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PREFACE 


The Title List of Documents Made Publicly Available is a monthly pub lien lion. It contains descriptions of 
the information received and generated by the U.S. Nuclear Regulatory Commission (NRC). This informa- 
tion includes (I) docketed material associated with Civilian nuclear powci plants and other uses of radioactive 
materials and (2) nondocketccl material received and generated by NRC pertinent to its role as a regulatory 
agency. As used here, docketed docs not refer to Court dockets; it refers to the system by which NRC 
maintains its regulatory records. This series of documents is indexed by a Personal Author Index* a Corporate 
Source Index* and a Report Number Index. 

The docketed information contained in the 7 itle List includes the information formerly issued throng)) the 
Department of Energy publication Power Reactor Docket Information, last published in January l ( )79. 
Microfiche of the docketed information listed in the Title List is available for sale on a subscription basis 
from the National Technical Information Service (NTIS). See NOTES at the end of the Preface for the 
complete NTIS address. 

We encourage your comments, criticisms, and suggestions, (n particular, if there arc title descriptions that 
arc not meaningful* please let us know so that we can correct the data base. In so far as possible, we would 
like this document to be a valuable part of your reference material. 

DOCKETED ITEMS 

The listings within dockets are divided into the categories used for filing and searching in the NRC Public 
Document Room. Those categories are: 

A. Applieaiion/conslruelion stage documents and correspondence 
11. Utility Preliminary Safely Analysis Report (PSAR), amendments 
(’. Utility Enviummcntal Report (KR), amendments and coirespondcnce 

I). NRC' Draft and f inal Environmental (Impact) Statements ( DHS and FES), and correspondence 

l-.. NRC Safety Evaluation Report (SER), supplements and coirespondcnce 

E. Security, medical, emergency and fire-protection plans 

(i. Adjudicatory correspondence 

II. (icneral correspondence 

I . Financial information 

J. Instil a nee and indemnity information 

K. Utility Final Safely Analysis Report (FSAR) and amendments 

L. Limited work authoiization and related correspondence 

M. Amid list correspondence 

N. Antitrust hearing transciipts 

(). Advisory Committee on Reactor Safeguards (AC RS) reports and coirespondcnce 

P. Operating license stage documents and correspondence 

Q. Inspection reports, IE Bulletins and correspondence 

R. Periodic operating reports and related coirespondcnce 

S. Reportable occurrences, LEKs and related correspondence 

T. Hearing transcripts on non antitrust mailers 



\V Decommissioning stage documents and correspondence 


Appendix A sets forth those categories am! clebcnhCLl the materials available in each. Omission "I .1 
category in the listing I'm a docket indicates that no documents in that category were tiled in the time 
period of the icpori - 


The principal elements of* the entries in (lie list me 



Operating license surge documents & correspondence 



7004 1 700 1 5 Forwards in to on TMI JM Memhie 740410 testimony. pieliminaiy 
chronology of MIC actions, description of events & generic consideration 
of incident . 

RIJIM.T.A. Office of the Executive Direcloj loi Operations. 

93pp. 06861:212 
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L NKC/PDU Document category (see Appendix A). 

2. M <C Accession Number 

3. Description nt inlnrniatjon aimained in the document 

4. Personal author. An asterisk in this position indicates that thcie is no personal authoi. 

5. Corporate, agency or nonimlividrml source 
0. Date of document desciibed 

7. Pages in document 

8. This five-digit portion of this entry is the number of the microfiche copy of this document that is avail- 
able to NRC staff who do not have access to video terminals. 

9. This three-digit portion of this entry is the number of the frame on which this document starts. 

10. If this space is blank, the document is available to the public only m the NRC Public Document Room. 
1717 H St., NAV m Washington, D.C. 20555. If this space is filled, it gives other sources for copies of the 
document. The entry may be ‘‘Available at NRC” for sale; “Available at NTlS”;or “Available at CPO.” 


The Docketed Items list is arranged sequentially by Docket Nuinbei. category , and then by date of principal 
items. Linlries indented and preceded by a dash are items that were submitted as enclosures to principal items. 
In general, indented items are not in accession number sequence. If the docketed document has a coni tact 
(FIN) nuEnbet or a formal report number, it will appear in the last line of the item following entry 5. 


NONDOCKETED ITEMS 

Tire nondocketed items are divided into the categories used for filing and searching in the NRC Public 
Document Room. Those categories and their symbols are: 

I0CFR — Commission Meeting Records 

ACRS — Advisory Committee on Reactor Safeguards 

COMMISSION — NRC Commissioners 

CONTRACT — NRC Contracts and Modifications 

DISCLOSURE — Financial Disclosure Information 

FOIA — Freedom of Information Act Requests and Releases 


I&h — Inspection and Enforcement 

MISC — Public Document Room Miscellaneous 

NUREG — NUREG Reports and Related Correspondence 

ORG — Correspondence with other organizations 

PR — Proposed Rule 

PRM — Petition for Rulemaking 

PROJ — Projects-Predockct Licensing 

PT9 — Public Records 

PT21 — Noncompliance Reports and Related Correspondence 

QA999 — Quality Assurance Inspections 

REGGD — Regulatory Guides 

RES — Research and Technical Assistance Reports 

REVIEW GRP — NRC Research Review Groups 

RM — Rulemakings 

SECY — Position Papers Before the Commission 
STATE PROG — State Programs 
TOPREP — Vendor Reports and Related Correspondence 
WASTE MOT — Nuclear Waste Management 
XPORTL.1C — Export and Import Licenses 


Appendix B slms forth these categories and describes the matciial available in each. Omission of a category 
in the listing for a docket indicates that no documents in that category weic Hied in the time peiiod of the 
report. 


Hie principal elements of the nondocketed items are: 

O NUIU-G NUREG Repot is and Related Correspondence 

© © 


7'K) 1 0(i()()07 NUKI-G/CK-OHil 

“Dynamic Analysis 10 lisl.iblisli Normal Shock & Vihralion linvinms 


0 


Experienced by Radioactive National Shipping Package." Quarterly 
Pi ogress Rcpoit 7HUl0l*7S(M31 . Identifies parameter* which affect 
normal shock & vihialion environs. 

FIELDS, S.R., MECM, SJ. Hanford Engineering Development Laboratory. 
I IN A-209 78/1 1/30. 26|>p. 06173:1 24 Av ailable ai NTI.S . 
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1. Non doc kc led category 

2. NRC Accession Number 

3. NRC Report Number 

4. Title and description of information contained in the document 

5. Personal aiuhoi(s). An asterisk in this position indicates that there is no personal .author 
f>- Corporate, agency or other noniircliviclua! source 

7. Contract or financial (FIN) number (if any). If the document has a secondary report number 
it will appear following this entry. 

8. Date of document described 

9. Pages in document 

10. This five-digit portion of this entry is the number of the microfiche copy of this document that is avail- 
able to NRC staff who do not have access to video terminals. 

1 1 . This three-digit portion of this entry is the number of the frame on which this document starts. 



the document. The entry may be ‘‘Available at NR C” or “Available at NTIS." See NOTES on this 
page for information on ordering publications. 

The Nonducketed Items list is arranged sequentially by Accession Number within category. Indented 
items preceded by a dash are enclosures to unindented items. 


NOTES: 


1. The address for NRC is: 

Director 

Division of Technical Information and Document Control 
U.S. Nuclear Regulatory Commission 
Wasliington, D.C. 20555 

To place orders, send check or money order, payable to the Superintendent of Documents. GPO Deposit 
Account holders may charge their orders by calling (301) 492-9530. 


2. The address for NTIS is: 

National Technical Information Service 
Springfield, Virginia 22161 

To place orders for or to obtain price information about NRC publications at NTIS, either write to 
NTIS or call the Sales Desk at (703) 557*4650. Specify the NRC report number and title when you 
place your order. Publications can be charged to American Express credit cards, supply the charge- 
card number when placing your order. 


3. The address for the PDR is: 

1717 H Street, N.W. 

Washington, D.C. 20555 

To place orders, either write to the NRC PDR or call (202)634-3274. When ordering documents listed 
in this publication, please identify the Document Accession Number for each citation. 

Paper copy and microfiche of the documents listed in this title list may be purchased. Reproduction 
charges for duplication arc as follows: 8£ per page for standard size paper; 1 U per page for oversized 
paper (drawings), 25tf per microfiche ror 24x diazo duplicates. A minimum charge or $2.00 plus 
postage is charged for mail orders. 


Please acknowledge a willingness to assume charges for all orders but do not send payments. Orders 
will be processed and mailed with a bill from Potomac Research, Inc. 


ARRANGEMENT OF ITEMS BY DOCKET NUMBER 


Docket 

Name 

Page 

Ducket 

Name 

27-039 

Sheffield, IL, Nuclear Engineering Co. 

1 

40-7924 

Schott Optical Glass, Inc. 

27-043 

Pcekskjll, NY, Nuclear Diagnostic 
Laboratories 

1 

40-8027 

Kerr-MeGee Corp. 

27-047 

l3;umvcJl, SC, Client-Nuclear Systems, Inc 

2 

40-8040 

Cerae, Inc. 

27-048 

Richland, Wa, Nuclear Engineering Co. 

2 

40-8064 

Exxon Minerals Co. USA, Exxon Corp. 

40-0086 

W.R. Grace & Co 

2 

40-8084 

Lisbon Mine, Rio Aigoin Corp. 

40-0229 

Union Carbide Corp. 

2 

40-8102 

Exxon Minerals Co. USA, Exxon Corp. 

40*0299 

Union Carbide Corp. 

2 

40-8129 

Dept, of the Army 

40-0341 

General Services Administration, Federal 

3 

40-815 1 

Dept, of the Navy, Naval Sea Systems 
Command 


Property Resources Services 




40-0659 

General Electric Co., Aircraft Engine Group 

3 

40-8(55 

A max Specialty Metals Corp. 

40*0672 

Nuclear Metals, Inc. 

3 

40-8200 

Clcvuhi Kid-Cliffs Iron Co. 

40*1 162 

Western Nuclear, Inc. 

3 

40-8348 

In Situ Uranium Leaching Project 

40*1341 

Edgemont Uranium Mine, TV A and 

4 

40-8380 

Rocky Mountain Energy Co. 


Mines Development, Inc. 


40-8384 

Minerals Exploration Co. 

40-1947 

Stepan Chemical Co. 

4 

40-8452 

Bear Creek Uranium Co. 

40*2061 

West Chicago Facility, Kcrr-McGco Corp. 

6 

40-8502 

Irigaray Mine, Wyoming Mining Corp. 

40*2259 

Pathfinder Mines Corp. 

6 

40-8511 

Cotter Corp. 

40-2274 

Chase Brace & Co., Cleveland Rcfactory 
Metals Division 

6 

40-8584 

Union 76 Minerals Exploration Co. 

40*3392 

Allied Chemical Corp. 

7 

40-8585 

Wyoming Mineral Corp. 

40*3453 

Atlas Minerals 

7 

40-8602 

United Nuclear Corp. 

40-4348 

Dept, of Commerce, National Bureau of 

7 

40-8610 

Stepan Chemical Co. 


Standards 


40-8663 

Nuclear Dynamics, Inc. 

40-4492 

Federal American Partners (Mining) 

7 

40-8674 

Plateau Resources, Ltd. 

40-5021 

Standard Oil Co. 

8 

40-8681 

Energy Fuels Nuclear, Inc. 

40*5293 

Northeastern Univ. 

8 

40-8693 

Ogle Petroleum, Inc. 

40*6622 

Pathfinder Mines Corp. 

8 

40-8697 

Rocky Mountain Energy Co. 

40-6659 

Getty Oil Co., Petrotomics Co Division 

8 

40-8698 

Plateau Resources, Ltd. 


40*7869 Plateau Resources, Ltd. 


8 


40*8700 boot, of the Armv 


Docket 

Name 

Page 

40 8702 

Dept, of the Army, Armament Materials 
Readiness Command 

13 

40 8714 

Cleveland-Ciiffs Iron Co. 

l j 

40-8722 

Bruslt-Wellman, Inc. 

13 

40-8726 

New Mexico Health-Environment Dept. 

13 

40-8728 

Teton Exploration Drilling Co., Inc- 

13 

40-8743 

Conoco, Sand Rock Mill Project 

13 

40-8745 

Olge Petroleum, Inc. 

13 

40-8760 

Ldlow International Corp. 

13 

40*8781 

feton Exploration Drilling Co., Inc. 

13 

40*8786 

Uranium Resources, Inc 

14 

40-8788 

Union Carbide Corp. 

14 

50-2 

Univ. of Michigan Research Reactor 

14 

50-3 

Indian Point Station, Unit 1 

14 

50-5 

Pennsylvania State Univ. Research Reactor 

15 

50-10 

Dresden Nuclear Power Station, Unit 1 

15 

50-13 

Babcock & Wilcox Co. Critical Facility 

18 

50*18 

Vallecitos Boiling Water Reactor 

18 

50-20 

Massachusetts Institute of Technology 

Research Reactor 

18 

50-27 

Washington State Univ. Research Reactor 

18 

50*29 

Yankec-Rowc Nuclear Power Station 

18 

50-30 

Plum Brook Research Reactor Facility 

20 

50*34 

Yankee Atomic Power Reactor 

21 

50*54 

Union Carbide Research Reactor 

21 

50-57 

Slate Univ. of New York Research Reactor 

21 

50-59 

Texas A&M Univ. Research Reactor 

21 

50-62 

Univ. of Virginia Research Reactor 

21 

50-70 

General Electric Test Reactor 

21 

50-72 

Univ. of Utah Research Reactor 

22 

50-7 3 

General Fleet tic Nuclear Test Reactor 

22 

50*77 

Catholic Univ. of America Research Reactor 

22 

S0-83 

Univ. of Florida Training Reactor 

22 

50*87 

Wesiinghoiise Critical Experiment 

23 


Docket Name Pat 

50*89 General Atomic Co. 2 

50-94 Rockwell International Research Reactor 2 

50*99 Babcock & Wilcox Co. Test Reactor 2 

50*106 Oregon State Univ. 2 

50*111 North Carolina State Univ. Research 2 

Reac tor 

50*1 1 2 Univ. of Oklahoma Research Reactor 2 \ 

50-113 Univ. of Arizona Research Reactor 2 . 

50-116 Iowa State Univ. Research Reactor 2 * 

50-123 Univ. of Missouri Research Reactor 2< 

50-124 Virginia Roly technic Institute Training 2- 

Reactor 

50-128 Texas A&M Univ. Research Reactor 2 < 

50*129 West Virginia Univ. Research Reactor 2 * 

50-131 Omaha Veterans Administration Hospital 2' 

Research Reactor 

50*133 Humboldt Day Power Plant, Unit 3 2 

50-139 Univ. of Washington Research Reactor 2 

50-141 Stanford Univ. Research Reactor 2 

50-142 UCLA Training Reactor 2 

50-148 Univ. of Kansas Research Reactor 2 

50-150 Ohio Stale Univ. Research Reactor 2 

50-151 Univ. of Illinois Research Reactor 2 

50-155 Big Rock Point Nuclear Plant 2 

50-156 Univ. of Wisconsin Research Reactor 3 

50-160 Georgia Institute of Technology Research 3 

Rcaclor 

50-163 General Atomic Company 3 

50-170 National Naval Medical Center 3 

50-171 Peach Bottom Atomic Power Station, 3 

Unit 1 

50-182 Purdue Univ. Research Reactor 3 

50-183 V allecitos Experimental Superheat Reactor 3 

50-184 National Bureau of Standards Reactor 3 

50-185 Plum Brook Reactor -Mock-Up 3 

50-186 Univ. of Missouri Research Reactor 3 


Docket 

Name 

Page 

Docket 

Name 

Page 

SO- 1 87 

Space Radiation Research Reactor 

32 

50-267 

l ; ort St. Vrain Nuclear Generating 

90 





Station 


50-188 

Kansas Slate Univ. Research Reactor 

32 







50-269 

Oconee Nuclear Station, Unit 1 

93 

50-192 

Univ. of Texas Research Reactor 

32 







50-270 

Oconee Nuclear Station, Unit 2 

9<> 

50*193 

Rhode Island & Providence Plantations ALC 

33 







50-271 

Vermont Yankee Nuclear Power Station 

9H 

50-201 

West Valley Reprocessing Plant 

33 







50-272 

Salem Nuclear Generating Station, Unit l 

in i 

50-206 

San Onofre Nuclear Station, Unit l 

33 







50-273 

Beznau Nuclear Station, Unit 1, 

104 

50-213 

Haddam Neck Plant 

37 


Switzerland 


50-219 

Oyster Creek Nuclear Power Plant 

39 

50-274 

U S. Geological Survey Research Reactor 

105 

50-220 

Nine Mile Point Nuclear Station, Unit 1 

42 

50-275 

Diablo Canyon Nuclear Power Plant 

105 





Unit 1 


50-223 

Univ. of Lowell Research Reactor 

45 







50-276 

Georgia Tech Research Reactor 

100 

50-224 

Univ. of California Research Reactor 

45 







50-277 

Peach Bottom Atomic Power Station, 

109 

50-225 

RPf Critical Lxpcrinicnt 

45 


Unit 2 


50*228 

Aerotesl Radiography & Research Reactor 

45 

50-278 

Peach Bottom Atomic Power Station, 

1 1 1 





Unit 3 


50*237 

Dresden Nuclear Power Station, Unit 2 

45 







50-280 

Surry Power Station, Unit 1 

113 

50-243 

Oregon State Univ. Research Reactor 

49 







50-281 

Surry Power Station, Unit 2 

iih 

50-244 

Robert limmel Glnnn Nuclear Plant, Unit 1 

49 







50-282 

Prairie island Nuclear Station, Unit 1 

1(8 

50-245 

Millstone Nuclear Power Station, Unit 1 

52 







50-284 

Idaho State Univ. Research Reactor 

120 

50*247 

Indian Point Station, Unit 2 

55 







50-285 

Fort Calhoun Station, Unit 1 

120 

50-249 

Dresden Nuclear Power Station, Unit 3 

58 







50-286 

Indian Point Station, Unit 3 

122 

50-250 

Turkey Point Plant, Unit 3 

61 







50-287 

Oconee Nuclear Station, Unit 3 

125 

50*251 

Turkey Point Plant, Unit 4 

64 







50-288 

Rccd College Research Reactor 

12H 

50-252 

Univ. of New Mexico Research Reactor 

68 







50*289 

Three Mile Island Nuclear Station, 

1 28 

50-254 

Quad-Cities Station, Unit 1 

68 


Unit 1 


50-255 

Palisades Nuclear Plant 

70 

50-293 

Pilgrim Nuclear Power Station, Unit 1 

139 

50-259 

Browns Ferry Nuclear Power Station, 

73 

50-294 

Michigan State Univ. Research Reactor 

141 


Unit 1 








50-295 

Zion Nuclear Power Station, Unit 1 

141 

50-260 

Browns Ferry Nuclear Power Station, 

77 





Unit 2 


50-296 

Browns Ferry Nuclein Power Station, 

144 





Unit 3 


50*261 

H. 13. Robinson Plant, Unit 2 

80 







50-297 

North Carolina State Univ. PULSTAR 

MR 

50-262 

Brigham Young Univ. Research Reactor 

83 


Reactor 


50-263 

Monticcllo Nuclear Generating Plant 

83 

50*298 

Cooper Nuclear Station 

MB 

50-264 

Dow Chemical Co. 

86 

50-301 

Point Beach Nuclear Plant, Unit 2 

150 

50-265 

Quad-Cities Station, Unit 2 

86 

50-302 

Crystal River Nuclear Plant, Unit 3 

152 

50-266 

Point Beach Nuclear Plant, Unit 1 

88 

50-304 

Zion Nuclear Power Station, Unit 2 

155 



Docket Name Page 

50*305 Kewaunee Nuclear Power Plant 158 

50-306 Prairie Island Nuclear Station, Unit 2 160 

50-309 Maine Yankee Atomic Power Plant 162 

50-3 1 1 Salem Nuclear Generating Station. Unit 2 164 

50-312 Rancho Seco Nuclear Generating 166 

Station 

50-313 Arkansas Nuclear One, Unit 1 170 

50-315 Donald C. Cook Nuclear Power Plant, 173 

Unit 1 

50-316 Donald C- Cook Nuclear Power Plant. 175 

Unit 2 

50-317 Calvert Clitfs Nuclear Power Plant, Unit t 17? 

50-318 Calvert Cliffs Nuclear Power Plant, Unit 2 180 

50-320 Three Mile Island Nuclear Station, Unit 2 183 

50-321 Edwin I. Hatch Nuclear Plant, Unit l 189 

50-322 Shore ham Nuclear Power Station 192 

50*323 Diablo Canyon Nuclear Power Plant, 193 

Unit 2 

50*324 Brunswick Steam Electric Plant, Unit 2 198 

50-325 Brunswick Steam Electric Plant, Unit 1 201 

50-326 Univ. of California at Irvine Research 205 

Reactor 

50-327 Sequoyah Nuclear Plant, Unit 1 205 

50-328 Sequoyah Nuclear Plant, Unit 2 209 

50-329 Midland Plant, Unit 1 212 

50-330 Midland Plant, Unit 2 215 

50-331 Duane Arnold Energy Center 218 

50-333 lames A. Fitzpatrick Nuclear Power 220 

Plant 

50-334 Beaver Valley Power Station, Unit 1 223 

50-335 St. Lucie Plant, Unit l 227 

50-336 Millstone Nuclear Power Station, Unit 2 229 

50-338 North Anna Power Station, Unit 1 231 

50-339 North Anna Power Station, Unit 2 234 

Enrico Fermi Atomic Power Plant, 238 

Unit 2 


Docket Name Page 

50-344 Trojan Nuclear Plant 239 

50-346 Davis-Besse Nuclear Power Station, 242 

Unit 1 

50 348 Joseph M. Parley Nuclear Plant, Unit l 245 

50-352 Limerick Generating Station, Unit 1 247 

50*35 3 Limerick Generating Station, Unit 2 250 

50*354 Hope Creek Nuclear Station, Unit I 253 

50-355 Hope Creek Nuclear Station, Unit 2 254 

50-356 Univ. tif Illinois LOPRA Research 255 

Reactor 

50-358 William H. Zimmer Nuclear Station, 256 

Unit 1 

50-360 Battelie Memorial Institute Critical 258 

Facility 

50-361 San Onofre Nuclear Station, Unit 2 258 

50-362 Suit Onofre Nuclear Station, Unit 3 263 

50-363 Forked River Nuclear Station, Unit 1 268 

50-364 Joseph M. Farley Nuclear Plant, Unit 2 268 

50-366 Edwin l. Hatch Nuclear Plant, Unit 2 271 

50-367 Bailly Generating Station 274 

50-368 Arkansas Nuclear One, Unit 2 276 

50-369 William B. McGuire Nuclear Station, 278 

Unit 1 

50-370 William 13. McGuire Nuclear Station, 283 

Unit 2 

50-373 LaSalle County Station, Unit 1 285 

50-374 LaSalle County Station, Unit 2 288 

50 375 Nuclear F.xamlnation Reactor 290 

50-376 North Coast Nuclear Plant, Puerto Rico 290 

50-382 Waterford Generating Slation, Unit 3 290 

50*387 Susquehanna Steam Electric Station, 293 

Unit 1 

50-388 Susquehanna Steam Electric Slation, 297 

Unit 2 

50-389 St. Lude Plant, Unit 2 301 

50-390 Watts Bar Nuclear Plant, Unit 1 303 

50-391 Watts Bar Nuclear Plant, Unit 2 305 


50-341 



Docket 

Name 

Page 

Docket 

Name 

Pa^ 

50*394 

California Slate Poly I cell nit* Collide 

307 

50-445 

Comanche Peak Steam L lee frit Station, 

34 


Research Reactor 



Unit 1 


50-395 

Virgil C. Summer Nuclear Station, 

Unit l 

307 

50-446 

Comanche Peak Steam Electric Station, 

Unit 2 

34. 

50*396 

Univ. of Virginia Cavalier Reactor 

311 

50*448 

Douglas Point NiicJcj; Station, Unit 1 

34f 

50*397 

WPPSS Nuclear Project, Unit 2 

311 

50-449 

Douglas Point Nuclear Station, Unit 2 

34| 

50*400 

Slrcaron Harris Nuclear Power Plant, 

Unit I 

313 

50-450 

Summit Nuclear Power Station, Unit l 

341 

50-40] 

SI icarort fl arris Nuclear Power Plant, 

314 

50-451 

Summit Nuclear Power Station, Unit 2 

34: 


Unit 2 


50*452 

Greenwood Energy Center, Unit 2 

34! 

50*402 

Shea ron Harris Nuclear Power Plant, 

Unit 3 

315 

50-453 

Greenwood Energy Center, Unit 3 

341 

50*403 

Shcaron Harris Nuclear Power Plant, 

316 

50-454 

Byron Station, Unit 1 

341 


Unit 4 


50-455 

Byron Station, Unit 2 

351 

50-404 

North Anna Power Station, Unit 3 

317 

50-456 

Braldwood Station, Unit 1 

35: 

50-405 

North Anna Power Station, Unit 4 

318 

50-457 

Rraidwood Station, Unit 2 

35 

50-406 

Tuskegee Institute Research Reactor 

318 

50-458 

River Bend Station, Unit 1 

35- 

50-407 

Univ. of Utah Research Reactor 

318 

50*459 

River Bend Station, Unit 2 

35 

50-409 

La Crosse Rolling Water Reactor 

318 

50*460 

WPPSS Nuclear Project, Unit 1 

35 

50-410 

Nine Mile Point Nuclear Station, Unit 2 

321 

50-461 

Clinton Power Station, Unit 1 

35 

50-412 

Reaver Valley Power Station, Unit 2 

322 

50*462 

Clinton Power Station, Unit 2 

35 

50*413 

Catawba Nuclear Station, Unit l 

323 

50-463 

Fulton Generating Station, Unit 1 

36 

50-414 

Catawba Nuclear Station, Unit 2 

324 

50*464 

Fulton Generating Station, Unit 2 

36 

50*416 

Grand Gulf Nuclear Station, Unit 1 

326 

STN-50-466 

Allens Creek Nuclear Station, Unit l 

36 

50-417 

Grand Gulf Nuclear Station, Unit 2 

328 

STN-50-467 

Allens Crock Nuclear Station, Unit 2 

36 

50*423 

Millstone Nuclear Power Station, Unit 3 

330 

STN-50-470 

CI-SSAR System 80 

36 

50*424 

Alvin W. Vogtle Nuclear Plant, Unit 1 

331 

50*471 

Pilgrim Nuclear Power Slat ion, Unit 2 

36 

50-425 

Alvin W. Vogtle Nuclear Plant, Unit 2 

332 

50-472 

Pilgrim Nuclear Power Station, Unit 3 

36 

50-433 

Univ. of California at Santa Barbara 
Research Reactor 

333 

STN-50-482 

Wolf Creek Generating Station 

36 

STN-50-437 

bloating Nuclear Plant 

333 

STN-50-483 

Callaway Plant, Unit l 

36 

50-438 

Rcllefonte Nuclear Plant, Unit 1 

333 

STN-50-484 

Tyrone Energy Park, Unit 1 

36 

50*439 

Rellefonte Nuclear Plant, Unit 2 

336 

STN-50-485 

Sterling Power Nuclear Project, Unit 1 

36 

50*440 

Perry Nuclear Power Plant, Unit 1 

338 

STN-50-486 

Callaway Plant, Unit 2 

36 

50-441 

Perry Nuclear Power Plant, Unit 2 

339 

STN-50-488 

Perkins Nuclear Station, Unit 1 

37 

50*443 

Scabrook Nuclear Station, Unit 1 

341 

STN-50-489 

Perkins Nuclear Station, Unit 2 

37 

50*444 

Seabrook Nuclear Station, Unit 2 

342 

STN-50-490 

Perkins Nuclear Station, Unit 3 

37 


Docket 

Name 

Page 

STN *50*491 

Cherokee Nuclear Station, Unit 1 

372 

STN-50‘492 

Cherokee Nncleai Station. Unit 2 

373 

STN -50-4 9 3 

Cherokee Nuclear Station, Unit 3 

374 

50-496 

Montague Nuclear Power Station, Unit 1 

374 

50*497 

Montague Nuclear Power Station, Unit 2 

374 

STN -50-498 

South Texas Project, Unit l 

375 

STN-50 499 

South Texas Project, Unit 2 

377 

50-500 

Davis-Besse Nuclear Power Station, 

Unit 2 

380 

50-501 

Davis-Besse Nuclear Power Station, 

Unit 3 

380 

STN-50-502 

Haven Nuclear Plant, Unit 1 

380 

STN-50-503 

Haven Nuclear Plant, Unit 2 

380 

STN-50-508 

WPPSS Nuclear Project. Unit 3 

381 

STN-50-5G9 

WPPSS Nuclear Project, Unit 5 

382 

50*510 

Blue Hills Station, Unit 1 

383 

50-511 

Blue Hills Station, Unit 2 

383 

50-513 

WPPSS Nuclear Project, Unit 4 

383 

50-514 

Pebble Springs Nuclear Plant, Unit 1 

384 

50-515 

Pebble Springs Nuclear Plant, Unit 2 

385 

STN-50-516 

Jamosport Nuclear Station, Unit l 

385 

STN-5 0-517 

Jamcsport Nuclear Station, Unit 2 

385 

STN-50-51 8 

llartsville Nuclear Plant, Unit l 

385 

STN-50-5 19 

Hartsvillc Nuclear Plant, Unit 2 

386 

STN *5 0-5 20 

llartsville Nuclear Plant, Unit 3 

387 

STN-50-5 21 

llartsville Nuclear Plant, Unit 4 

389 

STN-5 0-52 2 

Skagit Nuclear Power Project, Unit 1 

390 

STN -5 0*523 

Skagit Nuclear Power Project, Unit 2 

390 

STN-50-528 

Palo Verde Nuclear Station, Unit 1 

390 

STN-5 0-529 

Palo Verde Nuclear Station, Unit 2 

392 

STN-5 0-5 30 

Palo Verde Nuclear Station, Unit 3 

394 

50-537 

Clinch River Breeder Reactor 

397 

50 538 

Memphis Slate Univ. Research Reactor 

397 

STN-50-546 

Marble Hill Nuclear Station, Unit 1 

397 


Docket Name P 

STN-50-547 Marble Hill Nuclear Station, Unit 2 3 

STN-50-553 Phipps Bend Nuclear Station, Unit 1 4 

STN-50-554 Phipps Bend Nuclear Station, Unit 2 4 

STN-5 0-55 6 Black Fox Station, Unit 1 4 

STN-50-557 Black Fox Station, Unit 2 4 

50*564 Nuclear Fuels Recovery & Recycle 4 

Center 

STN-50-566 Yellow Creek Nuclear Plant, Unit 1 4 

STN-50-567 Yellow Creek Nuclear Plant, Unit 2 4 

50*578 Santtllan Nuclear Power Station, Spain 4 

50*579 TRIGA Mark II. Pool-Type Reactor 4 

50*583 Sundescit, Unit 2 4 

STN-50-592 Palo Verde Nuclear Station, Unit 4 4 

STN-50-593 Palo Verde Nuclear Station, Unit 5 4 

50-596 New Haven, Unit l 4 

50-597 New Haven, Unit 2 4 

70-0008 Battellc Columbus Laboratories 4 

70-0025 Rockwell International Corp. 4 

70-0027 Babcock & Wilcox Co. 4 

70*0033 Texas Instruments. Jnc. 4 

70-0036 Combustion Engineering, Inc. 4 

70-0053 Yale Univ. 4 

70*0124 Teledyne Isotopes 4 

70*0135 Babcock &Wilco\ Co. 4 

70*0143 Nuclear Fuel Services, Inc. 4 

70-0152 Purdue Univ. 4 

70*0157 Univ. ofTexas 4 

70-0162 Lucius Pitkin, Inc. 4 

70-0262 Oklahoma Slate University 4 

70*02 6 7 N uc lea r S cicncc & Teel mo logy F aci li t y 4 

at Suny 

70-0303 Carnegie Mellon Univ. 4 

70-0309 Western Michigan Univ. 4 

70*0315 Dept, of the Navy 4 


Docket 

Name 

Page 

Docket 

Name 

Page 

70-0364 

Parks Township Site, Babcock & 

408 

70-1374 

Idaho State Univ. 

415 


Wilcox Co. 


70-1 388 

Mt. Carmel Mercy Hospital & Medical 

415 

70-0371 

United Nuclear Corp. 

408 


Cenler, Detroit, Ml 


70-0394 

Northeastern Univ. 

408 

70-1402 

Abington Memorial Hospital, Abington, PA 

415 

70-0398 

Dept, of Commerce 

408 

70*1407 

St. Luke’s Hospital, Davenport, IA 

415 

70-0475 

Carnegie Mellon Univ. 

408 

70-1416 

Incarnate Word Hospital, St. Louis, MO 

415 

70-0687 

Union Carbide Corp. 

408 

70-1426 

Transnuclcar, Inc. 

415 

70-0698 

Waltz Mill Site, Westinghousc Electric 

409 

70-1441 

Easton Hospital, Easton, PA 

415 


Corp. 


70-1500 

Washington Hospital Center, 

415 

70-0734 

General Atomic Co. 

409 


Washington, DC 


70*0754 

Vallecitos Nuclear Center, General 

409 

70-1621 

Conover & Associates, Inc. 

415 


Electric Co. 


70*1703 

Eastman Kodak Co. 

US 

70*0820 

United Nuclear Corp. 

410 

70-1739 

Tri-State Motor Transit Co. 

416 

70-0824 

Babcock & Wilcox Co 

411 

70-1997 

Dept, of Army 

416 

70-0854 

Isotopic Analysis, Inc. 

411 

70-2240 

St. Francis Hospital, Blue Island, IL 

416 

70-0925 

Cimarron Facility, Kerr-McGee Corp. 

411 






70-2313 

Nuclear Fuel Services 

416 

70-0971 

Oregon State Univ. 

411 

70-2317 

Tclcdyne Cast Products 

416 

70*0984 

Pacific Northwest Lab 

411 

70-2623 

416 

McGuire Spent Fuel Pool, Duke Power Co. 

70-0992 

David Witherspoon, Inc. 

411 






70-2707 

Ingluim Medical Center, Lansing, Ml 

416 

70-1100 

Combustion Engineering, Inc. 

411 

70-2745 

General Electric Co. 

416 

70-1113 

General Electric Co. 

412 

70-2838 

Cincinnati Gas & Electric Co. 

416 

70-1143 

Westinghousc Electric Corp. 

412 

70-2882 

Southern California Edison Co. 

416 

70-1144 

Oh/ucirt Corp. 

412 

70-2909 

Westinghousc Electric Corp. 

4 16 

70-1151 

Westinghousc E lectric Corp. 

412 


Power Systems 


70-1193 

Cimarron Facility, Kerr-McGee Corp. 

413 

70-2915 

Princeton Gamma-Tech 

417 

70-1201 

UF-6 Conversion Facility, Babcock & 

413 

70-2928 

Tennessee Valley Authority 

417 


Wilcox Co. 


70-2930 

Five Four Three Co., Inc. 

4 17 

70-1207 

Dept of the Navy 

413 

70-2936 

Mississippi Power & Light Co. 

417 

70-1220 

General Electric Co. 

413 

70-2937 

Pennsylvania Power & Light Co. 

417 

70-1257 

Mixed Oxide f abrication Plant, Exxon 

413 



417 


Nuclear Co., Inc. 


70-2941 

Tennessee Valley Authority 

70-1271 

Sandwich Community Unit Schools 

414 

71-0002 

C hcin-Nu clear Systems, Inc 

4 17 

70-1 277 

Dept, of Agriculture, Agriculture 

414 

71-0033 

Industrial Testing Laboratory Services Corp. 

418 


Research Service 


71-0138 

Baltcllc Columbus Laboratories 

4 18 

70-1308 

Morris Operations, General Electric Co. 

414 

71-0164 

Massachusetts Institute of Technology 

4 1 H 

70-1309 

Morris Operations, Sources & Standards, 

415 



418 


General 


71-0179 

Nuclear Containers, Inc. 



Docket 
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Page 

Docket 
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Pa* 

71-0219 

Terex Division. GM Corp 

418 

71-5641 

Model: UNC-2500, United Nuclear Corp. 

42' 

7 1-0271 

Ridihalgh, Lpgurs A. Associates 

418 

71-5645 

Model; AL-L 8, Dept- of Energy 

4 2i 

71-03*8 

Marallion Oil Co. 

418 

71-5 740 

Model: ORNL TRU CP Shipping Container, 

42: 





Dept, of Energy 


7 1-0345 

Carolina Power & Light Co. 

418 

71-5753 

Model: ORNL LOOP Transport Cask, 

42 

71-0403 

Schlumberger Well Services 

418 


Dept, of Energy 


71-0405 

Energy, Jnc. 

4)9 

71*57 68 

Model: BB-250-2, Combustion 

42 





Engineering Co., Inc. 


7 1 -0406 

J .CL Sylvester &. Associates. Inc. 

418 

71-5805 

Model: Vandenbnrgli, Chert) -Nuclear 

42 

71-0407 

Refinery Products Cotp. 

418 


System, Inc. 


7 1*0408 

Missouri Sieel Castings Co. 

419 

71-5885 

Model: AL-L 1 1, Dept, of Energy 

42 

7 L 0409 

Bristol Steel & lion Works, Inc., 

419 

71-5926 

Model: GE-1 00, General Electric Co. 

42 


Bristol Division 


71-5939 

Model: GE- 1500, General Electric Co. 

42 

71-0412 

Air Products A Chemicals 

419 

71*5942 

Model: CiE-7l)0, General LlectricCo. 

42 

71-0413 

Construction Engineering Consultants, Inc. 

419 

71-6078 

Model: 927A 1 & 9 27C 1, Combustion 

42 

71-0414 

Clark Equipment Co. 

419 


Engineering Co. 


71-0415 

Diujiicsne Light Co. 

419 

71-6104 

Model: ANL-390-SPM, Depl. of Energy 

42 

71-0416 

Thiokol Corp. 

419 

71*6144 

Model: B-2, U.S, Ecology 

42 

71*0417 

Carlbe Shell A Tube, Inc. 

419 

71-6244 

Model: 6244, Chem-Nuclear Systems, Ine. 

42 

71*0418 

Alloy Crofts Co. 

419 

71-6275 

Model: l.L- 28-4, Cltem-Nuclcar Systems, Inc. 

42 

71*0419 

Northwestern Research & Testing, Inc. 

419 

71*6346 

Model: FSV-1 , General Atomic Co. 

42 

71*0420 

Radiation Technology, Inc 

420 

71*6347 

Model: FSV-3, General Atomic Co. 

42 

71-0421 

Dept, of the Navy, Forces Afloat 

420 

71-6375 

Model: CNS 4-45, Chcin-Nuclcnr 

42 





Systems, Inc. 


71-04 22 

Oklahoma Steel Castings Co. 

420 

71-6400 

Model: 6400, Wcstinghonse 

42 

71-0423 

H & H X-Ray Services, Inc 

420 


Electric Corp. 


71-0425 

Quad City Testing Laboratory 

420 

71-6421 

Model: C13E-14, Dept, of Energy 

42 

71-4960 

Model: LLD-J , Dept, of Energy 

420 

71-6458 

Model: BU-5, General ElcctricCo. 

42 

71*4986 

Model RA-1, UA-2, RA-3, UA-J, 

420 

71-6574 

Model: HN-2O0, Hittman Nuclear & 

42 


General Electric Co. 



Development Corp, 


71-5026 

Model: CNS 14-190, Chem-Nuclear 

420 

7 1-6581 

Model: 51032-1 & lA, Exxon Nuclear 

42 


Systems, Inc. 



Co., Inc. 


71-5450 

Model: RCC-1 , *2, -3, 4, 

420 

71-6601 

Model: CNS 8*120, Chein-Nuclcar 

42 


Wes bughouse Electric Co. 



Systems, Ine. 


71-5552 

Model; Gas Cylinder Flic impact Shield, 

420 

71-6698 

Model: NFS-4, Nuclear Fuel Services, Inc. 

42 


Dept, of Energy 


71-6717 

42 

Model: 67 17-B, Gamma Industries, Inc. 

71-5560 

Model: VCD, Union Carbide Corp. 

420 

71-9001 

Model: IF-300, General Electric Co. 

42 

71-5595 

L&M ORNL Uranium Shielded Cask, 

420 



Dept, of Energy 


71-9006 

Model: 500-SU, Automation Industries, Inc. 

42 
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71-9007 

Model: 520, Automation Industries, Inc. 

423 

71-9094 

Model: CNS 14-195-11, Client -Nuclear 

4 24 





Systems, Inc. 


71-9010 

Model: N LI- 1/2, Nuclear Assurance Corp. 

423 

71-9096 

Model CNS 21-300, Chem-Ntictor 

4 24 

71-9013 

Model: 521, Isomcdix, Inc. 

423 


Systems, Inc. 


71-9033 

Model: 660 & 660K, Technical 

423 

71-9105 

Model: RAD-W'ASTK CR. I, Client -Nuclear 

4 24 


Operations, Inc. 



Systems, Inc, 


71-9034 

Model: TRIGA-l, General Atomic Co. 

423 

71-9107 

Model: 77 1, Technical Operations Inc. 

424 

71-9035 

Model: 680 & 680E, Technical 

423 

71-9108 

Model: A L- 33-90, Che m-Nu clear 

4 24 


Operations, Inc, 



Systems, Inc. 


71-9036 

Model; (M. Source Production & 

423 

71-9111 

Model: CN6-80A, Chem-Nuclcar 

424 


Equipment Co. 



Systems, Inc. 


71-9044 

Model: GK-l 600, General Electric Co. 

423 

71-9113 

Model: 7-100, Chcm-Nudear Systems, Inc. 

425 

71-9056 

Model: SPEC 2-T, Source Production & 

423 

71-9127 

Model: 100, 100A, 200, 200A. Gamma 

426 

Equipment Co. 



industries, Inc. 


71-9070 

Model: N-55, Dept, of Energy 

423 

71-9128 

Model: C-8, Gamma Industries, Inc. 

425 

71-9079 

Model: HN-100 Scries 2, Ilittman 

423 

71-9132 

Model: T-3, Nuclear Packaging, Inc. 

425 


Nuclear & Development Corp. 


71-9139 

Model: 589, General Electric Co. 

4 25 

71-9080 

Model: 9080, Hillman Nuclear & 
Development Corp. 

423 

71-9143 

Model: 920, Technical Operations, Inc. 

4 25 




71-9145 

Model: NUPAC 50-1. 5L, 2.5L, 3.0L & 

4 25 

71-9081 

Model: CNS- 1600, Chem-Nuclcar 

424 


4.0 L, Nuclear Packaging, Inc. 



Systems, Inc. 


71-9147 

Model: 850, Technical Operations, Inc. 

425 

71-9086 

Model: HN-100 Series 1. Ilittman 

424 





Nuclear & Development Corp, 


71-9851 

Model: Lithium Hydroxide Eire/ Impact 

425 





Shield, Oak Kidgc National Laboratory 


71-9089 

Model: HN-100S, Ilittman Nuclear & 

424 





Development Corp. 


71-9852 

Model: DT-14, Dept, of Energy 

425 




ALPHABETIC ARRANGEMENT OF DOCKET 50 ITEMS BY FACILITY NAME 


Name 

Docket 

Page 

Name 

Docket 
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Aerolost Radiography & Research Reactor 

50*228 

45 

Browns Ferry Nuclear Power Station, 

50-296 

144 




Unit 3 



Allens (‘reek Nuclear Station, Unit 1 

50-466 

361 







Brunswick Steam, Electric Plant, Unit 1 

50-325 

20 

Aliens Creek Nuclear Station, Unit 2 

50-467 

363 







Brunswick Steam Electric Plant, Unit 2 

50-324 

19? 

Arkansas Nuclear One, Unit l 

50*313 

170 







Byron Station, Unit 1 

50454 

34? 

Arkansas Nuclear One, Unit 2 

50*368 

276 







Byron Station, Unit 2 

$0455 

35C 

Duane Arnold Energy (.'enter 

50-331 

218 







California State Polytechnic College 

50-394 

307 

Babcock & Wilcox Co. Critical Facility 

50*13 

18 

Research Reactor 



Babcock & Wilcox Co. Test Reactor 

50-99 

23 

Callaway Plant, Unit 1 

STN-50483 

366 

Bailly Generating Station 

50-367 

274 

Callaway Plant, Unit 2 

STN50 486 

369 

Ballelle Memorial Institute Critical 1 aeility 

50*360 

258 

Calvert Cliffs Nuclear Power Plant, 

SO-317 

177 




Unit 1 



Beaver Valley Power Station, Unit l 

50-334 

223 

Calvert Cliffs Nuclear Power Plant, 

50-3 IK 

180 

Beaver Valley Power Station, Unit 2 

50412 

322 

Unit 2 






Catawba Nuclear Station, Unit 1 

50413 

323 

Uclletortie Nuclear Plant, Unit 1 

50438 

333 







Catawba Nuclear Station, Unit l 

50414 

324 

Belle Ton le Nuclear Plant, Unit 2 

50439 

336 







Catholic Univ. of America Research 

50-77 

22 

Ue/nau Nuclear Station, Unit i, Switzerland 

50-273 

104 

Reactor 



Big Rock Point Nuclear P<nvcr Plant 

50-J55 

26 

CESS A R System 80 

STN-5 0470 

363 

Black Fox Station, Unit 1 

ST N -5 0*5 56 

401 

Cherokee Nuclear Station, Unit 1 

STN-50491 

372 

Black box Station. Unit 2 

STN-50-557 

402 

Cherokee Nuclear Station, Unit 2 

STN-5 0492 

373 

Blue Hills' Station, Unit 1 

50-510 

383 

Cherokee Nuclear Station, Unit 3 

STN-50493 

374 

Blue Hills Station, Unit 2 

50-511 

383 

Clinch River Breeder Reactor 

50-537 

397 

Braidwoud Station, Unit l 

50456 

352 

Clinton Power Station, Unit 1 

50461 

35? 

Braidwood Station, Unit 2 

50457 

353 

Clinton Power Station , Unit 2 

50462 

355 

Brigham Young Univ. Research Reactor 

50-262 

83 

Comanche Peak Steam Electric Station, 

50-445 

34* 




Unit 1 



Browns Ferry Nuclear Power Station, 

50-259 

73 




Unit 1 



Comanche Peak Steam Electric Station, 

50446 

34 ( 




Unit 2 



Browns Ferry Nuclear Power Station, 

50-260 

77 




Unit 2 



Donald C. Cook Nuclear Power Plant, Unit 1 

50-315 

173 


Name 

Docket 

Page 

Donald C. C'ook Nuclear Power Plant, Unit 2 

50-316 

175 

Cooper Nuclear Station 

50-298 

148 

Crystal River Nuclear Plant, Unit 3 

50-302 

152 

Davis-Bcsse Nuclear Power Station, 

Unit 1 

50-346 

242 

D:iv js-I3e ssc Nuclear Power Station, 

Unit 2 

50-500 

380 

Davis-Hesse Nuclear Power Station, 

Unit 3 

50-501 

380 

Diablo Canyon Nuclear Power Plant, 

Unit 1 

50-275 

105 

Diablo ('any on Nuclear Power Plant, 

Unit 2 

50-323 

193 

Douglas Point Nuclear Station, Unit l 

50448 

348 

Douglas Point Nuclear Station, Unit 2 

50449 

348 

Dow Chemical Co. 

50-264 

86 

Dresden Nuclear Power Station, Unit 1 

50-10 

15 

Dresden Nuclear Power Station, Unit 2 

50-237 

45 

Dresden Nuclear Power Station, Unit 3 

50-249 

58 

Jose pit M. Parley Nuclear Plant, Unit l 

50-348 

245 

Joseph M. Earley Nuclear Plant, UnU 2 

50-364 

268 

Enrico Fermi Atomic Power Plant, 

Unit 2 

50-341 

238 

Ja ir.es A. Filzpa trick Nuclear Power 

Plant 

50-333 

220 

Floating Nuclear Plant 

STN-50437 

333 

Forked Rivet Nuclear Station, Unit l 

50-363 

268 

Fori Calhoun Station, Unit 1 

50-285 

120 


50-267 

90 


50-463 

360 


50464 

361 


50-89 

23 


50-163 

30 


50-73 

22 


50-70 

21 


50-160 

30 


Name Docket Pag* 

Georgia Tech Research Reactor 50-276 109 

Robert I rnmcl Ginna Nuclear Plant, 50-244 49 

Unit I 

Grand Gulf Nuclear Station, Unit 1 50416 326 

Grand Gulf Nuclear Station, Unit 2 504 17 328 

Greenwood Energy Center, Unit 2 50452 348 

Greenwood Energy Center, Unit 3 50453 348 

Haddam Neck Plant 50-213 37 

Shearon Harris Nuclear Power Plant, 50400 313 

Unit l 

Shearon Harris Nuclear Power Plant, 50401 314 

Unit 2 

Sliearon Harris Nuclear Power Plant, 50402 315 

Unit 3 

Shearon Harris Nuclear Power Plant, 50403 316 

Unit 4 

Hartsvillc Nuclear Plant, Unit l STN-50-518 385 

Hartsvillc Nuclear Plant, Unit 2 STN-50-519 386 

Hartsville Nuclear Plant, Unit 3 STN-50-520 387 

Hartsvillc Nuclear Plant, Unit 4 STN-50-521 389 

Edwin I. Hatch Nuclear Plant, Unit l 50-321 189 

Edwin l. Hutch Nuclear Plant, Unit 2 50-366 271 

Haven Nuclear Plant, Unit 1 STN-50-502 380 

Haven Nuclear Plant, Unit 2 STN-50-503 380 

Hope Creek Nuclear Station, Unit 1 50-354 253 

Hope Creek Nuclear Station, Unit 2 50-355 254 

Humboldt Bay Power Plant, Unit 3 50-133 24 

Idaho Slate Univ, Research Reactor 50-284 1 2f 

Indian Point Station, Unit 1 50-3 14 

Indian Point Station, Unit 2 50-247 5f 

Indian Point Station, Unit 3 50-286 j 2 j 

Iowa State Univ. Research Reactor 50-116 2* 

Jamesport Nuclear Station, Unit 1 STN-50-516 38: 

Jamesport Nuclear Station, Unit 2 STN-50-517 38: 

Kansas Stale Univ. Research Reactor 50-188 3 

Kewaunee Nuclear Power Plant 50-305 15! 


Name 

Docket 

Page 

Name 

Docket 

Pag 

La Crosse boiling Water Reactor 

50409 

318 

North Anna Power Station, Unit 3 

50404 

3\: 

LaSalle County Station, Unit 1 

50*373 

285 

North Anna Power Station, Unit 4 

50405 

3 If 

LaSalle County Station, Unit 2 

50*374 

288 

North Carolina State Univ PULSTAR 

50-297 

14* 



Reactor 



Limerick Generating Station, Unit 1 

50-352 

247 

North Carolina Stale Univ. Research Reactor 

50-i n 

2: 

Limerick Generating Station, Unit 2 

50-353 

250 

North Coast Nuclear Plant, Puerto Rico 

50*376 

29C 

Maine Yankee Atomic Power Plant 

50-309 

162 

Nuclear Examination Reactor 

50-375 

29C 

Marble Hill Nuclear Station, Unit l 

STN-50-546 

397 

Nuclear I'ucls Recovery & Recycle Center 

50-564 

4o; 

Marble Hill Nuclear Station, Unit 2 

STN-50-547 

398 

Oconee Nuclear Station, Unit 1 

50-269 

92 

Massachusetts Institute of Technology 

50*20 

18 

Oconee Nuclear Station, Unit 2 

50-270 

9C 

Research Reactor 



William IL McGuire Nuclear Station, 

50*369 

278 

Oconee Nuclear Station, Unit 3 

50-287 

125 

Unit 1 



Ohio State Univ. Research Reactor 

50*150 

It 

William B. McGuire Nuclear Station, 

50*370 

283 




Unit 2 



Omaha Veterans Administration Hospital 

SO 1 31 

24 




Research Reactor 



Memphis State Univ. Research Reactor 

50-538 

397 

Oregon State Univ. 

50*106 

22 

Michigan State Univ. Research Reactor 

50-294 

141 

Oregon Slate Univ. Research Reactor 

50*24 3 

45 

Midland Plant, Unit l 

50*329 

212 






Oyster Creek Nuclear Power Plant 

50-219 

35 

Midland Plant, Unit 2 

50*330 

215 

Palisades Nuclear Plant 

50-255 

7C 

Millstone Nuclear Power Station, 

50-245 

52 




Unit l 



Palo Verde Nuclear Station, Unit 1 

STN-50-528 

39 C 

Millstone Nuclear Power Station, 

S0 336 

229 

Palo Verde Nuclear Station, Unil 2 

STN-SO-529 

392 

Unit 2 



Palo Verde Nuclear Station, Unit 3 

STN-50 530 


Millstone Nuclear Power Station, 

50423 

330 




Unit 3 



Palo Verde Nuclear Station, Unit 4 

STN-5 0-5 92 

40‘ 

Montague Nuclear Power Station, Unit l 

50496 

374 

Palo Verde Nuclear Station, Unit 5 

STN-50-593 

40< 

Montague Nuclear Power Station, Unit 2 

50*497 

374 

Peach Bottom Atomic Power Station, 

50*171 

31 



Unit 1 



Monticcllo Nuclear Generating Plant 

SO-263 

83 

Peach Bottom Atomic Power Station, 

50*277 

10’ 

National Bureau of Standards Reactor 

50*184 

31 

Unit 2 



National Naval Medical Center 

50*170 

30 

Peach Bottom Atomic Power Station, 

50*278 

11 




Unit 3 



New Haven, Unit 1 

50*596 

404 

Pebble Springs Nuclear Plant, Unit 1 

50-514 

38< 

New Haven, Unit 2 

50*597 

404 

Pebble Springs Nuclear Plant, Unit 2 

50-515 

38: 

Nine Mile Point Nuclear Station. 

50*220 

42 


50*5 


Unit l 



Pennsylvania State Univ. Research 

1: 




Reactor 



Nine Mile Point Nuclear Station, 

50410 

321 


STN-50-488 

37l 

Unit 2 



Perkins Nuclear Station, Unit i 

North Anna Power Station, Unit 1 

50-338 

231 

Perkins Nuclear Station, Unit 2 

STN-50489 

37 

North Anna Power Station, Unit 2 

50-339 

234 

Perkins Nuclear Station, Unit 3 

STN-50-490 

37 


Name 

Docket 

Page 

Name 

Docket 

Page 

Perry Nuclear Power Plant, Unit 1 

S0-440 

338 

Sequoyah Nuclear Plant, Unit 1 

50-327 

205 

Pcny Nuclear Power Plant, Unit 2 

50*44 1 

339 

Sequoyah Nuclear Plant, Unit 2 

50*328 

209 

Phipps Pend Nucleai Plant, Unit l 

STN-5 0*553 

400 

Shoreham Nuclear Power Station 

SO 322 

192 

Phipps Pend Nuclear Plant, Unit 2 

STN-5 0-554 

401 

Skagit Nuclear Power Project, Unit 1 

STN-50-522 

390 

Pilgrim Nuclear Power Station, Unit 1 

50-293 

139 

Skagit Nuclear Power Project, Unit 2 

STN-50-523 

390 

Pilgrim Nuclear Power Station, Unit 2 

50-4 71 

363 

South Texas Project, Unit 1 

STN-50-498 

375 

Pilgrim Nuclear Power Station, Unit 3 

50-472 

364 

South Texas Project, Unit 2 

STN-50-499 

377 

Plum Brook Reactor -Mock-Up 

50*185 

31 

Space Radiation Research Reactor 

50-187 

32 

Plum Brook Research Reactor lacilny 

50-30 

20 

Stanford Univ. Research Reactor 

50-141 

25 

Point Beach Nuclear Plant, Unit l 

50-266 

88 

Stale Univ. of New York Research 

50-57 

21 




Reactor 



Point Beach Nuclear Plant, Unit 2 

50-301 

150 

Sterling Power Project, Nuclear, 

STN-50-485 

36? 

Prairie Island Nuclear Station, Unit 1 

50*282 

118 

Unit 1 



Prairie Island Nuclear Station, Unit 2 

50-306 

160 

St. Lucie Plant, Unit 1 

50*335 

227 

Pur due Univ. Research Reactor 

50*182 

31 

St. Lucie Plant, Unit 2 

50-389 

301 

Quad-Cities Station, Unit 1 

50-254 

68 

Virgil C. Summer Nuclear Station, 

50-395 

307 



Unit 1 



Quad-Cities Station, Unit 2 

50*265 

86 

Summit Nuclear Power Station, Unit 1 

50-450 

348 

Rancho Seco Nuclear Generating 

50-312 

166 




Station 



Summit Nuclear Power Station, Unit 2 

50*451 

348 

Reed College Research Reactor 

50*288 

128 

Sundesert, Unit 2 

50-583 

403 

Rhode Island & providence 

50*193 

33 

Surry Power Station, Unit l 

50*280 

113 

Plantations AEG 



Surry Power Station, Unit 2 

50*281 

116 

River Bend Station, Unit 1 

50-458 

354 

Susquehanna Steam Electric Station, 

50-387 

293 




Unit 1 



River Bend Station, Unit 2 

RB. Robinson Plant, Unit 2 

50459 

356 

Susquehanna Steam Electric Station, 

50-388 

297 

50*261 

80 

Unit 2 



Rockwell International Research Reactor 

50*94 

23 

Texas A&M Univ. Research Reactor 

50-59 

21 

RPI Critical Experiment 

50-225 

45 

Texas A&M Univ. Research Reactor 

50-128 

24 

Salem Nuclear Generating Station, Unit 1 

50*272 

101 

Three Mile Island Nuclear Station, Unit l 

50*289 

128 

Salem Nuclear Generating Station, Unit 2 

50*311 

164 

Three Mile Island Nuclear Station, Unit 2 

50*320 

183 

San Onofre Nuclear Station, Unit 1 

50-206 

33 

TRIGA Mark II, Pool-Type Reactor 

50*579 

403 

San Onofre Nuclear Station, Unit 2 

50*361 

258 

Trojan Nuclear Plant 

50*344 

239 

San Onofre Nuclear Station, Unit 3 

50 362 

263 

Turkey Point Plant, Unit 3 

50*250 

61 

Santillan Nuclear Power Station, Spain 

50*5 78 

403 

Turkey Point Plant, Unit 4 

50-251 

64 

Seabrook Nuclear Station, Unit 1 

50-443 

341 

Tuskcgec Institute Research Reactor 

50-406 

318 

Scabtook Nuclear Station, Unit 2 

50-444 

342 

Tyrone Energy Park, Unit I 

STN-SO-484 

368 


Name 

UCLA Training Reactor 

Union Carbide Research Reactor 

Univ. of Arizona Research Reactor 

tJniv. of California at Irvine Research 
Reactor 

Univ. of California at Santa Barbara 
Research Reactor 

Univ. of California Research Reactor 
Univ. of Morida Training Reactor 
Univ. of Illinois 1.0PRA Research Reactor 
Univ. of Illinois Research Reactor 
Univ. of Kansas Research Reactor 
Univ. of Lowell Research Reactor 
Univ. of Michigan Research Reactor 
Univ. of Missouri Research Reactor 
Univ. of Missouri Research Reactor 
Univ. of New Mexico Research Reactor 
Univ. of Oklahoma Research Reactor 
Univ. of Texas Research Reactor 
Univ. of Utah Research Reactor 
Univ. of Utah Research Reactor 
Univ. of Virginia Cavalier Reactor 
Univ. of Virginia Research Reactor 
Univ. of Washington Research Reactor 
Univ. of Wisconsin Research Reactor 
U S. Geological Survey Research Reactor 
Vallccilos Boiling Water Reactor 


Docket 

Page 

Name 

Docket 

Page 

50442 

25 

Vallccilos Experimental Superheat Reactor 

50-183 

31 

50-54 

21 

Vermont Yankee Nuclear Power Sluliun 

50-271 

98 

504 13 

23 

Virginia Polytechnic Institute Training 

50-124 

24 



Reactor 



50-326 

205 

Alvin W. Vogtle Nuclear Plant, Unit 1 

50424 

331 

50433 

333 

Alvin W. Vogt It* Nuclear Plant, Unit 2 

50425 

332 

50*224 

45 

Washington State Univ. Research Reactor 

50-27 

18 

50-83 

22 

Waterford Generating Station, Unit 3 

50-382 

290 

50-356 

255 

Watts Bar Nuclear Plant, Unit 1 

50-390 

303 

50*151 

26 

Watts Bar Nuclear Plant, Unit 2 

50-391 

305 

50448 

26 

Wesiinghouse Critical Experiment 

50-87 

23 

50*223 

45 

West Valley Reprocessing Plant 

50-201 

33 

50*2 

14 

West Virginia Univ. Research Reactor 

50-129 

24 

50-123 

24 

Wolf Creek Generating Station 

STN-50482 

364 

50*186 

31 

WPPSS Nuclear Project, Unit 1 

50460 

357 

50-252 

68 

WPPSS Nuclear Project, Unit 2 

50*397 

311 

50*112 

23 

WPPSS Nuclear Project, Unit 3 

STN-50-508 

381 

50-192 

32 

WPPSS Nuclear Project, Unit 4 

50*513 

383 

50-72 

22 

WPPSS Nuclear Project, Unit 5 

STN-50-509 

382 

50407 

318 

Yankee Atomic Power Reactor 

50*34 

21 

50-396 

311 

Yankee *Rowc Nuclear Power Station 

50-29 

18 

50*62 

21 

Yellow Creek Nuclear Plant, Unit 1 

STN'50-566 

402 

50-139 

25 

Yellow Creek Nuclear Plant, Unit 2 

STN-50-567 

403 

50456 

30 

William H. Zimmer Nuclear Station, Unit i 

50-358 

256 

50*274 

105 

Zion Nuclear Power Station, Unit 1 

50*295 

141 

50*18 

18 

Zion Nuclear Power Station, Unit 2 

50-304 

155 




DOCKETED ITEMS 


LOW LEVEL RADWASTE DISPOSAL SITES 

DOCKET 27-039 SHEFFIELD. IL. NUCLEAR ENGINEER IN3 CO 


8103030393 Forwards UB Ecology proposal* for reconpactlng b recovering 
trenches above has* of existing caps 

CONNER. T Q Miller b Chevalier 01/02/10 2pp 07790024 


8103030649 Discusses 010216 lelcon w/EJ Reis re arrangements to examine 
NRC documents b to schedule meeting to discuss c losure 
conditions in accordance w/prehearing conference 
CONNER- T-D Conner. Moore t Corhir 01/02/23 2pp 07028 169 


0103200714 Motion to clarify b reconsider in part A6L0 010223 
prehearing conference order L order ruling on discovery 
requests, ob jec t ions b motion* Alternately requests 
questions be referred to Commission W/Cer 1 1 f It a te of Svc. 
CHASNOFF.B A , FANNER. T. C. Illinois. State oP 31/03/09 Qpp. 
07970. 007. 


8103200707 Motion for clarification of prehearing conference order & 
ruling on discovery r equests. ob jec tions & motions Order 
should not be construed to require UB Ecology to produce 
proprietary or privileged documents ^/Certificate of 9vc 
CONNER. T 8 . RADER- R- M. US Ecology. Inc. (Formerly Nuc 1 ear 
Engineering! CONNER. T B Conner, Moore & Corper 01/03/10 I2pp 


0103260912 Advises that only Procedure 0-004 8. Section 4.0 of geology & 
geotechnical engineering rept on trenches 14 b 14A be 
considered proprietary per 761229.30 b 770907 Itri Requests 
just 1 f icat 1 on for other matl being proprietary 

HAWKfWfl* £ F Lou Level Waste Licensing Branch 01/03/11 2pp 
00037 204 


--6103260322 Forwards revised application for uithholdlng Info from 
public disclosure b accompanying affidavit per 761221 
meeting & 76122B Itr. Revision modifies 761124 application. 

Mt/TR. P H. t/S Ecology, fnc . (Former ly Nuclear Engineering! 
76/12/29 I2pp 00037:206 


--8103260530 Forwards JN Neel 761228 Itr confirming understandings 
reached at 761221 meeting w/NRC re application to amend 
usage of l ou level raduaste disposal trenches 14 b 14A. 

EASON- C. F UB Ecology. Inc. (Former ly Nuclear Engineering! 
76/12/30. ip 00037:218 


— 0103260537 Confirms understandings reached at 761221 meeting re 
proprietary Info contained In application to amend usage of 
tou> level radwast* disposal trenches 14 b I4A. 

81N0Eff. B Division of Fuel Cycle 6 Material Safety 76/12/20 
2p p . 00037:219 


6103270502 Forwards revised Page 3 to U9 Ecology 810310 motion for 
clarification Lint Inadvertently omitted from original 
submission. 

RADER. K H Conner. Moors bCor6er 01/03/13. ip 08034:132. 


— 0103270307 Revised Page 5 to motion for c lar i f i cation 

• US Ecology. I nc . (Former 1 y Nuclear Engineering!. Bi/03/13. Ip. 
08034: 133 


8103170340 Forwards list of technical documents in NRC files in Nlllste 
Bldg In Oliver Spring, MD per 010309 t*lcon Site files will 
be searched on 810324 b 23. Louisvi J1 e. KY ofc file search to 
be conducted on 810414 b 13. W/o end. 

MCOURREN, H. vi. Hearing Branch I. 81/03/16. 2pp. 07924: 033. 


8103170313 Response to US Ecology 901010 b 24 requests for admissions. 
Interrogatories b requests for production of documents. 

Requests for edmissiont denied. 

MC0URR6N. H. J. Hearing Brench 1. 81/03/16. 19pp. 07930:249. 


--81031705I9 Djtcvaaes 001112 tolcon Survey b nap n«<|« fron two 
tenchmarit which are file marts on inside of well casings 
franklin. B. K Randolph Associates- Inc 00/11/14 Lp 


--0103170524 Forwards 801120 trip rept on 001014-15 site visit re 
observation t comments on surface conditions In specified 
areas of site 

SIEFKEW. 0 L - 8HAFF.VER, J A Cow Level Haste Licensing Branch 
00/11/28 lp 


--8103I70332 t£ Insp Rept 27-0039/80-02 on Q01022 No noncompliance 
Major areas Inspected drainage b erosion at site.J Shaffner 
affidavit L Certificate of Svc enc 1 

LANDSMAN. R . ORANT. W , PAPER fELLO. C- J Region 3, Chicago. Off 
of the Director 80/11/12 6pp 


0103230671 State of IL second response to interrogatories from Chi 
Section. AN8. per ASL B 010326 order Involves Identification of 
documents relied upon for preparation of position on license 
termination Affidavit enc I Related correspondence 
AN6PACH. K 0 . PAHNER. T C Illinois- State of. 01/03/16 l4 pp 
07973 338 


8103230724 Second response to US Ecology request for admissions, 
interrogatories b production of d oc uner-ta. p er ASL0 010226 
order Documents available upon request Affidavit t 
Certificate of Bvc enc l 

AN8PACH. K 0 . f'AHNE«. T C Illinois. State of. 0 1/03/ 1 6 24 pp 

07974. 126 


8103260739 Answers to NRC first set of interrogatories t request P 
production of documents Certificate of five enc I Related 
correspondanc e 

BAER. T 0 US Ecology- Inc (Formerly Nuclear Engineering!. 01/0 
lOpp 08033.354 


8103260743 Answers to Btate of IL first set of interrogatories re 
Nuclear Engineering Co b Teiedynt fnc re 1 a 1 1 on eh 1 p , dec l s i on 
to abandon fac 1 1 1 ty - d ec ommi ss 1 on i ng costs b maint of 
facility Certificate of Svc encl. Related correspondence 
OAER-T.S U8 Ecology. Inc (Formerly Nuclear Engineering). &1/0 
2lpp. 08036 002 


8103270399 Response in opposition to State of IL 8J0309 motion to 
clarify 010225 piehearing conference order. Order clearly 
dismissed Interrogatories 93.96 b G2 as irrelevant t calling 
for speculatl on. Cer 1 1 f icate of Svc encl 

CONNER. T B . RADER. RM US Ecology. Inc. (Formerly Nuclear 
Engineering). CONNER. T. G Conner. Moore b Corber 01/03/23 
0S034: 061 


0103020597 County of Bureau answers to Nuclear Engineering Co 
interrogatories Notice of withdrawal of appearance in 
pr oceedlng. notice of appearance in proceeding b Certificate 
of Svc encl Related correspondence. 

OUNNtNO. 8. H Illinois. State of. Bl/02/12 9pp. 07702. 065. 


DOCKET 27-043 PEEKS* ILL. NY. NUCLEAR DIAGNOSTIC LABORATORIES 


8103180664 Comments on NUREQ-0683 re draft programmatic EI8 for 
decontamination L disposal of reduestas from TMI-2 accident. 
Suggests radweste* be entombed in UU-2 c onta 1 nman t . Prof 
papers enc l 

0RO9S, 1 0 Roswell Park Memorial Institute. 80/09/09. 29pp 
07944: 272 


- -81 03 1 80800 Comments on '"Draft £18. Nest V'alley Liquid High Level 
Waste Immob 1 1 i iat Ion Project (HVLHLWPI " 

GROSS. I. D. Roswell Pari Memorial Institute. 00/02/02. SOpp 
07944: 333. 


C^OET 27-C4 7 0 aR'^ELL. 6C . CHEM-N'JtLE AN SYSTEMS- INC 


DOCKET 40-02?.? UNION CARBIDE CCRP 


01 032 Si>61 4 FsrLardi IF Waste Packaging In*? Rept I 3C0D39/Q ) - 01 on 
01015 3-16 r.o none c~P l i 4nC e noted. 

STOhR. J P Region 3. Atlanta. Fuel Facility Sc Material* Safety 
Ora n c ■» 8U03/13 Ip 07996 339 


-• 01O325C624 IF. Matte Packaging Intp Rept l SCC039/B 1 - 01 on BlOl 15-16. Nq 
nonco-p 1 i an c e noted Major area* inspected 1 1 c en * e e - *h i c p er 
vehicle for c o-p I i a n c ecj/DOT ft t,9C regulations. including 
♦hipping paper V COT placarding r*quireT#nt* 

MACAR7HJR. T C . POTTER. J P Region 2. Atlanta* Fuel Facility 8. 
Material* Safety Branch 81/02709. 3pp 07996 240. 


810327C8C9 Act receipt of 810213 1 tr informing NRC of ttipi taken to 
correct violation* noted in IE Waite Packaging In*? ftept 
50-333/80-24 tl 3CCC034 /BO -21 > Item of noncompliance cited in 
810115 l tr «j j ] | be withdrawn 

SMITH. 0 rt Region l. Philadelphia, Fool Facility u Materials Safety 
Branch 01/02/20 Ip 08034 J 19. 


810226047*? Partial responso to FOIA request for ail documents re fi 
categories of info concerning U mill! In UT.NM.AZ.CQ Sc UY 
Forward* Document* 1 - 1 7 listed in app Document 10 may he 
obtained from hlTlS 

FELTCN. U M Division of Rules and Records 81/02/03 2pp 
07760 229 


--0102260339 Request* *pecific review U rept re tailing* discharge 
operation* due to occurrence* of release of tailings matl 
from Impoundment sy* Rept should include description of 
physical condition of embankment syt Related info enc 1 
ROUSE. L C Fuel Proce** t Fab. Branch (Pre 790727? 77/03/04 

7pp 


0103310609 Forward* table entitled "Location* it Spec* for 
Monitor Hell*." per License Condition 50 Also forward* one 
cviriijf drawing Drawing available in Central Flies only 
MONO.! Union Carbide Corp., Metals Div 81/03/25 3PP 08062 


— 01 032 7C 31 2 R b tpond * to h.RC 010113 Itr re violations noted in IE Waste 
Packaging !n*p P*pt 5C -333 /0O-24 ( l 6OCCO34/0O- 2 l » Corrective 
action* obtaining photographic record* of each watte 
shipment sho-ing vehicle tractor 6 trailer number* 

PASTERNAK, R j Power Authority of the State of New York 
81/02/13. 3?p 00034 120 


--G103270321 Forward* IE Waste Packaging Intp Rept 50-333/80-24 
< 1 5300039/00 -2 1> cn 001106 L notice of violation 
SMITH. 0. hi Region 1. Ph i l a de 1 ph i a . Fuel Facility *■ Material* 
Safety Branch 81/01/19 2pp 00034 123. 


— 0103270026 Notice of violation from in*p on G011O6. 

♦ Region l. Philadelphia. Office of the Director 00/12/02. Ip 
00034 12 5 


--910327Q832 IE Waste Packaging Imp Rept 30-333/80-24 f 1 5000034 /BO-2 1 ) 
on 801106 None omp 1 1 anc * noted one shipment of radioactive 
natl arrived at burial site - / o prescribed placard on front 
of tractor ct front of trailer 

■tf ACARThUR. T C Region 1. Philadelphia. Office of the Director 
POTTER. J P Region l , Philadelphia- Fuel Facility & Materials 
Safely 3ranch 90/12/02 4pp 09034 126 


G 103 2601 4 1 IE Watte Packaging ln*p Rapt 19-00039/91-02 on 910209-13 No 
ncnto.rpliar.ee noted 

OI09ON.A F Region 2. Atlanta. Office of the Oirector. 01/03/06 
)p C0O41 203. 


--9103260I 5? IE Waste Packaging Intp Rept 15-00039/01-02 on 810209-13 No 
noncomp 1 lane e noted Major areas Inspected compliance u/DOT & 

NRC regulation* including shipping paper DOT placarding 
requ lr ement* . rad i at kon level & removable c onta t i nat i on 
MACARTHJR.T c , PEERY. W W Region 2. Atlanta. Fuel Facility *« 
Material* 9*foty Branch. 81/03/04 6pp C8041 284 


OOCKET 2 7-046 RICHLAND. WA- NUCLEAR ENGINEER I NO CO . INC. 


8103230136 Forward* IE Waste Packaging In*p Rept 15000046/80-90 
Advise* that breach of package integrity aesoelated 
w/rad ioac t ive matl* shipment originating at facility ut* 
found No response required 

OQCM.H E. Region 3. San Francisco. Fuel Facility & Materials Safety 
Branch 61/02/24 2pp 


--8103250144 IE Waste Packaging Insp Rept 13000046/00-90 on 801213 
None omp 1 i me* noted: drum found to have loose lock ring 
Region 5. State of UA t ODT era to take enforcement action*. 
ZURAK.0W84I . P R Region 5. San Francisco. Office of the Director 
THOMAS. R 0 . BOOK. H E Region 9. San Francisco. Fuel Facility it 
Material* Safety Branch. Bi/01/20 5pp 


DOMESTIC LICENSING OF SOURCE MATERIAL 

DCCKET 40- CO 86 W. R. GRACE CO. 


9103100150 Responds ho 810120 telephone Inquiry requesting cooperation 
iai/ info request from D Woks of Wayne. flJ re facility N9C will 
conduct radiation survey of grounds during ufc of 810126. 

Requests most recent radiation survey 

K IN NEMAN. -J D Region 1- Philadelphia. Fuel Facility 8. Materials 
Safety Branch. 91/01/26 1?. 07065 337. 


f 


CGCKET 40-0299 UNION CARBIDE CORP 


0103110325 Discusses site visit* to Union Carbide & Split Rock mil! 
mine* Incremental impact* resulting from abandoned heaps 
*e«m Insignificant 

0EBK1D. N J Argonne National Laboratory 79/07/27. 2pp 
07804 143 


0103110315 Discusses **atls submitted by Union Carbide Corp re tall 
disposal project at Gas Hill* operat I on. A1 tern® 1 1 ve VI 1 
considered sound tailings mg t a 1 terna 1 1 ve . Groundira ter mound 
formation up to pit bottom it fairly certain. 

NELSON. J 0 Colorado State Unlv 79/10/05 2pp 07884 147 


B 1 03160333 Com-ients on licensee spec* for placement of compacted c 
liner at Pit A-9 Permeability tests should be initiated on 
representative samples using raffinate or tailings water 
NEL3GN, J D Colorado State Unlv. 79/10/10 Ip 07916 093 


8103160327 Discuss** 79U13 site visit to facility re clay liner 
bottom of Pit A-9 i underdrain sys Licensee should present 
grain site distribution curvet of metis used In const to 
shew Msu closely filter criteria was mqt 

NELSON. J D. Colorado State Unlv. 79/12/04 7pp 07916:032 


8103110334 Forwards filter criteria for matls used in drain Por 
pit Filter criteria have been met marginally 

NELSON, J D Colorado State Univ 79/12/26 6pp 07073 339 


0)03020705 Notifies of environ monitoring program nod. lit response < 
licensee 810114 %> 15 requests Requirements deleted re air 
particulate monitoring a* onsite houses l« sampling of 
Mon i tor Neil* 3,0 5. 35 

KQT8CH, J L. Uranium Recovery Licensing Branch. 01/02/11 Zpp 
07792 137 


B1031601B7 Discusses review of IE 000922-23 Insp of facility No 
licensing action 1* necessary on basis of review 
KQTSCH. JL Uranium Recovery Licensing Branch 01/03/03 Ip- 
07910 310 


9103200111 Advises that new license application fee will be require 
rather than amend fee originally requested. U/o end. 

WE 198. D License Fee Management Branch 81/03/04 Ip 07972 1 


810312079? Forwards safety evaluation supporting License SUA-648 
renewal for Union Carbide Corp Oes Hills Mill 

iiOTSCH, J L Uraniu-Ti Recovery Licensing Branch 01/03/03 Ip. 
07903. 280. 


- -8103 120797 Safety evaluation supporting License 0UA-649 renewal i 
Union Carbide Corp Oes Hills Mill. 

WOOLSEY, R T , PETTENGlLL, H J. Uranium Recovery Licensing Brent 
81/03/04. SOpp 07903:281. 


8103181104 Forwards safety evaluation re renewal of License 8UA-64E 
u/ o end 

PETTENOILL.H J. Uranium Recovery Licensing Branch 81/03/10 ! 

07954 153 


0 1 0318 1 1 12 Informs that NRC is Issuing Amend 2 to License 8UA-640 / 
corrects editorial error in eilsting Condition 18 re 
radiological safety Insp. 

SCARAN3.R A Uranium Recovery Licensing Branch. 01/03/1 0. 2pp. 
07954 151. 


DOCKET 40-0341 GENERAL SERVICES ADMIN . FED. PROP RESOURCES SERVICES 


9103040400 Forward* r eg u 1 a t i on s . pat t h pment licences 6 site plan re 
licinifd activities of Maywood Chemical Works 6 Stepan 
Chemical Co RppyJatlPn* not end. 

kINnEMAN, j. D. Region 1, Philadelphia. Fuel Facility & Material! 
Safety Branch 01/01/29 lp 


--B103040539 License authorlting underground storage of «ource iratl by 
Stepan Chemical Co Bite plan enc 1 

0A99IN , U Radioisotope! Llcenting Drench fPre 790301) 78/04/04 

2pp 


DOCKET 40-0639 GENERAL ELECTRIC CO., AIRCRAFT ENGINE GROUP 


0103160350 Discusses IE safety tnsp of Licenses 34-00499-10 L BTB-33 
on B10119 & 20 l forward* notice of violation 

FI0HEfl*W L. Region 3. Chicago. Fuel Facility t> Materials Safety 
Branch 01/02/12 lp 07922 097 


--B103160368 Notice of violation from insp on 810119 & 20 Noncompliance 
noted: fa i 1 ure to post machining £ waste storage areas 
possessing amounts of licensed matt above those specified 6 
radiation survey meters not callbr every 90 days 
FISHER. U L Region 4, Dallas. Fuel Facility 6 Materials Bafoty 
Branch. 01/02/10 lp 07922 030 


9103260010 A c S« receipt of 910302 Itr informing NRC of steps taken to 
correct violations noted In IE Insp of Licenses 34-00499-10 
t 9TB-93 

GREW? AM6Kf . D J Region 3. Chicago. Office of the Director 
01/03/16. lp 00041:127. 


—0103260021 Responds to NRC 010212 Itr re violations noted In IE Insp of 
Licenses 34-00499-10 ?« 9TB -93 c orr ec 1 1 ve ac 1 1 one ; % 1 g ns 
posted In uaete storage area 6 matching area 6 radiation 
meters c a 1 1 b r. Ouar ter I y audit form enc 1 

ENOEL. J. 0. General Electric Co. 01/03/02 3pp 09041. 120. 


DOCKET 40-0672 NUCLEAR METALS* INC. 


0103090239 Discusses IE Insp on 001120 S< forwards notice of violation t* 
Imposition of civil penalty 

9TELL0* V Director's Office* Office of Inspection and Enforcement. 
01/02/26 2pp. 07025 239 


— Q103D3024B Notice of violation & imposition of civil penalty in amount 
of *3*000 for item of noncomp 1 lane t re delivery of 
radioactive mat! to carrier In paclege that was not strong & 
tight resulting in leakage at noted In IE Insp on 801120 
BTELLOi V, Director's Office* Office of Inspection and Enforcement. 

01/02/26 2pp. 07023.241 


DOCKET 40-1162 WESTERN NUCLEAR- INC. 


0103060119 Forwards pleiometer summary sheet per 000623 request 
BOODENfO. Western Nuclear. Inc. (tubs, of Phelps Dodge Corp. >. 
80/06/23. 2pp. 07B39: 037. 


9102260479 Pertial response to FQ1A request for all documents re five 
categories of info concerning U mills In UT. Nil. AZ* CO fc WY. 

Forwards Documents 1“17 listed In app. Document 10 may be 
obtained from NTI8 

FELTON. V. M Division of Rules and Records. 01/02/05 2 pp 

07760 229 


— 0102260329 Accepts Option 1 presented In 770420 engineering rept as 
interim remedial action for tailings retention «yt. 

Authorises continued operation of mill under License 8UA-36 
until 770930 under listed condition 

ROUSE* L C. Fuel Process 4. Fab. Branch (Pre 790727) 77/04/22 

2pp. 


— 8102260933 Forwards Itr sent to licensee re 770412 discovery of break 
in mill tellings earthen retention dam at Western Nuclear* 

Inc U mil) at Jeffrey C ity. UY. Ml 1 1 Is presently shut down 
for cleanup L repair. 

KERR* 0 W. Assistant Director for State Agreements Programs 
77/04/23. Ip 


BI0309004B Forwards "Subsurface Resistivity Study in Vicinity Of 
Western Nuclear Mill* * final r ep t , par t f a l 1 y fulfilling 
Condition 23 of License 6UA-S6 

OQODEN. 0 Western Nuclear. Inc (subs of Phelps Oodge Corp ) 
01/02/09. Ip 07049 296 


--B103090099 "Subsurface Resistivity Study In Vicinity of Western h 
Mill." final rept prepared for D'Appolonla Consulting 
Engineers. Inc 

KELLER , 0 . V . BODE* R M * STOVER, C K Colorado School of Mines 
01/01/31 lOSp; 07849 297. 


8103060794 Discusses review of nuclear tailings dam insp rept for 
001110-16 Results of Ofc of Nuclear Reactor Regulation 
review will be contained in safety evaluation following 
resolution of concerns re lifts at tailings dam 

GARCIA, f* J. Uranium Recovery Licensing Branch GL/02/12. lp. 
07036 119 


B103060797 Discusses review of nuclear tailings dn insp rept for 
801117-23 Results of Ofc of Nuclear Reactor Regulation 
review will be contained In safety evaluation following 
resolution of concerns re lifts at tailings dam 

GARCIA. P J Uranium Recovery Licensing Branch 01/02/12 lp 
07036. 120 


0103060800 Discusses review of nuclear tailings dan Insp rept for 
001124-30 Results of Ofc of Nuclear Reactor Regulation 
review will be contained in safety evaluation following 
resolution of concerns ro lifts at tailings dam 

GARCIA. PJ. Uranium Recovery Licensing Branch 01/02/12 lp 
07036 121. 


8103060004 Discusses review 0 f nuclasr tailings dam insp rept for 
801215-21 Results of Ofc of Nuclear Reactor Regulation 
review will be contained In safety evaluation following 
resolution of concerns re lifts at tailings dam 
GARCIA, P. J Uranium Recovery Licensing Branch 81/02712. Ip 
07036 122 


0103060807 Discusses review of nucloar tailings dam Insp rept for 
801222-28 Results of Ofc of Nuclear Reactor Regulation 
review will be contained In safety evaluation following 
resolution of concerns re lifts at tailings dam 

GARCIA, P J Uranium Recovery Licensing Branch Gl/02/12 Ip 
07836 123. 


81 OG 0600 10 Discusses review of nuclear .tailings dam Insp rept for 
801229-810104 Results of Ofc of Nuclear Reactor Regulation 
review will be contained in safety evaluation following 
resolution of concerns r* lifts at tailings dam 
OARCIA.P J. Uranium Recovery Licensing Branch. 01/02/12 lp. 
07836 J24 


8103060012 Discusses review of nuclear tailings dam tnsp rept for 
010109-11 Results of Ofc of Nuclear Reactor Regulation 
review will be contained In safety evaluation following 
resolution of concerns re lifts at tailings dam 
OARC IA» P. J. Uranium Recovery Licensing Branch. 01/02/12 Ip. 
07836. 125 


01 03 06 08 13 Discusses review of nuclear tailings dam insp rept for 
010112-10 Results of Ofc of Nuclear Reactor Regulation 
review will be contained in safety evaluation following 
resolution of concerns re lifts at tailings dam 

OARC 1 A* P J. Uranium Recovery Licensing Branch. 81/02/12 lp. 
07036- 126 


0 1030600 1 3 Discusses review of nuclear tailings dam insp rept for 
801 103-09 Resul ts of Ofc of Nuclear Reactor Regulation 
review will be contained in safety evaluation following 
resolution of concerns re lifts at tailings dam 

GARCIA, P J. Uranium Recovery Licensing Branch 91/02/12. lp. 
07836. 127. 


0103060019 Dlscusies review of nuclear tailings dam Insp rept for 
801201-07. Resul ts of Ofc of Nuclear Reactor Regulation 
review will be contained In safety evaluation following 
resolution of concerns re lifts at tailings dam 

0ARC1A*P.J. Uranium Recovery Licencing Drench 81/02/12 Ip. 
07836: tZ8 


8103090499 Forwards two overslie drawings re tailings flow 
instrum*ntat ion. Aperture card# in PDR 

BOQDEN-O. Western Nuclear* Inc. (subs of Phelps Dodge Corp. ) 
81/02/13. 2pp 07830:001. 



8103 J 10 QG 4 Forjifit r iitortul 
f.ociear Inc split rod u »U 
proposal Further work Jndl<4 
tm ocrtn^J by NY State Mitt 
JL’iJE.M 0 Wyoming. State 0 


t irchpqlogical review of Western 

> telling good espansion 
ted before cultural clearance 
orlc preservation Officer 
f 81/02/18 4pp. 07673 328. 


61031602*) l Ferrari* mill tailing* 
030 DEV. G Western Nuclear. |nc. 

91/02/24 *)pp 07919 3S4 


d*~ trip rept for Q10202-08 
(*ubt. of Phelps Dodge Corp 


0103250557 Forward* 8p 1 1 1 Rod r>l 
8000EN.-3 Western Nuclear. Inc 
81/02/25. 3>? 08022 137 


tailing* dai ln*p rep t. 9 1 0216 -22 
(subs of Phelps Dodge Corp > 


--Q 1 03 170197 Requests legal opinion rt U mill tailings 
from 1 u ensed U recovery facility *lte* 

DIRCkQ.u J Office of Nuclear Material Safety * 
3a f eguar d * . D l r ec tor 90/02/28 2pp 


in location* ai<l 


0103160200 Forward* “Semiannual Effluent Release R»pt 
MILLS. L M Tennessee Valley Authority. 01/02/2/ 


11. Ju 1-Dec 1700. 
Ip. 07944 063 


*--9103 IB02B7 ,, 8er l annua I Effluent Releeee Rept 
• Tennessee Valley Authority 81/02/20. 


11. Jul -Dec 1900 " 
9pp. 07944:066 


DOCKET 40-1947 STEPAN CHEMICAL CO. 


6 l 03250565 Forward* Split Pcct Pi 
BC30EN-0 Western Nuclear. Inc 

01/02/23 4pp 00022 133 


tailing* d«r tnsp rept. 810207- 13. 
f*cb« of Phelp* Dodge Corp ) 


8103230743 Requests change* In due date 
Licence Cdndtious 26 & 43 to 010401 
review date would fce applicable to Li 
6 40. 

0OOCEN. <3 Western Nuclear. Inc Hub 
01/02/25 Ip 06000 319 


i for eubTittal* required 
Agree * that annual 
cents Condition* 16.31 

* of Phelps Dodge Corp > 


by 


9103040460 Forward* r egu l at i one . p •« t 4 pretent licenses S. »lte plan ri 
llceneed activities of Maywood Chanical Work* l< Stepan 
Cnenlcal Co. R egu 1 at ion* not end 

KLNNCMAN. J O Region t. Philadelphia. Fuel Facility * Materials 
Safety Branch 81/01/29. Ip. 


--S103040493 L 
4 transfer 
license by 
J3HNS0N. L. 


eerie authoriiing po*it»»ion of l title to raw eouree 
of mat! to licensed person within limit* of 
Maywood Chemical Wort*. 

Atomic Energy Commission 94/04/01 Ip. 


0 


103120716 Surrnary of 910100 ratting tiWntein Hue l 
Fuel* Nuclear In Silver Spring. MO re reclamation 
Day-Lcma heap leach sit*. 

0ARC1A.P J Uranium Recovery Licensing Drench. 
07904 323 


ear. Inc t 
of 

81 / 02/26 


Energy 


3PP 


--8 103040499 Ll 
L transfer 
lie ante t y 
JOHNSON, L. 


cent* aufchorltlng poeteeelon of i title to raw eourto 
of mat I to llceneed person uifchln limit* of 
Maywood Chemical Works 
Atomic Energy Commission 96/11/19 2pp 


0103260006 Eu 
corp l efc Ion 
c 1 ea^-up 
EOOOEN. 0 
61/02/27 


pptt 810225 Itr Requests extension o 
of Liceme Condition 33 requirement* 

Western Nuc lear, Inc lub* of Phel 
ip 09040 070 


f 4 month* for 
re site 

pi Dodge Corp 


1 


9103261213 Advise* that control air sarplln 
aile* west of riiislte at Graham Ranch wh 
available 6 will meet environ ronitoring 
r equ k recent* 

GOODEN- 0 western Nuclear, Inc. (tub*, o 
01/02/27 ip O0Q4O 251. 


g station will be located 
ere electricity t* 
p rograr 

f Phelp* Dodge Corp >. 


3 


6103160231 C qr.T't n 1 1 of Region 4 800714-15 Jn»p rept of operation* at 
mill* Inspectors adequately inspected mill operations 
addressed in editing license K« licensing action is 

necessary 

CARC1A.P J . PETreNGILL.H J Uranium Recovery Licensing Drench. 
81/03/04 2pp 07916 332 


--01 03040520 License aufchoritlng possession A u«e oP source iratl for 
dec on tem inatl on. storage L reeale only by Stepan Chemical Co. 
NUS9PAUMER. D. A Atomic Energy Collision 64/06/26. ip 


— 9103040532 License authorising possession & use of source mail for 
d econta- i na ti on. s tor age l r#*ale only by Stepan Chemical Co 
HARMON. D.F Atomic Energy Commission 67/05/18 Ip 


G 1 00260040 Addl response to FCJIA request for sit categories of Info r 
radioactive mads found in Maywood 6 Rochelle Park.NJ 
Forwards documents listed in App A Documents 1.2 ^ 6 
partially withheld home address** iref FOIA Eieffiptlan 61. 

FELTON. J M. Division of Rules and Records. 01/03/03 llpp 

C9040 103 


- - 9 1 03 260334 Advises that Stepan Chemical Co must renew License 8TC-I 
to author 1 1 e storage of thorium 

ROY. Q W NRC - No Detailed Affiliation Given 76/12/13. Ip 


6103160218 Forward* WY State Historic Pre* 
company rept* " Bumr.ary Historical U Arch 
Rep ts, Ta 1 1 Ings Disposal 8 1 t e *, Je 1 1 rey Cl 
PE TTEN3ILL. H J Uranium Recovery Llcens 
07910. 339 


0100270153 
Mountain 
BOOGEN, 0 
81/03/10 


Forward* State of 
IX facility 

Western Nuclear 
GpP 


UY water qual 
Inc l subs. 


rrvetlon ofc comments re 
eologlcal Gituatlon 
ty hill •* 

trig Branch 81/03/09 Ip 


1 ty insp rept for Green 
of Phelps Dodge Corp > 


-8103260440 Ac k receipt of 71061 1 Ur re status of License 8TC-I30 
Forwerd* fee for llcenee 

SWANSON, E. A Stepan Chemical Co. 71/06/23 Ip 

-0103260450 Responds to 710422 Itr re disposition of thorium waste 
tailings 6 status of License afC-130. Request* that amend fee 
or application for approval to dispose of radwaste by burial 
be provided to AEC, 

LAYFlEL&rfl L Atomic Energy Commission 71/06/11. 2pp. 


0103270123 Forward* Split Rock Hill tailings dam insp rept for 
8 10302- OB 

BOODEN.O Western Nuclear, Inc. (tubs of Phelps Dodge Corp > 
81/03/U 4pp 


— 8103260479 Discusses Qtepan Chemical Co disposition of thorium was! 
tailing* 6 statu* of License BTC-130. Recommends that 
licensee divest radioactive matl or pay license fee. 

Provision re possible aicavation control should be mads. 

LAYFJ6LD. R. L Atomic Energy Commission 71/05/26 2pp. 


6103270036 Summary of Bt0f23 meeting u/Wettern Nuclear. Inc In 
Silver Spring. MD re license conditions. 

GARCIA. P. J. Uranium Recovery Licensing Branch 81/03/13 13pp. 


DOCKET 40-1341 EOOEMONT URANIUM MINE. TVA l MINE 8 DEVELOPMENT . INC 


6103120621 Rsquests attention until 610331 r* technics! assistance 
contract for Edgemont tailings agt evaluation. 

MART IN. J 0. Division of Meet* Management. FIN 9-6994-0 61/01/06 

ip 07901 230 


— 0103260400 Act receipt of 710407 Hr rt H-3 held under License 
29-13725-01 Forward* fee covering cost of specific metl 
license required 4« provides Inf© to aid in processing 
application for license termination. 

SWANBON. E. A Stepan Chemical Co. 71/04/22 2pp. 


—8103260499 Responds to 710208 1 tr. return ing license fee Involcea 
L— 2649-7 1 L L-2646-71 «< informing NRC that vendor no longer 
possesses radioactive ratls. Requests info re disposition of 
rati* held under Licenses 29“*13723-01 S< 8TC— 130. 

L AYF TELD. R. L Atomic Energy Coi*ml**ion 71/04/07. Ip. 


8103110009 Forwards summary discussion of big gams wildlife utilisation 
of Edqemont decommissioning project preferred L alternate 
disposal sites 

MILLS, L M. Tennessee Valley Authority. 01/02/23 3pp. 


H03I70160 Responds to FO]A request for all written legal opinions & 
subsequent documents re NRC roll In control of offsite 
tailing* locations b whether NRC has authority to order 
cleanup of I ocat 1 on*. Forwards documents listed (n app. 

FELTON. J. K. Olvliion of Rules and Records 81/02/29. 2pp. 

07939. 095. 


— 8 103260506 Return* NRC Invoice* L-2645-71 b L-2646-71 re feet 
concerning possession 4 use of excessive quantities of 
source matl & other specific matl* 1 i c »ns e* Company no 
longer uses or possesses source iratl. W/o Invoice L-2646-71. 
SWANSON. E. A. Stepan Chemical Co. 71/02/09. 2pp. 


--8103260532 Confirms 680930 telcon re release of recent file on dl*| 
of thorium wastes to PDR. Vendor has no ob jec t Ion. Over* 1 1 ed 
topographic map of Her 1 eniac NJ end 
&WAN&QN, £. A. Stepan Chemical Co. 60/10/01. 2pp. 


--B103260539 Approve* of 600013 request for unrestricted release of 
Bldg 77 {former watt# storage area) & south dike storage 
erea No hazard to health t safety posed. RL Gilbert 6B0905 
Itr end 

HAflKQN. 0 F Atonic Energy Commission 60/09/06 Spp 


—0103260540 Requests that AEC release two former storage areas for use 
on unrestricted basis isotopes. Inc surveys end W/o diagrams 
of storage areas 

6WANS0N, E A. Stepan Chemical Co. 60/05/19. 6pp 


- -8103260553 Submits Airend l to Source Matl License 8TC-130. per 600230 
ltr Amend 1 authorizes relocation of radioactive tailings 
HARMON. D F Atomic Energy Commission 60/O3/J9 Ip 


—0103 260562 Confirms 600227 telcon re waste tailings stored on property 
from former thorium pr oc e i t. Prop oses to relocete waste 
tailings to vtcavation on another area of property & 
provide min 3-ft cover. 

SWANSON, E A Stepan Chemical Co 60/02/20 2pp 


— 0103260372 Confirms 600100 telcon re release of c ontamlna t ed 
properties & termination of License BTC-130 Requests rept in 
order to approve transfer of contaminated equ 1 pmen t • b 1 dg s or 
properties to individuals not in possession of licenses 
HARMON. 0. F. Atomic Energy Commi $f ion 60/01/13 2pp. 


— 8103260377 Forwards Stepan Chemical Co 67J J29 ltr, in response to 671205 
request. 

CLEVELAND. ft 8 Atomic Energy Commie* ion 67/12/06. Ip 


--9103260390 Discusses AEC 671121 ltr citing none oirp 1 lane e items in 
activities under License 0TC-13O Thorium processing bldgs 
were dec ontamlnatad L dismantled in 1966 License BTC-130 
should be continued to cover safer storage of radwsste 
FRANCIS. 0. H. Stepan Chemical Co A7/H/29 2pp. 


0103260600 Discusses Stephan Chemical Co request for termination of 
License STC-130. Safety evaluation of radweste burial will be 
performed. Requests meeting to discuss vendor response to AEC 
notice 6 further enforcement action. 

NU0SQAUMER. 0. A Atomic Energy Commission 67/12/01 ‘ Ip 


—0103260606 Oiscusset IE Insps of License STC-130 on 671018 1« 1102 S. 
forwards notice of violation 

KIRKMAN, R u Atomic Energy Commission. 67/11/21 Ip. 


— 8103260614 Notice of violation from Imps on 671018 & 1102 

None omp 1 1 enc t noted: radweste was burled on licensee property 
in excess of prescribed 1 imi t«. Thor i«m con tami na ted timbers 
from dismantled thorium process bldgs wart Incinerated 
8H0PENN. N M Atomic Energy Commission 67/11/21 Ip 


— 0103360620 Discusses Items of noncomp Uance found during IE Insps of 
License 8TC-130 on 671018 6 1102 Burial of waste slurry matl 
was most appropriate action for licensee to take. Related 
info enc 1 Info partially withheld (ref FOTA Exemption 6>. 

BHQPENN. N. H Atomic Energy Commission. 67/11/21. 46pp. 


— 8103260623 Forwards renewed Source Mail License 8TC-130. 
HARMON. 0. F. Atomic Energy Commissi on. 67/03/10. ip. 


— 0103360627 Renewal of Source Matl License BTC-130 for Stepan Chemical 
Co* author i t inq possession of unlimited amounts of thorium 
for decontamination, storage & resale. 

HARMON. D.F. Atomic Energy Commission. 67/03/10. ip. 


--B103360631 Forwerds application for renewal of License 9TC-130. 
FRANCIS. D. H. Stepan Chemical Co. 67/09/00. 2pp. 


— 0103260630 Application for renewal of 0ource Metl License 8TC-130i 
authorizing possession & storage of 2. 160.000 lb mud. 
containing 1 97, thorium. 

FRANC 10. D. H. Stepan Chemical Co. 67/03/00. 2pp. 


- -0103260642 Notifies that Source Matl License 9TC-130 expires on 670630. 
Describes procedures by which license* can renew. terminate 
or amend license 

NU8SBAUMER, D A. Atomic Energy Commission 67/04/23. Ip. 


— 0103260646 Forwerds renewed Source Matl License BTC-130. 

NUB8BAUMER, D A Atomic Energy Commission. 64/06/26. Ip. 


— 8103260632 Renewal of Source Matl License BTC-130 for Stepan Chemical 
Co# author 1 1 ing possession of unlimited amounts of thorium 
for decontamlnat Ion. storage 6 resale. 

NUS9BAUMER. D. A. Atomic Energy Commission. 64/06/26. Ip. 


-*'81 03260690 9ubmlt* responses to Items 1-6 contained In AEC 631114 1 
re License BTC-130 Includes Info re decontamination 
procedure & airborne activity tests 
FRANCIS. D H Stepan Chemical Co 64/03/12 3pp 


-91 03260666 Requests info contained In Items 1-6 of AEC 631114 ltr ii 
order to continue review of 640127 application for renewal 
of License STC-130 Require* topographical nap of area, 
showing bldg & residue storage areas. 

N38SBAU.1ER. D A Atonic Energy Commission 64/09/L4 Ip 


--8103260672 Responds to 640125 ltr Mam slurry pile areas should be 
maintained as restricted areas until radiation levels are 
reduced License amend request mi 1 1 be reviewed w/64012? 
application for renewal of License 9TC-130 
PRICE. E R Atomic Energy Commission 64/02/07 Ip. 


■8103260670 Forwards application for renewal of License STC-130. 
FRANCIS. OH Stepan Chemical Co 64/01/27 Ip 


--8103260603 Application for renewal of License 6TC- 1 30. au th or 1 t i ng 
possession t storage of 2. 160.000 lb mud. c on ta 1 n i ng IS'/, 
thorium 

FRANCIS. 0 H Stepan Chemical Co 64/01/27 2pp 


--81 03260692 Notifies that License BTC-130 expires on 640229 Lists me-a 
by which licensee can renew* terminate or amend license 

NUSSQAUMER- D A Atonic Energy Commission 64/0J/17 ip 


- -0 1 03260699 Requests addl clarifying info re corrective actions taken 
deficiencies noted in AEC 631114 ) tr . 1 nc 1 ud 1 ng date when 
full compliance will be achieved 

PRICE. E R. Atomic Energy Commission 64/01/06 2pp 


--Q103260703 Responds to AEC 631114 Itr re noncomp I unc es noted during 
Insps on 630030 6 0904 Corrective ec 1 1 on bo 1 1 1 e s containing 
thorium have rediation warning labels which specify chemical 
contents 

FRANCIS. D H. BtoPon Chemical Co 6 3/12*03 Spp 


- -8103260709 Discusses AEC insps of License STC-130 on 630830 & 0904 
Noncompliance noted excessive radiation levels were found In 
unrestricted areet Radiation areas were hot posted w/caution 
signs 

PRICE. E R. Atomic Energy Commission 63/11/14 4pp 


— 0103260713 Forwards compliance imp rept for License 8TC-130 conduct 
on 630030 6 0904 Requests appropriate enforcement actions. 
CLEVELAND. R 8 Atonic Energy Commission 63/09/24 3pp 


— 0103260715 Compliance Insp rept on 630830 & 0904 Noncompliances note 
radiation levels in unrestricted areas exceeded permissible 
levels. Rooft* & bottles containing thorium were not properly 
posted 

RE6NER.E P. , CLEVELAND. R. 6 Atomic Energy Commission. 63/09/23. 
10pp. 


— 8103260719 At k receipt of 6H002 ltr informing AEC of stops token to 
correct deficient** noted In AEC 610901 ltr. Licensed 
activities will be reviewed during neit Insp 
PRICE. E.R Atomic Energy Commission. 61/10/20 ip. 


—0103260721 Ack receipt of 610901 ltr re deficiencies noted in AEC In 
Grace Chemical Co Is responsible for radioactive products 
Open stockpile ha* been fenced to guarantee personnel 
safety. 

FRANCIS. 0. H. Btepan Chemical Co. 61/10/02 Ip. 


— 0103260722 Ack receipt of 610908 ltr re steps taken to correct 
deficiencies noted in AEC 610726 ltr. Proposed corrective 
measures are adequate for Item* 1,4.5 6 6. Requests 
corrective info for Item 2. 

PRICE. E R. Atomic Energy Commission. 61/09/01. 2pp. 


- -81 03260723 Res pond 9 to AEC 61072 6 ltr re violation* noted In AEC in* 
Corrective ec t Ions : caut ion signs will be placed in 
restricted areas. Car tons &< drums will be labeled. Open 
stockpile of thorium phosphate will be fenced and posted. 

FRANCIS. OH. Stepan Chemical Co. 61/00/08. 2pp. 


--Q103260724 Oiscusset AEC Insp of License BTC-130 on 610315. 
Noncomp 1 lances noted: cauti on signs were not posted in 
restricted areas. Lunchroom iris had not teen surveyed for 
external 6 airborne radiation. 

PRICE. E R. Atomic Energy Commission. 61/07/26. 3pp. 


—0103260725 Forwards compliance insp rept re relnspectlon of License 
STC-130. Lists none omp 1 lances L corrective actions taken. 

KIRKMAN.R W. Atomic Energy Commission. 61/07/10. 4pp. 


-6103260726 Compliance trip rapt on 610513 None orp 1 j *nt e * noted 
ratfl«tlon m jnr«i(rUUd area* exceeded permim&ie leveli. 
ThoriL.*' p^iph«at& it stored In open pile & is not secured 
a-elnet unautLOM ted removal 

EPSTEIN. E . KJRKMAN.R U Atonic Energy Commission 61/07/10 
13PP 


8103260727 Grants 3ourca Matl License STC - 1 30. au thor i i ing receipt, 
possession & use of source matl for resale only 
CELANEV, i C Mf.it Energy Ccrmisslon 61/03/07 Ip 


-8103*60738 Forwards application for renewal of License BTC-130 to 
author lie transfer & delivery of thorium source rati to 
licensed recipients 

5PIES3.hR Stepan Chemical Co 61/02/28 Ip 


-0103260739 Application for renewal of License SIC- 130. author 1 1 J ng 
tr &ns f er . d« l l very , e t go r t or receipt of thorium source matl 
FRANC I 0. 0 H Stepan Chemical Co 61/02/28 3pp 


-6103260730 Forwards application for license to t ran* fer. de 1 1 vor . * t por t 
or receive thorli.- source matl 

VAN ZANDT.O R Stepan Chemical Co 39/12/23 Ip 


-010326073! Application for license to t ran* f er , d a 1 1 ver . e rpijr t or 
receive thorium source matl 

VAN ZALOT. 0 R Stepan Chomical Co 59/12/23 4pp 


-B1032&0732 Requests Form AEC-2 to renew License fl-103. Li c ense expires 
on 600131 

6° JE89. H fl Stepan Chemical Co 39/12/IS Ip 


-9103360733 Suggests that source matl license for Haywood Chemical Works 
be renewed. If Tracerlab Inc r ec omrenda ti ons are Pollowed. 

RC0ER8. L R Atomic Energy Commission 59/01/20 Ip 


-81032607 34 Forwards rapt. "Rad t oloqlc <s l Survey at Maywood Chemical Co “ 
Licensee will comply u/rept racomendations when operation 
r e some t 

VAN ZANOT.O R 8tepan Chemical Cp 5B/12/24 Ip 


0103260736 "Radiological Survey at Haywood Chemical Co 
*ARP.U Ttacartefc. Inc 58/02/05 7pp 


-0100260738 Responds to 901017 1 tr 6 501210 telcon re renewal of 
License R-103 Requests addl info re description of 
Instruments available to perform health ft safety surveys 6 
types of surveys that uill be performed 
DELANEY. 0.C Atomic Energy Commission 3B/12/19. ip 


9103260740 Olscusses Maywood Chemical Works application for renewal of 
License R-1Q3. Request should be treated as new application 
due to lack of info contained in docket file 
ROGERS. L. R Atomic Energy Commission. 50/12/09. |p 


0103360743 Informs AEC that 301017 renewal for License R-103 was never 
received Requests Info 

VAN ZANOT.O. R fJtepan Chemical Co 90/12/09 Ip. 


0103260743 Grants Source Mat! License STC- 1 30. author i m ng receipt ft 
possession of source iratl 

DELANEY. J. C. Atonic Energy Commission 30/12/01 |p 


0103260748 Application for matl/byproduc t license to trans f er. del iver. 
export ft receive throlum source mat! 

VAN ZAND T\ D R Stepan Chemical Co 90/12/01 4pp 


8103260751 Forward* application tor license to process ft export source 
matl W/Q e nc 1. 

VAN ZANOT.D R Btepen Chemical Co. 50/10/17. lp. 


0103260753 Requests application to renew License R-i03 License expires 
on 59 1 20 1 . Redl at 1 on safety check sheet end. 

VAN 2AND7.D R Stepan Chemical Co. 30/10/00 3pp 


0103260797 Requests relnspectlon of facility, due to potential harard 
discovered in AEC 1957 Imp Surveys to determine magnitude 
of potential haiards should be included In reinspection. 

ROGERS. L H Atomic Energy CormUsion 90/06/04 lp 


8103 260759 Grants lie 1 1 /Byp r oduc t License R-J03. author 1 1 lng receipt ft 
possession of source matl in any quantity for procesoing ft 

resale 

DELANEY. J C. Atomic Energy Commission 57/U/20. lp 


--8lO3C607fe2 Application for mat l /b yp r oduc t license to trans for , d o 1 iver . 
orport or receive sourcarfltl in any quantity for processing 
ft resale. 

VAN ZANDT, D. R Btepen Chemical Co 37/11/14 4pp 


--0103260765 Forwards application for rat 1/by proiuc t license to process ft 
export source matt U/o »nc I 

van ZAnOT.D R Stepan Chemical Co 57/1I/J4 ip 


--0103260772 Oltcusse* renewal of License R- 103. flu thoi" i d ng possession ft 
use of source malls In any quantity for processing ft resale 
In sp on 970524 revealed that licensee activities do not 
corply uj/AEC regulations 

NELSON. C A Atonic Energy Commission. 37/07/11 2pp. 


OOCilET 40-2061 WEST CHICAOO FACILITY. KEHR-MCGGE CC1RP 


8103040338 Forwards draft f 1 nd 1 ngs. reques l for Info ft order to show 
cause re radioactive ft nonred i oac t 1 ve releases from facility 
Into surface i ground waters ft air at unacceptable levels. 
Certificate of 0*c <nc 1 

MCGUIRE. J Environmental Protection Agency. 0 1/02/03 6pp 
07509 00 L 


0103250119 Forwards info to be sent to EPA nn 010313 ro environ 
monitoring Questions EPA jurisdiction in natter. 

SHELLEY. W. J Kerr-HcG»e Corp 01/03/il 9pp. 07997.271 


0103250066 Requests that Karr-McGee decommissioning plan exclude strip 
nlnlng In city 

REBELS. A E West Chicago. 1L QI/03/12 [p. 


DOCKET 40-2299 PATHFINDER MIKES CORP 


0102260479 Partial response to FOIA request for all documents re five 
categories of info concerning 0 mills In UT.NM.AZ. CO ft WY. 

Forwards Documents 1-17 listed in app Document 10 may be 
obtained from NTI8 

FEUTCN. JM Division of Rules and Records. 01/02/03. 2pp 


6102260330 Requests specific review t rept re tailings discharge 
operation* due to occurrences of release of tailings matl 
from impoundment sys. Rept should Include description of 
physical condition of embankment ays. Related Info «ncl 
nauSE.L C Fuel Process, ft Fab. Drench iPre 7707271. 77/03/04 

7pp 


8103040703 Forwards "Semiannual Effluent Monitoring Rept," for 
Vul-Doc 17B0 Corrected Load-210 data for second ft third 
quarteri tncludad. 

WUOEnT.E L. Pathfinder Mines Corp 01/02/27 9pp. 07013:063 


--8103040780 "Bern iannue 1 Effluent Monitoring Rept. 4 ’ for Jul-Oec 1 7110 
* « Pathfinder Mines Corp 01/02/27 7pp. 07012:068 


0103170467 Forwards application to amend License 9UA-672. mod I f V i ng Part 
9 of 770930 request for license renewal ft 700617 emergency 
action plan to accomodate personnel changes. Fee me 1 
NUGENT. E L Pathfinder Mines Corp 01/03/11 2pp. 07934:344 


--01O317O47O Application to amend License 8UA-627. mod 1 f y Ing Port 3 of 
770730 request for license renewal re operations 
organliatlon ft 700617 emergency action pish for yelloucake 
transportation accidents. 

NUGENT. E L Pathfinder Mines Corp 01/03/il 19pp. 07934 346 


0103310690 Forwards approved bond r 1 der. reclame 1 1 on band summary to 
support reP obligation ft verification notice certifying 
that bond it (n « f t ec l , subm 1 t ted par License Condition 42. 

Amend 9 to License 6UA-672. 

paY8Efl.RU PethPinder Mines Corp 01/03/23. 7pp. 


0103310600 Forwards supplemental Info in support of 010204 application 
for amend of License OUA-672, Shear test re moisture 
placement criteria for Zone 1 fill being conducted. 

NUGENT. EL Pathfinder Minos Corp 81/03/24. lOpp. 


ROCKET 40-2274 CHASE BRACE ft CO . CLEVELAND AEFACTORY METAL 9 DtV. 


8103110422 Forwards |E Intp Rept 40-2274/80-09 on 001216 ft 23 ft B10119. 
no noncomp i lance noted. 

FISHER. W. L. Region 3. Chicago. Fuel Facility ft Materials Safety 
Branch 0WO2/O6 2pp. O7860;229. 



-”0103110432 IE m«p Popt 40-2274/00-09 oh 801216 & 23 & 010119 Closeout 
insp to determine status of expired license & to conduct 
independent turv«i;i of physical facilities used 

OESTrw.N.M j . PaPERIELLO. C J Region 3, Chicago. Office of the 
Director. 81/02/05 7pp 07060 231- 


DOCKET 40-3392 ALLIEO CHEMICAL CORP 


9103190024 Forwards IE Insp Rept 40-3392/00-02 on 000514-15 6 0006-07 & 
notice of violation Expresses concern re ngt control ay* 6 
lack of ALAFlA progran Imp 1 emen ta 1 1 on. 

FEPPLEfl, J 0 Region 3. Chicago. Office of the Director 91/02/05 
2pp 07965.306. 


- -0103 1 90030 Notice of violation from insp on 000514-15 i* 0006-07 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director 01/02/05 
2pp 07963 300 


--01O319O039 IE Insp Rept 40-3392/00-02 on 000514-13 6 0006-07 
None omp I lane o noted personnel »>poturt. lntirff lc Unt 
engineering controls *. oxposure tuoedlng 40-h control 
r*a t era. 

PAUL - R A j DENNIS. N Region 3. Chicago. Office of tho Director 
FISHER. U. l Region 3. Chicago. Fuel Facility 8. Material* Rafety 
Branch 01/01/20 llpp 07963 310 


0103120913 Confirms informal discussions u/NRC re recycling plans for 
was t ewe t er treatment process generated calcium flourlde 
Discusses wastewater treatment process & disposal methods. 

CIPPOLA.A J Allied Chemical Corp 01/02/11 2pp 07906.122 


DCCKET 40-3433 ATLAS MINERALS 


0102260479 Partial response to F01 A request for all documents re five 
categories of inPo concerning U mills in UT.NM.AZ.C0 b WY 
Forwards Documents 1-17 listed in app. Document 10 may be 
obtained from NT 1 8. 

FELTON. J M Division of Rules and Records 01/02/03. 2pp. 


— 0102260538 Requests specific review 6 rept re tailings discharge 
operations due to occurrences of release of tailings matl 
from Impoundment *ys Rept should Include description of 
physical condition of embankment sys Related Info enc 1 
ROUSE. L C. Fuel Process, fc Fab. Branch (Pre 790727). 77/05/04 

7pp 


9103031135 Submits contract costs Incurred 6 manhour* used to review 
791203 application for Amend 2 to License BUA-917 Gummary 
rept tncl 

OarcIA, p. j., LINEMAN. J J. Uranium Recovery Licensing Branch. 
01/02/06 2pp. O7BO0 242 


8103040903 Notifies of partial refund fee re 791203 application for 
Amend 2 to License 8UA-917 

MILLER. U. 0 License Fee Management Branch. 81/02/19. Ip 
07019. 264. 


3103090366 Summary of 001211 meeting w/Atlas Minerals b UT Dept of 
Health In Silver 8prtng.MD re future storage of tailing*, 
seepage at Koab 81 te. surety . author 1 let 1 on of Increased 
yelloucak* production rate 6 new rules on U milling. 

OARCIA. P.J. Uranium Recovery Licensing Branch. 91/02/20. 8pp. 
0704 3: 326, 


9103110300 Responds to NflC 801123 Hr re background monitoring station. 
Installation comp le ted. Uni t started up. 

SWANS Y. 0. T. Atlas Minerals 01/02/20. Ip. 07084 149 


9103110343 Confirms that agreement was reachod u/NRC that no addl 
written responses to 601024 t* 010112 Jtrs would he sent 
until addl hydrology work was completed. 

BWANBY.O. T. Atlas Minerals. 0J/02/20. Ip 07004:144. 


0103120602 Requests approval of Amend 4 to License SUA-917. add ing 
Condition 46 to require Installation of neu scrubber for 
ysllowcake hearth dryer exhaust l operational checks. 

OARCIA. P.J. , PETTEnQILL, H J. Uranium Recovery Licensing Dranch. 
01/02/20. 2pp. 07901 236 


0103120644 Amend 4 to License SUA-917. add Ing Condition 46 to euthorlie 
Installation of new scrubber unit for yellowcake hearth 
dryer a i haus t . Per 1 od 1 < operational checks are required. 

8CARANQ. R. A. Uranium Recovery Licensing Branch. 81/02/20 2pp. 
07904:347. 


0103260675 Forwards rept of personnel whole body eiposuros for CY0O 
EDWARDS. D L Atlas Minerals 81/02/26 lp 00040 292 


--01 0326060 1 Rept of personnel whole body exposures for CY 00 
« Atlas Minerals 01/02/26 2pp 00040 293 


0103101146 Forward* effluent monitoring rept data for Jul-Dec 1900 
EDWARDS. D L Atlas Minerals. 01/02/27 4C0pp 07306001 


0103160443 Notifies that Amend 4 to License 6UA-9I7 should be eipnp 
from fees Anond was Initiated by NRC 

OARC IA, P J , PET TEND ILL. H J Uranium Recovery Licensing Branch 
01/03/04 Ip. 07916 201. 


8103260943 Forward* correction of calculation error in fourth quart 
1900 rept re rlverwoter samples. submitted 010227 
EDWARDS. 0 L Atlas Minerals 01/03/09 Ip 08040 206 


--01 03260940 Corrected page of fourth quarter 1900 rept re T l ver.ua t 
samples, submitted 01 022 7 

* Atlas Minerals 01/03/09 Ip Q0Q4O 207 


0103181100 Responds to 010115 Itr re unresolved Issues Amend to Lie 
Conditions 25(d). 36 *> 43 was issued 010206 Prior to issuance 
of 18-ft lift to existing tailings irp oundmen t . ana I y se s re 
dam « tab l 1 1 t y . sure ty S reclamation must be submitted 
SC A RAND. R A Uranium Recovery Licensing Branch 01/03/10 3pp 

07954 134 


8103240373 Advises that facility Is In compliance u/envlron l efPIu 
monitoring 6 reporting requirements of License SUA-917 
OARCIA. P J . PETTENO ILL. H J. Uranium Recovery Licensing Branch 
01/03/11 2pp. 07981 332 


DOCKET 40-4348 COMMERCE. DEPT. OF, NATIONAL BUREAU OF STANDARDS 


8103040646 Requests amend to Licenses 00-00566-05. 8SH-362 6 0MG-4O5 
allow regular lab waste disposal of solid waste to contain 
less than one percent of 10CFR20 App C quantities or of 
concentration less than I0CFR20 App D. Table 2. Column 2 
PEVEY, L E Commer c e. Dep t of, National Bureau of Standards 
01/02/26 Ip 07010 056 


DOCKET 40-4492 FEDERAL AMERICAN PARTNERS (MINING) 


0102230609 Forwards Danes * Moore rept. "Detailed Qeapagv Invostlga 1 
of Mill Waste Disposal Al ternat i vn, Wes t Gas Hi Ms. WY for 
Federa 1-A-ner i can Pertnors. " Uo 1 s 1 t> 2. Water quality data 

enc I 

OLUGAlttll. R. E. Federal American Partners 81/02/04. 9pp 
07733 001 


■0102230694 "Detailed Seepage Investigation of Mill Waste Disposal 
Al ternat Ives, West Oas Hills, WY for Fedora I -American 
Par fcnere. " Volt 1 6 2 

MURDOCK, L T . HIGHLAND. U R Dames L Moore. 01/01/31 330pp 

07733 010 


0102260479 Partial response to FOIA request for all documents re f i ■ 
categories of info concerning U mills In UT,NM,A7.CD 6 WY 
Forwards Documents 1-17 llstod in app Document JO may he 
Obtained from NT IB. 

FELTON, J. M Division of Rules and Records 81/02/05. 2pp 


0102260530 Requests specific review 6 rept re tailings discharge 
operations due to occurrence* of release of tailings rati 
from Impoundment sys. Rept should Include description of 
physical condition of embankment sy». Related Info end. 

R0U8E. L c Fuel Process, Fab. Branch (Pre 790727 ) 77/03/04 

7pp 


0103030830 Forwards "Semiannual Rept on Radioactive Effluent per 
10CFR40 63" for Jul-Dec 1900. 

DLUGAUOH, RE. LANE * J R Federal American Partners. 01/02/19 


— 8103030866 "Semiannual Rept on Radioactive Effluent per I0CFF14O. 6 
Jul-Dec 19S0. 

* Federal American Partners 81/02/19. 46pp. 


0103260936 Informs that certain locations will no longer be sampled 
to cessation of crushing activity. Other locations will be 
sampled when now SAG mill is placed Into operation. 

LANE. J R. Federal American Partners 01/O2/2S. 2pp. 00040 204 


8103200123 Submits annual environ monitoring rept for 1901. 
SWANBY. 0 J Atlas Minoral* 81/02/24 2pp. 0797i;l67 


81032*1016 Forwards "Sem 1 anou a 1 Effluent Monitoring R op t. Jj ! - Dec 1900 
OatJ unavailable for prsviooi rept i* n»u |ne luded Orrec t ed 
Pt-210 date also included for previous repts. 

NUGENT. E L pathfinder Hire! Corp 01/02/27. 7pp 


- -01 0326 J 022 Strt«njue] Effluent Monitoring Rept.Jul-Dec i960 " 
• Pathfinder nine* Corp 01/02/27 5pp 


DOCKET -10-502 1 STANDARD OIL CO 


B 1 03190 1 1 9 IE I r>*p Findings t. Licensee Ac I rftd 610203 of Licenses 
SM3-705 Si 1 2” 1 3037-01 . Imp findings no n o nc onp 1 i jnc c noted. 

« Region 3. Chicago- Office of the Director 01/02/03 Ip 


DOCKET 40-5293 NQR THEAGTER.'i UN 1 1/ 


B 1 03050? 1 9 Ac I receipt of 8I.0J09 Itr informing hQC of steps taken to 
correct violations noted in IE lr>*p Rtpts 70-0394/60-01. 
40-5293/00-01 I. 30-1330 7/00-01 

MlNNEMAhl, J. 0 Region 1. Philadelphia' Fuel Facility 6 Materials 
Safety Branch 01/01/28 lp 07621 347 

--6103050726 Responds to NRC 801211 Itr ra violations noted in IE Imp 
ftepts 70-0394/80-01 . 40-3383/60-01 If 30- 13307 /BO- Ol 
Corrective actions will conduct survey of tont f “U na 1 1 on 
t/or general radiation at end of each experiment or uk 
LATOPRE'P. Northeastern L’nlv. B1/O1/C0 2pp 07020 3 40 


- - 01 03050734 Discusses IE Insp Repts 70-0394/00-01.40-5293/90-01 «* 
30-13307/00-01 on 801113 l* forwards notice of violation 
rtlNVEMAN. J D Region I, Ph 1 1 a it I p h 1 a. Fuel Facility l Materials 
Gaft ty branch 00/12/M 2pp 07021 330 


--0103030742 Notice of violation from imp on 901113 Noncorp I lance noted 
ro T 1 a t ion monitoring surveys not performed by all 
individuals in labs routinely using radioactive ratls & soma 
labs showed evidence of smoking & drinking 

« Region A, Dallas. Office of the Director 00/12/11. lp 
07921: 352 


DOCKET 40-6622 PATHFINDER MINES CORP 


9102260479 Partial response to FOIA request for all documents re five 
categories of jnfo concerning U mills in UT.NM.A2, CO 4 UY 
Forwards Oocu-ant* 1-17 listed In epp.Docurant 18 may fat 
obtained from NT 19 

FELTCN, J. N Division of Rules and Records. 61/02/03 2pp. 


- -8102260338 Requests specific review & rept re tailings discharge 
operations due to occurrences of release of tellings mat 1 
from impoundment sys Rept should include description of 
physic*! condition of emhaokwstit sys. Related Info and 
R0U3£r L . C Fuel Process, it Fab. Branch (Pre 7907271. 77/05/04. 

7pp 


6103060093 Ack receipt of NRC 910121 Itr advising that source rnatl 
license expires on 810430 Forwards License SUA-442* 

Indicating aspiration date of 920930 

RUSSELL. J. C Pathfinder Mines Corp Bl/02/12. ip. 07838 361. 


e 8UA-442 for Lucky Me Uranium Corp- 
-esented in 761130 application &• 
r». 

■»»nt Branch. 77/09/30. lp. 


’ License 8UA-443 was 
a aspiration 
*■ n proper 

81/03/13. lp 


DOCKET 40-6659 OETIY OIL CO. . P£TROrOMlC6 CO DIV. 


0103160207 Notifies of Amend 8 to License SUA- 531 . adding Condition 29 
to authority receipt fo surface wastes from U solution 
extraction processes for disposal irt telling Impoundment 
5CARAN0* R A Uranium Recovery Licensing Branch. 01/01/29. Ip. 

079 1 0 329 


01 03060703 Dl scut**’ review of licensee proposed corrective actioi 
violations noted In IE insp Oh 000915-16 fc 0603 Proposals 
are acceptable Licensing action is required for tailings 
transfer 4. revision of implant air sampling 

K0T3CH. J L uranium Recovery Licensing Branch. Bl/02/12 IB 
07036 110 


0103160082 Reconends approval of Amend |0 to License 8 UA-S 31 • r ev 1 
Section* 4 1 1 |> 4 l . I l of radiation safety program to 
establish new airborne dust sampling location*. 

K0T9CH. J L Uranium Recovery Licensing Branch 01/02/24. 2pp 
65114 292 


0103160155 Notifies of Amend lO to License BUA-331 , rev i s 1 ng Condlt 
10 ra use of radioactive matl.ln response to 010220 request 
SCARA'.D, R A Uranium Recovery Licensing Branch 01/02/24. lp 
079|9: 346 


0103100695 Notifies that no radionuclide liquid effluents were re 
to unrestricted areas during Jul-Oec 1900 Amounts of 
particulate In for*i of stack gates released to unrestricted 
area* listed 

PFAfF'S J Oetty Oil Co . Petrotomlcs Co Dlv Ql/03/10. lp 
07945 051 


DOCKET 40-7869 PLATEAU RESOURCES, LTD 


0103050*66 Submits effluent monitoring rept for Jul-Dec 1900 

ALLEN. 0 U. Plateau Resource*, Ltd. 01/02/23. 2pp 07027 039. 


DOCKET 40-79 24 SCHOTT OPTICAL 0LAS9. ltlC 


0103100157 Responds to 810121 Itr forwarding radiation survey rept 
area behind bldg. Amount of thorium in waste glass 
constitutes licensable quantity. Area may not be released for 
unrestricted use w/o NRC approval 

KtNN£rtA*LJ p Region 1, Philadelphia. Fuel Facility & Materials 
Safety Branch 01/02/06 Ip 07065 349 


— 0103100164 Forwards "Rept on Radiation Survey of Cullet Dump Are 
Schott Optical 01 as s Plant* Duryee, PA. " per agreement of 
under* ta nd Ing reached re |E Imp Rept* 40-7924/00-01 & 

30-09064 /B0-01 Amount of glass poses no threat 
KALO-SKI.W g Bchott Optical Glass, Inc 01/01/21 2pp. 
07065.330. 


--Bi 03100172 "Rept on Radlablon Survey of Cutlet Dump Area at Qclio 
Optical OJa>* Plant. Duryea. PA " Site plan encl. 

OALLAQMAR.RO , NIPAR.J E Applied Health Physics. Inc. 01/0 
Sp P 07065 332 


DOCKET 40-0027 KEftR-MCGEE CORP 


0103050056 Forwards 1979 environ surveillance rept on monitor well 
SHELLEY, W j Kerr-McOee Corp. 01/02/lt. Ip 07309 001. 


--0 103050959 Environ surveillance rept on monitor wells for 1977 
* Kerr-KiOee Corp 01/02/11. 12pp. 07 90S 00 1 


0103090234 Forwards orders re mod of Licensee 8UB-1Q10 fc 9NM-1174* 
requiring preparation & submission of radiological 
contingency plans 

CUNNINGHAM. R E. Division of Fuel Cycle U Material Befety. 81/0 
Ip 07849:049 


— 8103090239 Order requiring mod of License 8U8-1010. Licensee must 
develop 8« submit radiological contingency plan & 
application for license amend to Incorporate plan e« 
condition of license within 120 days. 

CUNNINGHAM, R e Division Of Fuel Cycle t Material Safety. 
01/02/11. 6pp 07049:050. 


--BI03090251 Order requiring mod of License 8NM-1 1 74. LI c ansae mut 
develop L submit radiological contingency plan 4. 
application for license amend to Incorporate plan as 
condition of license within 160 days. 

CUNNINGHAM, R. E Division of Fuel Cycle t* Material Safety. 
01/02/11. 6pp. 07649:056. 


0103130031 Amend 12 to License SUB-iOlO, author! t ing use of hay gro 
on test site as described In G10I19 explication 

PAGE* R 0 Uranium Fuel Licensing Branch. 81/02/24. lp. 0790Q 


d 1 tpoic of hey }fOwn on lantf fertlllied w/ bar l un- t r ea t ed 
neutral I led raffinate flee ore* end « approval. 

NIXON, w a , Cfldw. W r uranium Fuel Licencing Branch 01/03/24 
2p p 07909 269 


0103300231 Bubnlt* non 1 toeing rapt re uel U M 3 - 1 0 . showing high nitrate 
In i960 No explanation offered for contamination source or 
erratic variation of water Investigation will continue when 
well again contains water 

SHELLEY. W. j Korr-Mc Oee Corp 01/03/27 Ip. 08033 020 


DOCKET 40-0040 CERAC. INC 


9 1 03180015 Ac It receipt of 910113.20 & 021B Itr* informing NRC of steps 
taken to correct violations noted in IE Insp Kept 
40-0040/00-0 1 

FISHER. W L Region 3. Chicago. Office of the Director 81/02/27 
Ip 07943 334 


-8103160020 Responds to 901223 Itr & notice of vi o 1 a 1 1 on, I tern l.App A & 
forward* health physic* 610207 audit rep t 
COLTON. E Cerac. Inc 91/02/10 iGpp 07943-337 


--8I03180024 Responds to NRC 001223 Itr re violations noted In IE Insp 
Rept 40-0040/90-01 Corrective ac t i on s c on tan 1 na ted concrete 
removed i. radiation levels dropped. 

RO0LEE.P.D Cerac. Inc Bl/OI/20. Ip 07943 336 


--fll 031 80030 Respond* to NRC 001223 Itr re violations noted in 2E Insp 
Rept 40- BO 4 0/80-0 1 Corrective actions contaminated concrete 
removed t* radiation levels dropped. 

RO0LEE.P D Cerac. Inc 91/01/13 2pp 07943 339 


OOCKET 40-8064 EXXON MINERALS CO UBA, EXXON COOP 


B 1 03030342 Notifies that chloride it sulfate readings exceeded upper 
control Units In We U E-0-0 during 901209-10 sampling 
per 1 od . Sul fa t e should be deleted as excursion parameter 
BI68lN0ER,RW Euph Nlnerah Co. . USA 80/12/23 4pp. 0779J 103. 


— 8103030392 Requests deletion of sulfate as oicurdon parameter 9ulfate 
assay Is poor Indicator due to lou sulfate levels of loach 
sys Supporting analyses tnc 1 

TRU8BELL, H H Exxon Minerals Co , UGA 00/10/16 14pp 
07791 IS7 


8103020099 Forwards fourth quarter sample analysis results Leach 
solution production 6 Injection decreased during quarter, due 
to cessation of injection in fourth pattern Solution mine 
well pattern end 

BISSINOER. Ft. H. Exxon Minerals Co , U8A. 01/01/23 2pp. 07703 004. 


--9103020103 Fourth quarter well sample analysis results. 

* Eicon Minerals Co . USA 01/01/23. 7pp 07703 006. 


0103100792 Forwards updated tables of water quality analyses for 
solution mining wells E-0-7, E-0-8 It E-0-9, final progress 
rept 

BI5SIN0ER. R. H Exxon Minerals Co., UBA 01/02/24 ip 63126:341 


--0103180000 Updated tables for "Analysis of Samples From Wells E-0-7. 
E-O-S 6 E-0-9. - 

« Etton Minerals Co.. USA 01/02/24 ip 63126.342 


OOCKET 40-8004 LISBON MINE. RIO ALGOM CORP 


B 103 1 60479 Submits data omitted In 000904 Itr to NRC re average weekly 
exposure calculations 

BURNETT. J T Rio Algom. Ltd 00/08/13 Ip. 07916 307. 


0103260695 Notifies of payment of civil penalty 6 addl response to Item 
11. Two men were not sent for whole body counts bocause 
flatten© readings were lower than readings taken at mine 
Analysis sheets withheld due to seneltive Info. 

LAWTON, M D Rio Algom. Ltd. 91701/27. 3pp. 08040:268. 


0102260479 Partial response to FOt A request for all documents re five 
categories o# Info concerning U mills In UT. NM, AZ. CO U WY. 

Forwards Oocumenti 1-17 listed in app. Document 10 may be 
obtained from NTI8. 

FELTON, J. M. Division of Rules and Records. 81/02/03. 2pp. 


operations due to occurrence* of release of tailings matl 
from impoundment sys Rept should include description of 
physical condition of embankment sys Related info enc I 
ROUSE. L C Fuel Process S. Fab Branch (Pr« 790727) 77/05/0 

7pp 


0103030731 Ac k receipt of 010123.26 1* 27 itrs 6 payment of civil 
penalties Imposed by N«C B101I3 order 

THOMPSON. D Director's Office 01/02/12 Ip U7B23 071 


0103090816 Discusses compliance review conducted to provide basis 
future licensing actions to correct none onp 1 1 anc e s Civil 
ponaltlet were Imposed for violations notod in IE Insp rept 
on 000629-27 Review Is terminated 

KOTSCH. J L Uranium Recovery Licensing Branch 01/02/12 Jp 


0103160172 Discusses review of Rlo Algom rept on ambient air sa.rpl 
data Error in submitted data was corrected in 010130 telcon 
K0TBCH. j L Uranium Recovery Licensing Branch 01/03/03 Ip 
07919 334 


0103230740 Informs that Demos 6 Moore seepage *tudy."Rept on 
Oroundwater Investigations. Lisbon Mine. Near La Sal, UT. for 
Rlo Algom Corp, has been sent via parcel post 
LAWTON, M D Rlo Algom. Ltd 01/03/12 Jp. CBCOO: 320 


8103260967 Concurs u;/ IE actions re review of licensee average week 
exposure calculations rept Licensee failed to meet 
requirements re survey *. I Im 1 t» for airborne rad 1 oat t i vl ty 6 
posting of airborne radioactivity areas 

KOTSCH, J L Uranium Recovery Licensing Branch 01/03/12 2pp 
00040 223 


D0CKET 40-0102 EXXON MINERAL9 CO USA, EXXON CCRP 


8103160343 "Review of Long-Term Stability of Proposed Reclamation I 
Highland U Mill Tailings Impoundment " 

KELSON. J D . AST, Q fl Colorado State Unlv 00/05/31 60pp 
07916 003 


0102260479 Partial response* to FO|A request for all documents re t 
categories of Info concerning U mills in UT.NM.AZ, CO 6 WY 
Forward* Documents 1-17 listed in app Document 10 may be 
obtained Pro* NTI8 

FELTON. J M Division of Rules and Record* 01/02/05 2pp. 


--0102260530 Requests specific review 6 rept re tailing* discharge 
operation* due to occurrences of release of tailings matl 
Prom impoundment sys Rept should include description of 
physical condition pf embankment sy* Related info end 
ROUSE. L C Fuel Process 8. Fab Branch IPre 790727) 77/03/0- 

7pp 


0103090641 Forwards "Rept of Airborne Emissions of Principle 
Radionuclides for jul-Dtc 1980 " 

PHILLIPS. JP Enon Mineral* Co.. U3A 01/02/20 ipp 07040: 


- - 0103090646 "Rept of Airborne Emission* of Principle Radionuclide- 
Jul-Dec 1900 " 

* Exxon Nuclear Co . Inc. (subs of Exxon Corp. ) 01/02/20. 

07040. 253 


DOCKET 40-0129 ARMY, DEPT. OF 


Q103I00700 IE Insp Findings 6 Licensee Ac V did Q01201 of Licence 
8TB - 1 124 Imp findings: no none omp 1 lane o noted 

BROWN. R A Region 2. Atlanta, Office of the Olractor 00/12/01 
Ip. 07062:192 


DOCKET 40-8151 NAVY. DEPT. OF. NAVAL B£A SYSTEMS COMMANO 


8103100711 IE Insp Findings it Licensee Act dtd 801203 of License* 
SMB-1143 Insp flndingsno none emp 1 I ant e noted. 

BROWN, R. A. Region 2, Atlanta, Offico of the Olractor. 80/12/03. 
ip. 07862: 196. 


DOCKET 40-0139 AMAX SPECIALTY I1ETAL0 CORP 


0103110082 IE Insp Findings t, Licensee Ack dtd 610210 of License 
8TB-1161 Insp findings: no none omp 1 lane e noted. 

BLAWIN0K I , W J Region 3. Chicago, Office of tho Director 01/0: 

lp. 07883:226. 


10 


DOCKETED ITEMS 


QCCK.ET 40-62C0 CLfc VEL ANO-C L I FFS IRON CO 


9103160412 Responds t© SOI I1B request * 
cf 13 5 5- j a l 1 on »te«l cJru-.s c f watte mat 
rati at anct K er location it v*u 
& } 9 of License SUA-1149 

SCA9AN0.R A urdniL". Recovery Licensing 
07916. l?0 


rensfer L 

ultimate dl 

1 ap 01 a 1 

1. Storag e 

6 use of 


let ion of 

Cond i t i ons 


Br anc h 

01/02/12 

3pp 


DOCh E r 40-0349 IN SI TO UWIL'M l 6 ACH ] f.’O PROJECT 


G 1033609 B 3 Infcrnt of inability to approve 910119 final project rept l> 
l c <ji, due to 13 listed proolems If prediction ion* 
ccnf ineirrnt < an Ac shown & e*planetlon given for Ra-226 
l <v «l in Well QM-2. final reclamation can proceed. 

F-NuELMAM. V 90 MH 5 . state of Bi/03704 C0Q4O 290 


DrCHET 40-0390 ROCKY MOUNTAIN Ef»E RQY CO 


0103260105 Support* a^end of 
monitoring program for res 
»EOrtVJn« R Potty Kount* 


License SLA- I 220* r od I f y i ng sa-spling/ 
toratlon circuit feed 

in Energy Co 90/10/14. lg 07507 CGI 


010305 1016 Forwards BOlOO? *■ 1107 sampling results of Pattern 3 monitor 
xell* No significant ihanjes have developed 
NEUMANN, M fl Rocky Mountain Energy Co 80/11/19 Spp 


0103260701 Forwards -Nine Mile 
NEUMANN.* R Rocky Mountain 


Late Pattern IV Monitor wells. Feb 1901 
Energy Co 91/03/25 Ip 


m -01 0326070 5 
# Rocky 


“Nine Mile Lake 
Mountain Energy 


Pattern IV Monitor Wells. Feb 1961 “ 
Co 91/02/25 Bp p 


POCKET 40-9503 1R10ARAY MINE. WYOMING MINING C0RP 


BIC 2270638 Forwards data 


1 * 

g-43 


|VW , uo „ . from monitoring activities 

jor.e causing leaks identified in R9-41.RS-42 * f* 8 ' ^ 

Wells have been shut down U chloride levels dec roe 
ever 1 1 ! e naps enc 1 Aperture cards in PD4 
WICbERS.D L Wyoming Mineral Corp 80/12/10 




*4pP 


•fuio 

o>: 


i «■ *t 


0102190032 Forwards exploration hole location maps 4 ^ . 

14 for incorporation into Irigaray 1479-90 annual r ^ o7 7 Of 
WICHERS. D L Wyoming Mineral Corp 81/01/09 1R* 


--B102190933 Revised Pages 13 t 14 to "Annual Op®''®* 101 * 

000016 1 _,-«<=>. n a(>. 

# Wyoming Mineral Corp 01/01/09 2pp 0770fl. 


0102300397 Forwards we 1 J data monitoring rept. Two ov©** 
end Drawings available in POR 

WICHERS. D l. Wyoming Mineral Corp 01/01/23 20pP 


£>7; 


□ 103031126 Submits review of company 000021 r ©p t & EOO *? && * 0 , 


results of clean up opereti ons . hy drogeolog i c i nv e « c 1 sj ^ 0 , 

t jell plugging operations at in situ leach mine <->P * £ 

may be safely resumed under conditions in 0OOB2 1 rep Q f0[ 


may »• ■» ■ - -- - . . n 

VAN0ELL*T D > MARTIN, D E Uranium Recovery Llcvn«l<»» 
Gi/02/04 4p p 07794.359 


ai0324003B Forwards "Irigaray Mine 81 tf Second Ouarter 1 U « J 
Oct-Dee 1901 ' W/o end _____ ^ 7^91 


WICHERS, 0 L Wyoming Mineral Corp 01/03/04 lp. 


03)1*0304 Forwards coal lone monitoring sthsir.* approv^« - 

of State of WY Data from Unit 2 indicate continuing P r 0 ** 

01/02/09. Spp 0781 


in area 
WICHERS, 0. L 


Wyoming Mineral Corp 


0103100628 Forward* personnel monitoring rept for 1979 
SPIELE9. P. Rocky Mountain Energy Co 01/03/02 Ip. 


07063 029 


- -Q1 03 100631 
* Rocky 


Personnel monitoring rept fgr 
Mountain Energy Co Bl/03/02 


1979 

Ip 


07063 030 


0103030030 8 urniT.a r y of 001009 mee t ing u/ vendor in □ # th • • d *» * Ml 
t results of NRC review of mails submitted for contlnl»*o . 
expanded solution mining 6 conditions to be sati*Pi»«l for 
authorisation of operations. 

MARTIN. D£ Uranium Recovery Licensing Branch 01/02/ 
07791. 212. 


COCKET 40-8384 MINERALS EXPLORATION CO 


010316036? Forwards LE Rykien l TE Herrera prof noallM ca t 1 
support of 001031 application for amend to License BUA-13^ 
SCHENDEL. K R Wyoming Mineral Corp. 01/02/16 4pp. 0~7' 


0103101 1 30 Advises that Mineral* Etplorallon Co 601007 amend request i* 
unnecessary Request re j ©c ted App 1 1 c at 1 on requested 30-day 
due date extension Rept submitted before e»ten»i<jn was 
granted Fee should bo refunded 

FISHER. 0 Uranium Recovery Licensing Branch. 01/03/06 Ip 
07954 140. 


COCKET 40-B4S2 BEAR CREEK URANIUM CO 


0103120776 Responds to B01009 ltr re decision not to replace culvert 
on runoff diversion sys for tailings impoundment Upstream 
areas of culvert should be removed or plugged to prevent 
runoff from entering 

PEFTGN3 ILL. H J Uranium Recovery Licensing Branch 01/02/23 Ip 
07901 333 


□ 103040473 Forwards 'Semiannual Rep t. Env 1 ron Kon i tor l ng. Ju 1 -Dec 1900 •' 
BLOSSOM- J N. Bear Creek Uranium Co 91/02/27 Ip 07010 070. 


■8103040470 ‘Semiannual R ep t . Env 1 ron Mon » tor 1 n g . Ju 1 - Dec 1980." 
» Bear Creek Uranium Co 01/02/27 I3pp 


9103160204 Submits contract costs i ranhours used tn reviewing company 
000331 application for Amend Q to License 8UA-1310. 

04 RCIA.P J 4 LINEMAN. J J Uranium Recovery Licensing Branch. 
01/03/03 lp 07919 337 


8103190120 Responds to discussions at 010303 meeting t B10210 followup 
ltr re deletion of B~3 pit from c ons 1 d er a 1 1 on as tailings 
disposal site Requests submittal of alternate site study by 
01 1015. 

ECARANO.R A Uranium Recovery Licensing Branch 01/03/06. 2pp. 
07965: i 13 


8103160365 Submits 801211 observations at site while Inspec 
tests for WY Dept of Environ Quality Yellowcake elurry ua 
being discharged Into natural drainage 
KAWULOA. P Affiliation Unknojn 91/02/37 2pp. 


8103100931 Forwards rept summariting status of Evaporation I 
Slater detec ted In insp tube wet attuned to be from o*j t o 1 d 
source Chloride values In water indicated normal ground iu * 
levels 

WICHERS* 0 L Wyoming Mineral Corp Bl/03/03 Clp p 


B10Q240325 Reviews 901210 t» 010123 status ropts of ah»V \ 
uater table monitor xones for License BlM- 1341 Spec 1 f 1 «r 
casing Integrity casing tests iruet be performed oi> al 1 
before continuing mining in Units 1-5 

VANDCLL. T D Uranium Recovery Licensing Branch. 01/03/ | 
07982. 240 


DOCKET 40-0511 COTTER CORP 


8103130340 Forwards "Aqui f er Charac teristic %, Par t 3," p « ^ t 
completion schedule diecussed in 001219,810105 li 22 1 t r* « 
MCCLU8REY, J. P Cotter Corp 01/02/09 lp 07906 025 


- -0103 1 20351 "Aquifer Ch arac ter is 1 1 c s . Par t 3. * 

# Cntter Cor? COT 1020100. 01/02/09 20pp. 07^0^. 

0103110002 Forwards Wolf Park Mine water quality data taab 1 *_ 
revising 010130 ltr Revision supplies originally o<ni 1 1; « ^ 

water constituent units of measurement 

MCCLUSKEY, A J Cotter Corp. 01/03/33 2pp. 07073.3^^ 


8103261083 Discusses review of Dear Creel ballings mgt alternatives B-3 
pit need not receive further consideration as disposal 
alternative Pit is located near confluence of several large 


DOCKET 40-8504 UNION 76 MINERALS EXPLORATION CO 


8100240610 Forwards interim rept re ^operation in synthetic pool liner 
discovered on 80122 ? Caused by week chemical weld 8. 
mechanical stress Repairs will be completed by 01010*? 

6NV0ER'H L Minerals Exploration Co (subs of Union Oil Co. of 
California) 81/01/06 3pp 07909 102 


8103060824 Requests fee exemption for Amend 5 to License 8UA-1330 
Issued On 810103. 

GILLEN- D . L1NEHAN. J Uranium Recovery Licensing Branch 81/01/28 
Ip 07036. 139 

0103091012 Forwards Jan 1901 revised QC program for U analysis in 

urine. 

8NV0ER.HL Union Minerals 01/02/03 2pp 07031 319 


8103130197 Forwards trip rept* of 010110 & 11 visits to Gweetuater & 
Teton hills to Inspect pond liners Repairs are adequate 
JOHNSON. T L Uranium Recovery Licensing Branch. 01/0 2/24 lOpp 

07908 108. 


010312068? Amend 6 to License 6UA- 1 330. rev 1 s i ng Condition 29 to require 
that licensee adhere to 010203 QA program for u In urine 
specimens & perform spiked analysis of unknown worker 
spec Imens. 

SCARANO. R A Uranium Recovery Licensing Branch 01/02/25 lp 
07901 332 


8103130107 Recommends approval of Amend 6 to License GUA-1350. revising 
Condition 29 re QA program for U in urine specimens. In 
response to applicant 010203 ltr. 

NEVER- R B - PETTENGILL.H J Uranium Recovery Licensing Qranch 
81/02/25 2pp 07900 106 


0103100427 Informs that Bwestwater U Project Mill commissioning began 
on 010214 

SNiOER-H L Union Minerals. 01/03/03 lp 07033:192 


0103230339 Notifies that Gweetuater U Project Mill commissioning began 
010214 

SNYDER. H. L. Union 76 Mineral* Exploration Co. 01/03/03 lp 
07900: 268 


0103 1901 30 Discusses review of Dec 1970 Pr eop era 1 1 ona 1 Monitoring Rapt 
6 800604 suppl data. Requests addl info re Pb-210 activity 
concentrations well monitoring data for second & third 
quarters 1980. 

PETTENOILL. H. J. Occupational Health Standards Branch 01/03/05. 

2pp. 07965: 104. 


6103240407 8utmits annual rept on survey within 5-mile area at U mill 
site, per License Condition 33. Livestock grating 6< 
recreational activity levels remain unc hang ed . Trans l en t 
campers declined Oil 6 gas exploration Is active 

SNYDER . H L. Minerals Exploration Co. (subs, of Union Dll Co. of 
California) 81/03/16 lp 07907:399 


6103240490 Requests change to Amend 6 of License 8UA- 1 350. 1 s sued on 
810225 NRC approval of QA program for U in urine sample* is 
not cost ef f ec tl vef due to Increased workload required to 
analyze unknown samples. 

SNYDER. H. L Mineral* Exploration Co. (sub*, of Union Oil Co. of 
California! 01/03/16 Ip 07909 362 


DOCKET 40-0585 WYOMING MINERAL CORP. 


8103120036 Requests amend to License 8UA- 1315. r evl s Ing License 
Condition 29 re degraded resin d ieposa 1. Adnini strati ve 
change fee enc 1. 8ubmi ts info r» currently held resin for 
disposal. 

8CHENDEL. K. fl. Wyoming Mineral Corp. 81/02/03. 2pp. 07900:160 


''-8103120042 Forwards fee to be processed a* part of 810203 application 
per NRC 810117 request. Unused portion should be refunded. 

8CHENDEL.K, R. Wyoming Mineral Corp. 01/02/24. lp 07900:170. 


8103020779 Recommends revision of License Condition 10 ra 
quel If icat tons of plant sup irv 1 sor . c orp ora t e radiation 
protection officer & compliance review board, per licensee 
801029 application to amend License SUA-1315. 

HEYER. ft. 8. Uranium Recovery Licensing Branch. 01/02/11. 2pp 
07702. 139. 


GI03040635 Forwards semiannual effluent monitoring rept for Jul-Dec 
1900. 

PLAT7K6. R.N . BERG. R. E. Wyoming Mineral Corp 01/02/26. lp. 
07815 126 


•8103040630 Semiannual effluent monitoring rept for Jul-Dec 1900. 
• Wyoming Mineral Corp. 01/02/26. Ip 07815 127 


8103260953 Recommends approval of Amend 3 to License SUA- 1 3 1 5. r e v 1 a 1 1 
Condition 29 rp shipping of degraded resins above specified 
radiologic concentration & raising concentration limits Pot 
Ro-226 t Th-230 

SOULENOERGER. D . PETTENOILL. H J Uranium Recovery Licensing Grand 
01/03/12 2p p 08040 220 


□103270744 Informs that Condition 29 to License SUA-1315 has been 
amended. r equi r I ng transfer of degraded resins above 
specified radiologic concentrations to either NRC-llcensed U 
recovery facility or to licensed disposal facility 
SCARANO. R A Uranium Recovery Licensing Branch 01/03/12 ip 
CB044 319 


DOCKET 40-0602 UNITED NUCLEAR CORP 


6103090645 Forwards "Morton Ranch Annual Land Use Bur v ey - Jan-Dec 1911c 
per License Condition 33 Two overslie drawings enc I Aperture 
cards In PDR 

WOLFF. C E United Nuclear Corp . LNC Recovery Systems Div 
01/02/26. Ip 07044 206 


--0103090652 ‘Morton Ranch Annual Land Use Gurvey . Jan - Dec 1900 *• 
* United Nuclear Corp - UNC Recovery Systems Div. 01/02/26 
07844 207 


DOCKET 40-8610 STEPAN CHEMICAL CO 


8(03100640 Responds to 001211 ltr re provlmlty to area indicated in 
Bergen County Record 001204 article “Radiation Under Study 
in Two Towns " Proximity to area under study does not 
increase radiation exposure to employees 

KINNEMAN. J D Region 1. Ph i 1 ad e 1 p h 1 a. Fuel Facility 8c Materials 
Safety Oranch. 01/01/22 lp 07863 Oil. 


■**•010310069 1 Requests info re facility location t level of radiation, 
response to enc 1 Bergen County Record 001204 article. 

"Radiation Under Study In Two Towns 1 

COLLINS, J. J. Timeplex.lnc B0/I2/U 2pp. 07Q63 012 


010311019? Ac It receipt of 801211 ltr re newspaper article. "Radiation 
Under Study in Two Towns." NRC will have area surveyed 
aerially 

K 1 n NEMAN, j . D Region 1, Ph 1 lad • 1 p h i a . Fuel Facility 8c Materials 

Safety Branch 81/01/22 Ip 07004 246 


- -0103 l 10206 Forwards newspaper article. "Radiation Under Study In Tw 
Towns. “ Requests addl Info. 

PALMIOTT0.N BTC Systems- Inc 03/12/11. 3pp 07804 247 


8103040400 Forwards regu lat 1 ons. pas t 6 present licenses 8. site plan r 
licensed activities of Mayuood Chemical Works L Stepan 
Chemical Co Regulations not encl. 

KlNNEMAN. j. 0. Region 1, Philadelphia. Fuel Facility 8« Materials 
Safety Branch 81/01/29 ip. 


--BI03040493 License authorizing possession of 8. title to raw source 
!* transfer of matl to licensed person within limits of 
license by Maywood Chemical Works. 

JOHNSON. L Atomic Energy Commission. 54/04/01. Ip 


'”*0103040499 License authorizing possession of & title to raw source 
8. transfer of matl to licensed person within limits of 
license by Maywood Chemical Works 

JOHNSON. L. Atomic Energy Commission. 56/11/19 2pp. 


■*-0103040507 License authorizing possession of 8< title to raw source 
h transfer of matl to licensed person uithin limits of 
license by Maywood Chemical Works. 

OELANEY. j C. Atonic Energy Commission 50/12/01. lp. 


--01O3O4O513 License authorizing possession of &< title to raw source 
6 transfer of matl to licensed person within limits of 
license by Maywood Chemical Works. 

DELANEY. J. C. Atomic Energy Commission. 60/01/04. lp. 


— 8103040521 License authorizing possession 6 use of source matl for 
resale only by Maywood Chemical Works. 

DELANEY. J. C. Atomic Energy Commission. 61/03/07. lp 


— 0103040928 License authorizing possession h use of source matl for 
dec ontamlnati on. s tprage & resale only by Btepan Chemical Co. 
NU68BAUMER.D A. Atomic Energy Commission 64/06/26. lp. 


DOCKET 40-0663 NUCLEAR DYNAMICS. INC 


--E103040539 Utefije au t h Or 1 j i n; und er grc u nd storage of source -at l by 
Stepan Clerical Co Site plan trc I 

OASQlN. N Rao i oiso topes Licensing Branch iFre 7902011 78/C4/04 

2 PC 


0103260348 Add! response to FOIA request for sn categories of Info re 
radioactive Tatis found in na^uootf 6. Rochelle Perk.Nj 
Forvartf* tfocu^eni* listed jn App A Docu/»*n ti 1, <? 1 6 
partially utt*>he]j home addresses iref FOIA Exemption 61 
FELTON. J M Oivisicn of Rules and Records B1 /03/03 Upp 
00040 IQS 


0103180902 Forwards WY Dept of Environ Ouality 791003 ltr of approve 
to perform rnotration s tap 1 1 1 lat i on tests 

CANNAOAY.F f. Nuclear Dynamic*. 79/11/06 [p 07933 337. 


0103240642 Forwards annua | in»p rept for Qshoto 1BL test 
MORROW. D Ironing. Statu of 00/09/22 3pp 


--0103260103 Responds to 60121 1 ltr re newspaper article entitled 
".Radiation Under Stud,/ in Two Town* * Compare employees ere 
not endangered 6, proximity to specified area 

KlNNErAN, j n. Region 1, r h il ad • 1 p h j a , Office of the Director 
01/01/22 Ip. 


8I03260J1 3 Respond* to 90J J 1 2 itr re newspaper article entitled 
"Radiation Under Study in Two Toun* " There 1* no immediate 
haiard to puo 1 j j health K safety Survey result* will be ^ede 
public upon cc-pletiin 

KINNEMA\.J d Region 1. P k i lade l p h la. Office of th» Director 
01/02/22 Ip 


DOCKET 40-E674 PLATEAU RESOURCES. LTD 


0103050196 Submit* effluent moni 
ALLEN. D J Plateau Resources. 


QtQ3lQC027 Submit* effluent moni 
quantities of gaseous & liquid 
tnr estr ic ted areas 
ALLEN- D J Platoau Resources, 


torlng rept Por 

Ju 1 -Dec 

1900 

Ltd. 81/02/25. 

2pp 

07027 039 

torlng rept for 
effluents relea 

Ju 1 -Dec 
sod to 

I960. c Over ln g 

Ltd 01/02/25 

2pp. 

07944 040 


- 01C326O1M Forward* maps 5« drawing* to assist in preparation of 
proposed aerial survey of Stopan Cbe.-ical Co Large 
quantities of thorium were processed cn site 1916-96. 
Newspaper articles t list of (ratting attendees end 
* IN NEMAN , ) 0 Region l. Phi lade! pSla« Office of the Director 
BOm/lQ Qpp 


--9603260174 Notification of 801203 nesting between KRC, Stepan Chemical 
Co U state L local r e p r •»« ntatl v e * . m Maywood. WJ re presence 
of radioactive *>atl in unrestricted area near facility I» to 
describe future NSC survey plant Handwritten note* end 
COSTELLO. F Region I. Philadelphia. Office of the Director 
90/ 12/02 2pp 


- -0103260191 Request* plan for disposal of radwaste currently on 
premises Plan should include time estimate to re-ove 
accuttulaieJ waste « description of radiation Survey, air 
sampling it bioassay requirement* 

9UIKM.P fl Assistant Director for Material Safety *. Licensina 
60/09/ 1 6 2pp 


--9103260198 Requests status of application for amend to License 
9TC-J333 1 L evens tel n 000029 ltr r« testing of soil in 
Hayujod, l/J encl 

OUAN'SQ.v. E a Stepan Chemical Co. 00/09/09. 2pp 


D3CK6T 40-96B1 ENERGY FUELS NUCLEAR, INC 


0103050B79 Act receipt of NRC 010114 ltr re mod to White Mesa 
memorandum of agreement Hod* accurately reflect state 
pot 1 tlon. Approval of Plano Consultants is reserved, pend inn 
receipt of final rept 

SMITH. K T Utah. State of 01/02/02 Ip 07029: 346. 


DOCKET 40-6693 COLE PETROLEUM, INC. 


9103130457 Bubult* environ monitoring 
190J for pilot ln-»ltu U solution m 
6AUNDER6.0 A . CATCHPOLE. Q. J. Qg 1 * 
137p p 


quarterly rept for Nov 1900 - j 

n j n g operation 

Petroleum, ln c . 01/03/03. 


0103310604 Submits special rept 
sampling of Well* 303-6-M U M 
License 6UA-1336 
SAUN0ER8. 0 A , CATCHPOLE, 0 J 


on monitor well analytical results re 
4, per Cond 1 tl on 17 to 

Ogle Petroleum, Inc. 81/03/29, 30pi 


DOCKET 40-8697 ROCKY MOUNTAIN ENERQV CO 


- -91 03260209 Forward* signed check for amend to Mat l /Byprod u c t License 
STC - 1333. Apa log i *«« fdr sending unsigned chad. 

SWANSON. E A Stepan Chemical Co 00/04/11 jp 


0103260241 Returns ched submitted on 000221 re request for amend 
Mjtl /Byproduct License STC-l 333. Ch sc k wa* not signed 
JACKSON. G License Fee Management Branch 60/04/00. Ip 


to 


--9I03260247 Forwards check for a*r#nd 
SWANSON, E. A Step on Chemical Co 


of Katl /By product License 9TC-1333 
00/03/25 Ip. 


--61 03260254 Act receipt of 000221 itr 
Llcenso 3TC-I333 Requests a^enJ fee 
JACKSON, 0. Llcenso Fee Management 


requesting a-end of 
Branch. 00/03/10 


Ma 1 1 /Qyp rodu c t 
IP 


0103100626 Forwards personnel monitoring 
6P|ELEB,P Rocky Mountain Energy Co 


rept for 1979 
01/03/02 Jp. 


07063 029 


—0103100631 
« Rocky 


Personnel monitoring 
Mountain Energy Co. 


rept for 1979 
01/03/02. ip. 


07863: 030 


DCCKET 40-8690 PLATEAU RESOURCES, LTD. 


9103090746 Informs that "Mill Site Reclamation Contract" w/8tate of U1 
Is unacceptable Contractual mech#ni*n does not provide 
adequate assurance that sufficient fund* i*N)J 6e available 
to perform reclamation L decommissioning 

SCARANO. R A Uranium Recovery Licensing Branch 01/02/06 Poo 
07044. 198 PP ‘ 


— 0103260263 Requests amend of Ma tl /Dyproduct License 0TC-1333 to delete 
survey S sampling requ insurant * 

SWANSON. E . A. 8 1 span Chemical Co. 00/02/21. 7 pp 


— 01 03260281 Forwards Licen** BTC- 1 333, au thor 1 1 Ing 
tailings buried on property fieco<r-c n( j* license 
0A8S1N. N. Radioisotopes Licensing Drench (Pre 
Ip. 


possession of thorium 
termlnat ion 
790501). 70/04/04 


9103050186 Submits effluent moni 
ALLEN, D. J Plateau Resources* 


0103100027 Bubmitt effluent moni 
quantities of gaseous l liquid 
unrestricted areas. 

ALLEN. D J. Plateau Rfiourcrt, 


torlng rept for 

Ju 1 -Dec 

1980. 

Ltd 01/02/25 

2pp. 

07027. 039. 

torlng rept for 

Jul-Oec 

1900, covering 

effluents released to 

Ltd. 61/02/25. 

2pp. 

07944: 040. 


—0103260319 Forwards application for renewal of 
app 1 ic at ion fee. 

0WANBON. E. A. Stepan Client cjJ Co. 77/03/02. 


License 8TC-130 Include* 

lp 


— 8103260325 Application for renewal 
author 1 1 Ing burial of 9.500 Ci th 
locations. 

QWAN0ON. E. A. Stefan Chemical Co 


of Source hatl Licen 


or turn veete 

tall Inge 

77/03/02. 

2pp 


se 8TC-130, 
at two 


9103160221 Requests that IE perform pr eop t re t i ona i Inmp for mill prior 
to startup of milling opera t ions. !n«p should include both 
'Hill 4, tailings impoundment 

BCARANO, R A. Uranium Recovery Licensing Branch. 81/02/26 lo 
07910.344. r 


0103040464 Submits afflueDt monitoring rept for 19a0.0aeeous effluents 
totalled 9.3 Ci Rn-222 No liquid effluents reloased. 

JACK6QN. K E. Plateau Resources, Ltd 01/02/27. Ip. 07812:339 


119 Submits effluent monitoring rept.Jul-Oec 1900 

□N- K E Plateau Resources. Ltd 01/03/27 ip 07971 240 


40-0700 ARMY, DEPT 0F 


D41 IE Insp findings L Licensee Act dtd 010302-03 of License 
340 Imp finding*. no none oap I 1 anc e noted. 

ERLY. L. W Region 3, Chicago, Office of the Director 01/03/03 
07996 344 


40-8702 ARMY, DEPT OF. ARMAMENT MAT READINESS COMMAND 


724 Forwards TE insp flept 40-8702/00-04 on 001120 No 
npllence noted 

IAN. J. D Region ]. Philadelphia, fuel Facility & Materials 
t Branch Bl/01/07 2pp 07839-258 


>>0239 IE fn*p flept 40-8702/80-04 on 001120 No none omp 1 i anc e noted 
ir areal Inspected d ec ontim l ne 1 1 on plane b schedules L 
rpenjent me* 4 ur emonts of grab samples of soil 4. ma 1 1 in 
rr s outiide bldg. 

13. J 8 . NICOLOBI.J Region 1, Philadelphia, Office of the 
fC tor KINMEMAN. J. D Region 1, Philadelphia, Fuel Facility i 
■rials Safety Branch 01/01/06 3pp 07039 234 


JO0 Forward* IE Insp Rept 40-0702/00^05 on 801210 No 
npllanc* noted 

IAN, J 0 Region 1, Philadelphia, Fuel Facility & Material* 
I Crane h 01/01/22. 2pp. 07944.233. 


10324 16 In«p Rept 40-8702/00-05 on 801218 No noncomp 1 lane e noted 

►r areal 1 ns p ec ted : d ec on tami na 1 1 on plans b schedules b 

(pendent me a surements of Bldgs 46.521 it 300 

'B. J B . ROWE, C Region |« Philadelphia. Office of the 

► ctor KtNNEMAN. J. D Region 1, Philadelphia. Fuel Facility l 

(rials Safety Branch 01/01/21. 2pp 07944.237 


kO-07M CLEVELAND CUFFS tftOH CO 


DOCKET 40-8722 QRUSH-WELLMAN. INC 


0103060244 Requests addl info re 791115 plan for d ec on*ti s s i on i r»g u 
recovery circuit More detailed description of 
dec on tent n at i on 6 reclamation procedures is neeeded Revised 
plan must b« submitted by 010403 

SCAR AND. R A Uranium Recovery Llcemlng Branch 81/02/11 2oo 
07Q39 311 V 


DOCKET 40-0726 NEW MEXICO HEALTH - ENVIRONMENT DEPT 


0103240331 Trip reot re 791029-1101 site visits re proposed U In site 
extraction operations Scoping n-eettng held 001101 for Bison 
Basin project List of attendees sne l 

KAUFMAN. R s Uranium Recovery Licensing Branch 80/03/20 9r>o 
07982 233 V 


DOCKET 40-8728 TETON EXPLORATION DRRLINO CO .INC. 


0103130197 Forwards trip repts of 0101 1 0 h II visits to Sweetwater %» 
Teton Mills to Inspect pond liner* Repairs are adequate 
JOHNSON. T L Uranium Recovery Licensing Branch 81/02/24. tOpp 
07908 100 


8103160104 Discusses review of PaClIlty waste disposal plan to bury 
wastes in solar evaporation ponds Facility should be 
required to revise plan to include ultimate disposal at 
ettsting licensed tailings disposal site 

LAWTHER. J C Uranium Recovery Licensing Branch 01/03/03 lp 
07910 317 


DOCKET 40-0743 CONOCO. 8 AND ROCK MILL PROJECT 


0103120396 Requests issuance of RFPAt for technical assistance task 
orders to extend tern of t* change NRC project officer on CO 
State Univ tailings ngt long-term stability review V change 
NRC officer <j/0tt Water Engineers 

MARTIN. J.fl Division of Waste Management FIN 0-7300-1 81/02/23 

ip 07901 331 


101 Notifies of personnel it telephone number c hang it Con tec t 
i Is JE Loud arbac k. Exec ut lv* in charge is JD Hollister. 

[BACK, J. E Cl eve land-CU P f s Iron Co 81/01/06 ip DOCKET 40-0745 CLOE PETROLEUM. INC 


133 Discussers results of samples Prom well field Monitor Well 
kolyted for sul fate, ar sen! c 1. sa lenlum. Sulfate 
itretlon is not related to excursion of mine ton« 
sit No possible corrective actions inawn 
IBACK.T.E. Cieveland-Cl if f s Iron Co. 01/02/09 3pp 
130 


>10 Confirms 810203 request for author l jetton to operate 
>ch ammonia stripping tube at In situ mine & to remove 
a from restoration groundwater. Paget to be 
orated in license application encl. 

IBACK. T £ Clevelend-Cllf ft Iron Co 01/02/10. 12pp. 

092. 


0103240331 Trip rept re 791029-1101 site visits re proposed U tn site 
extraction operations Scoping meeting held 001101 for Bison 
Basin project List of attendees encl. 

KAUFMAN. R 0 Uranium Recovery Licensing Branch 00/03/20 5pp 
07902 233 


8103170113 Responds to licensee 801229 Itr re au thor l i a t i on to drill up 
to 100 wells at Olson Basin facility NRC is available to 
explore alternate measures 

6CARAN0, R A. Uranium Recovery Licensing Branch 81/03/03 i p 
07939: 020 


DOCKET 40-0760 EOLOW INTERNATIONAL CORP 


38 Forwards excerpts from Cleveland Cliff in situ RID license 

lent* t responses re monitoring of leach field 

T«M. A. Wyoming. State of. 01/03/04. I5pp 07946:103 


39 Returns cA*<4 sent w/810210 request for amend to 
• SUA-1352 Amend not required. 

0. License Fee Management Branch. 01/03/05 tp. 07916:200. 


16 Advises that 010210 proposal to operate ammonia stripping 

s within scope of existing license. No amend is 

ary. 

O* R. A. Uranium Recovery Licensing Branch. 01/03/11 ip. 
ISO. 


0103130240 Ack receipt of 810212 ltr informing NRC of steps taken to 
correct violations noted in IE insp of License BMC-1377 
FISHER. WL Region 3. Chicago. Fuel Facility & Materials Safety 
Branch. 81/02/25 ip 07911.101. 


— 0103130255 Responds to NRC 810128 ltr re violations noted in IE insp 
License 0MC-1377 Corrective act ions detec tors placed at 
locations noted on data sheet w/ ins true t ions to varohouse 
personnel for locating detectors 

EDLOM. J fdJow Interneti me J Co. BJ/02/J2 4pp 079J1:J02. 


DOCKET 40-0701 TETON EXPLORATION DRILLING CO. , INC. 


A4 Discusses review of Cleveland Cliffs iron Co 010210 itr 
ting license amend to opsrate research ammonia 
Ing tube at Collins Draw. Bine* stripping operation is 
scope of 1 leans#, no amend necessary. 

J. A. Uranium Recovery Licensing Branch. 81/03/11 2pp 
122 


8103060124 Forwards application to State of WY Dept of Environ Quality 
for permit to mine. Forward ing ltr to CRNL only encl 
APPEL. R R Teton Exploration Drilling Co., Inc Bl/02/06. 2pp 
07039.039. 


8103060395 Forwards ref documentation for preparation qf E18 for tr> 
situ U leaching facility, per 810303 telcon.W/o me Is 
LIN6HAN. J J. Uranium Recovery Licensing Branch. 61/02/12 *P 
07835: 360. 


14 


DOCKETED ITEMS 


□ 1031907*95 Forward* c cr.r»r ctai appl 
enc L 

APP£L.R R United MKlear torp. 


(cation to 
BW02/24 


Assist review effort 
Ip 079b5 22 9 


U/o 


CCCKET 40 8786 URANIUM FESO'JflCES. IhC 

8103050320 Sun»ar w of 810U5 reeking w/U »* *®or « e*. |«t re stMo* of 
proposed * e.0 in situ leach site near 0 1 e nroc V • W/ Be 1 e-rat 1 c 4 
of .eU f 1 el C a r ea , Oe o 1 eg t c X section *, e vapo«*at ion ponds 

VAS0ELI-# 1 0 Uraniu'r* Recovery Licensing Branch 01/02/12 
07Q26 031 


6pp 


0 Ad j ud 1 c « t ory correspondence 


3103030707 Forward* application for at nend to 0L». adding nonrad 1 o 1 ofl 1 c 
environ protection plan necestary to pernlt l<rp 1 emen ta 1 1 on 
9 ettl« r enk agreement re condenser cooling sy* Class I 6 III 
a^end fees enc 1 „. /n _ 

BAYtfE. J p P oner Authority of the State oP New York 0J/O2/27 

2pp 


- -81030307 1 7 Settlement agreement between £PA. State of NY# Con Ed,PASN 
Central Hudson <5a* & electric Corp. Orange 8. Rockland Utils. 

Inc. Niger* Hohawk Power Corp.NROC 6 Scenic Hudson. Inc re 
condenser cooling *y* 

• Environmental Protection Agency. BO/12/19 69pp 


DOCKET 4O-B70G UNION CARBIDE CORP 


Q1 032001 1 1 Advises that 
rather than amend fee 
WEISS. D License Fee 


nei*. I i c onse application fee ulll be required, 
originally requested W/o encl. 

Management Branch 01/03/04 Ip 07972. 169 


- - Bl 03 030733 Jolnl motion seeking order deleting from OLs esistlng 
reiuirenent for t*rolnstion of operation of units 
w/once-throogh cooling Draft stipulations 8c affidavits of 
svc re motion l 010327 application to amend OL end 
PRATT. C. M Power Authority of the State of New York 01/02/27 
37 p p 


DOMESTIC LICENSING OF PRODUCTION AND UTILIZATION FACILITIES 


P Operating license stage documents t c arre spond enc e 


DOCKET 50-2 WIV. CT MICHIGAN RESEARCH REACTOR 
P Operating license stage document* t correspondence 


9103060437 Forward* orga n l rat 1 ona 1 
reor gani <a 1 1 on, ef f eC 1 1 v# 010216. 
KEPPLER. J 0 Region 0, Chicago. 
2pp 07036 015 


charts depicting NRC Region 3 
Office of the Director 01/02/20 


0 Inspection reports* IE Bulletins 4. correspondence 


0101220466 Ltr to all power reactor licensees 8# applicants forwarding 
lutr-ar </ of 001112 meeting re imp 1 enontati on of guidance for 
t/n resolved Safety issuo A-12. "Potential for Low Fracture 
Taughness L Lamellar Tearing on Component Supports " 

EtSENH'JT, D 0 Division of Licensing BO/1 1/26 Qpp 


9101210449 Forwards responses to questions on Rule 30 71e. ■'Periodic 
Updating of FOARs" & FR notice of final rule 8EP plants need 
not comply w/rule u«t 1 1 program is complete Non~8EP plants 
must comply within specified tlm* frame 

ElSFNH’JT.O 0 Division of Licensing 00/12/15. 13pp. 


91031B1H1 Forward* IE Insp Rept 50-032/01-01 on 010126-28 h notice of 
violation 

KE1SHMAW.R F fisgion 3. Chicago. Reactor Operations Nuclear Support 
Branch 01/02/10 2pP 07953 129 


0103190732 Ltr* to all licensee* of operating p l ant * . ap p 1 l can 1 1 for 
OLs t holders of CP* re control of heavy loads Requests 
review per guideline in NURE0-0612 Forwards NRC position ra 
inter in action* L request for addl info 

EISEMiUT.D 0 Division of Licensing 80/12/22 20pp. 07964:024 


--010310(113 Notice of violation frem Insp on B10126-2B 

KEISHMAIj.R f Region 3. Chicago. Reac tor Dp erat ions Nuclear 
Support Branch. 0 1/02/10 Ip 07953 130 


--01O3101123 IE Insp Rept 50-002/01-01 on 910126-20 None om? I lance noted 
primary coolant »ys surveillance not completed in entirety 
during 1999 Christmas shutdown 

RIDOUAY. K R , PESCHEL.J H . BOYD, D C. Region 3. Chicago# Office of 
the Director. 01/02/09 5pp 07953.131 


DOCKET 50-3 I MO IAN POINT STATION. UNIT l 


F Security, medical, *r*rg*vkcq L fir* protection plans 


0101070392 Releases public version of NRC comments on util revised 
emergency plan 

FELTON. J. H Division of Rules and Records 00/12/01. Ip 
07403 149 


--01O122O6I0 Forward* public version of util r&vtiod emergency plan 

CAHILL#H.J Consolidated Edison Co. of Mew York BO/02/14 7pp. 
04021- 049 


0103190732 Ltr* to all licenses# of operating plants# app 1 leant* for 
OLs & holders of CP* ra control of heavy load*. Requests 
review per guidelines fcn NUREG-0612. Forward* NRC position re 
Interim actions & request for addl Info 

EISENHUT# 0. 0 Division of Licensing BO/12/22 30pp. 


0103190307 Ltr to all licensees of operating plant* & applicants for 
OL* 6 holders of CP* re program for environ qualification 
of safety-related electrical equipment Items addressed 
Involve cold shutdown, rep 1 a cement pert* I* NUftEQ-0737- 
EI8EHHUT.D 0. Division of Licensing 01/01/19 6pp. 07964:090. 


9103120014 Ltr ta ell licensees of operating plants#CP holder* 8, OL 
op p 1 1 c ant* , e * c Bp t Indian Point 2 l 3#Zlon 1 ( 2 l Thl-1# 
forwarding inadvertently omitted pages from NRC 601222 
request for addl Info re control of heavy loads 
EISENHOT, 0.0 Division of Licensing. 01/02/03. 6pp. 


0103300160 Ltr to all operating PWR licensee* requesting info on 
au« ill*Ty Pssduiatsr *y* sslsels design Forward* request for 
addl info, list of actions requested of licensees w/o 
s* 1 sttical l y qualified *y* U results of NRC walk down* 

E 1 6ENHI/T. D 0 Division of Licensing 81/02/10. JDpp 00053 145 


— 0101070354 Public version of Revision 2 to emergency plan for 
fac i 1 1 tl •* 

« Consolidated Edison Co of Neu York. 60/02/29 60pp. 

07403 151 


8103160264 Ltr to all power reactor licensees u/planbe licensed prior 
to 790101 Forwards NRC position & request for addl info re 
safe shutdown capability for compliance w/B0lll9 fire 
protection rule 

EIBENHIJT# D 0. Division, of Licensing 01/02/20. I3pp 07944:103. 


0103310330 Ltr to all licensees of operating plants it holder* of CP* 
forwarding NUREO-0696. "Functional Criteria for Emergency 
Response Facilities * Criteria describe acceptable method 
for meeting NRC requirements ll/o encl. 

EISENHJT# D 0 Division of Licensing 91/03/03. 6pg Q&Q79 077 


0103260392 Responds to 010120 6 29 1 tr *, express tng concern that NRC may 
adopt emergency response plans for facility environ* w/o 
signatures of four counties on plant NRC rule requires 
810401 Imp 1 e.-entetl ©n. e *c apt for alert 4, notification »ys 
&TELL0. V Director 1 * Office# Office of Inapectlon and Enforcement. 


0103160669 Ltr to all operating plant* 8< CP holder* forwarding 
c lar 1 f lcat ion of Iff! Action Plan Item III A. 1 2 re upgrade 
of emorgsney support f ac 1 1 i tie*. Request* confirmation within 
45 day* that Implementation dates will be met 

E1SENHUT# 0. 0. Division of Licensing. 01/02/10. I2pp 07913:247 


B 1 03250024 Ltr to all power reactor licensees 4 license applicants ri 
NURE0-06I? criteria Footnote 2 in Table 2 contain* error due 
to leafage testing de 1 et Ion* Ll cense* may submit analysis to 
justify use of existing low flow controller. 

EI6EWHUT.D 0. Division of Licensing. 01/02/20. 0pp. 07997:161. 


0103230030 Ltr to alt licensees of operating nuclear power plants 8 « 
applicants for OLs irxeept 6t Lucie, Units 1 4 2). Requests 
util review to determine capability to mitigate station 
blackout event & promptly Implement emergency procedures, 

E16ENHUT# D. 0. Division of Licensing 01/02/25. 5pp. 07900:269. 


9103230013 Generic Ltr 81-06 to all CP holders h OL applicants re 
1OCFR90 71 ( e ) , “Periodic Updating of F8AR*. ■■ effective 
000722 Info re F0AR legal status# format 8> content encl. 

EIBENHUT. D. 0. Division of Licensing. 01/02/26. lOpp 07976.332. 


8)03030707 Forward* application for amend to OLs. adding nonradiolog leal 
environ protection plan necessary to permit implementation 
i* 1 1 1 emen t agreement r * condmur cooling *ys Clat* I 6 Ilf 
amend feet encl. 

BAVr.E. J P Power Authority of tho State of New York O'TOOLE. J 0 
Consolidated Edison Co of New York 01/02/27. 2pp. 07799 232 


— 0103030712 Application to amend Licenses DPR-9, DPR-26 & DPR-64. ad d 1 ng 
nonrad lo I og lea 1 environ protection plan necessary to permit 
Implementation of settlement agreement re condenser cooling 

• yt 

GAYNE. J P Power Authority of the State of New York 0‘TQQLE.J D 
Consolidated Edison Co of New York. 01/02/27 4pp 07799 234 


— 0103030717 Settlement agreement between EPA. State of NY. Con Ed.PASNV. 
Central Hudson Gas & Electric Corp. Orange & Rockland Utils. 

Inc, Niger* Mohawk Power Corp.NRDC 6 Scenic Hudson. Inc re 
Condenser cooling syi 

* Environmental Protection Agency. « New York. 8tate of « 
Consolidated Edison Co. of New York. 00/12/19 69pp. 07799.230. 


— 0103030720 Proposed ET0 - Environ protection plan < nonred 1 o 1 og 1 c a 1) 
• Consolidated Edison Co Of New York 81/02/27 14pp 
07799: 300 


— 0103030723 Proposed ET8 (radiological) for fee i 1 i t ies, delet Ing 
nonrad 1 o 1 og 1 c a I requirements 

e Consolidated Edison Co of New York 01/02/27 69pp 
07799 323 


--BI 03030726 Proposed £T8 - Environ protection plan ( nonred i o l og i c a 1 > 
* Power Authority of the State of New York. 81/02/27. 14pp 
07000:020 


--81 03030729 Proposed ETB ( rad 1 o 1 og 1 c a 1 ) for f ac 1 1 1 ty. de 1 e 1 1 ng 
nonrad lo l pg 1 cal requirements Safety evaluation, environ 
Impact evaluation & cost-benefit analysis encl. 

* Power Authority of the Stata of New York. 01/02/27 70pp 
07000. 043 


-*-0103030733 Joint motion seeking order deleting fron OLs existing 
requirement for termination of operation of units 
w/once-through cool ing. Draft stipulations & affidavits of 
sve re notion & 010227 application to amand QL encl 
PRATT, C. H Power Authority of the Gtate of New York. 

0HAOENBUFIO, B. L. Consolidated Edison Co of New York 81/02/27. 
37pp 07000100 


9103310804 Ltr to all licensees of operotlng p lants. app 1 ieants for OLs 
l holders of CPs forwarding 8ECY-81-119 re info necessary to 
establish environ qua! I f 1 cat ion of saf ety-raloted electrical 
equipment 

eieeSHUT, 0. 0. Division of Licensing. 01/03/ 10. 6pp 0007/ 270 


--01O316OB39 Informs that objections have been raised by certain 
equipment vendors re NRC handling of info concerning Class 
IE electrical equipment. 8ummery data alone Is not acceptable 
to qualify equipment 

DIRCKBj W. J. Office of the Executive Director for Operations. 
9ECY-81 - 119. 81/02/24 2pp 63117.146 


8103130391 Forwards application to amend OLs. revising Tech Specs r< 
facility mgt, technical support & organ i ta 1 1 on. C 1 a s s 1 & 11 
amend fees u affidavit of sve and 

O'FODLE. J, D Consolidated Edison Co. of New York SJ/03/Jj 3pp 
07900; 199 


--0103130408 Application to amend Licenses DPR-3 & DPR-26 changing Tech 
Bpscs 3. 1 tc 60 of Units 1 6 2. reap ec 1 1 ve 1 y . r e facility mgt. 
technical support Si organ 1 1 at 1 on 

O'TOOLE, j 0 Consolidated Edison Co. of New York 81/03/11 2pp. 
07909. 202 


-8103130412 Proposed Tech Bpaci 3.1 6 6 0 of Units 1 6 2. respec tively . 
revising facility mg t» techn 1 c a 1 support organization 
a Consolidated Edison Co of New York 81/03/11. I6pp 
07900: 204. 


Q. Inspection reports- IE Bulletins Si correspondence 


8103040209 Forwards IE Info Notice 01-03. "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/ 1 0CFR90. ?2. " No written response required. 

CRIER. OH. Region 1» Phi ladel ph la, Dffica of the Director 
81/02/12 Ip. 07013:133. 


8103200149 Forwards IE Info Notice 01-04, "Cracking in Main Steam 
Lines." No response required. 

Oft JEfl. B. H. Region 1- Ph ilcdolphit, Office of the Director. 
81/02/27. Jp. 07971:391 


0103200M9 Forwards IE Circular 81-03. ‘Inoperable Seismic Monitorl 
Ins t rumen ta 1 1 on *’ no written response required. 

CRIER. B H Region l* Philadelphia. Office of the Director 
Ql/03/02 Ip 07971 3S3 


G 1 03200091 Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubbers." w/corr»cted Pages 966 Change m 
Identification of facilities w/CP to which bulletin is 
applicable does not affect util requirements 
CRIER. 0 h Region 1. Ph 1 lade I ph la. Office of the Director. 
□1/03/04 Ip 07968 219 


0103200206 Forwards IE Info Notice Sl-06, "Failure of I TE Model K-6' 
Circuit Breaker " No response required 

GRIER. B H Region I* Philadelphia. Office of the Director 
01/03/1 1 Ip 07963 316 


R Periodic operating reports & related correspondence 


B103100317 Forwards "Effluent t Masts Disposal Semiannual Rept.Jul-l 
1900 " 

O'TOOLE. J D Consolidated Edison Co of New York 91/03/01 Ip 
07067. 169 


— 0103100310 "EfPluent S< Waste Disposal Semiannual Rept-Jul-Dot 1 *7fl( 
* Consolidated Edison Co of New York 01/03/01. 43pp 
07067 166 


DOCKET 30-9 PENNSYLVANIA STATE UN IV RESEARCH REACTOR 


8 Reportable occurrences. LERt i related correspondence 


0103060609 SO. on 01 02 17. discovered that activation of electrical 
connections for two panel lights prevented console switch 
fron d isconnec t lng power From control rods Caused by faulty 
installation Lights were reconnected to separ&to power 
LEVINE. 9 H Pennsylvania State Univ. 01/02/27 43 pp 07Q40 29: 


DOCKET 90-10 DRESDEN NUCLEAR POWER STATION, UNIT I 


F Security, medical, emergency t> fire protection plans 


HI03040336 Forwards summary oP staff r equi r emonts ta resulve open it 
I* Pft notice re fire protection features. App 1 lcah le 
provisions of App R. effective 010217. d i scussed w/o encl 
EISENKUT. D 0 Division of Licensing 80/11/24 7pp 07020 126 


0101080031 Releases public version of util draft emergency plan 
WRE0-0634 Info encl 

FELTON. J H Division of Rules and Records 00/12/02 IBpp 
07416: 030 


— 0101230943 Forwards public version of draft emergency plan for 
generating stations 

PEOPLES. D L Commonwealth Edison Co 00/04/24 3pp 04837; 14 


--81Q1O8OO60 Public version of draft emergency plan for generating 
s tat I on* 

• Coipto riwea 1 th EdKon Co 00/07/31 130pp. 07416:056. 


□101000003 Releases public version of util revised draft emergency 
plan 

FELTON. J.M Division of Rule* and Record* S0/12/03 Ip 
07417 ; 001 


--□101220290 Forwards public version of util revised draft emergency 
u/statlon annexes 

PEOPLES. D. L. Commonwealth Edison Co 00/06/04 2pp 05370 OC 


- - 0 1 0 1 0600 1 4 Public version of draft emergency plan annex. 

* Com-ronwea 1 th Edison Co. 80/07/31 4Bpp 07417.002 


- -0101 00001 9 Public version of Revision 1 to draft emergency plar> 
« Commonwealth Edison Co. 00/07/3! 139pp 07417:091. 


--0101000029 Public version of draft emergency p lan annex 
* Commonwealth Edison Co 00/07/31. 30pp 07417 191 


--0101000033 Public version of draft emergency plan annex. 

* Commonwealth Edison Co. 80/07/31 52pp 07417; 242. 


*8101000039 Public version of draft emergency plan annex. 

# Co*HttOnv**}th Ed i ton Co. QO/07/31. D7pp 074 1 7: 294 


0J0304 l C94 r oru«r<)j fire ;rct»: tion re* let# of in: >~pie t* itewt 
iCenttfied In fire protection safety evaluation Several 
requirements have seen satisfactorily resolved t>, licensee 
action subsequent to HRC EC0709 J, 1 1 2*1 Item 

CRUTCMF 1EO* 0 Operating Reactors Oraro 5 91/02/10 3?? 

07912: 197 


810316026*1 Ltr to all po*er reactor licensees w/plants licensed prior 
to 790101 Forjards NRC position & request for add] Info re 
safe shutdown capability for compliance w/001119 fir* 
protection rule 

EIEEMHjT.n o Division of Licensing. 01/02/23 1 3 p p 


9103310330 Ltr to all licensees of operating plants % holders of CP* 
forwarding NURE0-0696, ‘Functional Criteria for Emergency 
Response Facilities *’ Criteria describe acceptable method 
for reeting NRC r equ i r erne n t s M/o enc 1 

EtSZt-H'JT. D 0 Division of Licensing 01/03/05 A f>p 


9 ' 03 130 7-10 Ac k receipt of BJ0217 request for completion Cate extension 
for fire protection rod Class II fee required 
OIOOS. R M License fee Management Brand* 91/03/06 ip 
07912 058 


8103170250 Grants request for etteniion of time for co-pletion of fire 
protection mods to 810319 l 01I2E7 Facility must regain shut 
down thrcugh entire period Reactor or primary containment 
structure mutt not contain fuel during period 
DENTOfLH R Office of Nuclear Reactor Regulation, Director 
01/0 3/06 3pp. 07935 2 33 


-■'8103170256 Notice of ettension of fire protection mod completion dates. 
DENTON. H R Office of Nuclear Reactor Regulation. Director 
81/03/06 Iff 07925 25A. 


81032*10390 Requests that completion date f«T required fire protection 
features bp revised to prior to facility startup from 
r e f uet » n®. mod 8. chemical cleaning outage Lists bases for 
eiemption request 

ADEL. J 5 Corronweaith Edison Co. 81/03/ l 7 2p p 07987 34B 


8103260123 Concurs u/801?l7 request to Install two-way headset jacks on 
specified emergency notification syt ?» health physics 
telephones provided that use will be discontinued If 
c cmmun ic a fc ions quality unacceptably degraded 

MFPPLER.JQ Region 3. Chicago. Office of the Director 01/03/17. 
ip 08043 1 29 


-- B1 03260 ! 37 Submits location for installation of one-way headset jacks 
on emergency notification eye 4 health physics netwcrt 
per 801 I 19 request Requests concurrence by 010201 

RAUSCH. T J. Commonwealth Edison Co 80/12/17 3pp 08042 130 


B1032506B5 Releases public version of Implementing procedures for 
emergency plan. 

FELTON. J H Own ion of Rules and Records 01/03/19 Ip 
07806 001. 


**-0103250692 Forward* public version of emergency plan implementing 
procedures for corporate command ctr.envlron director 8. 
plant-specific procedures 

DELGEORQE.L 0. Ccimonx-eelth Edison Co BI/02/27 2pp 
07806 001 


01 032S0702 Public version of emergency plan implementing procedures for 
corporate ( c^int) fir, environ director 6 p] an t -spec 1 f i c 
procedures. 

* Ccmmbnuee 1 th Edison Co 01/02/27 1400pp. 07806 001 


H. General correspondence 


8103020113 Addl response to FDlA request for three categorise of 
documents re facility decontamination Forwards documents 
listed us App A 

FELTON. J fl Division of Rules end Records BI/02/23 2pp. 

07 703.030 


**^61 03020 1 20 Forwerds response to It Orey ltr r» use of chelates in 
facility dec on (amine t ion FES discusses solidification of 
wastes 4 identifies Independent tests to confirm that wastes 
will be solid 

®Rn»VhlJN9,R £ DJ W j Jon of Neste Manag*/»eni. 90/12/29. 3pp 


6103020124 Forwards LA Drey request for Info re facility 
d e c onlatn i net I o n Requests response 

BROWNIL'O. ft. £. Division of Haste Management. BO/ll/06 Jp 


l Financial information 


61033 10613 Forwards guarantee of payment of deferred premiums for 1991 
per NRC request 

OSTER. J Commonweal th Edison Co 81/03/27 Ip 


--B1033I0620 Forwards Annual Rept for C/30 t statexent of Internal c 
flew projected for 19SI 4 actual for 1983 per provisions of 
jCCfRHO, Chapter 1. Section 140 21 fc r.RC 770615 ltr 
NEXCN. H H Commonwealth Edison Co. 01/03/27 6pp 


J Insurance t Indemnity Information 


8103090591 Forwards Endorsement 5 to LElIA flinders EB- 1 . EB-2. EB-3. 
ED-29. EB-30. EB'42. EG-43 & NaELU Binder, Kfl-l.XB-2.XD-3. 

KB-29. XB-30. XB-42. xfl-43 

09TER- J Coi — tonjpalth Edison Co 81/03/02 15pp 07090 142 


P Operating license stage documents t correspondence 


8103190732 L tr * to all licensees of operating p lan t s. app 1 1 can t * f or 
OLs i> holders of CPs re control of heavy loads Requests 
review per guidelines in NUREQ-061 2. Fo rwar d s NRC position re 
interim actions & request for addl info 
EISENnjT.D 0 Division of Licensing 00/12/22 30pp 


6103190397 Ltr to ail licensees of operating plants 4 applicants for 
OLs 6 holders of CPs re program for environ qua 1 l f 1 c a 1 1 on 
of saf e ty- re l a t ed electrical equipment Items addressed 
involve cold sh u td own. rep 1 ac ement parts h NUREQ-0737 
ElSENHufT.D 0 Division of Licensing 01/01/19 App. 


6103240290 Ltr to all BUR licensees forwarding Supp 1 1 tD generic 
safety evaluation on DWR scram discharge syt Summar 1 1 es 
re-evaluation of interim measures recormended per 001201 
safety evaluation. 

EI8ENHUT.0 0 Division of Licensing 01/01/23 2pp 07906 312 


- -0103240336 Suppl I to generic safety evaluation on QUR scram discharge 
sys Su^mar lies r e - eva 1 ua 1 1 on of interim measures 
recommended per 001201 safety evaluation 
« Division of Licensing. 01/01/12 0pp 07906 314 


8102260260 Generic Ltr 01-08 to all holders of CPs 4 OLs for DURt. 
forwarding safety evaluation 8. supplemental safety 
evaluation re NEDO-24154 8. NEDE-24 l 94-P , 'Qualification of 
One— Oilmens lonal Core Transient Model for OHRs 1 
EIBEMUjr.O Q Division of licenitnq 01/01/29. 3pp, 


810312001*1 Ltr to ell licensees of operating plants. CP holders 8. OL 
app 1 (cants, except Indian Point 2 l 3. Hon 16 2 8. TMl-l. 
forwarding Inadvertently omitted pages from NRC 001222 
request for addl Info re control of heavy loads 
EISENHUT.D 0. Division of Licensing. 01/02/03 6pp 


0IO31BOB94 Forward* Amends 33.96 h 49 to Licenses OPR-2. OPR-19 K 
DPF1-23. re* pec tl vely 6 notice of Issuance 6 availability 
CRUTCHF1EL D. D. Operating Reactor* Branch 3 01/02/11. 3pp 

07953.217 


- -01 03100061 Amends 33.96 t* 49 to Llcentrt DPfl-2. DPR-19 %> OPR-25. 
rtspec tl vely, adding requirement to maintain guard training 
5- quel 1 f lea tion plan to be Implemented within 60 days 
8ecuri ty personnel to be qualified within 2 yr». 

CRUTCHF1 ELD* D. Operating Reactor* Drench 5 IPPOLTT0. T A 
Operating Reactors Branch 2 01/02/11 6pp 07953:220 


*■-81 03 180071 Notice of Issuance 4 availability of Amends 33.56 4. 49 to 
Licenses DPR-2. DPR-19 & DPR-29, re»p ec t J v* ] y 

CRUTCHFI ELD* D. Operating Reactors Branch 5 81/02/il. 2pp 

07953 226 


8103160669 Ltr to all operating plants 8* CP holder, forwarding 
clarification of TMI Action Plan Item Ml A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that Imp lamentation dates will be mot 
EISENHUT.D 0 Division of Licensing. 01/02/10. 12pp. 


8103100214 Forwerds or gani tat lonal charts depicting NRC Region 3 
reorgani ra tion. effec tive 010216. 

KCPPLER. j 0. Region 3. Chicago. Office of the Director 01/02/20 
2pf> 07069 219 


8103250024 Ltr to all power reec tor licensees U license applicants re 
MJREO-0619 criteria Footnote 2 Jo Table 2 contains error due 
to leakage testing deletion. Licensee may submit analysis to 
justify use of existing 1 ou flow controller 

EISENHUT. D. 0. Division of Licensing 01/02/20. 8pp. 07997.161 


Q103230030 Ltr to ell Itcenteei of operating nuclear pouer plant a £ 
Applicant* for Ol* (except St Locie.Unit* 1 2) Request* 

util rtvlsu to determine capability to mitigate station 
blackout event £ promptly implement emergency procedure* 

EISENHUT, D O. Division of Licensing 01(02/23 Spp 


0103170225 Ltr to all BWR licensee* (except Humboldt Day b LaCrotee) 
requesting review of A5ME Code Class 1 {■ 2 pressure boundary 
piping, safe ends N fitting matl per guidelines of enc 1 
Revision 1 to NUREG-0313 Model Tech Specs only enc 1 
ElBENHUTi D 0 Division of Licensing 01/02/26 3pp 07934 319 


■0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 ** 3/4 4-0 r 0 
surveillance requirements for ABME Code Class 1.2 tr 3 
components %> RCS operational leakage limiting conditions for 
operation £ surveillance requirements 
• General Electric Co 01/02/26. 4pp 07934 310 


0 1 0323001 3 Generic Ltr 01-06 to all CP holders l> 0L applicants re 
10CFR30 71(1). "Periodic Updating of FSARs. - effective 
000722. Info re FSAR legal statui, fornat & content enc i 
EI8CNHJT, D 0 Division of Licensing 01/02/26 10pp 


01O33IC0O4 Ltr to all licensee* of operating p 1 ants . ap p 1 1 t an t « for OLs 
b holdar* of CPs forwarding SECY-81-119 re Info necessary to 
establish environ qualification of safety-related electrical 
egu Iprsn t. 

EISENHUT. D O Division of Licensing 81/03/10 6pp 


8103100517 Informs NRC that util will continue to require full 
radiation training for NRC personnel entering radiation 
areas at f ac 1 1 i t ie*. pend ing further f.RC communications 
TRArtM, T R Commonwealth Edison Co. 81/03/11. Ip. 07944 201. 


0103200351 Forwards revised abstract L Pages 2-2. 4-2. 4-3, 7-2 b 10-2 of 
CE-1 -A. Revl s ion 16 re GA program Revisions reflect A8ME 
winter addenda code Changes. changes made per A8ME survey & 
clarifications & corrections 

TR4MM, T. R Commonwealth Edison Co 81/03/16. Ip. 07971038 


-0103200369 Revised abstract V Pages 2-2, 4-2. 4-9. 7-2 Sc IQ-2 of Revision 
16 to 04 program 

* Commonwealth Edison Co CE-l-A R16 01/03/16 6pp 

07971 039 


0 Inspection reports. IE Bulletins £ correspondence 


8103130227 Forwards IE Imp Repts 30-010/80-23.90-237/80-29 k 
50-249/80-30 on G0H19-1231 L notice of violation. 

HElBHriAN. R F. Region 3, Chicago. Reactor Operations Nuclear Support 
Branch. 81/02/03 Spp. 07912 193 


— 8103130233 Notice of violation from lnsp on 801119-1231 

HEI8HKAN.R F Region 3> Chicago. Reactor Operations Nuclear 
Support Brench. 01/02/03. Ip. 07912 199 


--B1031 30245 IE Insp Repts 90-010/00-23.30-237/80-25 8. 90-249/00-30 on 
00 1 1 1 0- J 231 None prop 1 I anc e noted: preiturs regulator setpoint 
below reactor pressure during startup resulting In reactor 
sertm. 

TONGUE. T . M . HE I MANN, F. U. , JORDAN. M. J. Region 3. Chicago. Office 
of the director 81/02/02 JOpp. 07912: 196 


0103020119 Forwards l£ Circular 01-02. "Performance of NRC-Li c en serf 
Individuals While on Duty " No written response required. 
KEPPLER.J-O, Region 3. Chicago. Office of the Director. 81/02/09. 
2pp 07708 020. 


--8103060465 Supplemental response to W/?C 801123 ltr re violatloi 
in IE Insp Repts 50 - 010 / 00 - 21 , 90 - 237 / 00-23 b 90 - 249 / 00-27 
Corrective action* log established to be filled out by 
vendor representative when collecting environ sample* 

AQEL.J 8 Con-pon^ea 1 th Eoison Co 81/02/03 Ip 07Q37 23; 


--810306049 l Responds to NRC 001125 ltr re violations noted in Ifc 
Repts 30-010/60-21.50-237/00-23 4 90-249/80-27 Corrective 
action*. preparing ltr tu vendor reinforcing need for strict 
compliance w/rad 1 o 1 og i c a 1 environ monitoring program 
ABEL. J 9 Commonwealth Edison Co 80/12/10 2pp 07037 2T: 


0103160494 Forwards It Circular 81-03. ’Inoperable Seismic Mon i to 
Jns truoentat 1 on '■ no response required 

KEPPLER. J 0 Region 3, Chicago. Office of the Director. 01/03 
2pp 07915 3C8 


0103170371 Responds to IE Bulletin 81-01. ''Survel I lanc« of Meehan 
Snubbers *’ No Nuclear Safeguards Corp snubbers have been 
installed or j||| be installed on safety-related sys 
JAKECEK, fl F Commonweal th Edison Co 01/03/02 2pp 07923 2 


0103160094 Forwards revised IE Bulletin 01-01. ’3urve i l 1 anc e of 
Mechanical Snubber*." w/corrected Page* 546 Change in 
Identification of facilities u/CP* to which bulletin is 
applicable does not affect util requirements 

KEPPLER.J 0 Region 3. Chicago. Office of the Director DJ /0.3 
Ip. 07915 065 


8103200394 Forwards IE Info Notice 01-06. "Failure of ITE Model It 
Circuit Breaker " No response required 

KEPPLER.J-0 Region 3. Chicago. Office of the Director. 0L/O3 
2pp 07972 133 


0103200693 Forwards IE Info Notice 01-03. "Degraded DC By* at 
Palisades “ No action required 

KEPPLER.J 0 Region 3, Chicago. Office of the Director. 01/03 
2pp 07966 133 


8103200269 Forwards IE Info Notice 01-07. "Potential Problem 
W/lia ter-8o lub le Purge Dam Matls Used During Inert Das 
Welding ’ No response required 

KEPPLER.J 0 Region 3- Chicago. Office of the Director. 01/03 
2pp. 07966-226 


8103261193 Reap on de to IE Bulletin 80-25. "Operating Problem* W/ T 
Rock Safety Relief Valve* at DL’Rs. " Engineering review of 
LaSalle safety relief valve pneumatic supply sys still In 
progress Mods will be completed prior to fuel loading 
RAUSCH- T. J Commonwealth Edison Co 01/03/19 7pp 0B04025 


Fi Periodic operating reports & related correspondence 


0103020369 Forwards semiannual rept re radioactive effluent dlsch 
4 solid radioactive waste for Jul-Dec 1900 

SCOTT. D J Commonwealth Edison Co 01/02/06. Ip 07704 234 


— BJ 03020374 Semiannual rept re radioactive effluent discharges £ 
radioactive uaste for Jul-Dec 1900 

« Commonwealth Edison Co 01/02/06. I3pp 07704 233 


0103030792 Forwards occupational radiation exposure* r*pt for 190 
BITEL.J 9 Commonwealth Edison Co. 01/02/25 Ip 07795 039. 


— 0103030007 Occupational radiation exposures rept for 1900 
* Commonwealth Edison Co. 81/02/29. 3pp. 07795.056 


0103040251 Forwards IE Info Notice 01-03. "Checklist for Licensees 
Making Not I f Icati ont of 9ignlftcant Events In Accordance 
W/IOCFR30. 72. " No written response required 

KEPPLER. J. 0. Region 3. Chicago, Office of the Director. 01/02/12. 
2pp. 07613.203 


0103030302 Forwards Buppl 0 to IE Bulletin 80-17. "Failure of Control 
Rods to Insert During Scram at BUR. " No written response 
required. 

KEPPLER. J. O Peg f on 3. Chicago, Office of the Director. Si/02/13. 
2pp. 07790:337 


8103060433 Ack receipt of 00 1218 & 810203 ltr* Informing NRC of step* 
taken to correct violation* noted In IE In«p Rept* 
30-010/80-21.50-237/80-23 fc 30-249/00-27 

FISHER, W. L. Region 3. Chicago. Fuel Facility 1 Materials 8afety 
Branch. 01/02/23. Ip. 07037:231. 


0103130333 Forwards monthly operating rept* for F«b 1901 

8C0TT. D. J Commonwealth Edison Co. 01/03/03. Ip 07911 121 


— 6103130390 Monthly operating repts for Fab 1901 

MAXWELL, D.C. Commonwealth Edison Co 01/03/03 17pp. 0791 


0103240348 Forwards "Annual Operating Rept for 1990 " 

SCOTT, D. J Commonwealth Edison Co. 01/03/11. Ip 07907.105 


— 0103240353 "Annual Operating Rept for 1900. " 

* Commonwealth Edison Co 01/03/11 23pp. 079B7 106. 


8. Reportable occurrences. LERs b related correspondence 


0103240387 PNQ- 1 1 1 -81 -032 info pickets set up at facility gat* by 
Operating engineers Local 150 AFL-CIO against McCarten £ 

McCul len. IncPic lets established because contractor does not 
have operating engineers on site. 

TONGUE. T. , RElMANN. F. . KNOP, r. Region 3. Chicago, Office of th 
Olrector. 01/03/16. Ip 07907:234 


U Operator £ t Ami na t i on* 


9103030769 ForwafiM supp 1 e iehta J info re shift technical advisor 
training, per N'JREG -0737- 1 te- 1 A 1 l (3) tnfo includes 
response to training requirement* for shift control room 
enjineei s t projected schedule for training completion. 

AOEL. J 9 C orrcnuea l th Edison Co 01/02/24 4pp 07796 089 


9103050140 For ward s list c, f *Mft control rocm engineers -©eting 
training £ education requirement* b g dates indicated Many 
engineers completed training by 010101 Target date for 
completion of training it mid-i901 

A?ELr J 9 iToa.mon.pal th Edison Co 01/02/24 4pp 0703 j 324 


6103200974 Forwards s upp l e **enta ] info re long-tern shift technical 
advisor program, including candidate quo 1 1 f i £ at J on. s e 1 ec 1 1 on 
cr 1 te r la. t rai ning plant 6 bases for pnase-out of snsft 
technical advisor program nan tf a ted by A./REG -0737 
A0EL.J 5 CoT-son uealth Edison Co 01/03/17 I9pp 07972 004 


GCChET 50-13 8A8COCK 6 WluCOx CO CRITlCA^ FACILITY 


0 Inspection report*, IE Oulletim 6 correspondence 


8103020130 For-ards IE Circular 91-02. Perforrance of NRC-Ll censed 
Individual* unite on Doty " Mo written response required 
O'REILLY. J R Region 2. Atlanta. Office of thp Director Gl/02/09. 
Ip 07790 044 


DOCKET 50-10 VALLECITCS 001 LI 1.0 WATER REACTOR 


ft Periodic operating reports tr related correspondence 


Q 103 1 701 43 Forwards 'U«H»cltot BUR Annual Rept 16 ( Deac t i vs ted ) . ! 9B0. 
CLY.YlWCMArt, Q E General Elsftrif Co 01/02/23. Ip 07934: 2-tQ 


--0103170146 "Valletttox BurR Annual Rept 16 < Oeac 1 1 vated > < ) 930 " 

0 ILL I LAND. D L- General Electric Co 01/02/ps 4pp 07934 241 


DOCKET 50-20 MASSACHUSET T6 INST OF TECH RE9 REACTCR 


0 Utility Preliminary Safety Analysis Report, amends 


0103120142 Responds to NRC 0OiO3t request for addl info re GA program 
for radioactive matl shipping packages Forwards revised 
Chapter 11 to HIT Research Reactor BAR. GA " 

CLARK. L Massachusetts Institute of T«chn>logy 91/02/26 2pp 
07900 109 


--01O312O147 Revised Chapter 11 to MIT Research Reactor BAR, ■•GA. " 
* Massachusetts Institute of Technology 01/02/10 7 do 
07900 191 


DOCKET SO- 27 WASHINGTON STATE UN IV RESEARCH REACTCft 


P. Operating license stage documents & correspondence 


8103030617 Notifies of change re Issuance of NO A A receivers for homo 
tn lieu of i • c o*mendat i ons stated In Analytical 8y» 

Engineering Corp study. per meeting w/FEMA 6 6tates of MS. VT 
S r.rt 

KAY. J A. Yankee Atomic Electric Co. 81/02710 Ip 07794 170 


8103090299 Approves eitenston of Installation of fire dampor* beti 
control it switchgear toons 6 turbine bid; to 010415 6 
Installation of ne-u fire tank £ diesel fire pump to 810218 
Fft notice enc l 

OCffTON.li R Office of Nuclear Reactor Regulation. Director 
01/02/13 3pp 07932 142 


— 0103050309 Notice of extension of installation dates for fire damp 
new fire tank & diesel fire pump 

■CASE.E 0 Office of Nuclear Reactor Regulation. Director 
a 1/02/ 13 Ip 07032 l 45 


8103180264 Ltr to all poter reactor licensees w/plants licensed prim 
to 790101 Forwards N9C position t request for addl InfD re 
safe shutdown Capability for compliance u/B0lll9 fire 
protection rule 

EI6EM4JT.D O. Division of Licensing 01/02/20 13pp 


0103100674 Requests that enc 1 emergency planning info be made public 
available w/o enc 1 . 

SOUDER* J L Division of Rules and Records Si /02/27. ip 
07065 31 1 


61031 I0l9t Releases public version of draft emergency plan for 
fat 1 1 1 ty . 

FELTON. j M Division of Rules and Records 81/03/03 Ip 
07606 00 i 


--8103M0201 Forwards public version of draft emergency plan Mian 
Includes State of MA radiological response plan. Read eboro. 

8 tan f ord . Uh 1 1 1 ng ham K W 1 1 ml ng ton, VT emergency plans & local 
plans for 1( tou.fl* in MA. 

K AY. J . A Yankee Atomic Electric Co. 01/01/02 2pp. 07806 001. 


--8103U0209 Public version of draft emergency plan Plan Includes DU 
of MA radiological response p Un, Readsboro, Stanford. 

Whttlnjham it W 1 ] tr I ng t on. V T emergency plans 6 local plans for 
11 towns in M.A, 

* Yankee Atomic Electric Co. 01/01/02 000pp. 07006.001. 


0103310338 Ltr to all licensees of operating plant* 8. holders of CPs 
forwarding NUftEQ—0696. '’Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NftC r equ 1 r ungn t *. U/o enc 1 
EtSENHUT.O O Division of Licensing 01/03/05 6pp 


8103230406 Approves extension of completion date for installation of 
fire-rated replacement seal to next refueling outage FR 
notice enc I . 

DENTON. II ft. Office of Nuclear Reactor Regulation. Director. 
01/03/H. 3PP 07975 346 


— B10323Q490 Notice of extension of completion date for Installation 
ft re-rated replacement seal to next refueling outage 
DENTON. H H Office of Nuclear Reactor Regulation, Director 
01/03/11 Ip 07975 349 


8103060473 Forwards updated K corrected drawings for inclusion In 8AR 
& charges to proposed Tech Specs re reactor ventilation 
sy • 

mL0ON.ll e Washington Gtate Univ 01/00/02 J4pp 07040 24? 


8103230342 Forwards refund on Class in fae submitted u/010211 
application for extension of completion date of three 
mod* for plant fire protection syS, 

MILLER, U 0. Ucente Fee «anag»<r#n t Branch. flI/03/16 ip 
07774 342 


810323066 Request* deferment of addl fee payment pending KftC decision 
on final amount required. NRC has co-pleted final review of 
change to definition of word "operable' in Tech Gpocs 
SMITH, R L Vermont Yankee Nuc J ear Power Corp 81/03/10 ip 


Inspection reports. IE Bulletins 6 corresponde 


8103020010 Forward. IE Circular Bi-02. ''Performance of NRC-Licens ed 
WMU on Dut y*" r| ® written response required 

m%s/o» R ip R S?»J iVa 6 '” 0,M ‘* 


0303230469 Responds to NRC 801124 ltr re fire protection criteria 
Mod* will be installed during 1902 refueling outage, 
dependent upon timely N«C approval. BEP Integrated assessment 
Is scheduled for 1982 

HEIDER.L H. Yankee Atomic Electric Co. 81/03/19. llpp. 07975: 35 


010-3270605 Forwards emergency planning Info for placement in LPDR W/p 
8103110201. 

BOUDER.J L. Division of Rules and Records 81/03/19. ip, 

C9044 243. 


I. Financial inPormallon 


DOCKET 50-29 YANKEE-RQWE NUCLEAR POWER STATION 
-l_f! C -l!! V ‘ •••»*g«ncv V fire protection plans 


Q 1 03270372 Forwards financial statement* for 1900. Summary of fihanda 
protec 1 1 on enc 1. 

CANN6R.I.E. Yankee Atomic Electric Co 01/03/24. 6pp. 00043 044 


0103040326 Foruerd* summary of staff requirement! 
te FR notice re fire protection f eatures. Ap p ] I c « 
R,eff6ctiv ‘ 910217. discussed 
El8Er.KUT, D. 0. Division of Licensing 00/1 1 /2< 


resolve open Items 
end 

4pp. 07020 121 


0)03270661 Forwards Annual Financial Rept 1900 

CANNEft, I E. Yankee Atomic Electric Co. Bl/03/24. Ip. 00047:102. 


0103090307 r otudf 0% tnoo rsener^ id u»Tio«r au-v g* enuDr«»m»n* o 

to nEl 1A Policy EO-4 

SQUCY. A R Yankee Atomic Electric Co 01/03/03 4pp 07049 336 


9103310452 Forwards Endorsement 0 to N£L1A Binder ED-4 b End or 6 emont 95 
to NELIA Policy NF-76 

Q I N 1 6 1 < J H Harsh & McLennan. Inc . M b M Nuc loan Consultants- Inc 
Dlv 81/03/27 4pp 08070 339 


P Operating license stage documents b correspondence 


8103190732 Ltrs to ell licensees of operating p 1 an t s. ap p 1 U ant s Por 
OLs & holders of CPs re control of heavy loads Requests 
review per guidelines in NUREG-0612 Forwards NRC position re 
interim actions b request for addl Info 
ElSEWHuT.D 0 Division of Licensing. 80/12/22 30pp 


0103190307 Ltr to all licensees of operating plants b applicants for 
OLs S< holders of CPS re program for environ qua 1 1 f 1 c a 1 1 on 
of saf ety-r elated electrical equipment Items addressed 
involve cold shutdown. r ep lac em# nt parts & NURE0-0737 
EJSENHUT 4 0 0 Division of Licensing 01/01/19 6pp 


01 030501 50 Forwards Amend 63 to License DPR-3 b notice of Issuance b 
ava liability. 

CRUTCHFIELD. D Operating Reactors Branch 9 81/01/23 3pp 

07B27 349. 


— 0103090156 Amend 63 to Licenso DRR-3. add Ing condition to include 
Commission approved safeguards contingency plan 
CRUTCHFIELD. 0. Operating Reactors Branch 9 01/01/23. 2pp 

07027 352. 


- -8103050162 Notice of Issuance b availability of Amend 63 to License 
DPR-3. 

CRUTCHFIELD. D Operating Reactors Branch 5 81/01/23 2[>p 

07027: 354 


8103060279 Advises that review of potential problems w/surve l 1 1 anc e 
procedures U multiple failures is resolved. 

CRUTCHFIELD. D Operating Reactors Branch 5 01/01/28 2pp. 

07036 361. 


8103120014 Ltr to all licensees of operating plants. CP holders b OL 
appl leant* * eicept Indian Point 2 b 3. Zion 1 L 2 L TMI-i, 
forwarding Inadvertently omitted page* from NRC 001222 
request for addl Info ra control of heavy loads 
EISENHUT. D. 0. Division of Licensing 81/02/03 6pp. 


8103030800 Submits assessment of SEP Topic II-2. A. "Severe Heather 
Phenomena. " NRC consultant should make site specific review 
of terrain effects b re-evaluate potential of tornadoes & 
man wind speeds at site. 

KAY.J A Yankee Atomic Electric Co 0 1/02/10 3pp. 07796:160 


8100300160 Ltr to all operating PUR licensees requesting Info on 
auxiliary feedwater sye seismic design Forwards request for 
addl Info. Hit of action* requested of licensees u/o 
silemlcally qualified sys fr results of NRC walk down* 

E18ENHUT. D. 0. Di vis 1 on o f L l e an* I ng 01/02/10 13pp 


8103060369 Forwards “Environ Qualification of Safety-Related Electrical 
Equipment." partial rev 1 iw Ur 1 1 tan response required 
LAINA9.Q. C. Assistant Director for Safety Assessment. 01/02/11 
3pp. 07036*296 


--01O3O6O374 “Environ Qua 1 1 f 1 C a 1 1 on of Be f a ty -Re 1 a tad Electrical 
Equipment." partial review 

* Office of Nuclear Reactor Regulation. Olrector. 01/02/11 
10pp. 07836:299 


8 1 03 160669 Ltr to all operating plants b CP holders forwarding 
c lar I f icat ion of TMt Action Plan Item III. A. 12 re upgrade 
of emergency support f ac 1 1 i 1 1 o« . Requests confirmation within 
45 days that Implementation date* will be met. 

EISENHUT, D. 0. Oivlslon of Licensing. 01/02/10 12pp. 


8103250024 Ltr to all power reactor Hceneeas b licenso applicants re 
MJREQ-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions License# may submit analysis to 
justify use of existing low flow controller. 

EI8ENHUT. D. Q. Division of Licensing. 81/02/20 0pp. 07997 161. 


8103100197 Summary of 001217 meeting u./utl l b EES re seismic capab 1 
of facility Final site specific spectrum util be decided 
upon by June. 1981 U/llit of attendees 

CARUSO- R Operating Reactors Branch 5 01/02/25 6pp 07067 1 


0103230030 Ltr to all licensees of operating nuclear power plants & 
applicants for OLs (except 6t Lucie. Unit* I b 2) Requests 
util review to determine capability to mitigate station 
blackout event & promptly Implement emergency procedures 
EIBENHUT.0 0 Division of Licensing 81/02/25 5pp. 


8103100336 Reconfirms util Intention to complete EEP in expeditious 
ranner b consistent w/c 1 ar 1 f i c at I on discussed in 810219 
meeting Lists specific obligation* 

KAY- J A Yankee Atomic Electric Co 81/02/27 2pp 07065 065 


8103120269 Forwards request for addl info on 6EP Topic VI-7 fl re 
engineered safety features switchover from Injection to 
recirculation nodes Response should be submitted within 30 

days 

CRUTCHF IELD. D Operating Reactors Branch 9 01/02/27. 3pp 

07906 339 


8103120312 Forwards request for addl Info re SEP Topic V I I 1 -2- d 1 e s e 1 
generators Technical basis for using assumed motor 
efficiency of 957 b load 1 1 s ts/descr 1 ptl on for each load on 
KCC-t b MCC-2 requested within 30 days 

CRUTCHFIELD, D Operating Reactors Branch 5 01/02/27 3pp 

07901 253. 


0103090323 Forwards "Best Estimate Post-Test Prediction for LOFT 
Nuclear Experiment L3-6 “ Prediction carried out by RELAP4/ 

Mod 3 based licensed code Util will submit another poet-tett 

prediction of LOFT L3-6 as calculated RELAP5/Modl 

KAY. J Yankee Atonic Electric Co 01/03/03. Ip 07830 239 


--0103090330 "Best Estimate Post-Test Prediction for LOFT Nuclear 
Experiment L3-6 " 

6CHQR.L. , LOOMI3.J . HUSAIN, A. Yankee Atomic Electric Co 
01/03/03 70PP 07030 230. 


0103120443 Forwards fee for model change review of VAEC-1231 re 
Incorporation of lower plenum phase separation model In 
large break LOCA methodology 

KAY, J A Yankee Atomic Electric Co. 01/03/06 Ip. 07901 240 


— 8103120471 Ack receipt of ltr w/check to be processed directly by 
License Fee Mgt Branch. 

01038, R . M License Fee Management Branch ai/03/10. Ip. 

07901 249 


8103160390 Responds to NRC 001229 ltr requesting Info Por review of 
Topic 1V-2 re reactivity control sys design b protection 
against single failures Draft safety evaluation of topic 
will be written upon completion of NRC review 

KAY, J. A. Yankee Atomic Electric Co 81/03/06 Ip 07917.148 


BI03I30351 Forward* YOGAP-I -A. operat Iona 1 QA program. Revi s i on 9, re 
duties b responsibilities of personnel Involved in 
establishing b executing operational QA program 

JOHNSON. W P Yankee Atomic Electric Co 01/03/09. Ip. 07907 1C 


— 0103130359 Operational QA pr ogram, Revl s 1 on 9. re duties b 

responsibilities of personnel Involved In establishing b 
executing operational OA program. 

MARTIN. R L. , PIKE-O B . MOODY. D E Yankee Atomic Electric Co. 
01/03/09 43pp. 07907 109 


8103180592 Submit* schedule change re commitments for providing infc 
concerning TMI ActlonPian Items II. E. 1.2 lc If . F. 21. AFW8 
flow Indication L noble gas effluent mon 1 tor. reaper tlvel j 
Info will be provided by 010331. 

KAY. J. A Yankee Atomic Electric Co 01/03/10 lp 07993:324 


0103310004 Ltr to all licensees of operating p lent*, app I icants for ( 
b holders of CPs forwarding 8ECV-8I-I19 re info neceseery to 
establish environ qua 1 1 f 1 ca 1 1 on of sa f a ty-re 1 a ted electrical 
equipment 

ElBENHUT, D. 0. Division of Licensing. 01/03/10 6pp. 


8103*00729 Advise* that SEP Tcplct Vi-7 C tECCS Single failure 
criterion & r j re “?n t • for locking out pcver to v‘aJv* s> ft 
VI-7.C a ( fji lure node analysis* are template except for 
mtegrated stio«m^nts Attend 21 of OPft-3 Is duplicative 
CRUfCKF tELO. 0 Operating Reactors Branch 5 81/03/13 3pp 

07967 33* 


9103200196 Forwards cofnenis or f.RC draft safety evaluation re SEP 
Topics 11-3 A re hydrologic description ft 11-3 B (partial) 
re flooding potential ft protection requirements YAEC-1207. 
"Design Hatii Flood Analysis." also forwarded 

KAY, JA /ante* Atonic Electric Co BUC3/i6 7pp. 07970: 097 


--810320020*1 Design Basis Flood Analysts " 

* Yank 1 1 Atonic Electric Co YAEC-120? 00/10/31 llOpp 

07970 094 


810323032/ Notifies t^et SEP Topic I It -4 B. "Turbine Missiles, - made 
generic Lou pressure turbine disc cracking problem to be 
handled as part of solution to multi-plant generic cracking 
problem applicable to ill plants o /We* 1 1 n g f> ouse turbines 
CRUTCMPfEc. D. D. Operating Reactors Branch 5 81/03/16 4pp. 

07979 357 


8 l 03240500 Informs that Class IV fee required for 800916 application re 
proposed changes to Tech Specs per FMl lessons learned 
Category A iters Previous remittance Is Insufficient 
01 CO 5. P M License Fee Management Branch Bl/03/1? ip 
07902 320 


8103310226 Forwards “Best Estimate Post-Test Prediction for LOFT 
Nuclear Etperlrent L3-6 IREL AP5/Mo d 1 Predictions) * 

KAY. J A Yankee Atomic Electric Co 01/03/20. ip 00060 143 


— 6 1 03310231 "Oast Estimate Post-Test Prediction for LOFT Nuclear 
Eiperiment L3-6 <RELAP5/Modb Predictions) 1 
KOBAIN.A , LCOMIS.J . SCHOR. L. Yankee Atomic Electric Co 
01/03/20 88p p 08060:144 


Q Inspection reports- IE Bulletins ft correspondence 


0103030294 Forwards IE Insp Rept 30-029/00-16 on 000916-1031 Nq 
none onr>p J j ance noted 

BRUSweR, E J Region I. Philadelphia. Reactor Operations Nuclear 
Support Branch 01/01/16. 2pp. 07026 001 


--8103050298 JE Insp Rept 50-029/80-16 on 900916-1031 No n one omp j lane e 
noted Major areas inspected logs, records ft tours of 
f ac i I l t y * f o 1 1 owup of operational events 6 witness of 
s urv« iklance test 

FOLEY. T , Raymond. « J Region 1, Philadelphia. Office of the 

Director. MARTIN* T F Region I. Philadelphia, Reactor Operations 

Nuclear Support Branch 00/ 12/30 22pp 07826 003 


0103190062 Forwards IE Insp Rept 30-029/60-18 on 801101-1201 No 
noncorp i ianc e noted 

E RUNNER ,E J, Region 1, Philadelphia, Reactor Operations Nuclear 
Support Srarch 81/01/21 2pp. 07964 127 


-- 0103 190067 IE Combined Insp Rept 30-029/00-10 on 801 101 -1201 . No 
none omp 1 iance noted Major areas inspected status qf previous 
insp P Ind 1 nps, revi cm of LEfls. plant operation Inducing 
tours of facility ft logs ft record revises 
FOLEY. T. Region l. Philadelphia. Office of the Director 

*r«OTtM ▼ t " or Operations Nuclear 

29. 


n 801201-31. No 
'■'erations Nuclear 


noncomp \ lance 
n ona 1 

# 

ir. 

luc 1 ear 


Making Notifications of Significant Events in*iccordance^* , * # * 
W/IOCFRSO. 72 " No written response required 
DRIER, B. H. Region I. Philadelphia, Office of the Director 
81/02/12 ip. 07013 250 


B 1 0320 D 1 90 Forwards IE Info Notice Bl-04. "Cracking In Main Steam 
Lines '* No response required 

CRIER. 8 H. Region 1, Ph i | a de I ph 1 a . Qffica of the Director 
01/02/27. Ip 07972 030 


01O32CO139 Forwards IF Circular 01-03. "Inoperable Seismic Monitoring 
Instrumental I on * No written response required 
GR1E*?. B H Region 1. Ph 1 1 ad e 1 p h 1 a . Office of the Oirector 
01/03/0? ip 07971 334 


810320CGB2 Forward* revised IE Bulletin 01-OJ. ”8urve i 1 1 anc © of 
Mechanical Snubbers, ' w/c or r e c t ed Pagoc 3 6 A Change In 
Identification of facilities u/CP to u.h|ch bulletin to 
applicable does not affect util requirements 
DRIER- P H Region 1. Ph I lade lphia . Office of the Director 
61/03/04 ip 07960 211 


0103200277 Forwards IE Info Notice 01-06, "Failure of HE Model K-600 
Circuit Breaker " No response required 

CRIER. D M Region 1. Ph i 1 ad e 1 ph la . Office of the Director 
01/03/ 11 Ip 07969.010 


ft Periodic operating reports ft related correspondence 


B1030905JJ Forward s “Annua) Operating Rept for 3900 " 

MOODY. 0 E Yankee Atonic Electric Co. 01/02/27 Ip. 07845.302. 


--010309051? "Annual Operating Rept for I960 " 

* Yankee Atomic Electric Co 81/02/27. llpp 07045: 303 


8103100153 Forwards ‘Effluent Si Waste Disposal Semiannual Rept. 
Jul-Oec J9Q0 " 

MOODY. D E Yankee Atomic Electric Co 01/02/27 lp 


--8103100199 ’Effluent 6 Waste Disposal Semiannual flap t, Ju I -Dee 1900 
* Yankee Atomic Electric Co 01/02/27 llpp 


8103310631 Submits clarification 6 corrections to 1980 annual operatl 
rept 

MOODY, 0 E Yankoe Atomic Electric Co 01/03/24 Ip. 00063 010 


6 Reportable occurrences. (.Efts ft related c o r re « p ondente 


8103170959 Forward* LER 01-002/03L-0 

AUT10. HA Yankee Atonic Electric Co 01/03/13 lp 


-8103170364 LER 81 -002/03L-0 on 010211 . two cable tray house fire 
detectors gave false alarms in control room Caused by 
condensation in detector completing alarm c ircu i t. De tec tton 
«yt replaced 

MAY. E. <- Yankee Atomic Electric Co. 01/03/13 Ip. 07933 330. 


DOCKET 30-30 PLUM BROOK RESEARCH REACTOR FACILITY 


C. Utility Env i ronr P t*ta 1 Report (ER). amends ft correspondence 


8103020638 Forwards Amend 1 to ‘'Dismantling Plan. Plum Brook Reactor 
Dismantling." "Environ Rept. Plum Brook Reactor Dismantling," 
"Dismantling Plan, Plum Brook MocJt-Up Reactor Dismantling," ft 
"Environ Rept. Plum Brook Mock-Up." 

BENEDICT, D E National Aeronautics ft 9pece Admin. 01/02/23. 2pp. 
07702: 106 


--8103020646 Amend 1 to "Environ Rept. Plum Drook Reactor Dismantling 
• National Aeronautics ft Space Admin 61/02/10 4pp 07702:11 


8103020694 Amend 1 to "Environ Rept. Plum Drook Mock-Up Reactor 
Dismantling. ’ 

« National Aeronautics ft Space Ad.rin. 01/02/10 4pp 07702 1 1 


P. Operating license stage document* ft correspondence 


0103030396 Responds to 800317 application ft 001107 Itr re dismantling 
reactors ft decontaminating labs. Proposed radiation limits 
must be revised to meet end levels 

REID, ft W Operating Reactors Branch 4. 01/02/11 3pp 07790.026 


8103-020638 Forwards Amend 1 to "Dismantling Plan, Plum Brook Reactor 
Dismantling," "Environ Rept, Plum Brook Reactor Dismantling." 
"Dismantling Plan, Plum Brook Mock-Up Reactor Dismantling." ft 
'Environ Rept. PI urn Brook Mocl-l/p. “ 

BENEDICT, D. E. National Aeronautics ft Bpace Admin. 01/02/23 2pp 
07702: 106 


-“8103020640 Amend l to “Dismantling Plan, Plum Brook Reactor 
Di sment 1 ing. " 

• National Aeronautics ft Space Admin. 61/02/10. 4pp. 07702: 10^ 


--810302064* Amend 1 to "Environ Rept. Plum Brook Reactor Dismantling " 
* National Aeronautics ft apace Admin. 01/02/10. 4pp. 07 702- ||2 


-•B 1 030*063 1 Amend 1 to "Dismantling Plan. Plum Brook Mock-Up Reactor 
D 1 l(r«nt ling " 

* National Aeronaut lC 4 6 Spate Admin 01/02/10 4pp 


- -8103020634 Amend 1 to "Environ Rept. Plum Brook Mock-Up Reactor 
Dismantling 

» National Aeronautic* h Space Adr in 01/02/10 4pp 07702 117 


R Periodic operating report* i. related correspondence 


0103030663 Forward* ’’Rept of Reactor Standby For NASA Plum Brook 
Reac tor. 1900 “ 

G0ITEL.eC . RICHLEV.F A National Aeronautic* t Space Admin 
61/02/20 2pp 07790 231 


0103030666 'Rept of Reactor Standby Condition for NASA Plum Brook 
Reac tor, 1900. " 

« National Aeronautic* f* Space Adnin 01/02/17 12pp 
07790 233 


DOCKET 50~34 YANKEE ATGMIC POWER REACTOR 


P Operating licen*a stage document* & c or re *p ond enc e 


0102120342 Notification of rescheduled 010129 meeting w/vendor to 
dltcuii plan* for reviewing l Improving small break LQCA 
licensing codes 

OUTTMANN. J Reactor Systems Branch 00/12/12 4pp 07665.316 


DOCKET 50-34 UNION CARBIDE RESEARCH REACTOR 


P Operating license stage documents & correspondence 


0)03120639 Requests amend to License R-01 & SNM-639, c hang 1 ng name of 
licensor from Union Carbide Corp to Union Carbide Subsidiary 
B. Inc Amend fee enc 1 

MCCQVERH, J. J Union Carbide Corp 01/01/00 lp 07906 133 


0103030236 Forwards Amend 13 to License R-01 

MILLER, J. R Standard 1 tat Ion & Special Projects Branch. 01/02/19 
2pp 07023:235. 


■9103050241 Amend 13 to License R-01 . c hang i ng name to Union Carbide. 
Carbide Subsidiary fl, Int (Company D> 

MILLER. J R Standard I rat Ion Si Special Projects Branch. 01/02/19. 
2pp. 07025 237. 


DOCKET 30-37 STATE UN IV. OF NEW YORK RESEARCH REACTOR 


P Operating license stage document* & correspondence 


0103261132 Forwards draft revised 0NM accountability manual for nuclear 
science L technology f ac i 1 1 ty . 1 nc orp ora 1 1 ng changes & 

Including revised internal accounting forms. 

HENRY, l 0 New York. Qtate Unlv. of. Buffalo. 80/00/14 lp 
00036: 320. 


--01O3261139 Accountability manual for nuclear science & technology 
facility. 

ORLOSK/.P M . PIERRO.M.A New York, State unlv of. Buffalo. 
80/08/14 3 1 p p 08036:329. 


ODCKET 30-39 TEXAS ALM UN IV. RE BE ARCH REACTOR 


P, Operating license stage documents U correspondence 


0103310542 Discusses callbr of regulating control rod for Core VI 8 » 
sefety amplifier response to noise Iran* lent*. Cal I br 
performed on 810119 due to extended period of malnt. On 
010130, two safety control rods scrammed. 

FELTZ.O. E. Teias A & M Unlv. 81/02/03. 2pp. 08062:338. 


0103030127 Forwards revised NRC fioglon 4 organization chart. affective 
810227 

8 EYFRIT.K.V. Region 4, Dallas. Office of the Diroctor. 01/02/17. 

2 pp. 


0. Inspection reports. IE Bulletin* h correspondence 


8100200292 Forward* IE Circular 81-02, "Par f ormance of NRC-Llcensed 
Individuals Uhile on Duty." No written response required 
8 EYFRIT.K. V. Region 4, Dallas. Office of th* Director. 81/02/09. 
Ip. 07966.234. 


DOCKET 30-62 WtV OF VIRGINIA RESEARCH REACTOR 


U Inspection report*. IE Bulletin* 6 correspondence 


810302016Q Forward* IE Circular Ql-02- 'PerPotrsnce of NRC-L 1 c en 9 v i| 
Individual* While on Duty No written response required 
O'REtLLY, j P Region 2, Atlanta. Office of the Director Ol/O^/ 
Ip 07795 273 


DOCKET 50- 70 GENERAL ELECTRIC TEST REACTOR 


G Adjudicatory correspondence 


B10302G581 Requests date, tire $. place of public hearings 8 , praicdur 
testify in support of facility 

HU0GARD. H Cl t lien* for Total Energy 01/02/00 lp 07702 <V,*T 


0103030654 Notice of withdrawal Prom proceeding Certificate of Hvi 
enc I 

BALDWIN. U A Friends of the Earth BALDWIN. U A Baldwin, W A 
01/05/20 3pp 07793 140 


0103050700 Notice of appearance in show cause proceeding Certificnl 
Svc enc I 

CADY. 0 W. Friends of the Earth CADY. 0 W Affiliation Unknown 
□ 1/05/24 3p p 07020 117 


8103030662 Interveners' joint response tc NRC 1 n t e r ro; a tor 1 0 * Cone e 
seismic t geologic design base* t Identification of 
wl tnasses. Prof qualifications t Certificate of five end 
CADY, 0 W Friends of the Earth HAL TER MAN. H L Affiliation 

Unknown 01/02/25 23pp 


010313042? First request for production of document* directed t» 
Congressman Dell urn* requesting 0 Gray rept* & J Ceid 
uriting Related correspondence 

EDGAR, 0 1. General Electric Co 81/03/03 lp. 07911:230 


--0JO3I3043O Interrogator 1 es directed to Congi-et Dellt/m* requo*' 
info re background of 0 Grey, J Caid t J Rutherford & 
earthquake data Certificate of 8 vc enc 1 

EDGAR, 0 L. General Electric Co 01/03/00 6 pp 0791 1 231 


0103130433 Request for production of document* directed to Frlenda « 
the Earth 0 Grey rept* 6 J Cold writing must be made 
available for copying Related correspondence 
EDGAR. O L General Electric Co 01/03/09 Ip. 07911:337 


— 0103130439 Berond set of Interrogatories directed to interveners 
Friend* of the Earth requesting info to background of 
0 Grey. J Celd 6 j Rutherford |> earthquake data Certificate 
of Svc end 

EDGAR, Q L General Electric Co 01/03/03 6 pp 079 U 330 


0103120250 Advises that notice of public hearing* on facility will t 
forwarded when issued. in response to 01O2OR itr Explains 
procedure for making limited appearance statement. 

DACHHANN.R 0 Office of the Executive Legal Director 01/03/10 

2pp 


0IO323O639 Advises of request to make United appearance statement < 
startup hearing on 010327 Request* placement on mailing list 
for related notices 6 info 

T 8 CHAECHE. A M People for Energy Progress 01/03/11 Ip 
07979. 329. 


0103170479 Forward* JF Devine prof qua 1 1 f 1 c at 1 on* to be Included 
w/810223 updated NRC responses to Friends of the Earth 
Interrogatories Certificate of Svc enc 1 

OACHMANN, R. G. Office of the Executive Legal Director. 01/03/13 
5pp. 07933.291. 


0103 1 704 71 Request* for admissions & Interrogatories directed to 
licensee re geologic date. Verona fault, soil displacement l 
earthquakes 

BWANBDNrD T Hearing Branch 1. 01/03/16. 7pp 07933 252 


— 0103170473 Request for adml s s 1 ont , in terroga tor 1 e 9 6 documents d 1 ri 
to intervenors Friends of th* Earth & De 1 ] urns re geologic 
data. Verona fault-soil displacement 6 earthquakes 
Certificate of 0vc end. 

BWANBON. D. T. Hearing Branch I. BACHNAUN. R. 0 Office of the 
Executive Legal Director. 01/03/16. 32pp. 07933:239 


9103270479 Interrogatories directed to 1 1 c en see. Cone orns effocts of 
seismic event on % t ru< tur e s . *y s 6 c omp onent * . Re 1 ated 
correspond enc a 

CADY, 0. W. Friends Of the Earth. 01/03/16 3pp. 00033.291 


c or r pjpondenc & 


810327049 J Request for production of documents directed tc Ucinjce 
Include* specs for const of f a: 11 l tv * 1 r uC * jr a 1 * 9* n era 1 
note* l topical details t probabilistic*, 9 t ud 1 e s rt 0 lat ed 

HALTERMAN. II L Affiliation Uclnown HALTERM4N. H L Affiliation 

Unknown Qi/03/16. lp 08033. 166 


8100270497 Supplemental document request directed to licensee re matls 
presented at *CRS r-«eting held in Nov 1979 

HAl TEFMAN. H L Affiliation Unknown. HALTERMa\. h L Affiliation 
<Jr.Snc*n 01/03/16 If 08034 131 


01032705-48 interrogatories directed tc f-RC requesting info re tf>)s<ri< 
design criteria Related correspondence 

CAOV. 0 W Friends of the Earth 91 / 03/16 9 pp. 08034 015 


0103270573 Request for production of 69 documents on behalf of 
interveners Congressman Da 1 1 u v s . 8ur 1 0 n 6 Burton 

HALTERNAM. H l Affiliation Unknown HAL TEG MAN. H L Affiliation 

Unknown 01 / 03/16 6 pp 00034.034 


8 i 032 7060 1 fntetiojaioriet directed tc MtC re cestj-oni, .Related 
c or resp and arc e 

HALTERMAM H L Affiliation Unknown. HAL TEAMAN. M L Halterman.H L 

01/03/16 Ip 09043 339 


0103270172 Lists corrections to ARC 010316 request for admissions t, 
interrogatories to licensee 

SWANS 3N. D 1 Hearing Qranch j Gl/03/25. 2pp C0O4S316 


8SO327O507 Response in objection to inter*eror 310316 Interrogatories 
! I 6 Sub j natter of proceeding controlled 771024 shew 
cause order. Accident consequences do not fall within scope 
of order Protective order should be granted 

ECQAR.O L Oereral Electric Co 01/03/25 3pp 00034 050 


0103270695 Objection* to intervenor Dellum 010316 request for 
production of documents Mo statement made as to relevancy 
of any documents requested Sc"c not available per 10CFR2 790 
jr are obtainable from another source 

BACHMAN'-i. 9. G Pulenalmg & Enforcement Division. 01/03/25 2pp 
00043 270 


--0103270697 Objection* to intervenor Oellum 910316 supplemental 
document request Items 3 & 3 concern site reviews of ether 
reactor* «, item 4 tacks particularity 

BaCHKawn.R o Rulemaking % Enfor cement Division 81/03/29 L n 
09043 280 


--9 103270699 Objections to intervenor friends of the Earth 610316 
Interrogatories 11.22.23.26.44,30.51.93,34,37,59 & 60 Info 
sought Is irrelevant to Issues Certificate of Svc end. 

BACHMANN.R Q Rulemaking % Enforcement Division 01/03/23. 9pp 
08043 2dl 


P Operating license stage documents L correspondence 


8JO306O&3Q AdvJ »es that review pf 73J02J application for re«*wM>J of 
License TR-i has been completed Environ review will be 
Initiated Environ info rept should be distributed In 
accordance Lr/enc 1 

MILLER. J R. Standard i »a t ion 4 Special Projects Branch 01/02/19 
5?p 07e36 131 


8103130446 Forwards few Darmitie] affidavl t . per MAC 610219 request 
DARMTZEl.R M. General Electric Co 81/03/C6 ]p 07911 344 


--9103130449 Affidavit re environ info repl distribution during wk of 
810222 

DAfiMt TZEL . R. w. General Electric Co 01/03/06 lp. 0791 1 345 


8103130442 Forward* summer!** of fuel flooding * v » acceptance test 
procedure 4, trtanal seismic twitches acceptance test L 
proposed Te C h Specs for seismic mod* 

DARMI TZEL. R W Oeneral Electric Co. 81/03/11 5pp. 07900 233 


- -0103 1 30443 Proposed Tech Specs. 16, 4 0,4 6,4 5.6 0.6 10,6. 11.6 12.7 I. 
7 * through 7 15.0 2,9 5 & 10.6 re seismic mods 
■ General Electric Co 81/03/10. 30pp 07900 230 


8103160396 Inform* that aarthquak# of 4 1 Richter .Tagnitude occurred at 
2.45 AM on 010303 Existing seismic trip mechanism worked a* 
designed Sy s works reliably 

DARMITZEL.R M Oeneral Electric Co. 81/03/11 Ip. 07917.143 


3 Inspection reports- IE bulletins t 


0103020031 Forwards IE Circular 01-02. 'Performance of NRC-Li censed 
Individual* While on Duty ’ No written response required 
ENGELKEN.R H Region b, San Francisco. Office of the Director 
01/02/09 lp 07787 224 


DOCKET 50-72 UN I V CF UTAH RESEARCH REACTOR 


F Security, medical, emergency I- fire protection plan* 


0101070341 Release* public version of univ emergency plan for resear 
rea c tors 

FELTON.J M Division of Rules and Record* 00/12/02 lp 
074 14. 300 


--GJO1220624 Forwards public version of univ reactor emergency plan. 
TURLEY. A E. Utah. Uhlv of 80/01/31 lp 04025 115. 


--Q10J 070345 Public version of univ reactor emergency plan 

8AN03UtSr,0 <1 • JENSEN. C H Utah, Univ of UIEC ME 80-015 
eO/Ol/Oi I Bp p 07414 301 


P Operating license stage documents & correspondence 


9103030150 Forward* revised NRC Region 4 or g an 1 1 at 1 on c ha r t . ef f e c 1 1 v 
010227 

SEYFRU.lt V Region 4. Dallas. Office of the Director Gl/02/17. 

2 pp 


8 Inspection reports- IE Bulletins 4 correspondence 


91032002H Forward* IE Circular 01-02- "Per f ormanc e of NRC-L i c e nsed 
Individual* While on Duty" No written response required 
6 EYFRIT.H V Region 4, Dallas. Office of the Director 81/02/0V 
lp. 07972 049 


DOCKET 50-73 OENERAL ELECTRIC NUCLEAR TEST REACTOR 


P Operating license stage document* & correspondence 


0103090539 forward* li*t of license renewal documents required for M 
review SAG & Tech Spec* will be submitted by 010430 
CUNNINGHAM. c. E Oeneral Electric Co BI/03/02 2pp O7R40 1*4 


9 Inspection report*' IE Bulletin* & correspondence 


8103020031 Forward* [E Circular 01-02. "Performance of NRC-L i c e nse <1 
Individuals While on Duty ” No written response required 
FNGELHEN.R H. Region 5. San Francisco, Office of the Director 
01/02/09 lp 07707. 224 


DOCKET SO- 77 CAIHOLtC UNIV. OF AMERICA RESEARCH REACTOR 


P Operating license stage document* & correspondence 


8103130389 Forward* or pan 1 1 a 1 1 on chart per NRC telcnn re licensee 
79 i J IS 1 tr. Change to Tech Specs 16 6 12 re provost 
requested 

JORDAN. E. D Catholic Univ 81/03/06 Ip 07907; 079. 


DOCKET 50-83 UNIV. OF FLORIDA TRAINING REACTOR 


8. Inspection report*' IE Bulletin* t correspondence 


8103020164 Forward* IE Circular 01 ~O 2 . "Performance of NRC-Ltcrnsed 
Individual* While on Duty." No written response required 
0*FE I I.LY, J P. Region 2. Atlanta, Office of the Director. B1 /02/0 
lp. 07785: 268 


8. Reportable occurrence*. LER* t related correspondence 


9103130461 Initial deficiency rept re operator requa 1 i f 1 ca t i on progr 
etecutlon No record e«i*t* of operator ua l k-th r ough due Feb 
1983 Senior reactor operator hae been appointed acting 
assistant reactor manager Item* expected complete by 810430. 
DIAI'NJ Florida, Univ of. Gainesville 81/03/09. 2pp. 

079 1 1 338 


DOCKt T 90-87 WE3TINCH0USE CRITICAL EXPERIMENT 


p Operating ltctmc stage document* z. correspondence 


8103070103 Forwards or g an t t a t i one 1 charts depicting NRC Region 3 
reorgeniiatton.effectlv© 810216 

KEPPLER. j. 0 Region 3, Chicago. Office of the Director 81/02/20 
2pp 07890 329 


8103240375 Forwards "Safety Consideration for 24 Element Graphite- 
Reflected Core ' Proposed core configuration does not 
present or constitute unreviewed safety questions or 
Involve charge in Tech Specs Core loading diagram enc 1 
MAR D I i A J Uestinghouse Electric Corp 81/03/19 3pp 07986 277 

--8103240380 ‘Safety Consideration for 24 F.lement Graphite-Ref lec tod 
Core “ 

* Westinghouse Electric Corp 80/12/03 I2pp 07986 200 


DOCKET 30-09 GENERAL ATOMIC CO 


F Security, medical, emergency t fire protection plans 


8103120636 Discusses QA Co 000516 physical security plan & payment of 
fee No more fees will be collected until review *< approvals 
are completed 

DIGOS.RM License Fee Management Branch 01/03/06 Ip 
07906 120 


J Insurance h indemnity information 


6102030266 Forwards Endorsements 114 i. 115 to ANt Policy NF-34 

CORREA. C Marsh U McLennan. Inc. . II K Nuclear Consu 1 tants. I nc Dlv 
81/01/16 4pp 07606 320 


6103060511 Forwards Endorsement 52 to KAELU Policy MF-59 

CORREA. M. A Marsh & McLennan. Inc . M & M Nuclear Con su 1 tan t s . Inc 
Dlv 81/01/30 2pp 0/839 356 


0 Inspection reports- IE Bulletins 6 correspondence 


8103040246 Forwards IE Insp Rept* 90-009/80-03 6 90-163/80-03 on 
601215-18 No noncompliance noted 

OODK.lt £. Region 5> Ban Francisco. Fuel Facility 4- Materials Safety 
Branch 01/01/16 2pp 07013:268 


—0103040261 IE Insp Rept* 50-163/80-03 t 90-089/80-03 on 8012L3-1Q No 
noncompliance noted Major areas Inspected radiation 
protec tl on. environ non 1 tor i ng . emer g enc y aspects of TRIQA 
Mark 1 I. Mart F reactors & records 1* logs 

CURTIS. J. R , WEN0LAW8KI , F. Region 5. Ban Francisco. Office of the 
Director BOOK, H E Region 5. Ban Francisco. Fual Facility & 
Materials Safety Drench 81/01/16. Spp 07013. 270 


8103020102 Forward! IE Circular 01-02. "Performance of NRC-LUensed 
Individuals While on Duty " No written response required 
ENGELKEN. R.H Region 3. Ban Francisco. Office of the Director 
81/02/09. Ip 07 787 339 


R Periodic operating reports & related correspondence 


8100030810 Submits annual operating rept for 1900 

MOhRY, W R General Atomic Co. tsubs. of Oulf Oil Col. 01/02/27. 
7pp 07799.040. 


DOCKET 50-94 ROCKWELL INTERNATIONAL RESEARCH REACTOR 


0 Inspection reports. IE Bulletins 6 correspondence 


8103020027 Forwards tE Circular 81-02. "Performance of NRC-L 1 c en s ed 
Individuals While on Duty." No written response required. 

ENOELKEN. R. H. Region 5. Sen Francisco. Office of the Director 
81/02/09. Ip. 07787 214 


DOCKET 90-99 BABCOCK *. WILCOX TEST REACTOR 


0 Inspection reports. IE Bulletins & correspondence 


8103020138 Forwards IE Circular 01-02. "Performance of NRC-Licensed 
Individuals While on Duty." No written response required. 

O'REILLY, JP. Region 2, Atlanta. Office of the Director. 81/02/09. 
ip. 07700:044. 


DOCKET 5'J-10fo OREGON STATE UNlv 


Q Inspection reports. IE Bulletins l correspondence 


0103020016 Forwards JE Circular 01-02. ‘Pe r f ormanc e of NlK-LlCense 
Individuals While on Duty " No written response required 
ENGELKEN. R H Region 9. San Francisco. Office of the Director 
81/02/09 Ip 077Q7 194 


W Periodic operating reports & related correspondence 


0103230500 Forwards "Rept of Personnel Whole Body Etposures for CY 
WANO.C H Oregon State Uh 1 v 01/03/13 Ip 07975 207 


- -01 03 230507 "Rept of Personnel Uhole Body Exposures for CYDO 
« Oregon State UM* 81/03/13 ip 07975 200 


DOCKET 90-111 NORTH CARGLINA STATE UNIV RESEARCH REAC TCR 


H General correspondence 


U10317Q622 Advises of two organ I j a 1 1 ona 1 changes In Nuc lean Engine 
Dept PJ Turinsky replaces Tfc EUeman as dept head RG 
Cockrell replaces JR Bohannon as Director of Nuclear Reactor 
Program Requests appropriate changes to mailing lists. 

COCKRELL. R 0 North Carolina State Univ 01/03/12 Ip 07925 


G Inspection reports. IE Bulletins 6 correspondence 


8103020196 Forwards IE Circular 01-02, "Per f ormanc e of NRC-License 
Individuals While on Duty “ No written response required 
O'REILLY. J P Region 2- Atlanta. Office of the Director 01/02 
Ip 07 708 069 


Q103030B64 Requests dismantling of R-3 reactor & termination of Li 
R-3 

TURINSK/, P j , THOMAS. J. L North Carolina State Univ, 81/02/19 
2pp 07 79 S 1 70 


0 1 03200005 Atir receipt of 800605 010219 Itrs re author i lati on to 

dismantle training *. research reactor 6 terminate license 
Criteria for release of reactor facility to unrestricted 
access should be revised per enc) 

RE I D. R W operating Reactors Branch 4 01/03/06 3pp 07970 ; 


DOCKET 90-112 UNIV OF OKLAHOMA RESEARCH REACTOR 


P Operating license stage document* & correspondence 


0103030 1 08 Forwards revi*ed NRC Region 4 organ! jation chart. effect 
010227 

SEYFRIT.K V Region 4. Dallas. Office of the Director 01/02/1' 

2pp. 


Q Inspection reports. IE Bulletins h correspondence 


0103200237 Forwards IE Circular 01-02. "P e r t on-anc e of NRC-License' 
Individual! While on Duty." No written response required 
SEYFRIT.K V Region 4, Dallas. Office of the Director 01/02/0' 
Ip 07972 071. 


DOCKET 50-113 UNIV OF ARIZONA RESEARCH REACTOR 


Q. Inspection reports. IE Bulletins 6 correspondence 


0103100183 Forwards IE Insp Rept 50-113/01-01 on 810119-22. No 
noncompliance noted 

BOCK. H E Region 5- 8an Francisco. Fuel Facility 6 Materials 8a 
Branch 01/02/05. 2pp. 07945 241 


--81031B0192 IE Insp Rept 50-113/01-01 on BlOl 19-22. No noncoirp 1 1 am 
noted. Major areas inspec ted; radlat ion protec t ion. environ 
controls 4 emergency response planning programs 
CURTIS- U R . WEN0LAW8KI.F A. Region 5, San Francisco. OfPlce i 
the Director BOOK. H E Region 5. San Francisco. Fuel Facili 
Materials Safety Branch. 81/02/04 5pp. 07945.243 


0103020015 Forward* IE Circular 01-02. 'Performance of NRC-License' 
Individuals While on Duty." No written response required 
ENGELKEN, R . M Region 5. Sar, Francisco. Office of the Director 

01/02/09 Ip 07707 109. 


ROCHET 50-J16 JC4VA STATE LMJ V RESEARCH KgACTCfl 


P Operating license stage dcco.-ents 4 cof»t?3ndpoce 


QJ0306C4G4 Forward* orjanuat ion»l charts depicting N9C Region 3 
r e or g ah 1 i a t » on. e ( f e t 1 1 v e 01021 t> 

KEPPLER . J G Reg ico 3. Chicago. Office of the director 01/02/20 
29 9 07d36 069 


Q. Inspection reports. IE Bulletins 4 correspondence 


8)03020050 For.ard* IF Circular Bt-02. 'Performance of NRC-L » c ensed 
Individuals Uh I ] e on Duty " written response required 
PEPPLER. J C Heg ion 3. Chicago* Office cf th« Director 0J/O2/O9 
?3? 07707 245 


DOCKET 50-123 UN|V CF MISSOURI RESE ARCH REACTOR 


P Operating license *teg* dorurent* U ccrreipcndn re 


9103060493 Forwards organitaticral charts depicting NRC Region 3 
reorgamiation. effective 010216 

^EPPLER, j C Region 3. Chicago* Office of the Director Ql/02/20 
2pp 07636 075. 


V Operator F laminations 


0163170203 Forwards operator r e qua liflcetlon program, per NRC B10305 

1 1 r 

ELLIOTT. A E Montana. Univ of 01/03/11 lp 07937 217, 


--B10317020G Operator r e qua 1 1 f 1 c a 1 1 on program 

* Montana. Un 1 v of BJ/03/11 I9pp 07939 210 


DO:KET 30-124 UinOlNjA POLVTECM IN9T TRAINING REACTOR 


O Inspection reports. IE Bulletins 4 correspondence 


0103020145 Forwards IE Circular 81-02. Porformat.ee of NRC-L 1 c unsed 
Individuals While on Duty • No written response required 
<J ' RE J L LY. J P Region 2. Atlanta. Office of the Director BI/02/09, 
ip 07703 049 


R Periodic Operating reports 4 related correspondence 


B103O3O715 Forwards 'Annual Operations Rept. Nuclear Research Reactor. 
VA Polytechnic Inst 4 State t/mv. 1900 “ 

CURTNER.A P Virginia Tech Bl/02/23 lp 0774B 031 


— Bl 030307 1 9 "Annual Operations Rapt. Nuclear Research Reactor, VA 
Polytechnic Inst 8c State Unlv, |?0O " 

CUR Tl»fcR, A P . PAHWINSCN. r F. Virginia Tech. 91/02/23 60pp 
0779Q 032 


DOCKET 30-126 TEXAS A6f1 UN It/ RESEARCH REACTOR 


P Operating license stage documents 4 correspondence 


0 1 03310942 Discusses calltr of regulating control rod for Core vt 4 
safety amplifier response to noise transients Calibr 
performed on 010119 due to eiter.ded period of maint On 
810130. two safety control rods scrareed. 

FELTED E. Tem A 4 M Univ Bl/02/05. 2pp 09062 339 


8103030127 Forwards revised NRC Region 4 organisation c W t . ef f ec 1 1 ve 
BI0227 

SEYFRIT.K V Region 4, Dallas* Office of the Director 01/02/17 
3pp. 


Q inspection reports* IE Bulletins 4 correspondence 


9103200292 Forwards IE Circular 03-02. "Performance of \9C-L I cans ed 
Individuals While on Duty. 1 No written response required 
G£YFRIT*K V Region 4. Dallas. Office of the Dtroctor 91/02/09 
Ip. 07966.234. 


DliOET 53- J 2* l£GT VIRGINIA UN IV RESEARCH reactor 


Q Inspection reports- IE Bulletins 4 correspondence 


B 1 03020147 Forwards IE Circular 01-02. "Performance of NRC-Ltcemn 
Individuals UHle on Out;, " No written response required 
O'REILLY. J P. Region 2. Atlanta. Office of the Director 01/0; 
(p 07769 034 


30C*er 30-131 CrlAHA VET ADM J N H0£P RESEARCH REACTOR 


p Operating license stage documents 4 correspondence 


9103030169 Forwards revised .*«RC Rig 1 oh 4 organ! tat ton chart, effed 
010227 

3EYFRIT.K V Region 4. Dallas. Office of the Director 01/02/1 

2pp 


0 Inspection reports- IE Bulletin* 4 c orre s p ondenc 0 


0103200^24 Forwards IE Circular 81-02. "Per f ormanc e of NRC-Licenst 
Individuals While on Duty " No written response required 
5EYFR I T. K V Region 4, Dallas. Office of the Director 01/02/C 
IP 07972 0S9 


DOCKET 50-133 HUMDCLDT DAY F J GLER PLANT. UNIT 3 


F Security. -r.edica). emergency 4 fire protection plan* 


9103160264 Ltr tc all power reactor licensees w/planta licensed pr 
to 793101 . Forwards NRC position L request for addl info re 
safe shutdown capability For compliance w/001119 fire 
protection rule 

EISENHJT, 0 0 Division of Liconsiny 01/02/20 13pp. 


9103310338 l.tr to all licensees of operating plants 4 holdor* of C 
forwarding “Funf t J cna 1 Criteria for Ener {fancy 

Response Facilities . " Criteria describe acceptable method 
for meeting NRC r equ 1 r er.ont s li/g enc I 
EISEfHUT, D 0 Division of Licensing 01/03/09 6pp 


H General correspondence 


8103040230 Responds to FOIA request for H Denton 771010 memo 4 
supporting docurcnts. Forwards documents listed In App A Hop t 
entitled 'Hut.boldt Day Po>.uer Plant Site Geology 
Investigation’ is available In PDR 

FELTON. J. 11 Division cf Rules «n<f Records 01/02/24 ?pp 
O7B20 04 B 


--0IO3O4O25O Forwards Oeosctences Branch position re geologic c ond 
at Facility There is no reasonable assurance that surface 
displacement will not occur ih plant site during etpectod 

plant life 

DENTON, H R Division of Site Safety 4 Environmental Analysis 
77/00/10. I3pp 


- -01 0304025G Summery oF 770706-07 meeting u/utll.Unlv of OE. UOOB. □ 
Petroleum. Inc 4 Anderson Warren 4 Associates rc geology of 
Humboldt Bay region Discusses surface displacement at site 
List of meeting attendees encl. 

NELSON* C Operating Reactors Branch 4 (Pro 800420). 77/0Q/04 

4pp 


— 0103040265 3ubnits concerns re g eo \ og i c / »e l smi c questions re fac 
Forwards preliminary rept re geologic considerations 
relative to seismic safety 

AI1IM3T0* p. Y * GAY. T E California. State of 77/07/29. Opp 


--B103040301 Summary of 770504 meeting <j/US< 58 state representative 
Corps of Engineers. T imoe-Std* Stanford Univ 4 util In Menlo 
Pari.CA re CA Div of Mtnos 4 Geology comments on util draft 
final rapt of geologic investigations at plant site. 

CARD ONE* A T Geosciences Branch. 77/06/07. 3pp 


J insurance 6 indemnity information 


B 103020 5 1 6 Forwards Endorsement 90 to MEL I A Policy NF-U3. 

CRANE. P A Pacific Oa % 4 Electric Co. 81/02/24 2pp. 07704 0* 


P Operating licence itage docu^nt* t correspondence 


9103190732 Ur? to all licensee* of operating p 1 an t s , ap p 1 1 c an t s for 
OL % & holders of CP* re control of heavy loads Requests 
review per guidelines in NJREG-0612 Forwards NRC position re 
interim actions & request For ad dl info 

E 1 6EAHUT , D O Division of Licensing 00/13/22 30pp 


0103190307 Ltr to all licensees of operating plants t applicants for 
CLs Sf holders of CPs re program for environ qualification 
of safety-related electrical equipment Iten* addressed 
Involve cold shu tdown. r * p l a c ment parts 1* NUREG-0737. 

EISENHUT.D 0 Division 0 f Licensing 81/01/19 6pp 


81032*10290 Ltr to all DLR licensees Forwarding Suppl l to generic 
safety evaluation on OWR scran discharge sy* Qunmarixea 
re- eva 1 ua t i on of interim measures recommended per 001201 
safety evaluation 

ElEEMhUT.D 0 Division of Licensing 01/01/23 2pp 


610313001^ Ltr to al) licensees of operating plants. CP holders 6 (1L 
applicants, except Indian Point 2 & 3. Zion 1 S, 2 S> TMI-I. 
forwarding inadvertently omitted pages from NRC 801222 
request for add) >nfo re control of heavy load* 

EtBENH'jT.O 0 Division of Licensing 01/02/03 6pp 


GI03J6D669 Ltr to all operating plants it CP holdar* Poruardtng 
clarification oP TUI Action Plan Iten III A 1 2 re upgrade 
of emergency support fact I l ties. Requests confirmation within 
49 days that Implementation dates will be n©t 
EtSEtoHJT.D Q Division of Licensing. 01/02/18 i2pp. 


0103230024 Ltr to all power reactor licensees t* license applicants re 
MJREQ-061 9 criteria Footnote 2 in Tattle 2 contains error due 
to leakage testing d e 1 e 1 1 orts. L 1 c en tee may submit analysis tu 
justify use of editing tow flout controller 
EI6E1HUT-0 0 Division of Licensing 81/02/20 0pp 


8103230030 Ltr to ell llcenteos of operating nuclear pouer plants fi. 
applicants for QLt (except Bt Lucie. Units 1 5< 2> Requests 
util review to determine capability to mitigate station 
blackout event 6 promptly implement emergency procedures 
E1SENHUT. D . Q. Division of Licensing. 01/02/23 3pp 


8103170223 Ltr to ell OUR licensees (except Humboldt Day K LaCrossel 
requesting review of ASME Code Class 112 pressure boundary 
piping, safe ends L fitting iratl per guidelines of enc 1 
Revision i to NV/REO-03 1 3. Model Tech Specs only end. 

CI8ELHJT. D 0. Division of Licensing. 01/02/26 3pp. 


—8103170266 Model Tech Specs Pages 3/4 0-2, 3/4 0-3, 3/4 4-7 S« 3/4 4-0 re 
surveillance requirements for A6ME Code Class 1.2 S, 3 
components t RCB operational leakage limiting conditions for 
operation 6 surveillance requirements 
* General Electric Co 01/02/26. 4pp. 


8103310004 Ltr to all licensees of operating p lent*. app 1 ic ants for OLs 
U holders of CPs forwarding 9ECY-BI~it9 re info necessary to 
establish environ qualification of safety-related electrical 
equipment. 

EtEENHur, d. 0. Division of Licensing. 81/03/10 6pp. 


8103240443 Responds to NRC 801120 request for license amend application 
to revise Tech Specs to Include surveillance of snubbers 
used in safety-related applications Changes will be 
submitted upon decision to resume operation. 

CRANE. P. A Pacific Gas 1 Electric Co 81/03/20 lp. 07937:339 


G Inspection reports* IE Bulletins h, correspondence 


8103100004 Forwards IE Insp Rept 50-133/80-04 on 801201-09 l notlca of 
violation. 

BOOK, H. E Region 5* San Francisco, Fuel Facility & Materials Bafaty 
Branch. 01/01/13 2pp 07062:004. 


— 8103100000 Notice of violation from insp on 001201-03. 

* Region 3, San Francisco, DffiCe of th* Director 8J/01/J5 lp 
07062: 006. 


—0103100010 IE Insp Rept 90-133/80-04 on BO J20J -03. Nonromp J Jane e noted 
failure to properly complete radioactive matl shipping 
papers. 

OARCIA, E.M , YUHA8, O. P , WEN8LAW8K I , F. A Region 3. 8an Francisco. 

Office of the Director. BJ/DJ/J3. J3pp 07042.087 


9103020096 Forwards IE Circular 91-02, "Performance of NRC-Llcensed 
individuals While on Duty. " No written response required. 

ENOELKEN, R. H. Region 5. San Francisco, Office of the Director. 
81/02/09 lp 07707:342 


0103160636 Forward* IE Info Notice 01*03 'Checklist for Licensees 
Making Notification of Significant t'.ents in Accordance 
W/10CFR50 72 1 No response required 

ENGELKEN. R H Region S, Gan Francisco. Office of the Director 
01 /Q2/12 lp 07917 C94 


0103200897 Forwards Guppl 3 to IE Bulletin 00-17. "Failure of Con 
Rods to Insert During Scram at BWR. to inform of actions no 
longer required No written response required 

ENGEUKEN. R H Region 3, San Francisco. Of f i c e of the Director 
81/02/13. I? 07967 22V 


0103170023 Forwards IE Circular 01-03. "Inoperable Seismic Monitor 
Instrumentation " no response required 

ENGELKEN. R h Region 3. San Francisco. Office of the Director 
01/03/02 lp 07939 149 


8103160932 Forwards revised IE Bulletin 01-01, "Surveillance of 
Mochanjcal Snubbers. 1 w/correctad Pages 566 Change in 
identification of facilities w/CP* to which bulletin Is 
applicable does not affect util requirements 

ENGELKEN, R H Region 3. 3an Francisco. Office of the Director 
01/03/04 ]p 07914 209 


0103200252 Forward* IE Info Notice Ql-06, 'Failure of ITE Model K-. 
Circuit Breaker " No response required 

ENOELKEN. R H Region 3. Gan Francisco. Office of the Director 
0J/O3/JJ Jp 0/960 340 


8103200047 Forwards IE Info Notice 01-05. “Degraded DC By s at 
Palisade* " No response required 

ENOELKEN. ft H Region 9, flan Francisco. Office of the Director 
01/03/13 lp 07970 019 


R Periodic operating reports 6 related correspondence 


8103050226 Forwards “Rept on Radioactive Effluent Releases 6 Waste 
Disposal for Humboldt Bay Pouer Plant. Unit 3. 

J ill - Dec 1900 * 

CRANE. P A Pacific Oa* «. Electric Co 8W03/03 ip 07627-03: 


— 0103030233 "Rept on Radioactive Effluent Releases 6 Waite Dispo* 
Humboldt Day Power Plant. Unit 3.Jul-Dec 1900 " 
a Pacific Gas 6 El ae trie Co 01/03/03 SZJpp 07327 054 


DOCKET 30-139 UN IV 0 C WASH f NO TON RESEARCH RCAC TCP 


Q Inspection reports- IE Bulletins 6 correspondence 


9103020009 Forwards ]E Circular 81-02, ’'Performance of NRC -L teen j 
Individuals While on Duty " No written response required 
ENOELKEN. r.h Region 3, flan Francisco. Office of the Director 
01/02/09 lp 07705 360 


Q Reportable occurrences. LERs 6 related correspondence 


9102270094 PN’A-0 1-001 on 810129. cease U desist order Issued by Sta 1 
UA, based upon 010126-29 insp findings Insp disclosed that 
administrative controls re radioactive rati procurement & 
use were inadequate or not enforced 

NU35BAUMER, D A Assistant Director for Material Safety & Ltcens 
SCHNEIDER, KM QPMce of State Programs. Director 01/02/04 i 
65032: 046 


DOCKET 30-141 STANFORD ONJV RESEARCH REACTOR 


F Operating license stage documents 6 correspondence 


0103240102 Advises that License R-60 may be terminated when tndepei 
surveys confirm that residue rad 1 oac 1 1 v i ty levels meet NRC 
criteria for facility release to unrestricted access. VJ/o 
end criteria &. Reg Guide 1.06 

8T0LZ. J. F Operating Reactors Branch 4 81/03/17 2pp. 07989 


DOCKET 30-142 UCLA TRAINING REACTOR 


F Security, medical, emergency l> fire protection plans 


0103060326 Forwards Amend 2 to physical security plan for protects 
of BNti of moderate strategic significance Auend withheld 
(ref 10CFR2. 790} 

CATTON. I. . UEGST.U. California, Unlv of. LoaAngelea. 81/02/2< 
lp. 07B37 062 


Adjudicatcry co-rn;onierc? 


310303359G Reseynse in cppslUion to mttr^tnor Committee to Drjdje the 
G<9 f 9JOEC6 motion cc rc npe) further answers to 
interrogator let, OperaUnQ logs will be available for viewing 
310302 Certificate of Svc eril Related tcrreipjndepc* 
hELWIC/.C. California Ln\ v of. Los Angeles 31/02/23 I4pp 
0762? CO l 


3I030305C9 Answer supporting intorvenor Committee to Bridge the Gap 
irotion to < or>f o 1 applicant answers to iriprrojatorus 
Concurs f/lntervenor assertion that applicant h as not fully 
anSwprec discovery requests Fcr i n*o. U/Cert i f icate of Svc 
WCCCHEAO.C P Hear in j Branch 3. 01/02/27 6pp 07795 319 


3103130453 Order directing applicant to respond to Committee to Bride© 
the Gao 801020 Interrogatories 4,9.6 1 9 re reactor usage k 
financing 

0CI.EH3.E S Atomic Safety and Licensing Ooard Panel 01/03/10 
3p? 07?M 271 


3] 03?‘*05*12 Orcer Subsequent to second prehearing conference reviewing 
content! mi detailed In fi^C BO 1201 SvV'lttal Contentions 
V 3 t 11. XV, XV I I I t XI t 1 adni 1 1 ed. Hera i ring contortions 
c e n i ed . d e f err « 6 nr admitted as modified 

DEFERS. £ 5 Atomic Safety and Licensing Board Paris-1 81/03/20 
1 6p p 079B6 034 


General correspond once 


3103230670 Requests parts of operating logs t annual specialized 
activity repls Related c o r r e *p c ndanc o 

HIPSCH.D Co.nmittoe to Bridge the Gap 61/03/13 2pp 07977 090 


3103240423 Advises that J Hornijr Mill become campus radiation safety 
officer effective 010311 but oltl continue as member of 
radiation use co-nttee fot reactor facility 

OST*Al.OEA. N C California. L'hlv of. Los Angeles Gl/03/16 [p 
07790 169 


) Inspection reports. t£ 3ullettn« b corrnpondcnce 


3103050007 Forwards IE Circular 01-02, "P© r f orman c © of NRC -L lc e need 

Individuals Uhile on Duty *' Mo written response required 
EMGEL^EN. R H Region 9, Gen Francisco. Office of the Director 
B1/02/OV Ip 07707 169 


30CKET 50-146 UNIV OF k AN BAS RESEARCH REACTOR 


Operating license stage documents b cor respond enc© 


J103030119 Forwards revised H9C Region 4 orgamiatlnn c bar t> © f f ©c t 1 ve 
810227 

GEYPRIT.K V/ Region 4, Dallas. Office of the Director 81/02/17 
2pp 


Inspection reports. tE Bulletins t correspondence 


51032C09S2 Forwards IE Circular 01-02. 'P e rformanc e of NflC-L l e onse d 
Individuals Uh l l © on Duty “ No written retpanis required 
GEvrRIT.K V Region 4. Dallas. Office of the Director 81/02/09 
Ip 07967 177 


D3CKET 30-150 OHIO STATE UNW RESEARCH REACTOR 


Operating license Stage documents 5 correspondence 


3103060462 Forward* o r gan I i a t i ona 1 charts depicting NRC Region 3 
r ©organ 1 1 a t i on . © f f e c t i ve 910216 

KEPPLER. J C. Region 3. Chicago. Office of the Director 61/02/20 
2pp 07036; 030 


:0CKET 50-151 UNlV OF ILL t NQJQ RESEARCH REACTOR 


Cporatlng license stag© documents & correspondence 


3103060301 Forwards o rgan i i at I ona I charts depicting NRC Region 3 
r eorga nl ta 1 1 o ri. ©f f e c t i ve 010216 

KEPPLER. J. 0. Region 3. Chicago. Office of the Director 61/02/20 
2pp 07836; 0Q1 


8103310465 Advises that fission chamber which became inoperablo Oct 
1980 was replaced on 810310 Njrmal operations started 
910319 

8ECA.0 p Illinois. Univ of. Ur b ana -Ch© -*p a 1 g n 81/03/26 lp 

C9059 207 


0 Inspection report©. IE Bulletins b correspondence 


0103030431 Forwards IE Insp Rtapt 30-191/60-04 on 601204 6 notice of 

violation. 

HElOHMAN.P F Region 3. Chicago. Reactor Operation* Nuclear Support 
Drench Bl/01/02 2pp 07795 001 


--9103030410 Notice of violation from insp on C01204 

HE I 5H>‘A*4 . R F Region 3- Chicago* Reactor Operations Nuclear 
Support Branch 00/ 12/31 Ip 0779S 003 


--3103030425 IE Insp Rapt 50-151/00-04 on 601204 None unp 1 i anc e noted fuel 
temp instruments L associated safety sys scram capability 
removed from tve during period when power to fuel temp 
/-easurmg channels was Inadvertantly turned off 

RID3;jay.K R . 000 ME. J M . BOYD- D C Region 3. Chicago. Office of 

tie Director 00/12/23 4pp 07793 004 


8103020004 Forwards lE Circular Bl-02. 'Performance of NRC-l.tc anted 
Individuals Will© on Duty '' fo written response required 
/EPPLER. J 0 Region 3, Chicago. Office of the Director 81/02/09. 
2pp. 07787 256 


R Periodic operating reports b related correspondence 


0103040750 Forwards "Annual Rept. JL Advanced IR tOA. 1 900. " 
eECH, Q P . MILAVICKAB, L . MILEY. 0 H Illinois. Univ of. 
Urbana-Ch ampa 1 gn QI/02/26 Ip 07812 271. 


- -Hi 03040755 “Annual Rept.lL Advanced TR1CA, 1900 " 

* Illinois. Univ of. Ur bana-Champai gn 91/02/20 2pp 

07812 272. 


DOCKET SO- 155 DIO ROCK POINT NUCLEAR PLANT 


F Eecurity, medical, emergency b fire protection plans 


0101090003 Releases public version of "Calculations Re Establishment of 
Primary Emergency Planning Zone CEP2) Radius of 5 Miles 
for 8 1 g Rod Point Plant. ° 

FELTCN.J M. Division of Rules and Records 80/12/02 lp 
0744 1; 184 


- - 0 1 0122023 L Forwards public version of. "Calculations of Es tab 1 1 sh-nent 
of Primary Energuncy Planning Zone (EPZ) of Five Miles " 

FROST. B P Consumers Power C© 80/04/24. lp. 04696:347 


--8 1 01 090087 publit Version of "Calculations Re Establishment of Primary 
Emergency Planning Zone (EPZ) Radius of 5 Miles for Big 
floe* Point Plant. *' 

* Consumes Pc jpr Co. 80/04/24. iOpp 07441.105 


0103030220 Releases public version of emergency plan 

FELTCjfi, J M Division of Rules and Records 01/02/10 Ip. 
07606 001 


--9103050356 Forwards public version of emergency plan. In response to NRC 
001 113 request Includes State of MI draft emergency 
preparedness p ] an. Ernie t County. Ml draft incident procedures 
b Charlevoix County. MI draft emergency operations plan 
HOFFMAN. D P. Consumers Power Co. 81/01/30. 3pp 07006 OOl 


--9 1 030S0266 Public version of emergency plan Includes State of MI draft 
emergency preparedness p 1 an, Emm* t County.MI draft incident 
procedures & Charlevoix County.MI draft emergency operations 
plan. not yet approved by FEM4. 

* Michigan, State of. * Char 1 evo i t . Ml * Affiliation Unknown 
BO/04/30. 500pp. 07606 001. 


6103160264 l.tr to all power reactor licensees u/plants licensed prior 
to 790101 Forwards NRC position b request for addl info re 
safe shutdown capability for compliance u/80ll!9 fire 
protection rule 

etSEf.HUT, D. 0 Division of Licensing 81/02/20. 13pp. 


6103310330 Ltr to all licensees of operating plants & holders of CPs 
forwarding MUREO-06^6* "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements U/q encl. 

EIBEMHUT.D O Division of Licensing 81/03/05. 6pp. 


0103261076 For^ai ds emergency planning info for placement in LPOR W/o 
310305050*1 

SQUDER.J L Division of Rules and Records B1/03/U ip 
C0O4O 260 


9103190140 Releases public version of imp 1 erne n t i ng procedures for 
emergency plan 

FElTCN.J M Olvlsion of Rules and Records 01/03/12 Ip 
07006 001 . 


--01OD19O147 Forwards public vorilon of plant manual. Vol re site 
emergency Plan implementing procedures, in response to NRC 
901 113 request. 

HOFFMAN. 0 P Consumer* Power Co 01/02/23 Ip. 07006.001 


''*'□103(90193 Public version of plant ranual.Vol 9A re site eTergoncy plan 
imp 1 smen ting procedures Includes activation of emergency 
p J an. *c 1 1 va t J on of support c trs, *ne rp enc y personnel & 
post ^accident monitoring procedures 

HARTMAN, C J Consumers Power Co 00/12/03 200pp 07006 001 


0103240120 Subn* 1 1 s plans & schedules to achieve compliance) u/applicable 
sections of App R. Design description provided for NRC 
approval of fire protection nod* necessary to safksfy 
Section III 0 3. Ooflign changes to be submitted by 810519 
JOHNSON. B D Consumers Power Co 81/03/19 Opp 07990 290 


8103261183 Requests that enc 1 emergency planning info bo placed in 
LPOR W/o 9 1 03 1 90 T 4 7 

SOliDER.J L Division of Rules and Records 01/03/24 ip. 

08040. 233 


0- Adjudicatory correspondence 


0103020392 Order denying J Leithauser request for 810109 transcript of 
oral argument. Comni «* ion suspended free transcript program 
based on Comptroller General decision that program precluded 
by Appropriations Act 

BISHOP. C J. Atomic Safety and Licensing Board Panel 81/02/29 
4pp. 07702001 


0103040609 Foruards 810223 notice of finality of Commission action mi/ 
regard to generic FES on handling fc storage of spent light 
water power reactor fuol lNUflEO-03751 

MOORE, JE Hearing Drench 2 81/03/03 lp 0701? 077 


6103110900 Informs that time for Commission to act to ravjow Director's 
Decision DD-BO-34 has e* p 1 r ed. Dec 1 s 1 on became final agency 
action cn 010303 

CHILK.8 J Office of the Secretary of the Commission Bi/03/05 
Ip 07072.201. 


8103110621 Comments Oh licensee 010119 motion to strike portions of 
CEO ttr L NRC response to mo t i on. Op p o te s licensee motion 
CEQ had no opportunity to respond to questions re NEPA at 
oral argvmant & CEO Itr was to clarify 

SH£A,J . F Council on Environmental Quality 01/03/09. Ip. 

07307 oaa. 


0103310619 Withdraws 810302 motion for appropriate delay of 15 days 
since being Informed of contents Of CEO missing envelope. 

□ 'NEILL. J. Affiliation Unknown 81/03/09 Ip 07BB2: 362 


9103120374 Withdraws 010302 notion for appropriate delay of 15 days due 
to info re contents of missing envelope obtained from 
Council on Environ Quality 

O'NEtLL'J. Affiliation Unknown. 01/03/09. Ip. 07904; 350. 


8103180967 Withdraws 010203 motion to delay proceeding 15 days 
D 'NEILL, J. Affiliation Unknown. 81/03/09. ip. 


9103250249 Request that Commission take official notice of J Leithauser 
status as intervenor on nood for pouer 1 ssue. Loi thausor 
motion to intervene was granted oh QD0319 Certificate of 
6vc enc 1 

LEITHAUSER, J A Aff U ia Won Unknown 91/03/10 9pp. 


6103270638 Forwards NRC responses to O'Neill t nterogator 1 es, served on 
BQll05.per Smith B10323 telcon.U/o end 

MOORE, J. E. Hearing Branch 2. 01/03/29. ip. 00043 245 


H General correspondence 


6103260349 Responds to 810223 L 0131 Itrt re public ed & Info for 
emergency p lannlng. Agrars v/previou* NRC 810309 S< FEMA 
810220 res ponses. Construe tive comments will be seriously 
considered in NRC roview of public info pamphlet. 

QTELLOr v Director's Office, Office of Inspection and Enforcement. 
61/03/20. lp. 


-8103260357 Comments on WJRE0-0654 Document is force 8. case of irutrioriiu 
nogl igence 

O'SUlLIVAN. j F Affiliation unknown 01/02/23 Ip 


--810326036b Forwards Detailed Critique of Harp hlet Guide to Charlovoi* 
1- Emmo i County. HI Emergency Operation* Plans 1 Illustrations 
contradict L violate principles of protection from nuclear 
fallout Cover page of pamphlot enc 1 

O'SULLIVAN. J F Affiliation Unknown 01/01/31 9pp 


I Financial information 


8103160526 Forward* Annual Financial Ropt 1900 

PERRV.P A Consumers Power Co Bl/03/Ji lp 0/917 L 52 


--01O3I6O533 Annual Financial Rept 1900 

* Consumers Power Co 81/02/13 ?8pp 075B9 001 


P Operating license stage documents *, correspondence 


7905310449 Responds to IE Bulletin 70-120. 'Atypical Ueld Hat! in 
Reactor Pressure Vessels " C-E engaged in performing records 
search per IE Oulletins 70-12. 78-12A L 70-120 Oeneiir rept 
to be sutTitted directly to N9C before 790600 
OlXEL.D A Consumers Power Co 79/05/29 |p 


0103040)63 V or war d * /.rend 34 to License DPR -6. safety evaluation & 
notice of issuance & availability 

CRUTCH r tELD. D Hperatlng Reactors Branch 3 80/09/16 2pp 

07D12 340 


- - 8 1 030401 78 Amend 34 to License DPR -6. c hang i ng low reactor water loviil 
trip setpoint. 

CRUTCHF I ELD. D Operating Reactors Oranch 3 RO/09/16 6pp 

07012 350 


--0103040186 Safety evaluation supporting Amend 34 to License QPfl-6 

« Office of Nuclear Reactor Regulation. Oi rector 00/09/ 16 2/g: p 

07812 356 


--0103040195 Notice of issuance availability of An> 0 nd 34 to License 
DPR -6 

CRUTCllFI ELD. D Operating Roactors Branch 5. 00/09/16 2pp 

07012 350 


0103190732 Ltrs to all licensees of operating p 1 an t *, app 1 1 c ont s for 
CH-* 6 holders oP CPs re control of heavy loads Requests 
review par guidelines in NUREO-061? Forward* NRC position re 
interim actions $• request for add! info 
eiGENHur.D 0. Division of Licensing GO/12/22 30pp 


0103020000 Request* submittal of Tech Spec change re sys Integrity 
measurements program, as discussed in hRC 800702 Itr 
CRUTCHFIELD ' D Operating Rear Lor* Branch 5 81/01/07 App 

07785; 013 


0103030935 Forward* Amend 36 to License DPR-6. safety evaluation 6 
notice of Issuance L availability 

CRUTCHFIELD. D Operating Reactors Branch 9 81/01/12 3pp 

07795; 245 


— 0103030947 Amend 36 to License OPR-6 removing restriction* on allowable 
locations for auxiliary neutron sources L modifying 
physical description of auxiliary neutron sourc e s . a 1 1 ow i ng 
placement of source* in fuel ateerrfrJy ctr 

CRUTCHFIELD. D. Operating Reactors Drench 5 91/01/12 4pp 

07795: 240 


-*•0103030993 Safety evaluation supporting Amend 36 to License DPD-6 

* Office of Nuclear Reactor Regulation, Director 01/01/ 1? ilpp 
07795: 292 


— Q10303095G Notice of issuance h availability of Attend 36 to Llconae 
DPR-6. 

CRUTCHFIELD, 0 Operating Reactors Branch 5 91/01/12 2pp 

07795 254 


8103090232 Forwards Amend 39 to License DPR-6, safety evaluation L 
notice of Issuance availability. 

CRUTCHFIELD, D Operating Reactor* Branch 5. 81/01/19. 3pp 

07049 : 036 


— 6103090236 Amend 39 to License DPR-6. I nc or p ora t l ng surveillance 
requirements for n*u automatic isolation valve in fire 
protection water spray sys protecting yard transformers 
CRUTCHFIELD, D Operating Roactors Branch 5. 01/01/19 6pp 

07049 039 


- -Q1 03690230 Safe tg ivaludt ton tapper Mng 3V to License DPR- & 

* Office of Nuclear Reactor Regulation. Director 81/01/19 2pp 
07849 043 


8103090243 Notice of iimancf L availability of Arrpnd 39 to License 
OFR- 6 

CRUTCHFIELD. 0 Operating Reactor* Branc 1 * 5 61/CI/19 2pp 

07849 047 


9103190397 Ltr to a]] licensees of operating plants 6 applicants for 
Oi.s t bolder* of CPs re program for environ qua 1 1 f icat ten 
of * a f e t j- r e ) a ted electrical equipment. Items addressed 
involve coll shutdown, rep lac erent parts *■ NJREC-073? 
tlSELHuT.D 0 Division of Licensing Ql/Ol/19 6pp 


0103240290 Ltr to all DU# licensees forwarding Sup pi 1 to generic 
safety evaluation on OviR urw discharge syt Su— arises 
re-jytfluiljpn of interim -ensures rec#rrend*d per 93l20t 
safe t g ®va luation 

£ I SK I.HUT . D 0 Division of Licensing Gl/Oi/23 2pp 


9103030310 Forwards request for a c d l info re adequacy of station 
electric distribution voltages 

CftUTCHF IF.L 0. D Operating Reactors Branch 3 91/01/27 9pp 

07032 1 36 


6103120033 Requests revision to proposed interview testing program to 
include Category E sa f e t g -re 1 a t ed . 1 ot k ed valves Revision 
*>OuH be made within 49 dags 

CRUTCHFIELD. D Operating Reactors Branch 5 01/01/27 4pp 

0790* 34 B 


010309032* Advises that proposed 010401 completion date for mod* r« 
anchorage i support of sa f e t y - r • l at ed electrical equipment 
is acc 

CR'JTCMFIElD. 0 Operating Reactor* Branch 5 01/01/20 3pp 

07032 132 


0 1 03 1 2001 4 Ltr to all licensee* of operating plant*. CP holder* t, OL 
app l i c an ts . inept Indian Point 2 l 3. Zion 1 8. 3 S. Tttl-i, 
forwarding inadvertently omitted pages from NRC 801222 
request For add! tn f o re control of heavy loads 
EtbfcNHjT, 2> 0 Division of Licensing 81/02/03 6pp 


9103030930 Bw^ary of 810119 nesting ../util in Oetheeda HD to provide 
u/owervieu of probabilistic risk assessment program at 
Facility List of attendees l vieugraphs enc I 
PALLS ON. II. A Operating Reactor* Branch 5 81/02/06 7pp 

07793 179. 


B 1 03090681 Forwards "Environ Qualification of Qaf e ty-Re Uted Electrical 
Cquip-ent. partial review Written response required 
LAi.NA9.G C Assistant Director for Safety Assessment 81/02/13 
4pp 07044 253 


--H103090685 "Environ Qualification of Sa fety-Related Electrical 
Equipment." partial review 

a Office of Nuclear Reactor Regulation. Director. 91/02/13 
lapp 07844 237 


8103160669 Ltr to all operating plants i CP holder* forwarding 
clarification of TM I Action Plan Item III A 1.2 re upgrade 
of emergency support facilities Request* confirmation within 
45 days that implementation date* will be met. 

ElS£h|HUT,D 0 Division of Licensing 81 / 02 / 10 . J 2 pp 


0103090240 Forwards or g a n I ta t i ona ! charts depicting NRC Region 3 
reorganisation- effective 810216 

XCFPLtR.J O Region 3 . Chicago. Office of the director 81/02/20 
2pp 07052 044 


0103250024 Ltr to all power reactor licensee* 8. license applicant* re 
MJRE0-0619 crj terla. Footnote 2 in Table 2 contains error due 
to leakage testing deletion* Licensee may submit analysis to 
justify use of existing low flow controller 
EISENHUT . D. 0 Division of Licensing 81/02/20 8pp 


0103060569 Forwards topical rept evaluation of XN^NF- 70-25. Revision 1, 
■0ig Rock Point LOCA Analysis Using Eiton Nuclear Co Non-Jet 
Purp 8WR Evaluation Model - Large-Break Example Problem. " 
CRUTCHFIELD. D. Operating Reactors Branch 9 81/02/23 3po 

0784 0.260 


- -8103060972 Topical rept evaluation jf /N-fiF-78-25. Revision 1. "Big Rock 
Point LOCA Analysis Using Eu 0 n Nuclear Co Non-Jet Pump BUR 
Evaluation Model ~ Large-flrea* Example Problem. " Rept 
ac c eptab 1 e 

a Operating Reactors Branch 9 01/02/23 lOpp 07040. 263 


aiQ3t3026A Footed* /<n?n. Ji 41 1 65 to Licenses DPR -A V DPR-20. 
r*»pectively t notice of issuance 6 availability 
CRIJTCHF 1EL0. 0 Operating Reactors Branch 5 81/02/25 4pp. 

07912 181 


- - 8 1 03 1 302 7 5 Amends 4| b 65 to Licenses DPR-6 «. DPR-20. r esp ec t ive ly, 
including requirement to maintain guard training & 
qualification plan l for full implementation within 60 day* 
CRl/TCHF I FLO, D Operating Reactors Branch 3 81/02/29 4pp 

07912 IQS 


-*0103130280 Notice of issuance & availability of Amends 41 & 63 to 
Licenses CPH-6 & DPR-20. r e ip e c 1 1 ve 1 y 

CRUTCHFIELD. D Operating Reactor* Branch 5 81/02/29 2pp 

07912; 189 


0103230030 Ltr to all licensees of operating nuclear power plants b 
applicants for OLt (except St Lucie. Units i & 21 Requests 
util review to determine capability to mitigate station 
blackout event l promptly implement emergency procedures 
EI5EUHJT.D G Division of Licensing 01/02/23 5pp 


8103020409 Forwards probabllstlc risk assessment sections re 
recirculation pump trip efflcacy.per Amend 30 to License 
DPR -6 

WITHRO.1,0 C Consumers Power Co. Bl/02/26 lOOpp 077Q4 122. 


8103170225 Ltr to all DWR licensees (except Humboldt Day L LaCrosse) 
requesting review of ASM.E Code Class l L 2 pressure boundary 
piping. safe ends i fitting matl per guidelines of enc 1 
Revision I to NJRE0-03I3 Model Tech Specs only end 
EISENHUt. D 0 Division of Licensing 0J/O2/26 3pp 


- -6103 1 70266 Model Tech Specs Pages 3/4 0-2, 3/4 0-3. 3/4 4-7 S« 3/4 4-9 
sufvefliance requirements for ASM£ Code Class 1,2 6 J 
components t RC8 operational leakage Uniting conditions for 
operation 6 surveillance requirements 
» General Electric Co 81/02/26 4pp 


9103230013 Generic Ltr 01-06 to all CP holders L OL applicants re 
1CCFR30 71(e). "Periodic Updating of FSARs. " effective 
800722 Info re F GAR legal S ta tus . f d r.mat 6 content enc 1 
E18ENHUT.0 0 Division of Licensing 81/02/26 lOpp 


9103160HI Forwards safety evaluation 6 technical evaluation of SEP 
Topic VM1-3 A. station battery capacity test r equ 1 remen t s 
CRUTCHFIELD. D Operating Reactors Branch 3 01/02/27 3pp. 


--8103160I 16 Safety evaluation re SEP Topic VI 1 1 -3 A, station battery 
capacity test requirement* Approves proposed change to 
diesel generator start battery testing 
« Operating Reactors Branch 9 81/02/27 2pp. 


8103160124 Final draft SEP technical evaluation of Topic VIII-3.A. 
‘■flattery Capacity Tests." 

ROBERTS- E W Af f 1 1 f at 1 on Unk n own. 79/12/20 3pp. 


8103170222 Forwards request for addl Info re mechanical operability o# 
containment purge L vent valves Response requested within 45 
days of receipt of ltr 

CRUTCHFIELD, 0. Operating Reactors Branch 5. 01/02/27. 5pp 

0792 3.257. 


0103090269 Comment* on NRC 810213 ltr re environ qualification of 
safety-related electrical equipment Plant operation may 
continue safely 

WITH-ROW, 0 C Consumers Power Co Bi/03/02 9pp 07832:196. 


0103090392 Forwards notorlted statement under oath L affirmation for 
010122 b 0226 submittals which provided NRC requested Info 
re Amend 30 to License DPR-6 

HOFFMAN. 0. P. Consumers Power Co. 01/03/04. 2pp. 07B50 213 


8103090412 Forwards application to amend OL. Incorporating Tech Specs 
addressing actions taken in response to Category A Lessons 
Learned Items 

HOFFMAN. D. P. Consumer* Power Co. 01/03/05. 2pp 0>846 171. 


8103090418 Application to amend OL. Incorporating Tech Spec* addresal* 
actions taken in response to Category A Lessons Learned 
1 1 er.s 

DEUfTT. R. B. Consumers Power Co. 01/03/05. 2pp. 07046: 173 


0103110707 Forwards request for addl info on SEP Topic VI-7. B. 
engineered safety feature switchover from injection to 
recirculation modes Response should be submitted within 30 
days. 

CRUTCHFIELD. D Operating Reactors Branch 5 81/03/05 4pp 

07083 031 


DOCKETED ITEMS 


29 


117 Forward* application to anefid Llien»p Df>R-b, c hang t ng Tech 
action* 6 4. y K 6. 4 3 r» uit of TuD* as alternate to 
or environ monitoring p r o c ■ * * . C 1 ft * * II amend fee end 
N, 0 p Contyrtjrt Power Co. B1 /03/06 Ip 07065 Q6 q 


0321 Application to aoiend to Llcente DPR-6. c h ang i r»g Tech Bpec 
Ion* 6 4 2 t< 6 4 3 re u*o of TlO* a* alternate to f i lr> 
environ monitoring procptt 

TTrfl.B. Consumer « Power Co 01/03/06 2pp 07069 061 


33 Requests nRC attendance at 010317 meeting w/otil i n Jackson. 
<n»cu»9 utiit/ation oP probahal 1 s t ic rlek assessment 
erml nation of overall plant saf ety. Ag ends end 
. R 0 Consumer* Power Co 01/03/06 4pp 07907 073 


.17 Submits final response to NRC 801217 Itr re SEP Topic 
(•severe weather phenomena. Co men ts re extreme temps. 

Ing strikes, ice t oad lng, dei l gn wind speed. snow load & 
t> loading provided 

IT.R A Consumer* Power Co 01/03/09 4pp 07070 214 


35 Forwards evaluation of SEP Topic V-5 re reactor coolant 
re boundary leakage detection Requests Info re 
ences between as-built facility U licensing basis 
1 30 days 

FIELD. P Operating Reactor* Branch S 91/03/10 10pp. 

019 


04 Ltr to all licensees of operating p lants, applicant* for CLs 
•r» of CPs forwarding SECY-81-119 re info necessary to 
ish environ quel iflcatlon of safety-related electrical 
ient 

IVJT.D O Division of Licensing 81/03/10 6pp. 


67 Notification of 010317 (, 10 meeting w/utll in Bethesda.MD to 
s licensee protabllstlc risk assessment for facility 
enc I 

1 M- W. A Operatlfig Reactors Branch 9 81/03/11 2pp 

301. 


II Confirm* telcon re 010320 meeting w/Dfc of Nuclear Reactor 
tion to discuss items re upgrading licensee OA topical 

iH.0 P. Consumers Power Co. 81/03/16. 2pp 07964:190 


810^020 1 23 Forward* IE Circular 81-02, 'Performance of NRC-Licen»ed 
Individuals While on Outy No written response required 
AEPPLER. J 3 Region 3. Chicago. Office of th« Oirector 81/02/09 
2pp 0 7799 026 


0103040299 Forward* JE Jr.fa Nctice 01-03. "OecHist for Licensees 
Making Notification* of Significant Event* In Accordance 
W/10CFR50 72 " No written response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/02/13 
2p? 07015 25? 


□ 1 03030279 Forward* 9uppl 5 to IE Bulletin 00-17. "Failure of Control 
Red* to Insert During Scram at 9WR ■ tic written response 
required 

PEPPLEft. J O Region 3- Chicago. Office of Che Director 01/02/13 
2pp 07790 325 


0103160500 Forwards l£ Circular 01-03. ‘'Inoperable Seismic Monitoring 
Instrumentation " no response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Oirector 01/03/02 
2pp 07916 C06 


8103160890 Forward* revised IE Qulletin Gl-Ol. "Surveillance of 
Mechanical Snubbers." w/corrected Page* 5 t< 6 Change in 
identification of facilities w/CPs to w v ich bulletin is 
applicable doe* not affect util requirement* 

KEPPLER.J Q Region 3. Chicago. Office of the Director 01/03/04 
Ip 07915 047 


8I031903S1 Submits supplemental response to IE Bulletin 80-06. 
"Engineered Safety Feature IESF) Reset Controls ” Valve 
designation for 800629 Response l.Iten b should be CV-4i<?0 
instead of Cv-4090 Appro* 190 manhour* expended on review 
WITHROW, 0 C. Consumers Power Co 01/03/U 2pp 07953 002 


0103200860 Forwards IE Info Notice Bl-06. "Failure of I TE Model K-6(10 
Circuit Breaker " No written response required 

KEPPLER.J 0 Region 3. Chicago. Office of the Director 01/03/11 
2pp 07967. 199. 


8103200677 Forwards IE Info Notice 81-03. "Degraded DC Sys at 
Palisados." No action required. 

kEPPLER. J 0 Region 3, Chicago. Office of the Director 01/03/13 
2pp 07966 173 


56 Forwards responses to NRC 810127 request for addl info re 
cy of station electric distribution vo 1 tages Provide* 
y of actual running bus loads 6 total connected bus 
based on ampere & watt feeder readings. 

lN.D.P. Consumers Po w or Co 01/03/23 8pp 00039:162 


GI03231069 Responds to EE Bulletin 01-01. "Surveillance of Mechanical 
Snubbers." No snubbers mfg by Inti Nuclear Safeguards Corp 
in use Visual fn*p 6 functional testing for snubbers is 
scheduled for 1982 refueling outage 

WITHROW- 0. C Consumers Power Co. 01/03/13 2pp 079/6 329 


149 Forwards request for Tech Specs change to reduce high «nc 1 
ire mcrem setting per NlfFlEQ-0/37, Item II G 4 2- 
ifiment Isolation Dependability " 

iN. D. P. Consumers Power Co. 01/03/23 3pp. 00037.169. 


0103231081 Respond* to IE Bulletin 80-25. "Operating Problem* w/Targel 
Rock 0af ety-Rel i ef Valves at BWRs - No mods to target rock 
relief valve* or actuation sys required 

WITHROW. 0 C Consumers Power Co. 01/03/13 4pp 07976 323 


i0O Forwards revised pages to inservlca test program for pumps & 
to Include Category E valve*, in response to NRC 
request 

N. 0. P. Consumers Power Co. 01/03/23. 4pp. 00037:390. 


8103200260 Forwards IE Info Notice 01-07, "Potential Problem 
W/W«t»r-0o lub le Purge Dan Matle Used During Inert Oes 
Welding " No response required 

KEPPLFR. J 0 Region 3, Chicago. Office of the Director 01/03/16 
2pp. 07970.349 


76 Notifies that util commits to completing Item 92. main panel 

CDS anchorage, at next cold shutdown. All other items In 

men t J to SJ0I22 Itr will be completed by 810401 

■N. D. P. Consumers Power Co. 01/03/26 lp 00050. 127. 


ction reports- IE Bulletins 6 correspondence 


R Periodic operating reports 6 related correspondence 


0103030781 Forward* annual occupational etpoiure rept for I960 
WITHROW. O C Consumers Power Co. 81/02/26. Ip 07795 075 


1 90 Forwards IE Insp Rapt 50-155/00-19 on 810100-09. No 
iplianc* noted 

IAN.R.F, Region 3. Chicago. Reactor Operations Nuclear Support 
01/01/27 2pp 07024:297 


0403 IE Insp Kept 50-155/80-19 on QOt 209-09. No none otrpl ianc a 
d. Major areas inspec ted : me int l> IE bul let in. c ircu lar 
R Followup. 

HT, O. C. , FARMER, M. E. , BOYD, D C. Region 3, Chicago. Office of 
Director. 01/01/27. 8pp. 07024: 299 


— 8103030707 Annual occupational exposure rept for 1900 
* Consumers Power Co. 01/02/26. 9pp 07793 076 


8103040669 Forward* "Big Bock Point 
Effluent Release, jg l-Dec 1900.'' 
WITHROW. 0. C. Consumers Power Co. 


Nurleer Power Plant Radioactive 
01/02/27. Ip 07010:173. 


— 0103040673 "Big Rock Point Nuclear Power Plant Radioactive Effluent 
Re 1 ease. Jul-Dtc i960 " 

* Consumers Power Co 01/02/27. 0pp. 07010 174. 


67 Ack receipt of 810113 Itr informing NRC of step* taken to 
t violations notsd in IE Insp Rapt 50-133/80-14. 

AN. R.F. Region 3. Chicago. Reactor Operations Nuclear Support 

owrti/iD is rwnrtn-mo 


810311047! Forwards monthly operating rept for Feb 198*. 

HARTMAN. C J. Consumers Power Co. 01/03/06. Ip. 07069:340. 


S R«portdfc 1 1 cec i/rrenc e». IER* 6 related e or r e * pond enc e 


0103040039 PNQ- 11 1 -60-233 electrical connector problem* resulted in 
plant shutdown aver two days Cduted lack of adequate 
rati l/or test iate to determine ac c e f tab I 1 I t y of 
connector* Program Identified to report connecter* 

WRIGHT, 0 • GOVO, D C • HEISHMAN.R F Region 3. Chicago. Office of the 
Director 00/12/19 Ip. 0/016 331 


0103030797 Forward* LER G1-003/03L-0 

WITHRCIV. 0 -2 Consumers fewer Co BJ/02/26 lp 07797 356 


--G103330S04 '_ER 9 l -003 'OjL - 0 on 810126- backup nitrogen bottle supply for 
containment vacut^ relief valve control ty* dep r e ssur i ted 
Caused b, fractured bottle notation valve body probably due 
to overtightening bonnet mounting nut Valve replaced 
» Consumer* Po„-er Co 81/03/26 lp 07797:357 


0103060530 forward* updated L£R 0O-O34/O1X-1 

HOFFMAN. 0 P Coniunert Power Co 61/03/02 Ip 07637 164 


--61 03060 355 Updated LER 0O-O34/OU-1 on 60 HO l * MS I V M07030 failed to 
close on rebate manual initiation Caused by buildup of 
graphite packing mat! on valve ste* Valve repacked 
* Consumer* Power Co 61/03/02 2pp 07837 163 


V Operator EiaMnatlon* 


0103020367 Forward* updated response to NL'REG-0737 items re shift 
technical ad V 1 sor. po*t-ac c I den t sampling capability. noble 
gat effluent meniter. templing analysis of plant affluent* !« 
upgrade emergency support facilities 

FROST, s R Cbniuriri Power Co 81/02/23. Bpp. 07763 096 


6100310470 Djscuese* NRC concern* re lack c V mechanitu to inform plant 
personnel about industry problem* such at St Lucie incident. 

JE Circular 00-15 Mechanic oiplalned In 831217 response to 
W/tEC-0737 f, at 610214 meeting No further change* needed 
FROST, S R Consumer* Power Co 01/03/23. lp 


03CKEI 50-136 U.NfV f>f WISCONSIN RESEARCH REACTOR 


P Dporating license stage document* L correspondence 


0103060431 Forward* a rgan i t at 1 on a 1 chart* depicting NRC Region 3 
r sor gen i cat Ion. ef f ec 1 1 ve 810216 

VEPPLER- J 0 Region 3. Chicago. Office of the Director 01/02/20 
3 p p 07036. COB 


DOCKET 30-160 GEORGIA IN8T OF TECH. RESEARCH REACTOR 


0. Inspection report*. IE Dulletin* 6 correspondence 


0103020149 Forward* IE Circular 81-02, "Per f ormanc e of NRC -L l censed 
Individual* While on Duty " Wo written response required. 

O'REILLY. J.P Region 2. Atlanta* Office of the Olrector. 01/02/09. 
Ip 0 7700 059 


DOCKET 30-163 GENERAL ATOMIC COMPANY 


F. Security, medical, emergency t* fire protection plane 


8103120636 Dlscuiix QA Co 6005)6 physical security plan t payment of 
Pee No more fee* will te collected until review 8, approval* 
are completed 

DIQOS.R M License Fee Management Branch 81/03/06 lp. 

07906 128 


J. Insurance 6 indemnity Information 


9103060511 Forward* Endorsers* 52 to MAELU Policy KF-59 

CORREA. M. A. Marsh & McLennan. Inc . h 6 ft Nuclear C omu 1 tan t e . Inc . 
01 v 81/01/30 2pp 07039:356 


Q. Inspection report*. IE Bulletin* 6 correspondence 


--0103040261 JE Insp Repts 50' 163/00-03 l 30-069/00-03 on 001215-10 ho 
nancemp 1 lane e noted. Major area* inspected radiation 
pr otec tl or. environ r.on i tor tng j emer gene y aspect* of TRtOA 
Mark 1 & Mark F reactors & records L logs 

CI/RT18.J R . WENSLAL 5/ 1 • F Region 3. 6an Francisco. Office of the 

Director BCCK.H E. Region 5. 8en Francisco. Fuel Facility t 
Material* Safety Branch 81/01/16 3p P 07013 270 


8103020102 Forward* lE Circular 81-02, "Performance of NRC-Llcensed 
Individual* While on Duty ’ No written response required. 
ENGELKEN.R H Region 3. 9an Francisco. Office of the Director 
81/02/09 lp 07707 359 


R Periodic operating report* 6 related correspondence 


0103030825 Submit* annual operating rept for 1900. 

MCLRY. W. P General Atomic Co (subs of Oulf Oil Co >. 01/02/27 

6p? 07797 346 


OOCKE 7 50-170 NATIONAL NAVAL MEDICAL CENTER 


0 Adjudicatory correspondence 


3103230717 Advise* that notice of appearance re TRIGA research reactor 
inadvertently not filed. Notice 6 Certificate of 9vc enc 1 
OR 1 TT I GAN. R L. Dcf en* e. Oep t . of . Defense Nuclear Agency. 01/03/12 
lp 07977 335 


— 0103230710 Notice of appearance at Armed Force* Radiobiological 
Research East license renewal h ear ing C er 1 1 f 1 c at e of 8vc 
enc I 

BRI TTIOAli. R. L Defense. Dept of, Defense Nuclear Agency. 81/03/12 
2pp 07977 356 


U Congress l ona 1 /E*ec ut iv« Correspondence 


81 03240 1 38 Respond* to 010109 Itr re relicensing of f ac l 1 1 ty A0L0 
hearings will be hold in Bathes da, MD area NRC will conduct 
analysis of environ 6 saf ety-rela ted aspects of reactor 
operation* 

AhEaRNE. J F Commissioners 01/02/20 2pp 07990.123 


DOCKET 30-171 PEACH BOTTOM ATOMIC POWER STATION, UNIT I 


t Financial infonratlon 


0103170394 Forwards Annual Financial Rept I960 

BRADLEY, E J Philadelphia Electric Co 81/03/13 7pp 


9103170596 Annual Financial Rept 1980 

* Public Service Electric 6 Gas Co of New Jersey 01/02/16 
S2pp. 


— 0103170606 Annual Financial Rept 1900 

• Phi ladeipAla Electric Co 81/03/13. 46pp. 


— 8103170616 Annual Financial Rept 1900. 

» Atlantic Electric of New Jersey 01/03/13 40pp. 


--01O31 70626 Annual Financial Rept 1900 

• Delirarva Power & Light Co Bt/03/06 40pp. 


P. Operating license stage documents & correspondence 


6102270365 Notification of contract e * ec ut 1 on, Mod 2 to "Environ 
Monitoring Program U/Commohveelth of PA. 11 Contractor: 

Cor.-onweal th of PA 

BAI0DEN. L Research Contracts Branch FIN D-5111 01/01/07. Ip 

07772. 351 


— 0102270590 Mod 2, adding TLD monitoring around facilities & increasing 
amount of contract to “Environ Monitoring Program w/ 

Commonweal th of PA." 

GERU8KV. T. M Pennsylvania, State of MORTON, K. V. Research 
Contracts Branch FIN B-3111. 01/01/07. 4pp. 07772:352. 


0103040246 Forward* l£ Ins? Rept* SO-Q89/0O-O3 h 50-163/80-03 on 
80121S-16 No none ompl lane e noted. 

BOOK, K. E Region 5- Ban Francisco, Fuel Facility t Materials Safety 
Branch. 81/01/16 2pp 07013:269 



DOCKET 30-tea PURDUE UN I V RESEARCH REACTOR 


F Security. medical. emergency L fire protection plans 


0103230125 Foruird* Aund 3 to License R-B7 which identifies approved 
physical security plan Requests submittal of transportation 
physical security plan.120 days prior to any anticipated 
shipments or receipts of GNM 

MtLLER.J R Standard l i«t Ion »„ Special Projects Gronch 01/03/10 
3 p p 07981 253 


--3103230129 Amend 5 to License fl-87, updat ing latest requirements of 
physical security plan 

HILLER* J R Standard 1 tat ion t Special Projects Branch 01/03/10 
2p p 07901 256 


f> Operating license stage documents U correspondence 


9103060423 Forwards org an i ta t I ona 1 Charts depicting NRC Region 3 

reorgani i a t i on. e f f »c 1 1 ve 810216 

KEPPLERj J O Region 3* Chicago. Office of the Director 01/02/20 
2pp. 07836 002 


9103230125 Forwards Amend 9 to License R-07 uh 1 c h identifies approved 
physical security plan Requests submittal of transportation 
physical security plan. 120 days prior to any anticipated 
shipments or receipts of 8NM. 

MILLER- J R Standardization 6 Special Project* Branch 81/03/10 
3pp 07901 253 


-6103230129 Amend S to License R-B7. up da t Ing latest requirements qF 
physical security plan 

KILLER. JR Standard i lat i on 6* Spec is] Projects Branch Dl/03/10 
2pp 07981 256 


0 Inspection reports- IE Bulletins c or r e s p ond enc e 


Bl 03090400 Forwards IE Imp Repts 50-182/81-01 t 70-01 52/BI -0 1 on 
010112-14. No noncompliance noted 

FISHER. W. L Region Chicago. Fuel Facility 8» Materials Safety 
Branch. 01/02/09 2pp 07047:340 


--9103090405 IE insp Repts 50-182/81-01 8- 70-0192/01-01 on 810112-14 No 
noncomp 1 lance noted. Major areas Inspec ted . organ t iation. 
safety committees* critical tty safety- rad la t Ion protection V 
redweste mgt. 

PECK.C.C Region 3. Chicago. Office of the 0lr©ctoi\ FIGHER.W L 
Region 3. Chicago. Fuel Facility K Materials Safety Branch 
81/02/05. 7pp 07Q47 342 


DOCKET 50-183 VALLEC1T03 EXPERIMENTAL SUPERHEAT REACTOR 


R Periodic operating reports 6 related correspondence 


8103170630 Forwards "EQAVA Ualiecito* Experimental Superheat Reactor 
Annual Rop t 13. 1980 " 

CUNNINOHAM. 0 E general Electric Co 01/02/23 Ip. 07939.230 


— 8103170644 "E6ADA valise ito* Experimental Superheat Reactor Annual 
Rapt J 3. 1900. ■ 

* Oenoral Electric Co 81/02/25. 3pp. 07939:239. 


OOCKET 50-184 NATIONAL BUREAU OF STANDARDS REACTOR 


C. Utility Environmental Report (ERl. amends 6 correspondence 


9103130533 Certifies «vc of environ rept for NB8 reactor on 010304. 
RABY. T. M. Commerce. Dept, of . National Bureau of Standards. 81/03/04 
3pp. 07906:312. 


P. Operating license stage documents L correspondence 


01OGO6OOO9 Advises of initiation of NRC environ review re 8QI202 OL 
renewal app I teat ion El A mutt be distributed according to 
end list. Af f idavl t assuring distribution completion must b# 
submitted within 10 days after filing 

MILLER. J. R. Standard! >at Ion U Special Projects Branch. 81/02/19 
4pp. 07037:049. 


R. Periodic operating reports 6 related correspondence 


8103240225 Forwards ’’Operations Rept 30 for Jul-Oec 19Q0. " 
CARTER. R. 8. Commerce. Dept. of. National Bureau of Standards. 
81/03/20. Ip 07909:394 


0103240239 ‘Operations Rept 30 for Jul-Oec 1980 ‘ 

CARTER. R 8 C or*/-er c e . Dep t cf. Naticna] Bureau of Standards 
01/03/20 6pp 07999 355 


DOCKET 50-105 PLUM IIRCOK REACTOR - MCCH-UP 


C Utility Environmental Report (ER). amends 6 c orr «s pond one p 


Q 1 03020638 Forwards Amend i to "Dismantling Plan. Plum Brook Reac to 
Dismantling." “Environ Rept. Plum Brook Reactor Dismantling.” 
"Dismantling Plaii.Plu** Brook Mock-Up Reactor 0 i srant l ing . “ 6 
“Environ Rept. Plum Brook Mock-Up " 

BENEDICT. D E National Aeronautics 6 Space Admin Bl/02/23 2 


--0103020694 A-nond i to “Environ Rept.Plur Brook Mock-Up Reactor 
U l sir an t l ing “ 

« National Aeronautics & Space Adun Ql/02/10 4pp 


P Operating license stage documents 6 correspondence 


8103030396 Responds to 800317 application 6 601(0/ Itr re distant! 
reactors 6 decontaminating labs Proposed radiation limits 
must be revised to poet encl levels 

PElD.fl W Operating Reactors Branch 4 O1/02/JI. 3pp 07790 


8 J 03020630 Forward s Amend ) to “DJemantl ing Plan- Plum Brook Reecto 
Dismantling," "Environ Rept. Plum Brook Reactor Dismantling.” 
"Dismantling Plan. Plum Brook Mock-Up Reactor Dismantling. ’ k 
“Environ Rept- Plum Brook Mock-Up " 

BENEDICT. D E National Aeronautics t* Space Admin 01/02/23 2 

07702 106 


-010302065 1 Ar-end I to "D l inant l I ng Plan. Plum Brook Mock-Up React' 
Di snantl Ing *’ 

* National Aeronautics t Space Admin 81/02/10 4pp 


-**□103020654 Amend 1 to 'Environ Rept. Plum drool Mock-Up Reactor 
Dl smant 1 ing *' 

« National Aeronautics t Space Admin 01/02/iG App 07702 


R Periodic Operating reports k related correspondence 


0103030692 Forwards “Rept of Reactor Standby Condition for NASA. Pli 
Grook Mock up Reactor. I960. " 

BOt TEL. E C , RKhlEY.E a National Aeronautics t> Space Admin 
01/02/20 2pp 07790 26 2 


—8103030694 "Rept of Reactor Standby Condition for NASA. Plum Broo 
Moctup Reactor. [980 ” 

* National Aeronautics 6 Space Arf-Mn 81/02/17 2pp 07796 


DOCKET 50-186 UNfV OF MISSOURI RESEARCH REACTOR 


P. Operating license stage documents 6 correspondence 


0103060477 Forwards org an t t a t l ona l charts depleting NRC Region 3 
reor gen 1 iation. effective 810216. 

KEPPLER.J 0 Region 3. Chicago, Office of the Director 8J/Q2/; 
2pp. 07836:044 


0103100418 Requests change to 001219 proposed Tech Qpoc Sections 
1.20(d) l< 1.20 b<2) to clarify statement of control rod 
wor V . 

MCKIBBEN. J C Missouri. Univ of. Columbia. 81/03/03 2pp. 
07065 210. 


— 8103100423 Proposed revision to Tach Spec Sections 1.20(d) ** I 2- 
clarifying statement of control rod work. 

* Missouri. Univ. of. Columbia 01/03/03 Ip 07865.212 


0103160519 Forwards Amend 13 to License R-103 

MILLER. J. R Blandardl iation & Special Projects Branch 01/03/0 
3p p 07916.311. 


— 8103160526 Amend 13 to License R-103. chang Ing organ! tat iona I str 
outlined In Figure 60 of Tech Spec 6.1 to reflect current 
or gap 1 ia t Ion. 

MILLER.JR Standard! tati on L Special Projects Branch 01/03 
4pp. 07916 314 


32 


DOCKETED ITEMS 


0 tnip«( t i cn report*. IE Bui Ut (Hi t correspondence 


0103261097 For*drtf» IE Imp Rept 50-186/BI-01 on 810130-23 No 
n.snco.'ip I lance notec 

riS^-ER. 4 L RfQicn 3. Chicago. Fuel Facility & Material* Safety 
Branch 01/02/23 2pp 00035 239 


- -9103261 10? IE [ n * p Rapt 50-106/01-01 on 810123-23 No none omp] lance 
r.oteJ Major areas inspected radiation protection program K 
radidtee rg t program including qua 1 1 f i c a 1 1 on* * flu d 1 1 ». 
training, instrument* L equipment 

LOv£nOALE.P C Region 3. Chicago. Office of the Director 
FISHER. U L Region 3, Chicago. Feel Facility & Material* Safety 
Branch Bl/02/17 9p p 08035 237 


5 Reportable occurrences, iFRs <• related c or r e spondenc e 


8103310562 Respond* to questions re power fluctuations at TRIOA 
Karlr l| FIjc tvat Ion* are generic to TRIOA reactor* cooled 
by natural convection 

FAW. R E Kansas State Univ 81/03/26 2pp 08062 360 


0. Inspection reports* IE Bulletins t correspondence 


0103200233 Forwards |E Circular 01-02. "Perfornanc* of NRC-L I c en$ e d 
Individuals While on Du t ^ " No written response required 
DEYFRII.K y Region 4- Dallas. Office of the Director 01/02/09 
Ip 07972 067 


DOCKET 30-192 UNlV GF TEXAS RESEARCH REACTOR 


fl Utility Preliminary Safety Analysis Report, amend* 


8103190552 RD. on 010213 while performing reactor startup, nut I ear 
Instrumentation channel 3 failed to respond positively to 
changes in reactor subcritical multiplication Caused by 
faulty cable installation Cables were properly connected 
MCK1BCEH. J C . DFU5CER.R m Missouri. Univ of. Colu-bla Bl/03/13 
2pp 07953 231 


B 103030673 RBAR for Univ of TX TR10A .MARK 1. 

♦ Teres. Univ of 91/01/31 20flpp 07000 143. 


6103030673 Chapter 1 to Univ of IX TR10A PARK I K&Aft, '’Introduction 
8u.r-nary 

« Teres. Univ of 91/01/31 Spp 07800 134. 


8103240510 RO. on 61 0223. t s o 1 a 1 1 on valve V946D failed to move to fully 
opened position following normal shutdown Caused by 
difficulty in rovement of valve actuator Valve rebuilt, 
lubricated • reinstalled 

HC4IBSEN. J C Missouri, Univ of. Columbia 01/03/17 2pp 
07902 333 


0100240471 RD. on B 10223, w/ r eac tor shut down for naint, isolation valve 
for containment bid; leak rate determination sjs found In 
epen position Cause not stated Valve line up conducted 
Ripe cap installed on open ended line inside containment. 
rCKieeEM. J C Missouri, univ of. Columbia 81/03/20 2pp 
07490 165 


0103300297 RO on 010223. w/ r eac tor shutdown for scheduled reint. 
isolation valve for contam-ent bldg leal rate determination 
tje found in epen position Cause not stated Valve lineup 
on containment leak rate sys conducted Pipe cap installed 
MCK1BBEM. JC Missouri. (Jmv of. Columbia 91/03/20. 2pp 
08093: 270 


0103030681 Chapter 2 to Univ of TX TR10A MARK I RSAfi "Gita 
Description '■ 

* Texas. Univ of 91/01/01 22pp. 07000. 159 


01O3O3O6B4 Chapter 3 
* Texas. Univ of 


to Univ of TX TR1CA MARK I RSAR. 
01/01/31 06p p 07800 1 G 1 


‘'Reactor. “ 


0103030691 Chapter 4 

a Tests. Univ of 


to Univ of TX TftlOA MARK I RBAR. 
01/01/31 Bp p 07800 266 


“RC8 


6103030693 Chapter 5 

* Texes. Univ of 


to Univ of TX TfilCA MARK I RBAR, 
81/01/31 24p p 07000.274 


“Reactor Room 


8103030697 Chapter 6 to Univ of TX TRIOA MARK 1 RSAR. " Ins tr umentat 
S. Control " 

* Texas. Univ of 81/01/31 iSpp 07000 290 


V Operator Examinations 


□ 103030700 Chapter 7 to Univ of TX TRIOA MARK 1 RSAR, ‘Radwastes l 
Radiation Protection.” 

« Texas. Univ of 91/01/31 3pp 07000:313. 


8103170203 Forwards operator requal I fleet ion program. per MC 010305 
Itr 

ELLIOTT . A E . Montana. Univ o# BI/03/M Ip 07939 217 


0103030704 Chapter 8 to Univ of TX TRIOA MARK 1 RSAR. “Safety 
Analysis " 

• Texas. Univ of 81/01/31 27pp 07000.316 


--8103I702CD Operator requalification program 

» Montana. Univ of 01/03/11 [9pp 07939 210 


8103030706 Chapter 9 to Univ of 
* Texas. Univ of 01/01/31 


TX TRIOA MARK 1 RBAR, 
4pp. 07000:343 


"Organ! ration 


DOCKET 50-167 BRACE RADIATION RESEARCH flEACTCR 


0 Inspection reports. IE Bulletins 6 correspondence 


9103020038 Forwards IE Circular 81-02* "Perf orr a nc e Of NRC-Lif*nsed 
Individuals While on Duty " No written response required 
O 1 OE 1 .KEN, R H Region 5. 8an Francisco. Office of the Oirector 
01/02/09 Ip 07787 529. 


0103230179 Forwards IE Insp Rept 50-167/81-01 on B10225 No 
ncnc omp H ance noted Rept withheld irsf I0CFR2 790) 
NOROERHAUO* L R Region 5. Sen Francisco. Safeguards Branch 
61/03/ 11 2pp 0797 7:235 


R. Periodic operating reports It related correspondence 


6103300261 "Natural Environ Radioactivity Survey for Period of Sent 
1979 Through Aug I960 '• H 

ema/l/' C epr 9 'oei>s5°“e3 J N ° r ' r,,Cf 4 *»"'"“** 


DOCKET 50-I8G KANSAS STATE UNIV. RESEARCH REACTOR 
P Operating license stage documents 6 correspondence 


1 Financial i hf or<re 1 1 on 


B103240506 Forwards "Environ t<rpact Rept." 6 Annual Financial Rept 
1979. 

OAUEft* T. L Texas. Univ. of. 01/03/1 1 Ip 0790 1 260. 


--B1032405U Annual Financial Rept 1979. 

# Texas. Univ. of. 01/03/11. 43pp. 07901:270. 


P Operating license stage documents 6 correspondence 


Q 1 030301 43 Forward t revised NRC Region 4 organl jatitm c har t . e f f *c 1 1 
0 1 0227. 

SEYFRlTiK U. Region 4. Dallas. Office of tha Director. 81/02/17 

2pp. 


0103020368 Application for amend to License R-92 changing Tech Spec 
installation of filtered exhaust stack unit. Unit will be 
maintained u/daxper control shut during operation or until 
revised Tech Specs are in effect. 

SAUER. T L Texas. Univ. of 01/02/24. ip. 07769.244 


— 8103020372 Revised Tech Spec 4.2.4 re pool water sys 
t Texas. Unly. of 01/02/24. 2pp 07783:245. 


*•''>«« N« R.«lon 4 organl. at Ion chart . ,( (a. t Iv. 
SEvfRIT.K y Raglon 4. Oallat. 0lf.ee of ere Oirector 81/03/17 


Q Inspection reports* IE Bulletins L correspondence 


8103200299 Fcrt/ 4 t'd * TE Circular 81-02* ’‘Per f ordnance of NRC-L I censed 
Individuals While on Doty." No written response required. 


R Periodic operating reports & related correspondence 


R Periodic operating reports &> related correspondence 


8103340506 Forwards "Environ Impact Rept. ” 8. Annual Financial Rept 
1979. 

BAl'ER. T L Teia*. Umv of 81/03/M Ip 07981 260 


--81O324OSO0 'Environ Impact Rept." 

♦ Teta», Uni v of . 01/03/11 9pp 07901 261 


--8103240911 Annual Financial Rept 1979 

• Texas. Univ. of 01/03/11. 43pp 07901.270 


DOCKET 50-193 RHODE ISLAND h, PROVIDENCE PLANTATIONS AEC 


P Operating license stage document* & correspondence 


□ 103270667 Provides alternate route from Nar r ag ant o 1 1 . R I to Allen. 8C. 
Updating 000610 proposal Use of private grounds is not 
antic I paled 

DIMEGLIO. A F Rhode Island, State of 00/10/27. 3pp 08046 260 


OOCAEI 30-201 WEST VALLEY REPROCESSING PLANT 


H General correspondence 


0103270752 Ack receipt of 901007 ltr Encounter between resident fc. 
Individual claiming to be guard found to be apparent hoa*. 

Issue Is considered closed, per resident request 

HAUOHNEY, C J Advanced Fuel L Spent Fuel Licensing Branch 

60/ 10/ 30 ip. 00044 312 


8 1 03230530 Responds to 810218 Hr re nuclear wastes Forwards 
description of waste burial grounds 6 0MI-X69O re 
alternatives for decommissioning 1 future use of western NY 
IF 8 center U/o Snc I 

ROUSE, L. C Advanced Fuel & Spent Fuel Licensing Branch 01/03/13 
3pp. 07975:343 


P. Operating license stage documents & correspondence 


3103260497 Notification of 001030 meeting u/vendor & NY State Energy 
R&D Authority in Silver Spring, MD to discuss facility 
Indemnification 6 liability issues associated 
w/ Imp 1 emen ta 1 1 on of work by Rockwell Hanford Operations 
hAUOHNEY, c j Advanced Fuel L Spent Fuel Licensing Branch 
00/10/27. ip. 08041 020. 


8103260503 Notification of 801210 meeting w/vendor In Silver Spring, HD 
to discuss efforts to process available technical Info 
needed to provide basis for future decontamination & 
decommissioning of facility 

HAUOHNEY. C J. Advanced Fuel & Spent Fuel Licensing Branch. 

00/10/27. 2pp. 0804 T 029 


0103250103 Summery of 801023 meeting u/DOE. Nuc 1 ear Fuel 6vc* & NY State 
Energy R&D Authority 1 n Silver Qprlng.MD re facility 
Indemnification U liability issues associated w/ 
implementation of work by Rockwell Hanford Operations. 

HAUOHNEY. C J. Advanced Fuel & Spent Fuel Licensing Branch. 

80/10/29. 3pp 07996:037. 


91032603 IS Summary of 001022 meeting w/vendor 6 NY State Energy RfcP 
Authority In Silver Spring. MD to discuss efforts to process 
technical data useful for decontamination & decommissioning 
of Pac 1 1 1 1 y . At tendenc e list {* data index end . 

HAUOHNEY, C. J. Advanced Fuel & Spent Fuel Licensing Branch. 

60/ 10/29. 15pp. 00041 037. 


0103270044 Forwards flfty-eigth quarterly rept for Jul-8ept 1900 L 
corrected replacement pages for two prior repts. 

DUCKWORTH. J. P. Nuclear Fuel Services. Inc. (sobs, of Oetty Oil Co.) 
00/10/29. Ip. 00043.313. 


-0103270849 Replacement page for 000710 rept, consisting of ltr 
forwarding f 1 f ty-seven th quarterly rept for Apr-June 1980. 
DUCKWORTH, J P. Nuclear Fuel Cervices, Inc. (subs, of Getty Oil 
Co.) 80/10/29. Ip- 08043:816. 


—8103370053 Replacement page for 800420 r ep t, cons 1 st lng of ltr 
forwarding fifty-seventh quarterly rspt for Jan-har 1700. 

Rspt for Jul-Bept 1900 end. 

DUCKWORTH, J. P Nuclear Fuel Service*, fnc. (subs. of Getty Oil 
Co). 00/10/29. 12pp. 00043:317. 


0103300004 Forwards flow mea*urn,ent * 6 results for Qc t 1980 

DUCKWORTH. J P Nuclear Fuel Service*. Inc (sub* of Oetty Oil Co > 
00/11/06 6pp 


0103120402 Forward* 'Environ Rept 29.Jul-Dec i960 " 

DUCKWORTH. J. P Nuclear Fuel Service*. Inc (subs of Oetty OM Co > 
81/02/23 Ip 07906 095 


- -01 03 l 20405 'Environ Rept 29. Jul-Oec 19Q0 - 

WILCOX, 0 P Nuclear Fuel Services. Inc (subs of Oetty OIL Co ) 
81/0 2f3$ 26 p p 079C6 096 


8103110460 Monthly rept for Feb 1981 re matl discards 4, inventory 
discrepancy under License SNM-1640 

BURN, P Nuclear Fuel Services, Inc (sub* of Qetty Oil Co ) 
01/03/05 Ip 07002 158 


DOCKET 50-206 SAM GNQFfiE NUCLEAR STATION. UNIT 1 


E NRC Safety Evaluation Report (££R). supple 6 correspondence 


0103230091 Discusses OL hearing scheduling process 9ER technical input 
schedules for CY01 6 CYQ2 enc 1 

DENTON, H R Office of Nuclear Reactor Regulation, Director 
61/03/13 7pp 07977 062 


F Security, medical, emergency <■ fire protection plans 


8 L 03200373 Forward* FR notice re attention of time Por completion of 
fire protection mods from 800719 to 011117 Description of 
nod* one 1 

DENTON, If R Off ico of Nuclear Reactor Regulation, Director 
01/02/13 4pp 079/i 275 


--8103200387 Notice of extension of completion dates of fir© protection 
mods Prom 800719 to 011117 

CA8E.E 0 Office of Nuclear Reactor Regulation, Director 
01/02/13 Ip. 07971 279 


9103050356 Releasee public version of emergency Plan for Facility 
FELTON. J. H Division of Rules and Records 81/02/18 lp 
07006 001. 


--□103030362 Forwards public version of emergency plan for facility 
PA8 K IN, K- p Southern California Edison Co 01/01/29 Ip 

07806 001. 


0103090367 Public version nf emergency plan for facility 

• Southern California Edison Co. * San Diego Oat 6 Electric Co 
81/01/31. 300pp 07006 001 


8103160264 Ltr to all power reactor licensees w/pUnt* licensed prior 
to 790101 Fpruardt NRC position b request for addl info re 
safe shutdown capability for compliance w/QOI119 fire 
protection rule 

EISENHUT. 0. 0 Division of Licensing. 81/02/20. 13pp. 


0103310330 Ltr to all licensees of operating plants $« holders of CPs 
forwarding NUREG-0696. "Functional Criteria for Emergency 
Response Facilities.*' Criteria describe acceptable method 
for meeting NRC requirements. W/o end 1 
EI6ENHUT. D. G. Division of Licensing. 01/03/05 6pp 


6103110336 Forward* "Physical Security Pl*n,9en (Jmjfre Nuclear 
Generating 8ta 1 1 on, Un l is 1,2 L 3, Mar, 1901 . " Plan withheld 
(ref 10CFR2. 790) 

OASKtN.K. P Southern California Edison Co 81/03/10. 3pp. 
07072. 317. 


6103261066 Forwards emergency planning info for placement In LPDR W/o 
8103030362. 

8QUDER, J. L. Division of Rules and Record*. 01/03/11 lp. 

08040. 269. 


8103230336 Forwards refund on Class III fee submitted 810210 
w/epp l teat ion for extension of completion dates for eight 
mods for fira protection ay*. 

MILLER, WO. License F*» Managsmtnt Branch 81/03/16 lp. 
07974: 341. 



9)03240355 Provides. info rnul red by r-eu fire protection r fjold t I orn 
10CFR90. m 3 Installation of smoke tf® t® c t or s . emerge nc y 
1 1 g i> 1 1 ng . r e*c tor coolant pump 1 lt b- • Oil collection syG b 
ptoviticr. of safe ifiutidoun capability discussed 
OnsAlN.K, p Soot^ern California Edison Co BI/03/1? 4pp 
07970 269 


H Oeneral c or r a *por\<j« nc e 


0103040200 Respond* to FOIA request for H Benton 771010 *ero K 
supporting document* Foruardt docur»nti listed in App a Rept 
entitled "Hwbolct 0a, Fewer Plant Site Geology 
l rj vei t i g a t i o r " it available in POP. 

FI: L TOM. J M. Olvision cf Rule* and Records 01/02/24 2 c> p 

07020 049 


Q103120B55 Forwards FOIA request for documents re Ab«lor>* Alliance. 
77C0O6 deT.ontiratlon at 8an Qnofre nuclear plant t« 760806 
demonstration at Liable Canyon nuclear plant 
HCEf'LER.^fi Justice. Dept cf 01/02/27 2pp. 07904 344 


0103120952 Respond* to FOIA request for documents r® Aialone Alliance. 
770006 demons * rat 1 on at San Onofre nuclear plant 700806 
demons trat ion at Diablo Canyon nuclear plant Forwards EO 
Case 770203 I tr to Southern Ca Edison Co. 

FElTON. J M Division of Rules and Records 01/03/10 lp 
07904 342 


--0103120060 Approves of interim response force reesures implemented at 
feci J 1 by, pending resolution of local Jew ertfert *mar> t 
jur 1 1 d i c 1 1 on t related questions Revised response plan 
should be issued for NRC approval upon issue resolution 
CAEE- E 0 Office of Nuclear Reactor Regulation. Director 
77/09/23 lp. 


P Operating license stage documents h correspondence 


6)03270692 Requests approval of revised route for shipping fuel f r o*i 
San Clemente- CA to Morris* II Routs util utilfja US 
Interstate 1* CA freeway sys 

LaD£ S ! CM. J Southern California Edison Co 00/10/29 2pp 
03046 319. 


8103190732 Ltrs to oil licensees of Operating p la nt*. app l i cant s for 
QLs l holders of CPs re control of heavy loads Requests 
raviu pur guidelines in NUREG-0612 Forward* HRC position re 
Interi-i action* 4 request for eddl Info 
EISENHUT.D 0 Division of Licensing 60/12/22 DOpp 


0101150319 Discusses folic. up study r® degradation of internal 
appurtenance* In LWfl piping during normal plant operation 8. 
potential effects when degraded appurtenances are subj to 
accident I oads. fleecer ends broad review of recurrent problems 
DROUH, E. J Director's Office 80/|2/24 4pp 


□ 103020712 Surgery of 091030 meeting u/uttl in Bethesda.MD re loss of 
’saltwater cooling event at Facility & effects of desiccant 
in expressed air tys W/tMt of attendees 

MDKICKI*8 J Operating Reactor* Brandi 9 81/01/06. 7pp. 


0103190307 L tr to all licensees of operating plants t applicants for 
d.s 4 holders of CPs re program for environ qua 11 flcatlon 
of saf e*y -related electrical equipment. I ter** addressed 
Involve cold shutdown, rep 1 acement parts & NUREQ-0737. 
eiSE^UT. 0 0 Division of Licensing 81/01/19 6pp 


0103120014 L tr to all licensees of operating plants, CP holder* S. OL 
app 1 leant* . a«e ept Indian Point 2 L 3*7ion 1 L 3 «. TMI-l. 
forwarding Inadvertently oMtted pages from NRC 801222 
request for addl Info re control of heavy loads 
EI8ENHUT.D 0 Division of Licensing 01/02/03. 6pp 


0103030129 Forwards Aitend 52 to Provisional License OPR-13, saf e ty 
evaluation 4 notice of issuance 4 availability. 

CRVTCHFIBLD. t> Operating Reactor* Branch 3 01/02/06 3pp 

07005 336. 


--8I03030145 Amend 52 to Provisional License DPR- 13. chang tng Tech Space 
to permit use of newly constructed electrical switchyard 
CRUTCHFl ELD. D. Operating Ra«< tor* Branch 3. 01/02/06 5p p 

07005 330 


~-B 103030 16 1 Safety evaluation supporting Amend 52 to Provisional License 
DPR-13. 

* Operating Reactor* Branch 5. ai/02/06 4 pp 07005 343. 


•B103030170 Notice of Issuance & availability of Anend 32 to Provisional 
License DPR-13. 

CRUTCHFIELD. D Operating Reactors Branch 5. 01/02/06 2oo 

07805 347 PP 


0)03300160 L tr to all operating PUR licensees requesting info on 
ancillary feedwater sys seismic design Forwards request for 
addl info, list of actions requested of licensee* u/o 
s®i»mlcally qualified sys t results of NRC uolkdowns. 

ElSEliH'JT.O 0 Division cf Licensing 01/02/10 1 3pp. 


9103100103 Requests c 1 ar i f i c at 1 on of NRC 001015 ltr requiring use of 
accountability controls for steam generator channel heads 
.hen expandable seals V cover plates in RCS piping noirles 
are not in place 

KAV.VES. J 0 Southern California Ellison Co. 81/02/13 2pp. 

07953 109 


0)03960344 Forwards “Environ Qualification of Qa f a t y -Re 1 a t ed ElectM 
Equipment." partial review Written response required 
LAINAS-O C Assistant Director for Safety Assessment 01/02/17 
3pp 07036 322 


0103060355 ‘Environ Qualification of Ba t o t y -Re 1 at ed Electrical 
Equipment.* partial review 

# Office of Nuclear Reactor Regulation. Director. 91/02/17. 
IBpp. 0 7036 325 


8103160669 Ltr to all operating plants 6 CP holders forwarding 
clarification of TM 1 Action Plan Item lit. A 1 2 re upgrade 
of ersrgency support facilities Requests confirmation within 
45 days that implementation dates will be fret 
ElGENMLfT.O 0 Division of Licensing 01/02/18 12pp. 


9103050992 Not i flea t! on of tontrart o t at ut I on, Mod 1 to "FolJowtm 
Simulation of Earthquake Ground Motions for Ban Onofre 
Nuclear Generating Station 1 

LITTLE. M Administrative Contracts Branch FIN B-6890-0 01/02/ 

lp 07828 241 


--0LO3O51OOI Mod 1. changing period of performance & obligating addl 
to "Foliowon Simulation of Earthquake Ground Motions for 
San Onofre Nuclear Generating Station “ 

AHl.IV Massachusetts Institute of Technology. PERLMAN. J 
Administrative Contracts Branch FIN D-6B90-O 81/02/20 lp. 

07829 242 


6103250024 Ltr to all power reactor licensees L license applicants r 
NUREO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller. 

E16ENHUT. D 0 Division of Licensing 81/02/20. 0pp. 


0103120188 Notification of 810225 meeting u/utll In Qetheedd.MD to 
discus* status of facility steam generator repairs Including 
technical details L results of generator sleeving. 

NCMtCKf.0 J Operating Reactors Branch 5 81/02/23. 2pp. 

07900 2B4. 


6103100345 Immediate action ltr confirming modified controls to 
maintain cleanliness of RC8 during steam genertqr repair. 
Written procedures will be revised to include accountability 
controls for reactor primary cooling sys. 

ENQELH6N. R . H Region 5. San Francisco. Office of the Director. 
01/02/25. 2pp 07863: 190. 


0103230030 Ltr to all licensees of operating nuclear power plants L 
applicants for OLs (except 8t Luc if. Units I 6 3). Requests 
util review to determine capability to mitigate station 
blackout event & promptly Implement emergency procedures 
EISENHUT. D 0 Division of Licensing 01/02/29 5pp 


6103190033 Notification of contract o nee u t l on. Mod 5 to "Simulation o 
Earthquake Ground Motions for Ban Onofre Nuclear Generating 
8tat ion. FI nal Rept." Contractor : R0 Herrmann. 

LITTLE* M Administrative Contracts Branch. FIN D-6331 01/02/26 

lp. 07964.163. 


--BI0319C042 Mod 9, d eob 1 i gat Ing balance %> closing out contract* to 
'‘Simulation of Earthquake Ground Motions for 8on Onofre 
Nuclear Generating Stat ion. Final Rept " 

HERRMANN, R. B. Herrmann. R. E. PERLMAN. J. Administrative Contrac 
Branch. FIN 0-6531 81/02/26 lp. 07964: 164 


8103060636 Confirms und srs tend 1 ng reached at 010229 meeting re 
production installation of leak limiting sleeves In steam 
generators . Buboi tta 1 of rept re leak Uniting sleeves will 
be delayed until 010306. 

BAQKlN.K P. Southern California Edison Co 81/03/02 lp. 
07035 355 


Bl 03230501 Forwards evaluations for BEP Topics V1II-2. "Diesel 
Generator*" 6 Vlll-4, "Electrical Penatratlone of Reactor 
Containment." Request* Info r* differences between as-bullt 
facility 4* licensing basis within 30 days. 

CRUTCHFIELD. D. Operating Reactors Branch 5. 01/03/02. 23pp 

07977: 130 


010312030** Forward* request for addl Info re SEP Topic VI-7 B. 
engineered safety feature switchover Description of device 
qualification A Installation at Class IE equip nent requested 
within 30 Jay» 

CRUTCHFIELD. D Operating Reactors Drench 5 61/03/04 3pp 

07901 236. 


8103130406 Forwards application for withholding proprietary Info fron 
putltc disclosure re enc 1 proprietary & nonproprietary 
versions of NS-MF8E-01 -094 Revision 2. ‘ Technical Evaluation 

Rept For Hybrid Joint " Rep t not enc 2 

ANDERSON. T M Westinghouse Electric Carp 01/03/04 2pp 
07907013 


-- 01 03 130490 Roquest* withholding of proprietary Info from N8-MF8E-0 1 -05. 
"Technical Evaluation Rept for Hybrid Joint." (ref 
10CFR2 790) Affidavit end 

W/ESEMANN, R A wesilnphouie Electric Corp Bl/03/04 7pp 
07907 016 


8103090398 Forwards proprietary A nonproprietary version* of 
UestlnghDuse rept. N3-MF3E-0 1 -054, 'Technical Evaluation Rapt 
for Hybrid Sleeve " Affidavit also enc 1 Proprietary version 
withheld (ref 1CCFR2 7901. 

BASKIN, K P Southern California Edison Co. 01/03/05 9pp 
07852 065 


8103090403 Nonproprietary version op 'Technical Evaluation Rept for 
Hybrid Sleeve " 

e Wist 1 ng house Electric Corp. NS-MF8E-0I -054 01/03/31 26pp 

07832. 074 


0100110350 Responds to 810217 "Partial fi ev 1 ew. E qu i omen t Evaluation Rept 
by Ofc of Nuclear Reac tor Regulations " 801031 submittal 
provides adequate justification for continued operation 
Requests Info re NRC basis for establishing deficiencies 
AASrtlN.K p Southern California Edison Co 01/03/05 2pp 
07877: 332 


0103110729 Forwards evaluation of SEP Topic V-3 re reactor coolant 
pressure boundary leakage d * t ec 1 1 on Re quo* t a Info re 
differences between as-built facility A licensing basis 
within 30 days. 

CRUTCHFIELD, D. Operating Reactors Branch 9 81/03/10 3pp. 


8103310004 Ltr to all licensees of operating p Ian tt, app 1 leant* for OLs 
& holders of CPs forwarding 9ECY-01-II9 r* info necessary to 
establish environ qua 1 1 f lea t Ion of safety-related electrical 
equipment. 

EISENHUT- D 0 Division of Licensing. 01/03/10 6pp. 


8103200719 Advises that SEP Topic* VI-7.C IECCB single failure 
criterion A requi regents for locking out power to valves/ A 
Ul-7 C. 2 (failure mode analyst*! are complete except three 
mods to be implemented Amend 23 to DPR-13 le duplicative 
CRUTCHFIELD. D Operating Reactors Branch 3. 01/03/13 2pp. 

07967: 269 


8103190516 Notifies that final decision on Unit 1 seismic input ground 
motion delayed due to resource limitation Util should 
continue seismic reanalysis using 2/3g Mourner ground 
response spec trum. Response requested within 20 day* 

CRUTCHFIELD, 0 Operating Reactors Branch 5 81/03/15. 2pp 

07963: 156. 


8103200325 Forwards request for addl info re 8EP Topics V1J-1.A, VII-2 A 
VI 1-3. Requests response within 30 days. 

CRUTCHF i ELD, D Operating Reactors Branch 5 81/03/16 6pp 

07971:303 


6103230519 Advises that SEP Topic 111-4 □ re turbine missiles has been 
made generic, due to multi-plant cracking problem at plants 
u/U« sting house low pressure turbines 

CRUTCHFIELD. 0. Operating Reactors Branch 9. 01/03/16. 4pp. 

07979: 342. 


8103240359 Forwards listing containing brief description of design 
changes completed during I960 per 10CFRS0. 59b A rept on 
challenges to rslief A safety valves per NUREO-O570 
HAYNES, j. o. Southern California Edison Co. 01/03/17. 22pp 
07907:209 


8103240338 Forwards comments on NRC safety evaluation of SEP Topic 
II-2 A, “Severe Weather Phenomena. ’’ Tornado uilndspeed for 
facility should be max of 172 mile* per h. not 260 miles psr 
h.a* stated In safety evaluation. 

MOODY, W.c Southern California Edison Co. 81/03/10. 3pp. 
07901:350. 


8103270680 Advises that p os t -ac c i d en t sampling s y s . d e s c r i b ed in 
licensee 800709 ltr. will not include capability to perform 
chloride a na l y s 1 s . p or NUREG-0737 A NURE0-0578 Chloride 
analyses using dilute samples are inaccurate 
BASKIN. K P Southern California Edison Co @1/03/18 2pp 
08046 317. 


0103240310 forward* Revision l to 8E-SP-9Q(80) (nonproprietary ver« 
b SE -BP-40 ( UO ) (proprietary version), "Steam Generator 
Repair Rept ' Proprietary version withheld (ref 10CFR2 790) 
Affidavit 1 application for withholding enc 2 
AN0ER80N- T h Uostlnghouse Electric Corp Bi/03/20 llpp 
07909 343 


— >8103240314 Monproprietary version of Revision 1 to "Steam Qenera 1 
Repair Rept.' 

AKIN. R C . ROSENTHAL. W. P . DEROSA. P P Dos 1 1 ng h oute Electric C 
8E-6P-9B(80) R 1 81/03/31 30Opp 07988 001 


8103250100 Notification of 810325 masting u/util A Uestinghoute In 
Bethesda.MO to present review of Info previously used to 
define sleeving boundry re ropolr of Individual tubes 
within boundary 

N0WICKI.3 J Operating Reactors Branch 5 01/03/23. 2pp 

07996 056 


□103310489 Advises that info re GEP Topic XV-16. 'Radiological 
Consequences of Failure of Small Lines Carrying Primary 
Coolant Outside Containment." will be submitted by 010410. 
MOODY, W C Southern California Edison Co 81/03/25 Ip 
00039 213 


8103310495 Provides status of investigation of anchorage of safety- 
related olectrical equipment. in response to NRC 000101 A 
0728 requests Mods associated w/ltens identified in Enel 1 
scheduled for completion by 810501. 

BASKIN. K P Southern California Edison Co. 01/03/25 Gpp 
00039 203 


Q Inspection reports- IE Bulletins A correspondence 


0103240101 Responds to NRC 801024 ltr re violations noted in IE In* 
Rept 50-206/00-28 Corrective ac t * On* * La t i on procedure 
801-III-I M to be revised to Increase chloride limit during 
shutdown when reactor *y* nust be opened for outage* 

PrtPAY, L T Southern California Edison Co. BO/li/lO 3pp 
07909 236. 


0103240106 6upp I * 801113 response to NRC 801024 ltr re violations 
in IE Insp Rept 50-206/80-28 Corrective action* chlprlda 
limit adnln 1 strat ive procedures will be revised to reflect 
Westing house chemistry BTO 

PAP AY* L. r Southern California Edison Co 01/02/10 3pp 
07989 239 


--01 032401 1 4 Ack receipt of 001113 A 01O21Q ltrs informing NRC of i 
taken to correct violations noted in IE Insp Rept 
50-206/00-28. 

CREWS. J L Region 5, 8«n Francisco. Reactor Operation* Nuclear 
Support Branch 01/03/12 Ip 07709 242 


0103100454 Forwards IE Insp Rept 90-206/80-33 on 001215-10. No 
none omp 1 lane e noted 

BOOK, HE Region 5. San Francisco, Fuel Facility A Materials Sal 
Branch. 01/01/19. 2pp. 07062:261 


--8103100464 IE Insp Rept 50-206/80-33 on 901219-18. No none omp 1 lane 
noted Major areas inspected radiation protection program 
associated w/steam generator repair activity A IE Bulletin 
80-10 response. 

CILLI&. M , YUHAQ, OP. wENBLAWSKl. F. A Region 5. San Franc l«cc 
Office of the Director. 01/01/19 0pp. 07962 263. 


0103020051 Forward* IE Circular 01-02. “Per f or franc e of NRC-Li C en* et 
Individuals While on Duty " No written response required 
ENQELKEN, R.H Region 5, Sen Francisco. Office of the Director. 
81/02/09 Ip. 07707 251. 


8103250037 Forwards IE Insp Rept 90-206/01-03 on 010112-16. No 
noncomp 1 lance noted 

CREWS. J. L Region 5. San Francisco. Reactor Operation* Nucl**r 
Support Branch. 81/02/11 2pp. 07998:274. 


--8I03250040 IE Insp Rept 50-206/81-03 on 010112-16. N 0 noncorpliem 
noted. Major areas inspac ted: imp lamentation of TMI task 
action Items A Independent Insp effort. 

CHAFFEE. A. Region 5. San Francisco, Office of the Director 
FAVLHENBERRY, 9. Region 5. San Francisco* Reactor Operations 
Nuclear Support Branch. 81/02/11. 5pp. 07990:276 


0 1031 603 22 Forward* IE Ir.fo Notice 01-03 ‘Checklist for Litemd Making 
Notifications of Significant Event! in Accordance 
W/10CFR90 72 " No response required 

EN3ELKEN. R H Region 3, 8an Francisco. Office of the Director 
91/02/12 1 9 07922 032 


6103350124 At V receipt of 010121 Itr tnfor-ing hRC of steps taken to 
correct violations noted in IE ln»p Rep t 90-206/00-32 
CREU8. J L. Region 5. Sen Francisco. Reactor Operations Nuclear 
3upport Drench. 0J/O2/JP Ip 07EP? 333 


--©103050129 Forwards IE Imp Rept 90-206/00-32 on 001103-26 h notice o# 
violation Notice of violation withheld (ref 1GCFR2 7901 
CREWS. J L Region 5. San Francisco, Reactor Operation* Nuclear 
Support Branch Bl/Ql/09 2pp 07627 304 


- - B 103 1 00331 Responds tc, NRC 010127 |tr r* violations noted in IE 1 
Rept 93-206/00-34 Corrective actions approval denied for 
procedure to perforate steam generator tubes Enc 1 2 
withheld <ref 10CFR2 7901 

PaPAV.l T Southern California Edison Co 81/03/12 3pp 
07944 239 


'*-8103180344 Forward* IE lnsp Rept 50-206/00-34 on 001201-34 8. noti 
violation 

CREU3.J L Region 5. San Francisco. Reactor Operations Nuclear 
Support Drench 01/01/2? 2pp 07944 243 


-*8l 03100331 Notice of violation from ins? on 001201-24 

FAL'LKEr;0E9ftY. D Rejion 5. Dan Francisco. Office of the Direct* 
01/01/32. Ipp 07944:245 


- -0103053 135 IF fnsp Rept 50-206/00-33 on 801 103-26. No n comp I lance noted 
failure to i^plerent physical security plan requirement. 

MILL ER. L Region 5. San Francisco, Office of the Director. 
FAULKEN3FRR v. 3 Region 5. San Francisco, Reactor Operations 
Nuclear Support Branch. 80/12/30. 07837:00b 


0103100596 Forward* If Ine? Rept 50-206/01-02 on 01OH9-23 ho 
none Offlp l lance noted 

OQOK.H E Region 5> San Francisco, Fuel Facility It Materials Safety 
3t a n c h BI/02/J3 2pp. 07933 031 


- -01-03 180591 IE lnsp Rept £0-206/91-03 on 0lOt 19-23 No none omp L lane e 
noted Major areas Inspected response to IE Circulars GO -03. 

00*14 b, 00- 10. re v i aw of LEft 90-37 Be followup of previous 
lnsp findings 

YfjHAQ, O P • U£K6lAU9h t> F A. Region 3. San Francisco, tffflce of tie 
Director BOOK, H E. RpQlcn 9, San Francisco, Fuel Facility t, 
Materials Safety Branch 81/02/13 JOpp 07933 033 


0103231107 Responds to IE Bulletin 00-10. Confcam i nat ion of 
Nonrad 1 oac 1 1 ve 8y s 4 Resulting Potential fbr Unmoni bored . 
t/n control 1 « d Release of Radioactivity to Environ " Oily 
waste i yard drain sumps are addl release paths to environ 
MAVNEfi. J. 0. Southern California Edison Co Dl/02/17 2pf> 
07977 032 


B 1 03250 1 36 Forward! tP- Wa*te Packaging frsp Rept 13000046/00-90. 
Advises that breach of package Integrity associated 
iw/ra dloactWi ma 1 1 * shipment originating at facility wa» 
found No response required. 

OODK.M E Region 3* Ban Francisco, Fu* J Futility & Material* Safety 
Branch 6 1/02/24 2 p p> 

T 

--9103250144 IE Waste Packaging lnsp Rept l 3C000 4 6/00-93 on 001213 
Noncompliance noted drum found to have Loose loci ring 
Region 3, State of WA & OfH art td take enforcement actions. 
7URAKCN8KI, P ft. Region 5. 0an Francisco. Office of the Director. 
THOMAQ, R D. . BOQ*-Jl E- Region 3. San Francisco, Fuel Facility S. 
Materials Safety Branch 01/01/20. 3pp 


0103240719 Forwards IE lnsp Rept 50-206/00-04 on 001229-810130 No 
none omp J l a nc • noted- 

CREU3. J. L Region 9- San Francisco, Reactor Operation! Nuclear 
Support Branch 01/02/26 2pp 07903 261 


-■'*8103240720 IE lnsp Rept 50-206/01-04 on 80l 229-910 130. No non c omp li enc e 
noted Major areas inspected followup on systematic appraisal 
of licensee performance 6 allegation by contractor employee 
MILLER, L. Region 3, Gan Francisco. Office of the Director 
lUETZtQfd B- Region 3. Qan Francisco. Reactor Operation! Nuclear 
Support Branch. 81/02/25 Bpp 07983:263. 


0J 03 J 60659 Forward! JE Jnfo Notice 01-04. "Crocking tn Main Steam 
Lines." No response required. 

ENOELKEN, R. H Region 9, San Francisco, Office of the Director. 
&1/02/27. Ip 079I4;237. 


8103260006 Responds to IE Bulletin Bl-01. * Gu rvo 1 31 anc • of Mechanical 
Snubbers. *' No snubbers <nfg by Inti Nuclear Safeguards Corp 
used In s< f * ty- r e 1 a tad sys.All mechanical snubbers will be 
inspected prior to return to power from outage. 

HAYNES. J. 0 Southern California Edison Co 81/02/27 Ip 
0B042: 122. 


6103170002 Forwards !£ Circular BI- 03 , "Inoperable Seismic Monitoring 
Instrumentation " No response required. 

ENGEL KEn. ft H Region 3, Sen Francisco, Office of the Director 
01/03/02. ip 07939; 100. 


8103180317 Act receipt of 010212 Itr informing isRC of steps taken to 
correct violation* noted in IE Imp Rept 50-206/60-34. 

CREWS. J. L. Region 5. dan Francisco, Reactor Operation! Nuclear 
Support Branch. 01/03/02. Ip. 07944:239. 


9103100361 IE lnsp Rept 50-206/00-34 on 301201 -24 None omp I i anc e i 
failure to Implement physical security plan requirement It 
Insufficent review of sa f e ty-re ta ted procedure 
MILLER. L. . PflTfi.R Region 5. San Francisco. Office of the 
Director. FAVi KEMlEftflY, B Rtgi on 5, Bah Franc \ geo. Reactor 
Operations Nuclear Support Branch 61/01/22 9pp. 07944.246 


6103260078 Responds to IE Bulletin 80-24, "Prevention of Damage Du 
Mater Leakage Inside Containment " Addl time needed to 
c on? 1 1 e. c o 1 1 ate, e va 1 ue te it review Info Response will bo 
delayed until 010320 

HAYNES. J O Southern California Edison Co 61/03/03 Ip 
08042 121 


61031609B2 Forwards revised IE Bulletin 01-01. "Ourve i llanc a of 
Mecfanlcal Snub fc e r*« , " u/c orrp< t* d Pagat 3 4 6 Change in 
identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements 

ENOELKEN, R M Region 9, Dan Francisco, Office of the Director 
01/03/04 Ip. 07915 021 


01031 10659 Respond* to IE Bulletin 00-04. "Analysis of PUR Main B t . 
Line Break u/Contlnued feedwater Addition " Auxiliary 
feedwater tys automatic initiation will occur on low steam 
generator level u/setpoint at 5X of narrow range Instrument 
QA3AIN. K P Southern California Edison Co 61/03/06- 70pp 
O7E03 240 


B 103230006 Act receipt of Q10203 Itr responding to 810112 notice of 
violation 

NORDERHAUO, L. ft Region 3t B an Francisco. Safeguards Branrh. 
01/O3/tO ip. 07970 304. 


0103200243 Forward* IE Info Notice 81-06. "Failure of 1TE Model K-6 
Circuit Breaker." No response required 

ENJEL^EN, R M. Region 3, Dan Francisco. Office of the Director. 
81/03/11 Ip 07960:331. 


0103230000 Forward* IE Imp Rept 90-206/81-07 on 010223-29. No 
noncom? I lane e noted Rept withheld (ref 10CFR2. 790) 
NORDEPHAUG.L fj Region 9, San Francisco. Safeguards Branch. 
81/03/12 2? » £>7980 DOB. 


B1&3200072 Forwards IE Info Notice 81-05, "Degraded DC 6ys at 
Palisades " No response required 

ENOELKEN. R M Region 9, Sen Francisco. Office of the Director 
81/03/13 IP 07970 294 


0103260461 Forward* IE lnsp Rept* 90-206/01-03 t 30-301/01-03 an 
0LO21O-I3 U notice of v I o la 1 1 on. No 1 1 c e of violation withheld 
(ref 10CFR2 790) 

N09ELlU8.e e Region 3, Chicago, Office of the Olrector. 01/03/ 
l p 08040 032 


—0103260474 IE lnsp Rept* 50-206/01-03 fc 30-301/81-03 on 010210-1 
Details withheld (ref J 0CFR2 790). 

CREED, J. ft Region 3, Chicago, Safeguards Branch. MADEDA. T J 
Region 3. Chicago- Office of the Director. 81/03/10. Ip. 
08040034 


8 Reportable occurrences, LEfl* & related Correspondence 


0103100328 Provides status rept on Corrective action* taken to etn 
continued operability of saf ety-r ele ted alr-uslng equipment. 
Oloudo-.n of header performed to renove dessicant. Preventive 
ralnt program is under development. 

HAYNES, J. 0. Southern California Erf 1 i on Co. 81/02/23. 4pp 
07069:242. 


0103100406 PN8-V/-8I-O03 on 010303, *w 1 1 c bboard operator received bar 
threat fion unidentified caller. Search of facility revealed 
no bomb onsite. Info assessment team, has been notified. 

QCHWAN.C., M0RTENS6N. tf. Region 8, San Francisco. Office of th* 
Director. 01/03/04- Ip. 07069:206. 


9103100452 PNS-V-91-004 on 810303. Lot Angeles Federal Info Ctr relayed 
bc*b threat received by telephone Search was conducted w/ 
negative results 

SC HU AN. C • SCHUSTER. M Region 3. San Francisco. Office of the 
Director 01/03/06 Ip 07863 067 


DOCKET 30-213 HAOOAtt NECK PLANT 


F Security, medical. emergency 6 Fire protection plane 


6103050333 Advise* that 790820 guard training &. qua 1 if i c a 1 1 on plan 
requires minor revisions & addl info Revised plan should be 
scO.nl t ted 4/1 thin 30 days 

CRUTCHFIELD. 0 Operating Reactors Oran C h 3 81/01/27 4pp 

07832 127 


0103060340 Forwards 9upp 1 2 to 701003 safety evaluation supporting fire 

protection sys 

CRUTCHFIELD. 0 Operating Reactors Branch 3 01/02/06 2pp 

07036 318 


--B103060338 Suppl 2 to safety evaluation supporting fire protection sys 
* Operating Reactors Branch 3 01/02/06 2pp. 07036 320 


9103IQ0264 Ltr to all power reactor licensees u/plants licensed prior 
to 790101 Forwards N R C position 6 request for addl info re 
safe shutdown capability for compliance u/001119 fire 
protection rule 

EISENHUT. D 0 Division of Licensing 01/02/20 I3pp 


0103100094 Requests that enc 1 emergency planning info be mode publicly 
available U/o enc 1. 

SOUDER.J L Division of Rules and Records 01/02/27 lp 
07833. 174 


8103310336 Ltr to all licensees of operating plants & holders of CPs 
forwarding NUREO-0696. 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements N/o end. 

EISENHUT. D O Division of Licensing 01/03/05 6pp 


0103230391 Requests exemptions to App Ft. fire protection r equ l roments. 
Dlsputes NRC conclusion that no addl costs will be incurred 
through c onp 1 lance. Submi t* dedicated shutdoun sys 
description 6 analysis of implementation costs 

CDUNBILrW. 0 Northeast Nuclear Energy Co. (subs of Northeast 
Utilities) 01/03/19 29pp. 00022 1 02 


8103300360 Requests exemption from certain requirements of 10CFR5O App 
R L 10CFR90 40 re fire protection p rog ram. Ju » t i f i c a 1 1 on 
discusses BER open 1 terns, emergency lighting k evaluation of 
alternate & dedicated shutdown sys 

COUNSlL.tf 0 Connecticut Yankee Atomic Power Co. COUMSIL.W.G 
Northeast Nuclear Energy Co (subs of Northeast Utilities) 

Bi/03/19. 29pp 00053 159 


J Insurance A indemnity inform** ton 


0103130426 Forwards Endorsement 7 to NEL 1 A Binder EB-11. 

CONNELL. T J Northeast Utilities BI/03/04 2pp 07900 222 


0103120431 Forwards Endorsement 67 to NEL I A Policy Nf-151 

IFFLAND. R R Nor th ea s t Ut i 1 i 1 1 e s. 01/03/06. 2pp 07901:222. 


3 1 033 10490 Forwards Endorsement 8 to NEL I A Binder EB-li & Endorsement 
68 to NEL I A Policy NF-IB1. 

6TNI8I.JM. Marsh McLennan. Inc . M M Nuclear Consu 1 tant s . I nc . 
Div. 01/03/26 4pp. 08070 339. 


P. Operating license stage documents & correspondence 


8103060300 Respond* to 801121 ltr re analyeis of L mod to supports for 
safety-related electrical equ i pmen t . 6EP Topic fff-ii. 

Proposed 810131 date for mod completion is acceptable. 

CRUTCHFIELD. D Operating Reactors Branch 5. 00/12/30 2pp. 

07036 356. 


8103040217 Forwards request for add! Info 6 clarification re BEP Topic 
VI 11-1. degraded grid t adequacy at station electric 
distribution sys voltages. 

CRUTCHFIELD. 0. Opsrating Reactors Branch 9. 01/01/13. 4pp. 

070 J2: 204. 


0103190387 Ltr to all licensees of operating plants & applicant* for 
CL i & holders of CPs re program for environ qualification 
of safety-related electrical equipment. J terns addressed 
Involve cold shutdown. rep lac ement part* fc NURE0-0737. 

EISENHUT. 0 0. Division of Licensing. 01/01/19 6pp 


0103090063 Responds to 791019 ltr r* inadvertent safety inject 
during surveillance testing Response adequately addresses 
concerns NRC consider* matter resolved 

CRUTCHFIELD. D Operating Reactors Branch 5 01/01/29 3pp 

07052 157 


6103120014 Ltr to all licensees of operating plants.CP holder 
app l I cants. tic ep t Indian Point 2 6 3. Zion I t 2 & Till - 1 . 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads. 

EISENHUT. D 0 Division of Licensing 01/02/03 6pp 


8103300160 Ltr to all Operating PUR licensees requesting Info 
auxiliary feedwater Sys seismic design Forwards request for 
addl info, list of actions requested of licensee* w/o 
sei*mlcally qualified sys 6 results of NRC welkdowns 
EISENHUT.D 0 Division of Licensing Sl/02/10 I3pp 


0103160465 Forwards preliminary rssults of review of environ 
qualification of ts f e t y - r e 1 a t ed electrical equipment Util 
must respond w/jrltten statement that facility can be 
safely operated 

LAI NAG. 0. C Assistant Director for BaPety Assessment 81/0 
22p p 07916 278 


0103160669 Ltr to all Operating plants t CP holders forwarding 
clarification of Thtl Action Plan Item III A 1.2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation d«ites will be met 
EISENHUT.D D Division of Licensing 01/02/10. I2pp 


0103290024 Ltr to alt power reactor licensees 6 license applic. 
NURE0-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee <ray submit analysis to 
justify use of existing low Plow controller. 

EISENHUT.D 0 Division of Licensing 01/02/20 Gpp 


0103100569 Forward* proprietary 6 nonproprietary versions of 
Pressure Turbine Disc Info " Util will continue w/plans to 
Inspect two low pressure turbines during 19QI refueling 
oulage Proprietary version withheld fryf J 0CFR2 790) 
COUNCIL. W 0 Connecticut Yankee Atomic Power Co GI/02/29 
07067. 299 


- ~0I 03 100569 Requests that util response to NRC 000225 request 
r* low pressure turbine disk Integrity be withheld (reP 
10CFF12 790) 

WILLIAMSON. R Uestinghouse Electric Carp 90/03/14 7pp 
07067: 301 


— 0103100574 Nonproprietary version of "Low Pressure Turbine D 
* Westlnghouse Electric Corp 00/09/22 24pp 


0103230030 Ltr to all licensee* of operating nuclear power piai 
applicants for OLs (arcept Bt Lucia. Units 1 & 2} Requests 
util review to determine capability to mitigate station 
blackout event 6 promptly implement emergency Procedures 
EISENHUT, 0 0 Division oP Licensing 91/02/29 9pp 


0103)00776 Notification of 810310 meeting w/util in B»thosde<Ml 
discus* future l .OCA modeling of facility using Relap V coda 
CARUSO. R Operating Reactors Branch 5 01/02/26. 2pp 071 


0103230013 Generic Ltr 81-06 to all CP holders 6 OL applicants 
10CFR50. 71 (a). "Periodic Updating of F8AR*. " effective 
600722 Info re F6AR legal t tatus. format 6 content enc 1 
EISENHUT, 0 0 Division of Licensing. 01/02/26 lOpp- 


8103240577 Forwards Amend 37 to License DPR-61 . safety evaluate 
notice of issuence 6 availability 

CRUTCHFIELD, D. Operating Reactors Branch 5. fil/02/26. 3pp 

07986. 050 


— 0103240992 Amend 37 to License DPfl-61 . rep 1 ac i ng current tnse 
t valve testing Tech Specs w/lneervlce Insp 6 testing 
program which metis requirements per IQCFH50. 55«<g i Also 
revises test requirement* for certain ECCB valves 
CRUTCHFIELD. D Operating Reactors Branch 9. 01/02/26 I 

07906: 053. 


- -01 03240989 Safety evaluation supporting Amend 37 to License 1 
* Office of Nuclear Reactor Regulation. Oirector. 01/02/; 
91pp. 07906 066 


— 0103240605 “Primary Coolant Bye Pressura Isolation Valves." 
evaluation rept. 

NOELL.P N . 8T1LWELL, T. C. Franklin Inst i tute/Frank 1 in Re 
Center. NRC -03-79-110 00/10/24. 0pp 07906 110. 


—8103240609 Notice o* ittuanct c. ivaiiaoimj or were j/ id 
DPP-61 

CRUTCHFIELD. 0 Operating Reactor* Branch 3. 01/02/36 3pp 

07986 126 


DPP-6J 

CRUTCHFIELD. 0 Operating Reactor* Branch S Bl/03/10 
07953 1B4 


0103030396 Respond* to 801118 reque*t for containment bu-p Info 
Forward* drawing showing contolnnant tufp design feature* & 
di mo nkion* L location to reactor prlxary sys Sub-it* list of 
thermal lpulauon used In containment. 

C0UN9U-.W. 0 Connecticut Yankee Atoxic Po_er Co 61/02/37 5?P 

07795 154. 


0103060902 Forwards SEP redirection i 1 st s . amend l " g util 810204 
commitment re EEP topic* categoriied a* candidate* for 
completion Topic* have been subdivided to recognite two 
completion date*. 810430 6 G10630. 

CCUNSIL.W Q Northeast Nuclear Energy Co <»ub*. of Northeast 
Utilities) COUNSIL.W O. Connecticut Yankee Atomic Power Co 
91/02/27 L8pp 07637 301 


G l 03090234 Inform* that Tech 9pect for safety-grade automatic auxiliary 
feedwater ty* will ho submitted by 010^15 Original deadline 
had been eitenoed from 610215 to 910227 

CCUN3IL.W 0 Connecticut Yankee Atomic Po*er Co 81/02/27 3pp 
07646 221 


8 1 0331 0G0 4 Ltr to ell licensees of operating p 1 ants, app 1 ic ant 
U holders of CP* forwarding 9ECY-81-H9 re Info necessary t 
establish environ qua 1 l f I c o 1 1 on of s af e ty -r e 1 at ed electrics 
equi prent 

EIGENKUT. TV O Division of Licensing 81/03/10 6pp 


01O32OO3CQ Advi*e* that SEP Topic* VI-7 C lECCS single failur 
criterion K r equ t r pn-en t * for locking out pouor to valve*) i 
01-7.C 2 Cfailure mode analysis) arp c omp 1 e le . o * c ep t for 
integrated *t*et*ne n t A.pend 15 to DPR-61 1* duplicative 
CRUTCH r IELD. 0 Operating Reactor* Branch 5 01/03/13 2p 

07971 009 


8103230607 Advliei that SEP Topic 111-4 0 re turbine missile* 
made generic. due to multi-plant cracking problem at plants 
u>/lle * 1 1 ngh o u * e lou pressure turbine* 

CRUTCliF I El-0. 0 Operating Reactor* Branch 9 01/03/16. 4p 

07979 322 


Q Inspection report*. IE Oulletin* 6 correspondence 


□103C904J4 Forwards info re containnent sump & iniulation ultlwed 
within containment Marked-up drawings & aperture cards end. 
C0tll8lL.il 0 Connecticut Yankee Ato-lc Power Co 81/02/27. 5pp 
07B44 201 


8103050261 Forward* IE Insp Rept 90-213/00-21 on 001006-1107 
noncomp 1 1 anc t noted 

BRUNNER. E J Region 1. Ph 1 1 c d e 1 ph I a . Reactor Operation* Nl 
S upport Branch 81/01/09. 2pp 07029 299 


0103090620 Provides overall finding in nipont* to NRC requirement for 
environ qualification of t a f et y-re S ote<J electrical 
equipment Concern* eipreited in NRC 010213 ltr do not alter 
util determination that facilities can be operated »afely 
CQU'lSlL.tl 0 Connecticut Yankee Atonic Power Co C0UM3IL. W 0 
Northeast Nuclear Energy Co <*ub* of Northeast Utilities) 

61/02/27 7pp 07644 294 


8103050271 IE 
noted Major 
on previouf 
rep ts 
SMITH. T H 
kEimo, n. p 


!n*p Rept 50- 
areo* impact 
insp finding* 

Reg ion 1 . Phi 
Region 1. Ph 
01 /01/08 


Support Branch. 


213/00-21 on BO 1 006- 1 1 07 No none 
ed. plant operatl on*. 1 1 c ensee act 
S. review of periodic & spoctal 

ladelpMa. Office of the Qlrectc 
itadelphiai Reactor Operations h 
iPpp 07029 237 


6103120073 Forwards request for addl info prepared as part of 
evaluation of engineered safety Posture switchover from 
Injection to recirculation mode* at fac i llty. Response within 
30 days requested 

CRUTCHFIELD. 0. Operating Reactors Branch 5 91/03/27 3pp 

07900 110 


B1 03 160229 Responds to util 310204 ltr re conta l n-ent pressure during 
LOCA at facility Util /rust submit reanalysis to confirm that 
existing Tech Spec value will not result In exceeding design 
pressure or propose change to Tech Specs 

CRUTCHFlEt 0. 0. Operating Reactors Branch 5 91/02/27 3pp 

079 IB 349 


B 103260337 Discusses costs for i -p lemen tati on of TMI action plan 
requirement*. h R C estimate* of required industry resources 
have been consistently lew Comparison of NRC estimate w/ 
actual costs encl 

C0UN81L. If 0. Northeast Nuclear Energy Co (subs of Northeast 
Utilities) COUMSIL.U 0 Connecticut Yankee Atomic Powsr Co 
81/03/02 6pp. 08040:172 


8103190662 Ac V receipt of 010130 ltr Informing NRC of *t«ps t 
correct violations noted In IE Insp Rept 50-213/80-11 
BRUNNER. E J Region l. Ph i ! ade l p h 1 a . Reactor Operations Nt 
Support Branch 01/02/09. Ip. 07964 030 


- - 9103 1 90664 Respond* to NRC 801231 ltr re violation* noted I 
Rept 90-213/80-11 Corrective action* vol control tank 
sampling valve* l charging pump sanpling valves tie wire 
lotted Procedure revised. 

CDt'NSlL. U 0 Connecticut Yankee Atomic Power Co 61/01/ 
07964 059 


--0103190666 Forwards IE Insp Rept 90-213/00-11 on 000803-22 
notice of violation 

BRUNNER. E J Region 1. Ph i 1 ado 1 ph la. Reactor Operation* 
Support Branch 60/12/31 2pp. 07964 061 


--□103190670 Notice of violation from ih*p on 000003-22 t* 091 
• Region I , Philadelphia- Office of the Director 00/1! 
07964 063 


8103120339 Forwards ECCQ outage rept for facilities for 19QD. in 
response to NURE0-0737. Item II K 3. 17 fib «g* or Tech Spec 
fl-od* are required 

C0UM9IL.U 0 Connecticut Yankee Atomic Po_er Co CDbNSlL. N 0 
Northeast Nuclear Energy Co isobs of Northeast Utilities). 
01/03/04 JBpp 07901:200 


6103190603 Subxtt* addl info re SEP Topic Vltl-1. 'Degraded Grid 
Wo 1 t age. " In response to NRC 610113 requost. Info will enable 
NflC to complete review of SEP topic. Util has modified 
proposal to more directly comply w/NRC position 
COJNSIL-lf 0. Connecticut Yankee Atonic Pcwer Co CCJliSlL. U 0 
Northeast Utilities 01/03/09 6?p 07936:091 


-*•01 03 190673 IE Insp Rept 50-213/80-11 on 800803-22 b 0910-2 i 
Noncorp ) 1 ance noted Tech Specs noble gas release limit 
etc ceded . 

SMITH. T H Region 1. Philadelphia. Office of the Directi 
KEIMIO.R R Region 1. Philadelphia. Reactor Operations f 
Support Oranch 00/12/15 7pp. 07964.064 


8103040209 Forwards IE Info Notice 01-03. "Checklist for Llc< 
Making Not 1 f 1 cat i an* of Significant Events In Accordance 
W/10CFR30. 72 " No written response required 

CUTER. B H. Region 1. Philadelphia. Office of the Director. 
Bl/02/12. Ip 07813 149 


□103120300 Forwards 6EP Topic V-5 evaluation re ACPI) leakage detection 
Request* response within 30 day* If as-built facility 
differs from licensing basis assumed in topic assessment 
Evaluation will be basic input to safety assessment. 

CRUTCHFIELD. D. Operating Reactors Branch S. 01/03/10 5pp 
07906: 327 


□IO310OB12 Forward* Amend 30 to License DPR-61 6 notice of ts«uance b 
eve l lab 1 1 i ty. 

CRUTCHF 1CL0. D. Operating Reactor* Branch 5. 81/03/10 3pp 

07953: 1 76 


8 1 03200576 Ack receipt of 810123 Ur informing NRC of steps 1 
correct violations noted in |E In*p Rept 30-213/00-24. 
DRUNNER. E. J. Region 1. Philadelphia. Reactor Operations Ni 
Support Oranch. 81/02/12 Ip 07967 047 


- -8103200576 Responds to NRC 801323 ltr re violations noted i 
Rept 30-213/60-24 Corrective action* correct algebraic or 
point correction made to reactivity worth of Control Rod 
B-31 w/0ank C Inserted. 

C0UN9IL.W 0 . FEE. W F. Connecticut Yankee Atonic Power ( 
01/01/33. 2pp 07967 04G. 


— 8 1 03 1 BOB? I Amend 36 to License DPR-6 1 . r evl * In g 
Section 4.2 requirement* for shad monitoring 
CHUTCHFI ELD. 0 Operating Reactor* Branch 5 
07953 179. 


Tech Specs by deleting 
program. 

81/03/10 5pp 


--01 03200579 Forward* 1C ln»p Rept 50-213/B0-24 on 801119-21 
violation 

BRUNNER. E. J Region 1. Philadelphia. Reactor Operation* 
Support Branch 00/12/23 2pp 07967:030. 


— 6103200381 Notice of violation from insp on 801119-21 

BRUNNER. E J Region l. Philadelphia. Reactor Operations Nuclear 
Support Sranch 80/12/21 Ip 07967 052 


--8103200582 IE Insp Rep t 50-213/80-24 on 0O1U9-21 None omp I l anc e noted 
Incorrect algebraic end point correction rtade to reactivity 
worth of rod 0-31 6 errors rode in date analysis oP 
moderator temp coefficient 

BETTENHAUSEN. L . PETRONE, C D Region 1. Philadelphia. Office of 
the Director CAPHTON. D L Region 1. Ph i 1 a d o 1 p h 1 a . Reactor 
Operations Nuclear Support Oranch 00/12/19 7pp 07967 053 


8103200158 Forwards IE Info Notice 01-04, "Cracking in Main Qtear 
Lines " No response required 

0RIER.8 H Region 1. Philadelphia. Office of the Director 
81/02/27 \p 07971337 


8103200131 Forwards IE Circular 01-03. ‘Inoperable Seismic Monitoring 
Instrumentation " No written response required. 

OR1ER.0 H Region 1. Philadelphia. Office of the Director 
81/03/02 IF 07971 34 | 


0103200070 Forwards revised IE Bulletin 01-01. "Gurvo 1 lianc e of 
Mechanical Snubbers. ” w/corrected Pages 5 t 6 Change in 
identification of facilities w/C P to which bulletin Is 
applicable does not affect util requirements 
CRIER. 8 H Region 1- Philadelphia. Office of the Director 
01/03/04 Ip 07960.209 


0103180400 Forwards Page 2 of Amend 37 to License DPR -ft 1 . r up 1 ac i ng 
insp 4. totting w/lnservice insp 6 valve testing program 
CRUTCHFIELD. D Operating Reactors Orench 5. 01/03/06 2pp 

93231 039 


- -8103 1 00405 Forwards Amend 37 to Licenso OPH-61 . sa f o ty ©valuation & 
notice of Issuance b ave 1 1 ab U 1 t y Amend 37 only enc I 
CRUTCHFIELD. D. Operating Reactors Granch 3. 01/02/26 2pp 

07933 093 


*--6103100413 Amend 37 to License DPR-61 . r e p 1 ac 1 ng inservlc© insp & 
testing Tech Specs w/inservice Insp & valve testing Tech 
Specs L revising ECC3 valve testing requirements 
CRUTCHFIELD, D Operating Reactors Granch 3 01/02/26 2pp 

07933 097 


6 1 03200 1 30 Forwards IE Info Notice 01-06, "Failure of ITE Model K-600 
Circuit Breaker " No rospons© requlrod 

CRIER. B.H Region 1. Philadelphia. Office of the Director 
81/03/11 Ip, 07971:336 


R. Periodic operating reports ?« related c err os p ondenc e 


8103030347 Forwards "Annual Operating Ropt. 1980 " 

GRAVES. RH. Connecticut Vankee Atomic Pomor Co. 61/02/17 Ip 
07793 143 


--6103030354 "Annual Operating Rept. 1900 " 

« Connecticut Yankee Atomic Power Co Ql/02/10 3lpp 
07793. 144 


B i 03030022 Forwards "Semiannual Radioactive Effluent L Uaeto Disposal 
Rept. Jul -Dec 1980." 

CRAVES. R H Connecticut Yankee Atomic Power Co 81/02/26 Ip. 
077BQ: 279. 


— 6103030627 "Semiannual Radioactive Effluent ft, Haste Disposal Rept. 
Ju 1 -Dec 1900. " 

* Connecticut Yankee Atomic Power Co 81/02/26 93pp 
07708: 200 


6103170344 Forwards monthly operating rept for Feb 1901. 

CRAVES, R. H. Connecticut Yankee Atomic Power Co 01/03/12. Ip 
07924: 039. 


—6103170349 Monthly operating rept for Feb 1901. 

* Connecticut Yankee Atomic Power Co. 61/03/12 Opp. 07924 040. 


8. Reportable occurrences. LERs & related correspondence 


8103090342 Forwards LER 01 -001 /03L-0 

0RAUE8, R. H. Connecticut Yankee Atomic Power Co 61/03/02 Ip 
07844: 339. 


*--01 03090344 LER B1-001/03L-0 on 010205. one of four fane m top sect 
of bypass darpers d l o not close during monthly c on ta 1 r.rrent 
air recirculation fan damper tests Caused by inoperable air 
motor used to position damper Motor dismantled t cleaned 
Fleming, 8 T Connecticut Yankee Atomic Power Co B1/O3/02 Ip 
07044. 360 


0103170600 Forwards LER 0O-O12/OJX-1 

GRAVES. R M Connecticut Yankee Atomic Power Co 01/03/12 Ip 
07930 13J 


--8103170601 LER 0O-O12/G3K-1 on 80071 7. dut ing precritlcal chocks, re, 
coolant pu, 1 *? 2 seal water supply bypass valve stem bushing 
& ro k e. a 1 l owl ng valve to go full open Caused by high closing 
torque Vendor has designed alternate throttling tr tr 
LRVINE. J M Connecticut Yankee Atomic Power Co 81/03/12 2pp 
07930 132 


DOCKET 50-219 OYSTER CREEK NUCLEAR POWER PLANT 


F Security, medical, emergency t fire protection plans 


01030309/0 Forwards summary of staff requirements to resolve open it< 
if Ffl notice re fir© protection features Applicable App R 
provisions, effective 010217. discussed 

ElSENNjr. 0.0 Division of Licensing 80/ | 1/24 4pp 07795. 260 


8103100138 Notifies that NRC c on tree tor %. Wfl Thomas !« DF Ca<reron , ui | 1 
conduct vital area analygls at facility on 000113 
CRUTCHFIELD, D Operating Reactors Granch 5 01/01/00 2pp 

07Q65. 361 


0103020250 Approves 001201 request for delay in conducting emergency 
preparedness e»#rcl»e until Mar 1901 Delay basod on 
scheduled submittal of upgraded emergency plan on 010102 
w/ Imp 1 omen tat Ion by 010401 

CRUTCHFIELD, 0 Operating Reactors Branch 5. 81/01/13 2pp 

07704 276 


0103100264 L tr to all power reactor licensees w/plants licensed prior 
to 790101 Forwards NRC position l request for addl info re 
safe shutdown capability for compliance w/0Oll!9 fire 
protection rule 

EIEJENHUT , 0 0 Division of Licensing 01/02/20 l3pp 


6103260909 Aek receipt of Q0J1O7 ltr r© proposed change to security 
plan Plan will be withheld (ref 10CFR2 790) 

CRUTCHFIELD, 0 Operating Reactors Branch 3. 01/02/24 2pp 

C8040 228 


0 1 0331 0330 Ltr to all licensees of operating plant* 4. holders of CPs 
forwarding NUREO-0696. "Functional Criteria Por Emergency 
Response Fact lit loo " Criteria describe acceptable method 
for meeting NRC requirements U/o end 

E1GENHUT.D 0. Division of Licensing 81/03/09 6pp. 


D 1 03 1 70101 Releases public version of Implementing procedures for 
emergency plan 

FELTON, J M Division of Rules and Records. 01/03/12 lp 
07006: 001 

— 0103170105 Forwards public version of imp 1 oiren 1 1 ng procodures for 
emerge nc y plan. 

FINFROCK. I. R. Jersey Central Power 6 Light Co 01/03/02 lp 

--8103170110 Public version of implementing procedures for emergency 
p lan. Inc lurfes classification of emergency c ond i 1 1 ons. u nusua l 
©vent. alert & site 6 general emergency. 

* Jersey Central Power 4« Light Co. 01/02/24. 300pp. 07906.00: 


□1032304 1 7 Requests extension for emergency plan exercise, due to flu 
training 6 equipment procurement delays. Escort Ise can be 
performed 3 uks following completion of Apr 1901 outage. 

FINFROCK, I R. Jersey Central Power 6 Light Co. 81/03/16 2pp 
07997: 337 


810326028a Submits response to 10CFR50 40 requirements Engineering un 
ha* been Initiated to provide emergency lighting Requests 
extension until 820117 for submittal of plans for altornate 
shutdown sys App R Horn 111.0 it not applicable. 

FINFROCK. I . R. Jersey Central Power t Light Co 01/03/20. 2pp 
08037: 349. 


BI03270012 Requests chat enc 1 emergency planning Info be placed in 
LPDR.W/o 8103170105 

BQUDER.J. L. Division of Rules and Record*. Qt/03/24. lp. 
00047.091. 


0103310307 For-ards t • n? orf y change tc physical security alar Enel 
u l c h h « H Itef 1CCFR2 7901 

F!i|=-RJCK.I R Jer «> e s, Central Po^pr t Light Co 61/03/26 Ip 
09363. 101 


0. Adjudicatory c or t « 9 por>de n c e 


0103040539 Foruards order for 1 leant* mo d . r equ i r l ng autciatic dump 
tyt design tc be independent of air pmsure i r. s tr^en t at i an 
for manual «rd* 

CRijTCHF I EL D. 0 Operating Reactors Branch 5 01/01/0*7 2pp 

07610 341 


--G l 03040569 Order for mc<3 to License CPfl - 1 6. ce s 1 gr ing automatic dunp sys 
to be independent of air pressure ins truienta t ion for 
marcel tuar 

EISfNHUT.O 3 Division of licensing BI/01/Q9 6pp O70SO D44 


J Irsorance t indemity mfornallon 


9103090596 For jardi Endorsement 56 to H4ELU Pol leg MF-44 

GERETY.H F General Pob I l c Utilities - OPU Service Corp 01/03/02 
2pp 0 7849 2-IJ 


9103160396 Forjards Endorsements 5 to MaELU Binder X0-i3 6 NELtA Binder 
EB-13 

CERETV.H F Oeneral Public Utilities - GPJ Service Corp 91/03/11 
4pp 07917 347 


f Operating license stage documents t, correspondence 


6 103190732 Ltr* to all licensees of operating g 1 ants, a p p 1 k c an t s for 
GLs & holders cf CPs re control of hee\y loads Reguests 
review per guidelines in NUREG-0612 forwards MRC position re 
Interim actions & request for add! info 
EtSEMiJT, p 0 Division of L l c ens I ng 00/13/22 30pp 


8 1 03040 958 Forwards order for license .red. requ i r Ing automatic dump 
sys design to be Independent af air pressure instrumentation 
for ranjal scram 

CRUTCHFIELD. D Operating Reactors Branch 5. 81/01/09 2pp 

07810 341 


- -B103040569 Order for ead to License GPR- |6. d e s 1 jn Ing automatic dump syi 
to be independent of air pressure instrumentation for 
marts 1 scram 

EISENKUf.O C Division of Licensing 0J/OI/O9 App 07910 344 


6103190387 Ltr to all licensees of operating plants L applicants for 
OLs J. colder* Df CP» re program fpr environ qualification 
of saf ety- r dated electrical equipment Hems addressed 
involve cold shutdown, replacement parts 6 NUREG-0737 
EIGENH'JT. D 0 Division of Licensing. 01/01/19 6pp 


8103240290 Ltr to all DLR licensees forwarding Suppl 1 to generic 
Safety evaluation on BUR sera- discharge sys 8um**er l i e * 
re-eve luat Ion of interim measures recommended per 601201 
safety evaluation 

ElSEfJHUT. D 0 Division of Licensing 01/01/23 3pp 


810228010? Requests review 6. approval of changed shipment route 
directed by NJ Bureau of Radiation Protection 
CARROLL. J T Public Service Electric L Oas Co oP New Jersey 
81/01/29 Ip 07777 106 


8103120014 Ltr to all licensees of optr 
applicants. except Indian Point 263. 
forwarding inadvertently omitted pegs 
request for add info re control of h 
EI8ENHJT. D 0 Division of Licensing 


atlng plants. CP holders 
7 k on 1 l 2 L TMI-l, 
s from NRC 601222 
eavy loads 

91/02/03 6pp 


6 OL 


910306030/ Forwards 
fcqui pment» ” par t i 
LA1NA3. 0. C . Asst 
3pp. 07836 266 


"Environ ■Qualification of 8afety-Re 
al review Written response required, 
stent Director for Safety Assessment 


ated E 1 ectr i c a 1 
81/02/10 


— 0103060393 "Environ Oua 1 1 f 1 c a tl on of 3a f ety-Re 1 a Led Electrical 
Equipment." partial review. 

* Office of Nuclear Reactor Regulation. Director. 01/02/10 
i8pp. 07836’ 271 


8103040774 Forwards Amend 52 to License DPR- 16. safety evaluation L 
notice of Issuance 6 availability 

CRUTCHFIELD. D. Operating Reactors Branch 3. Bl /02/ 1 l 2oo 
07815 078. vv 


- -Bl 03040770 Amend 32 to License P p R - 1 6. r ev I s i ng testing procedu 
radioactive methyl iodine removal efficiency of carbon 
samples removed from standby gas treatment sys L correcting 
Tech Spec 4 5 bases section 

CRUTCHFIELD. D Operating Reactors Branch 5 01/02/11. 6pp 

07615 000 


- -Bl 030407B4 Safety evaluation supporting Amend 32 to License DP 
* Office of Nuclear Reactor Regulation. Director 01/02/11 
07615 086 


- -Bl 03040790 Notice of issuance 6 availability of Amend 32 to LI 
OPR- 1 6 

CAUTCHF1 ElO. D. Operating Reactors Branch 3 01/02/11 2pp 

070 f s oee 


G10305024? Forwards Amend 53 to License CPR-16 8. notice qf isiua 
aval I ab 1 1 1 t y 

CRUTCHFIELD. D Operating Reactors Oranch 9 01/02/11 3pp 

07025 243 


■81030502S9 Amend 
implement guard 
days 6 to quail 
CRUTCHFIELD, t>. 
07825 246 


33 to Lice 
tra i nlng 
fy all sec 
Operating 


use DPR-16. 1 nc l ud ing require 
L qualification plan within 
urlCy personnel within 2 yrs 
Reactors Branch 9 61/02/1 


men 

60 

1 


t to 


ypp 


6103030263 Notice of issuance l availability of Amond 53 to Li 
CPR-16 

CRUTCHFIELD. D. Operating Reactors Branch 3 91/02/11 2p p 

0702 5. 246 


Gi03t60&69 Ltr to all operating plants 6 CP holders forwarding 
clarification of TM I Action Plan Item III A 1.2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation dates will bo not 
El BE SHUT . D . 0- Division of Licensing 01/02/iQ t2pp 


0103250024 Ltr to all peusr reactor licensees license appllcan 
IWRE0-O6I9 criteria Footnote 2 in Table 2 contains error due 
tp leakage testing deletions Licensee may submit analysis to 
justify use of editing |oj flow controller 
ElSEnHUT.n.O Division of Licensing 01/02/20 0pp 


8 10323 DO 30 Ltr to all licensees of operating nuclear power plant 
applicants for 01. s (except Bt Lucie. Units I 6 2> Requests 
util review to determine capability to mitigate station 
blackout event & promptly implement emergency procedures. 
EISENHUT, D. O Division of Licensing 01/02/25 3 P p 


8103170225 Ltr to all BWR licensees (except Humboldt Bay 6 LaCro 
requesting review of AStfC Cade Class I & 2 pressure boundary 
piping, safe ends L fitting metl per guidelines of end 
Revision 1 to NURE0-0313 Model Tech Specs only one I 
EISENHi/r, D O Division of Licensing 91/02/26 3pp 


- - Bl 031 70266 Model Tech Specs Pages 3/4 0-2, 3/4 0-3. 3/4 4-7 6 3/ 
surveillance requirements for AGUE Code Class 1.2 & 3 
components L RCB operational leakage limiting conditions for 
operation 6 surveillance requirements, 
a General Electric Co 01/02/26 4pp. 


8103090273 Commits to safe operation of facility re environ 
qual 1 f 1 c a 1 1 0 n of safety-related electrical equ i pmen t. p er 
010210 request. 

FINFROCK. I R. Jersey Central Power & Light Co. 01/02/27 Ip 
07030. 320. 


8103190337 ECOLOGICAL 3TUDIE8 QF WOOO-BORlNO B 1 VALVES IN THE VIC 
OF THE 0Y8TER CREEK NUCLEAR GENERATING STATION 

HQAQLAND. H. E , CROCKET, L Lehigh Vnlv. F|W B-3744. hlUREO/CF 
81/02/29 39pp. 06029: 037 


0103110703 Forwards T*eh Spec Change Request 92 

FlNFROCK. I. R Jersey Central Power 6 Light Co. Ql/03/04. Ip 
07885: 033 


--01 03 1 10700 Tech Spec Change Request 92 re control rod drive sc 
discharge vo I capability Certificate of Bvc end 
FIKFRDCH. J R. J*Tte y Central Power 6 Light Ca. 8t/03/04. 
07669 036 


8103130964 Forwards License Change Request 96 info supporting 
proposed changes. 

FINFROCK. I R Jersey Centrai Power t, Light Co. 01/03/09. Ip 


--0103130366 License Change Request 96 to License DPR-16. perml 1 1 
of GE fuel during future fuel loads Certificate of 9vc k 


Support Brancn 01/01/2? 


PP 9BO0] 3?9. 


0103010004 Hr to All licensee* of operating p lantt. apf 1 IcanU for Ola 
& fioHer* of CP* foruardinq 5FCV-01-119 re info necensarg to 
establish environ qua I i f t c a t 1 on of s =» f e t y -r 1 1 g t e d electrical 
equ 1 p me n t 

EJSENHJT, D O Division of LlienUng 01/03/10 6pp 


0103160357 Forwards application to orrend License DPR- 16. s ubm i t ted as 
Tech Spec Change Request 95, re proposed nodi to core spray 
«y * parsers & piping Enel design info is preliminary Tech 
Spec change planned for Fall 1701 Certificate oP Svc eric 1 
F INF ROCK, I ft Jersey Central Power 6 Light Co 01/03/13 2pp 
07910 030 


--01 03160561 Application to Anend License OPR -16. submitted as Teel) Spec 
Change Request 93providlng preliminary design info re 
proposed mod to core spray sys 

FINffiOCK. I R. Jersey Central Power t Light Co 01/03/13 3pp 
07910 060 


— 0103160363 “Core Spray Preliminary Mod Rept." re Tech Spec Sections 3-9 
for r emova I > r ep 1 ac emen t - s t rue tura I evaluation- p^rf orngnce 
analysis 6 testing 

* jersey Central Power K Light Co 81/03/13 27pp 07910 062 


0100160776 Requests extension of 01040? deadline re installation of 
automatic sys to Initiate control rod insertion on low 
pressure in control air header Roquired mods can be done 
Curing outage scheduled on or before 0)0301 

FlNFROCt.l R Jersey Central Power 4 Light Co Rt/03/13 Ip 
07910 309 


010320031? Advises that SEP Topics Vl-7 C (ECC8 single failure 
criterion J. requirements for locking out power to valves) & 
VI-7, C i (failure irodo analysis! are c omp 1 e t e, e * c ep t for 
Integrated assessment Amend 15 to DPfl-16 1* duplicative 
CRUTCHFIELD, 0 Operating Reactors Qraneh 9 01/03/13. 2p p 

07971 017 


0 1 03230360 Forwards refund on Class tit fee for 01012? application 
requesting postponement of installation of alternate water 
supply tank 

MILLER. H 0 License Fee Management Branch. 01/03/16 Ip 
079B0 336. 


0103230334 Forwards evaluation of SEP Topics v-g re RCPB leakage 
detection 6. V-12 A re water purity of BUR primary coolant 
Leakage detection »y* does not have required sensitivity No 
Tech Bpet mods are necessary for water purity 
CftUTCHF IELD. D Operating Reactors Branch 5 81/03/16 23pp 

07979 277 


8103270095 Buirmat y of 010304 meeting w/Mark i ounen group 4 (JE In 
Bethtsda. M0 re supplementary tests conducted in full-scale 
test facility 6 resolution of outstanding Mark I issues per 
NUREQ-0661 Slide presentation It list of attendees enc 1 
CRIMES. C- I. Licensing Branch 3 81/03/16 3pp 00043.203. 


BJ 03240576 Informs that Class IV fee required for 000923 application re 
proposed changes to Tech Bpecs per TMI lessons learned 
Category a items 

D1O08.R M License Fee Management Branch Ql/03/10 lp 
07902.329 


8103240315 Forwards revised Page 4. 7-lo of Tech Spec Change Request B0. 
stipulating specific gravity for station batteries. 

KNL'BELi J. Jersey Central Power 4- Light Co 81/03/19 2po 
07902 333 


--91,03240510 Revised Page 4.7-la of Tech Spec Change Request 00. 
stipulating that specific gravity for station batteries 
Shall be greater than or equal to 1. 190 

* Jersey Contra! Power 4 Light Co. Bl/03/19. 2pp. 07902 354 

BIO3261006 Notification of 810323 meeting u/util in Bethesda.MO to 
discuss review of postulated pipe breaks inside U outside 
containment 

PAUL80N, W. A Operating Reoctors Branch 9. 01/03/23. 2pp 

08033: 192. 


0 Inspection reports* IE Oulletlns 6 correspondence 


8103020138 Forwards IE Info Notice 81-01. "Possible Failure* of GE Type 
hFA Relays." No response required 

GRIER. B H Region 1* Philadelphia. Office of the Director 
81/01/16. Ip 07783 247 


- -01 03 l 90308 tE |n*p Rept 50-2 1 V/Uo-35 on 001201-31 No none omp 1 i anc e 
npted Major area* inspected t Icon tee action on previous insp 
f 1 nt) i t>Q s . ) og & rotor# r evi fu. f o 1 I o jup of onsite events 6 
IE bulletins L circulars 

THOMAS. J n , BRIGGS. L E Region l. Ph i i ad o I p h i a, Office of the 
Director XF. IMIG-R R Region |, Philadelphia, Reactor Operation 
Nuclear Support Bran**- 01/01/20 0 pp 07934 2?fi 


0103200313 Respond* to IE Bulletin 00-17. Supp) 4, “Fai lure uf Control 
Rods to Insert During Scram at 8WR “ Personnel performing 
field calibr of continuous monitoring s;,* are facility 
technicians 

FJNFRQCK. 1 R Jersey Central Po^er L Light Co 01/02/02 boo 
07971 060 


0103230909 Forward* IE Mg t Meeting Rept 30-219/81-02 on R10U4 No 
noncompliance noted 

Cftf£R,(J if Region (. Philadelphia, Office of the Director 
01/02/11 IP 07974 0Q9 


8103230913 IE Kg t Meeting Rept 30-219/01-02 or. 010114 No noncompliar 
noted Area* discussed physical * e c u r 1 1 y program re 
violations identified during Physical Security Insp 
30-219/80-36 on 001215-19 Ostijls withheld iref IGCFH2 79B> 

SMITH. 0. C . OAILE.v. R J Region l. Philadelphia, Office of the 
Director DEVLIN-JU Region i, Philadelphia. Safeguards Branch 
01/02/06 Ip 07974 OlO 


0103040200 Forwards IE Info Notice 81-03. Checklist for Licensees 
Making No t i f 1 e a t l on* of Significant Event* [n Accordance 
W/10CFR50 72 " No written response required 
GRIER. D H Region l- Philadelphia. Office of the Director 
Gl/02/12 IP 07013. 123 


□103030296 Forward* Supp] 3 to IE Bulletin 00-17, "Fallur© of Contra) 
Rod* to Insert During Scram at Bwfl ■ No written response 
required 

ORIER.D H Region 1* Philadelphia. Office of the Director 
01/02/13. Ip 07790 394 


0103200183 Forwards It Info Notice 81-04, "Cracking in Main Steam 
Line* “ No response required 

CRIER- 8 H Region 1. Philadelphia. Office of the Director 
01/02/27 Ip 07972.020 


0103200187 Forward t IE Circular 8J -03, 'Inoperable Soltmlc Monitoring 
Instrumentation " No written response required 
GRIER, B H Region l< Philadelphia. Office of the Director 
01/03/02. Ip 07966 109 


D1O3200099 Forward* revi*ed IE Bulletin 01-01. "Surveillance of 
Mechanical Snubber*." w/corrected Page* 5 t, 6 Change In 
Identification of facilities w/CP to which bullottn is 
applicable doe* not affect util requirement* 

ORIER.D H Region 1. Philadelphia. Office of the Director 
81/03/04 lp 07969 05) 


8103200290 Forward* IE Info Notice 81-06. "Failure of ITE Model K-600 
Circuit Breaker " No response required 

ORIER.D H Region 1. Philadelphia. Office of the Director 
81/03/11 Ip 07969 004 


R Periodic operating reports b related correspondence 


0103040200 Forwards "Ecological Studies at Oyster Creek Nuclear 
Generating Station." progress rept far Bept 1979 - Oct 1900 
Eiecutive summary encl 

FINFRDCK. l.R Carolina Power 6 Light Co 01/02/27 4pp 
07014 001 


- -0 1 030402 1 9 "Ecological Studies at Oyster Creek Nuclear Generating 
Station." progress rept for Sept 1979 - Oct 1980 
e Ecological Analysts. Inc JCP9J 13 Q1/02/28. 440pp 

07814 003 


0103060293 Forwards "Effluent Release Rept. ' for Jul-Dec 1980 
FINPROCK. I. R. Jersey Central Power 6 Light Co 01/03/02 ip 
07030. 267 


— 0103060290 "Effluent Release Rept." for Jul-Oec 1900. 

* Jersey Central Power 6 Light Co Bt/03/02 76pp. 07038 260 


HI03240174 Forward* “Woo^bcrpr Study Associated ll/Cyster Creek 
Generatl^j Station to JC^VL 60 l l 1 t "8 10220 ' Alsu forward* 

corrected Paje 8 . Table 5 of Jun e -Aug 1 *780 rept 

FtN^RCCK. L F Jfrtei/ Ce^f-al Power l Light Cc 81/03/1B Ip 
65130 222 


- -01 032401 70 Corrected Page 9- Table 5. of 1700 HoOiborer study 

rept 

* 3dtte 1 ]e Memorial Institute, Columtus Laboratories 130C9 
80/09/ l 5 Ip 65 1 30 223 


--8103340186 vJoodbcrer Study Associated tf/Gy«t«r Crjp> Generating 
Station to ^CPtL. 8G111 1-810220 

«aCIGLE*-3lakE. QElMCRE.C 1 . HILLMAN R t Oattelle Memorial 
Institute. Columbus Laboratories 150J9 Bl /02/27 2lpp 
651 J0 224 


010J24O362 Forwards ironfily operating rept for Fet 1901 

FlNFfiOC*. 1 R Jersey Central Po-d LL> 3 *>t Co 91/03M9 U 
0799 7 231 


--0)O324O3o7 Monthly operating rept for Feb 1901 

SKLAR.J 3 Jersey Central Power L Light Cc 01/03712 *?pp 
07507 2J? 


S Reportable occurrences lERs 6 related correspondence 


810310044? Forwards LER 0 1 '-COZ/OOL-O 

FlfirpoiH- I R Jersey Central Power 6 Light Co 61/03/03 3?p 

07062 257 


• B103KK>450 l_ER 81-C07/02L-Q on Bl G202 . water - 1 1 ght coot to containment 
spray (ys 1 c o' ?a r taient not closed & verification c f closed 
door r.ot performed Caused by personnel error 6 lack of 
controls to ensure fleer s ai e closed after passage 
CRCS3/-P j Jersey Central Power L Light Co 01/03/03 1? 

07062 260 


0103100456 Forwards LER 80-062/03L-1 

FIK'FPOCK. I R Jersey Central Power 6 light Co 81/03/06 4pp 
07B62. 27 1 


--B103IC0465 LER Q0-C62/03_ - 1 on BO 1 2t8* c on t r o I rod driveline ptrp NCOGA 
failed I ritervlce during normal plant operation Caused by 
failure if p g-np shaft outboard of balancing disc Pu*ip 
internals & pump motor replaced 

CROSOV, P j Jersey Centra] Power t Light Co 01/03/06 tp 
07062:275 


9103170633 Forwards LtR 01-OCB/O3L-O 

FJNFROCK. \ R jersey Central Power U Light Co 01/03/12 3pp 
07925 137 


--B103 1 7CM0 LER 81 -0CO/O3L -0 on 810210- water seepage observed along west 
wall of NR J bldg Direct survey showed detectable ground 
contamination only within 6 inches of wall Caused by hi; 1 ) 
levels in tank vaults Hercultte secured & sealed to wall 
FITZGERALD, K j Jersey Central Power 5 Light Co. 61/03/12 Ip 
079-25 160 


8103240597 Forward* LER 01-OO9/O3L-O Detailed event analysts submitted 
P Inf ROC it. I fl jersey Central Power t Light Co 81/03/16 3pp 
07982 357 


— 0103240592 LER 81-009/03L-0 on 010213, snubber 23/3 found w/very low oil 
leva! 6 cil discovered on floor at base connection during 
NRC w«l k-arounj insp Caused by failure of inner shaft seal 
due to deterioration Snubber replaced w/opereble spare 
FTTZCERALD.M J. Jersey Central Po-.er l Light Co 61/03/16 Ip 
07902 360 


OJCKET 50-220 NINE MILE POINT NUCLEAR STATION, UNIT 1 


F Security, medical, emergency 4 fire protection plans 


8103060406 Approves BCCB07 roquest for completion date eitension re 
mods lor protection sys L shutdown panel until 010930. for 
sprinkler sys until 010530 6 for ventilation duct 
penetration until Spring I98t refueling FR notice end 
DENTQN. M. R Office of Nuclear Reactor Regulation, Otrecior 
81/02/13. 5pp. 07035 . 300 


--8I03060415 Notice nf e» tension of ccnpletion dates for fat t ) i ty fire 
protection mods 

CASE. E 0 Office of Nuclear ReactOT Regulation. Director 
81/02/13 ip 07835 305 


8103100264 Ltr to all power reactor licensees ^/plants licensed pri 
to 790101 forwards NRC position 6 request for addl info re 
safe shutdc,-' 1 capability for compliance e/B0lll9 fire 
protec t i on rule 

E ISEtWjT ,00 01 vis ion of Licensing Bl/02/20 I3pp 


0JO331O33B Ltr to all licensees of operating plants 8* holders of CP 
forwarding NJRfG-0696. 'Functional Criteria for Emergency 
Response Facilities Criteria describe acceptable method 
for meeting h&C requirements ll/o end 

EIS£t-Hj7.0 0 Division of Licensing 01/03/05 6pp 


810331015S Responds to 790817 ltr submitting guard training t* 
qual i f ic at i on plan Review indicates need for revisions h 
add! mfo Comment* enc 1 . ftesp ans e requested within 30 days 
of receipt o* ltr 

I PP0L 1 TO, T A Operating Reactors Branch 2 0J/03/24 4pp. 

000*2 311 


0 Adjudicatory correspondence 


0103200530 Stipulation withdrawing appeal from active court 
consideration to permit ongoing settlement Negotiations to 
continue u/o necessary time strictures Withdrawal i* w/o 
prejudice Related correspondence 

AULlCK. D Affiliation Unknown MCBRIDE. M Niagara Mohawk Power 
Corp KCHUi-MAN. h J Office of the Oeneral Counsel 01/02/23 
07971 315 


0103030366 Petition by TJ Perkins to intervene in proceeding All 
requirements for late filing satisfied Notices of appearance 
in proceeding & Certificate of SvC end 

CHARNOFF.O Affiliation Unknown CHARNCFF. O. Bha-J- Pittman. Po 
Trowbridge 91/02/26 Qpp 07793 229 


9103230404 Confirms that appointment of hearing board re allegation 
against licensee would be premature Licensee will attempt to 
resolve ratters by 010327 Suggests that expedited hearing ho 
held If issues are not resolved Related correspondence 
FITZGERALD. J A Office of the General Counsel 01/03/13 Ip 

07979 332. 


B i 03300496 Clarifies reasons for NRC 001126 enforcement actions 
Results of investigation determined that Perkins possess 
necessary character J* reliability to be reinstated in 
nuclear industry Order withdrawing show cause & mods enc I 
STEllO. V. Director's Office. Office of Inspection and Enforcomen 
81/03/20 2pp 0BO37. 185 


--9103300498 Order withdrawing ordered mod V order to show cause 4- 
terminating Of G01126 proceedings 

9TELL0. V Director's Office. Office of Inspection and Enforce. ’s 
0 1 / 03/29 4pp 08057 107 


I Financial information 


0103160462 Forwards Annual Financial Rept 1900 

LEMPCC9. T e Niagara Mohawk Power Corp 01/03/12 lp 07916 2 


“-8 1 03 160467 Annual Financial Rept 1900 

HAEHL, J. 0 . DONLON. W J Niagara Mohawk Power Corp. 01/02/02 
36pp 07505 001 


P Operating license stage documents L correspondence 


9103190732 Ltrs to alt licensees of operating pi ante, applicants f“or 
OLs 4 holders of CPs re control of heavy loads Requests 
review per guidelines In AUREQ-06I2 Forwards NRC position re 
Interim actions 4 request for addl info. 

EI6ENHUT, D 0. Division of Licensing 80/12/2 2. 30pp 


0103190307 Ltr to all licensees of operating plants 4 Applicants fen 
OLs % holders of CPs re program for environ qua! i Pi cat ion 
of sef «ty- rel a ted electrical equ l pmen t. I terns addressed 
invol/e cold shutdown, rep l actment parts It NLlRE0“O737 
EfBENHlUT, O o Division of Licensing. 8i/Qt/l9. 6pp 


0ID324OC9O Ltr to alt BWR licensees forwarding Suppl 1 to generic 
safety evaluation on 8UR scram discharge sy ». Summer 1 *e s 
r e-eva lust ion of interim ApeiutH recommended per 001201 
safety evaluation 

EISENHOT. D. 0 Division of Licensing. 01/01/23. 2pp 


0103120014 Llr to all licensees of operating plants. CP holders L UL 
qp pi leant s. e* cept Indian Point 2 6 3, Zion i t> 2 6 TM1-I, 
forwarding inadvertently omitted pages from NRC 601222 
request for addl info r» control of heavy load* 

EISENMUT. D. 0 Division of Licensing. 01/02/03 6pp. 


MUREQ-0619 criteria Footnote p in Table 2 contains error doe 
to leakage tatting deletions Licensee rog submit analysis to 
justify use of eilttlng low flow controller 
EISENHUT . 0 0 Division oF Licensing 61/02/20 Hpp 


G 103230030 Ltr to all licensees of operating nuclear power plants b 
applicants for CLs <e»copt Qt Lucie. Units 1 S. 2) Requests 
util review to determine capability to mitigate station 
blackout event b promptly implement emergency procedures 
£IS£NHUT. D 0 Division of Licensing 01/02/29 5pp 


0103170225 Ltr to alt OUR licensees (except Humboldt Day b LaCrosse) 
requesting review of A6ME Code Class I & 2 pressure boundary 
piping. safe ends & fitting mail per guidelines of p nr l 
Revision l to NUREO-0313 Model Tech Specs only enc 1 
EISENHUT . D 0 Division of Licensing 81/02/2 6 3pp 


-**8103 170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 b 3/4 4-0 re 
surveillance requirements for A0ME Code Class 1.2 !» 3 
components & RC8 operational leakage limiting conditions for 
operation It surveillance requirements. 

• General Electric Co 01/02/26 4pp 


8103030603 Forwards application to amend License DPR -63. c hang ing Tech. 
Spec Section 3 2 7 re core spray high point vent limiting 
condition For operation Class It amend fee enc 1 
THOMAS, E D LeBoeu f • Lamb. Lelby l MacRae 01/03/02 2pp 
07790 253. 


--Q1O3O3O606 Application to amend License DPH-63, c h ang i ng Tech Spec 
Section 3.2.7 re core spray high point vent limiting 
condition for operation 

OISE, D P Niagara Mohawk Power Corp. 01/02/27 2pp. 07798.255 


— 8103030638 Proposed lech Spec Section 3.2 7, changing tore spray high 
point vent limiting condition for op er a t i on Sup p or t i ng info 
& fee classification enc I 

# Niagara Mohawk Power Corp fll/02/27 3pp 07790 237 


8103100011 Forwards Amend 40 to License DPR-63 6 notice of Issuance & 
aval lability 

tPPDLITO, T A Operating Reactors Dranch 2 HI/03/05 3pp 

07943 327. 


— 8103160012 Amend 40 to License DPR-63. r equ i r i ng safeguards contingency 
plan be fully Implemented within 30 days of approval by 
Commission 

IPPOLlTO, T A Operating Reactors Oranch 2 81/03/04. 3pp 

07943.330 


— 8103180013 Notice of issuance b availability of Amend 40 to License 
OPR-63 

IPPOLJTO, T A Operating Reactors Branch 2. 81/03/03. 2pp 

07943: 332 


8103160375 Informs that all mods necessary to meet NRC acceptance 
criteria on Mart ! program will be completed by 030131, per 
NRC 810113 order. 

DISE-D.P. Niagara Mohawk Power Corp 81/03/10. Ipp 07917.145. 


8103310804 Ltr to all licensees of operating p I an t s. ap p 1 1 cant s for QL« 
b holders of CPs forwarding 8ECY-01-U9 re info necessary to 
establish environ qua 1 i f t c a 1 1 on of s a f e ty-r e 1 a ted electrical 
equipment. 

EI9ENHUT. D O Olvision of Licensing 01/03/10. 6pp 


9103160507 Advises that mod re control room annunciation for condition 
of diesel generator isolation switch b normal supply breaker 
control switch will be completed during 8prlng 1903 
refueling outage. 

OISE. DP Niagara Mohawk Power Corp 01/03/11 Ip 07921 120 


8103270099 Summary of 010304 meeting ur/Mark I owners group & GET In 
Bethesda.MD re supplementary tests conducted In full-scale 
test facility b resolution of outstanding Mark 1 issues per 
MJREG-0661 . 61 tde presentation b list Of attendees end. 

OR IMEB, C I. Licensing Branch 3. 01/03/16. Spp. 08045.203. 


6103260413 Forwards Amend 41 to License OPR-63. safety evaluation & 
notice of issuance 6 availability 

IPPOLlTO. T. A. Operating Reactors Branch 2 01/03/19 3pp. 

09039: 289 


* Office of Nuclear Reactor Regulation. Director 81/03/19 
0803? 320 


--0103260442 Notice of issuance b availability of A-end 41 to Li' 
OPR-63 

IPPOdTO, T A Operating Reac tors Branch 2 01/03/19 2p p 

0603? 323 


0103260799 Submits licensee plans for schedule t design de script 
per Section If] 0 3 of 10CFR90.App R Mill install safet 
shutdwon panel to provide alternate control for emergency 
condenser Inlet, return l makeup level control valves. 

U1SE.D P Niagara Mohawk Power Corp 01/03/1?. 2pp 08037 ; 


0103270745 Forwards Tech Spec revisions for snubber surveillance, 
801120 request 

DfSE.D P Niagara Mohawk Power Corp Ql/03/20 3pp 08040 


0103270750 Proposed Tech Specs 3/4 6 4 re shock suppressors (si 
L Tables 3 6 Aa-b re sa f e t y - r » 1 a ted hydraulic snubbers. 

Bates for 3/4 6 4 b supporting info enc I 

* Niagara Mohawk Power Corp 01/03/20 14pp 08043.169. 


0103270710 Responds to NRC 610202 request for addl info re degrac 
grid voltge Clarifications on issue are required prior to 
submittal of response 

DlBE-0 P Niagara Mohawk Power Corp. Bl/03/23 ip 0B043, i( 


0 Inspection reports, IE 3ulletlns b correspondence 


6103170248 FUIA request for documents re Investigation of former 
super i ntendent. TJ Perkins 

ALBERT. A Affiliation Unknown BO/12/19 2pp. 07934.323 


0103050704 Forwards IE Insp Rept 90-220/00-15 on 801020-24 Ho 
noncompliance noted 

BRUNNER, £ J Region 1. Philadelphia. Reactor Operations Nuclei 
Support Branch 01/01/06 2pp 07020 120 


--01O3O5O709 IE Insp Rept 90-220/00-15 on 001020-24 No noncnmpli. 
noted Major areas inspected QA program c hanges. aud i t s. 
design changes/mods b licensee action on previous Insp 
findings 

NAPUDA.O. Region I. Philadelphia. Office of the Director. 
QREENMAN.E Region l. Ph 1 1 ad e 1 p h 1 a- Reac tor Operations Much 
Support Oranch 00/12/2? 4pp 07023 122 


9103060212 Responds to IE Bulletin 00-17, Buppl 4. "Failure of Cor 
Rods to Insert During Bcram at BwR " Provisions made for 
operation. per iod ic tem t i ng . c a I i br b repair procedure* a* 
described in Item 6 

LEMP0E8. T E Niagara Mohawk Power Corp 01/01/30 2pp 070: 


0103100463 Forwards supplemental response to IE Bulletin 79-OIB, 
"Environ Qualification of Class IE Equipment' 1 b response to 
Buppl 3 to bulletin. Info provided re components previously 
identified as lacking documentation 

LEMPGE8. T. E. Niagara Mohawk Power Corp 01/02/02. 5-Op p 
07944: 140 


0103100656 Ac k receipt of 010120 ltr informing NRC of steps tafcei 
correct violations noted In IE Insp Rept 50-220/B0- 1 3. 

BRUNNER, E J Region 1, Ph i i a d o 1 ph 1 a, Reactor Operations Nucle. 
Support Branch. 01/02/04 Ip 0/949 240 


- -0103 10065? Responds to NRC 001215 ltr re violations noted In II 
Rept 50-220/00-13 Correc t i ve actions fire door domed, 
autoclosure mechanism replaced b dally fire door insp 
implemented In mid-Dec 1900 

LEKPOES. T E Niagara Mohawk Power Corp 81/01/20. 2pp 
07949 249 


--01 03 1 00660 Forwards IE Insp Rept 50-220/00-13 on 0009 1 6-1 0 1 9 t 
of violation. 

BRUNNER. E J. Region 1. Philadelphia. Reactor Operations Nut 
Support Branch 00/12/15 2pp 07949 251. 


— 0103100663 Notice of violation from insp on 000916-1019 

« Region 1, Ph i lade Iph is. Office of the Director. 00/12/1? 
07949 253. 


E1O323O0S4 Respond* further to I £ Bulletin 79-Olld. Environ 
Ou a 1 1 f i c At i on of Class IE Equipment * Updates G102O2 
commitirent to perform qualification testing of iMI-related 
valve PDni tor inf syi f r Cm Jul 1981 to Nov 1^81 

t.EHPCES. r E Niagara rohauk Pcuer Corp Bl/02/10 Ip Q797S 032 


C 1 03040170 Forward* l£ Info U*ti<e 81-03. Ctecklitt for Litemeei 
Making Uitif i raticri of Significant Events In Accordance 
U/IQCFRSO 72 •' Nc ^ritter response required 
CRIER. 0 H Region 1. Ph i i a d e 1 p h i a. Office of the Director 
81/02/12 ]p 07813 111 


B I 03030*06 For-artf* Sucpl 5 to l£ Bulletin GO-17. "Failure of Control 
Rod* to Insert DurJ-ng Scran at BWR " No written response 
required 

GRIER. 0 H Region 1. PM 1 e de 1 ? h 1 a. Office of t*»e Director 
©1/02/13 Ip. 07795 011 


G103270351 Ace re;eipt of GlOlL’B Itr informing NRC of steps taken to 
correct violations noted ir. If Insp Kept 50-220/00-16 
CARlSQN.R T Region l. Phi 1 ac e 1 p h l a. Reactor Construction S. 
Engineering Support Branch Ql/02/20. Ip 08043 227 


3 1 03270361 Respond* to NRC 810J07 Itr re violation* noted in IE ln*p 
Pe?t SO - 220/ 60- 16. C o rr ec 1 1 ve actions cabling separatee & 
area roped off CD prevent physical interference 
LEMPCE6 T C Niagara Hcrawi Pouer Corp 61/01/20 ip 
09043 226 


--9101270366. Forwards IE Insp Rep t 33-250/80-16 on OOM 19-20 No 
ncncc^p 1 I anc e noted 

CARLSON. R T Region ]. Rh i lad e 1 p h i a . Reactor Construction & 
Engineering Support Branch BJ/Ql/07 2pp. 08043 229 


— 6103270390 l£ Insp Rept 90-220/BO-16 on 801119-20 No none omp 1 I ant e 
noted, hajor* areas inspected ira t n stean isolation sgs t 
emergency cooling *ys tc verify component installation t 
Identification per IE Bulletin 79-01B response 
PAOi.lNO. R J Region 1 , Philadelphia. Office of the Director 

E 3 METER. S 0 Region l. Philadelphia. Reactor Construction &. 

Engineering Support Branch 80/12/10. 5pp. 06043 231 


0103200166 Forward* IE Info Notice 61-04, "Cracking In Main Steam 
Lines 1 No rasponsp required 

GRIER. 8 H Region 1. Philadelphia. Office of the Director 
GI/02/27 Ip 07972 010 


9103170244 Responds to FQIA r-e quest for docu-ents re investigation of 
former site e r t nt on d ant , 1 J Perkins IE Insp Rept 

50-220/79-17 is completely withheld Cref F01A Exemption 61 
FELTON, J. II Division of Rules and Records. 01/03/02. Ip 
07934 32 2 


©103200223 Forwards IE Circular 01-03. ‘Inoperable aelSMc Monitoring 
Instrumentation " No written response required 
GRIER. 0 H Region I, Philadelphia, Office of the Director 
G 1/03/02 Ip 07966.206 


8103200045 Forwards revised IE Bulletin Bl-Ol. "Surveillance of 
Mechanical Snubber*." u/correc ltd Page* 5 t 6 Change in 
identification of facilities w/CP to which bulletin is 
applicable does not affect util requirements 
G^IER.0 H. Region 1, Philadelphia. Office of the Director 
01/03/04. ip 07968. J92 


0103200165 Forwards IE Info Notice 01-06. “Failure of I TE Model K-600 
Circuit Breaker. ’ Mo response required 

GRIER. B H. Region I. Philadelphia. Office of the Director 
01/03/11. Ip 07969:301 


8103270316 Discusses relative merits of lead cave U lead brick uhpn 
used w/portable hiqh-range monitor Lead brick would not have 
prevented distortions In r oad l ng %. Pra v l a i»* submittal* to NflC 
mere not completely accurate 

lEMPGES. T. E Niagara Mohawk Power Corp 81/03/20 Ip 08044:177 


9103300496 Clarifies reasons for NRC 601126 enforcement actions 
Results of investigation determined that Perkin* possets 
necessary character t reliability to be reinstated in 
nuclear 1 n d us try. Or d er withdrawing shoo cause t» nods end 
STCLLO.V. Director’s Office. Office of Inspection and Enforcement 
01/03/20 2p? 06057 18S 


0103060299 Forwards -Radioactive Effluent Release Semiannual Rept. 
uul-Cec I960 ‘ include* meteorological data In accordance 
u/Reg Guide ( 23 

BlLLlFPM. H A Niagara roha-A Power Corp 01/02/27 Ip 07040 163 


6103060309 Radioactive Effluent Release Semiannual Rept.Jul-Doc 1903 
♦ Niagara Mohawk Power Corp 91/02/27 92pp 07040 169 


S Reportable occurrences, l E&* 6 related correspondence 


8 1 03240520 R fl 01-04 on 010209. main stear line radiation monitor 111 
reactor protection sys actuation relay blocked during repair 
of monitor e l «c t r on i c s . r end e r 1 ng monitor Inoperable Caused 
by multiple spurious half scran actuations 

RCMAN- T U Niagara Mohawk Power Corp 01/02/10 Ip 07906 165 


0103030753 Forward* LER 01-OO4/OIT-O 

LEMPCES- T E Niagara Monewk Power Corp 81/02/20 2pp 07791 3)0 


--8k 03030757 LER 31* 004/011-0 on 810209, irain steon radiation monitor 111 
signal f 1 uc t uo to d . c au s i ng multiple half sc ran*. Caus ed by 
loose de tec tor-to- c ab 1 e connector Connector tightened 
HA9R16CN.P Niagara Mohawk Power Corp 0 1/02/23 2pp 

07791 312 


0103120532 Forward* UR 01-OD7/O3L-O 

LEMPCES- T E Niagara Mohawk Power Corp 01/03/04 ip 07901 290 


0103120534 LEW 8I-007/03L-0 on 010202. during weekly Surve 1 1 1 one e« d 1 & « c 
fire pump oil leak was Identified Caused by leak In coupling 
to tubing weld joint Joint removed, rebraied & returned to 
s vf 

« Niagara Monauk Rower Corp 81 /03/Q4 Ip 07901 291 


0103 1 20536 Forward* l.ER 01-OO5/O4L-O 

LEMPCEB- T £ Niagara Mohawk Power Corp 01/03/04. Ip 07901 292. 


0103120539 LER 01-OO5/O4L-Q on 010202. plant discharge temp v* plant 
inlet temp Tech Epee uua? exceeded far 52-h during 
circulating water reve.se flow operation Cause not stated 
Checklist to be revised to prevent future occurrence 
HARRISON. P Niagara Mohawk Power Corp 01/03/04 2pp 
07901 293 


01 03 170628 Forward* LER Q 1 -006/03L-0 

LEMP0E3. T E Niagara Mohawk Power Corp 01/03/06 lp 07729 163 


8103170631 LER 01 -006/031 “Oon 01 0207, d ur i ng fire sy« preventive mainl 
test. ® J ec tr i e fire pump failed to start Caused by broken 
prop Spring in 4160V rotor breaker Spring replaced l pump 
returned to *vc. 

HARRISSN, P Niagara Mohawk Power Corp 01/03/09 lp 07925 163. 


01032504)5 Pr>0-£N-B0-052A on 010320. proposed penalty reduced to 
4215.000. util site nuclear *up er l n t end en t reinstated 8. 

BO 1 1 26 order to show cause rescinded 

TH3hRS0>l' D. Enforcement 6 Investigation Staff 01/03/23 lp. 
07996 003 


V. Operator Eieml n&t 1 on* 


0103110660 Advises of compliance w/min senior operator staffing 
requirements by Jul 1902 Assistance station shift 
supervisors will be upgraded Training will begin in mlrf-l9gi 
for licensing by July 1902 

LEMPOEB. T E Niagara Mohawk Power Corp 01/03/03 2pp. 07005 031 


0103310539 Forwards training program outline scheduled for 0prlng 1901 
rsfueling outage Progror* satisfies requ Irene nt* of NUREG- 
0737 Iter II fl 4 re training for mitigating core damage. 

Program will be completed by 811001. 

DISE.D P Niagara Mohawk Pouer Corp 01/03/25 7pp. 06059 |90 


CLCKET 50-933 UMV OF LOWELL RESEARCH REACTOR 


S Reportable occurrences. l.ER* & related correspondence 


G ) 03060233 HO on 0 10 1 30. e<r t r g en c y generator failed to maintain 
proper operating voltage fc generator cycled rad leal ly 
Caused by improperly positioned voltage regulator 
ratuii l -au t o twitch Warning label added to panel 
WALLACE. T j. Lowell. Untv of 81/02/09 2pp 0/839306 


DCCKET 90-22*1 UNIV OF CAL I FORM 1 a RESEARCH REACTOR 


Q Inspection reports- IE Bulletins b correspondence 


0103020012 Forward* IE Circular Ql-02. "Per f ornanc e of NRC -Li censed 
Individuals WMle on Duty . - No written response required 
ENOELKEN.R H Region 3. San Francisco, Office cif the Director 
01/02/09 lp 07707 104 


DOCKET 50-229 RPI CRITICAL EXPERIMENT 


P. Operating license stage documents 8. correspondence 


0103230000 Advises that 791119 Hr re inadvertent safety injection 
during surveillance testing adequately addresses NRC 
concerns Matter is resolved 

CRUTCHFIELD. D Operating Reactors Oranch 9 81/02/24 2pp 

07976 349 


R. Periodic operating reports 1* related correspondence 


0103190972 Submits annual rept of tests L experiments for 000331- 
610301 Fac i 1 1 t y was utlliied for graduate course on reactor 
experiment*, sum-ner course on reactor design L project work 
to satisfy degree requirement* 

NELSON. P fl Rensselaer Polytechnic (mt 01/03/01 2pp 
07939 119 


DOCKET 90-220 AEROTE0T RADIOGRAPHY & RESEARCH REACTOR 


F Security, medical, emergency t> fire protection plans 


8*03300071 Forwards revised physical security plan for Info only Plan 
withheld (ref iOCFR. 790) 

(MEWACHECK. R L Aerotest Operations 01/03/23 lp. 00093 053 


Q Impaction reports. IE Bulletins & correspondence 


8103020020 Forwards IE Circular 01-02. "Performance of NRC-L 1 c enaed 
Individuals While on Duty." No written response required 
ENQELKEN, R H Region 3. San Francisco, Office oP the Director 
01/02/09. Ip 07707:219 


DOCKET 30-237 DRESDEN NUCLEAR POWER STATION. UNIT 2 


F Security, medical, emergency & fire protection plani 


8101080091 Releases public version of util draft emergency plan. 
NUREQ-0634 info encJ. 

FELTON. J. M. Division of Rules and Record* 60/12/02 10pp 
07416 038. 


--BI01230343 Forward* public version of draft emergoncy plan for 
generating stations. 

PEOPLES, D. L Commonwealth Edison Co 00/04/24 3pp. 04037:169 


--0101080060 Public version of draft emergency plan for generating 
stations 

« Commonwealth Edison Co. 80/07/31. 130pp. 07416. 036. 


61010B0003 Releases public version of util revised draft emergency 
plan. 

FELTON. J. M. Division of Rules and Records. 00/12/03 lp. 

07417: 001. 


- -91 01220239 Forwards public version of util revised draft emergency plan 
u/*t*tlon annexes 

PEOPLES. 0 L Commonwealth Edison Co 80/06/04. 2pp. 09370:005 


• -8101080033 Public version of draft emergency plnn annex 
* CorTonjgjUh Edison Cu 00/07/31 52pp 07417 242 


01031006*16 Forwards evaluation of previously unresolved itP'ii L li 
of current status of items identified as requiring action 
during fire protection review 

IPPOLITQ T A Operating Reactor* Branch 2 01/02/i? 5pp 

07063 014 


0(03100264 Ltr to all pojer reactor licensees u/plants licensed pr 
to 790101 Forwards NRC position h request for add I info re 
safe shutdown capability for compliance w/801119 fire 
protection rule 

EISENHJT.O 0 Division of Licensing 0L/O2/2O 13pp 


8103310330 Ltr to all licensees of operating plants S. holders of C 
forwarding NURE0-0696, ''Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements U/o me 1 

EtSENHi/T. D O Division of Licensing 81/03/05 opo 


Q103260I23 Concur* <*/S0l2l7 request to install tuo-uay headset jar 
specified emergency notification *y* J. health physics 
telephones provided that use will be d i s r on t 1 nued if 
communications quality unacceptably degraded 

KEPPLER. J G Region 3. Chicago, Office of tho Director 01/03/ 
lp 00042 129 


--0103260137 Submits location for installation of one-way headsot 
on emergency notification sys 6 health physics network 
per 001119 request Requests concurrence by 010201 
RAUSCH, T J Commonwealth Edison Co 80/12/17 2pp 00042 i 


8103250609 Releases public vorsion of implementing procedures for 
emergency plan 

FELTQN, J <1 Division of Rules and Records Gl/03/19 Ip 
07006 00 i 


--0103230692 Forwards public version of emergency plan implementin' 
procedures for corporate command ctr, environ director 6 
plant-specific procedures 

OELOEQRQE- L 0 C onmonwea l t h Ediion Co 01/02/27 2p p 
07G06 001 


-8103230702 Public version of emergency plan implementing proceriu 
corporate command ctr. environ director 6 plant-specific 
pr oc edur es 

« ComTon*iealth Edison Co 01/02/27 I400pp 07606 C01 


0 Adjudicatory correspondence 


0103120022 Forwards order for license rod requiring licensee to de 
automatic dump sys to be independent of air pressure 
instrumentation for manual scram. Action would assure safe 
operation of BNRs w/lnadequate hydraulic coupling 
CRUTCHFIELD. D Operating Reactors Oranch 5 01/01/09 2pp 

07906. 352 


--0103I20029 Order for licence nod requiring licensee to design au 1 
dump sys to be independent of air pressure I ns trur*n ta 1 1 on 
for manual scram 

EISENHUT.D 0 Division of Licensing 01/01/09 6pp 07906 I 


0101300233 Forwards NRC 810113 orders for nod of licensor L grantii 
extension of exempt ion. Li c entee must reassess suppression 
pool hydrodynamic loads & complete mod* to meet Oenerel 
Design Cr 1 ter ion 90 

TPPQLITO. T A Operating Reactors Branch 2 01/01/13 3pp 


--8101300244 Order modifying license 5 granting extension of esomp 
Licensee must reassess suppression pool hydrodynamic loads 
& complete mod* ta meet General Design Criterion 90 by 
030131 

EI3ENHUT.0 0 Division of Licensing. 01/01/13 7pp 07302 


0103030704 Informs of error in Ragan supplemental testimony re Fue 
channel blowing to be corrected formally at hearings. 

Applicant does not object to NRC proposed findings of fact 
& no formal reply will be filed. 

STEPTOE, P.P. Ilham. Lincoln 8. Beale 81/02/26. 3pp 07039 291 


0103100339 Forward* 010225 notice of finality of Commission action 
w/regard to generic FES on handling 6 storage of spent light 
water power reactor fuel tNUREG-0373) 

GODDARD. R. J. Hearing Branch 2. 01/03/06 3pp 07064 222 


0101000019 Public version of Revision 1 to draft emergency plan 
• Commonwealth Edison Co 80/07/31. 139pp. 07417:051. 


8)03100379 'or.jrtt F<U O'CsritiDr 8)0313 a<hJavH U Gv03\2 .-e-io. u* - 
Stc I < 810210 rent*. Hr>ieJ 81G226 n# r 0 . HURFC-C6 t 2 > g« n e r ) < 
ltr* o# 031522 L 010203 ‘.vREG-CfcC6. Vo J 3. Ny-t>«r l. 

SEC / -80-325, SJ Chill 901324 .-e~o t- Mj hurray rmo 
GOOOAWD.fl j Hearing 0*-ar< h 2 01/03/ I 3 2pf 07?4? 34 7 


'•-0 1031 00370 Identifies 21 unre^nlvji u'ftg l?iue* relevant t j spent 
fuel fcjI rod for faciliti, 

O'COr.OR.P ff*C - tf* Octal led Affiliation Given. fl 1/03/ l 2 3pp 
07945 349 


“”□103090216 ftespcriJs to A5LG B|0l27 .-.emo r andum l order re safety 
relevance of ^ener u unresolved Safety Issue A- 1 7 cn tys 
mterattian j/»es;ett to spent fuel oo^l mod Mod utU not 
increase vu Merab i ) i t «, of p 1 art 

STOLZ-J F SytteT.s 1 -i C er a c t i or Branch Rl/02/10 IP 


■a V03 100920 UM9£5»OLVED SA c ETY ISSUES StflHAfiV Data as of February 13. 
1991 tAqua Ccotl 

* Internal Information S)(,tte/ri Branch NURE0-0606 v33 N01 
Gl/02/2e 5 1 p p Available at NTIS 0/945.359 


--01031^0932 flejjeui Cc.’nltsion approval of unresolved safety issues for 
reporting to Conjee** in accordance w/1979 nRC annual rept 
coftflltrent Results of systematic r f vl?j of caniMdate issues 
ent 1 

OENTOU-H.R Office cf Nuclear .Reactor Regulation. Director 
5FC Y-93- 2P5 G0/CB/09 97pp 079*5 359 


--0103100943 Inform* that Co^nmiiin has apprcven only listed net 
unresolved ■afetg issues per 5ECY-0D-325 Oilinsby uoill 
hove Included steam line break .u/s-all LOCA NRC to prepare 
revised rept to dittmi eacf unresolved safety issue 
ChIlK.S j Office of the Secretary of the Commission 90/12/24 
2pp 07946 094 


“■*0 1 03 1 60959 Discusses icrcrn ing/ if let t ion criteria for unretolvod 
safety issues Issue screened out if initial screening 
criteria in SECY-00-323 are met Lists questions Issues 
should address for consideration 

MAfeRAHAU , £ j Office of Policy Evaluation* 60/11/35 !3pp 
07946 096 


■fi 1 031 80967 Provide* list of generic technical issues as requested 
KURRAf*H J n lino IS. state of 61/03/13 3pp 07946:097 


9103260/92 Forwards RE Hubbard 81031? affidavit outlining unresolved 
safety issue* relevant to spent fuel mod proceeding 
Certificate of 3vc wtl 

WRRAV.n J Illinois- State of, 91/03/17 2pp 000 36 1 53 


- - 0 103260000 Affidavit identifying 34 generic unresolved safety issues 6 
generic TlSt issue* h describing uby issues ray Impact public 
health H safety Prof qualification* enc J 
H'J BOARD. 9 E MHO Technical Associate* 81/03/17 3Spj> 

08036 1 S 5 


9103270700 Notice of fort her hearings on proposed amend to facility OL 
re spent fuel poo] .rod 

WOLF. J F. Atomic Safety and Licensing 3oard Panel 01/03/17 2pp. 
08042 342. 


I Financial information 


9 1 033 K 06 1 3 Forwards guarantee of payment of deferred pro<ntu«t for 19QI 
per ARC request 

OSTER, J Coironu»ealth Edison Co 01/03/27 Ip 


'-8103310620 forwards Annual Rept for CY80 & statement of internal cash 
flow projected for 1981 6 actual for 19G3 per provisions of 
I0CFR140. Chapter 1. Section HO 21 & llRC 770615 Ur 
NEXOtf. H H commonweal th Edison Co. 81/03/27 6pp 


J Insurance & Indemnity in for ration 


0103090581 Forward* Endorsement 9 to NElIA Binders EB- 1» ED-2. E8- 3. 
EB-29,EB-30. EQ-42.EB-43 h MAELU Binder* XB-e.XB-2.X0-3, 

X0-29- XB -30, X 0 - 42. XB-43 

OS TER - *J Ccownonuee 1 1 h Edison Co. 81/03/02 ISpp 07850 142 


p. Operating license stage documents ic correspondence 


8103060399 Forwards request* for add I info re 0EP Topic VI-7 A. 3 
concerning b'CCS test capabilities. 

CRUTCHFIELD. D. Operating Reactors Branch S. 00/12/19 3pp 
07032 116 


R103191732 Ltr* to all licensees of operating p 1 an t s . app 1 t c a n ts far 
OL* i oolders of CP* re control of heavy load* Requests 
review per guidelines in N'U?7£G-06!2 Forwards NRC position re 
interim actions K request for aJtfl info 

EfSELHVT.D 0 Division of Licensing 00/12/22 30pP 


8103050160 Forward* Amend 53 tn License DPR - 19, *a f e ty evaluation t 
notice of issuance 6 ava 1 1 at> I 1 1 ty 

CRUTChF IT l D. D Operating Reactors Branch 5 00/12/30 2pp. 

07025 174 


— 01030901/3 A-end 93 to License DPR- 1 9. e i tend i ng date for compliance 
u/800221 confirmatory order to 010104 

CRUTCHFIELD. D Operating Reactors Branch 9 BO/12/30 2pp 

07025 176 


--8103050176 Safety evaluation Supporting Amend 33 to License DPH-J9 
♦ Office of Nuclear Reactor Regulation. Director 00/12/30. Jpp 
07029 I 70 


0103050(85 Notice of issuance f, availability of Amend 93 to Llcons* 
CPfi-19 

CRUTCHFt E ld, D [Iterating Reactor* Branch 3 80/12/30 2pp 

07B25 181 


dl 03060283 Advises that 761026 request to amend Tech Specs to author!** 
oporotion j/ore automatic depr es *ur i t a t i on valve out of 
sve for up to 30 days Is no longer under active review l> is 
considered withdrawn 

CRUTCHFIELD- 0. Operating Reactors Branch 5 Gl/01/00 2pp 

07036 339 


8103120022 Forwards order for license mod requiring licensee to design 
automatic dump *y* to be Independent of air pressure 
instrumental ion for manual scram Action would assure safe 
operation cf B«Rs u/ inad eqoa te hydraulic coupling 
CRUTCHFIELD- 0 Operating Reactors Branch 5. 01/01/09 2pp. 

07906 352 


--B10312002V Order for license mod requiring licensee to design outomM 
dump * t, s to be independent of olr pressure instrumentation 
for manual scram 

EI6ENWUT.D 0 Division of licensing 01/01/09 6pp 07906 334 


B) 01 300233 Forwards NRC 810113 orders for mod of licensee & granting 
extension of e i erp 1 1 on. 1. i c e ns ee must reassess suppression 
pool hydrodynamic loads & complete mod* to meet Genoral 
Design Cr I ter i on 30 

IPPOLITO. T A Operating Reactors Or*nch 2 RW01/13. 3pp 


--01O13OO244 Order ->odifying license >* granting eitenslofi of exemption 
Licensee must reassess suppression pool hydrodynamic load* 

\ complete mods to meat General Design Criterion 50 by 
030131 

e I SCM4JT.il 0 Division of Licensing 01/01/13 7pp. 07602 1 4(1 


■6\013C0259 Order -modifying license L granting extonsion of axomptibn 
Licensee must reassess suppression pool hydrodynamic loads & 
complete mods to meet Oeneral Design Criterion 90 by 821231 
EI8ENHUT. D 0. Division of Licensing Bl/Ol/13 7pp 07302 162 


■0101300267 Order modifying license t granting extension of exemption 
Licensee nust reassess suppression pool hydrodynamic loads L 
complete modi to noet Oenerol Design Criterion 50 by 021231 
ElSEMfur. D 0 Division of Licensing. 81/01/13 7pp 07302 16U 


0103190387 Ltr to all licensees o-f operating plant* & applicants for 
OL* & holders of CP* re program for environ qua 1 1 f 1 c a 1 1 on 
of safety-related electrical cqul pmen t. I toms addressed 
involve cold sdutd own . rep Uc ame nt parts \ MJREQ-0737. 

EISENKUT.D O Division of Licensing 01/01/19. 6pp. 


8103240290 Ltr to all BUR licensees forwarding Buppl 1 to generic 
safety evaluation on GUR seen discharge sys Qutnmaritei 
r e-« valuat Ion of Interim measures recommended per 801201 
safety evaluation 

ElSErtHUT.D 0 Division of Licensing. 81/01/23. 2pp. 


6103120014 Ltr to all licensees of operating plants. CP holders & OL 
app 1 i cants, exc ept Indien Point 2 & 3. Zion 1 %, 2 & TMI - 1 , 
forwarding inadvertently omitted pages from NRC 001222 
request for add 1 info re control of heavy loads 
EI6ENHUT. D 0. Division of Licensing. 01/02/03. 6pp. 


8103100054 Forwards Amends 33,56 & 49 to Licenses DP«-2, DPR-19 & 
DPR— 25. respee tively 4- notice of Issuance L availability 
CRUTCHFIELD. 0 Operating Reactors Branch 9. 81/02/11. 3pp 

07953 217 



DOCKETED ITEMS 


--OJ03180BM Amend* 33.56 & 49 to Licenses OPR-?. DPR- S 9 & DPR-25. 
respectively. adding requite rent to na in tain guard training 
& qualification plan to be Implenented within 60 days 
Security personnel to be qualified ulthln 3 yr* 

CfiUTCHF [ ELD. D Operating Reactors Branch 3 IPPCLITQ. T A 
Operating Reactors Branch 2 81/02/11 6pp 07993 220 


--01O31BO871 Notice of issuance ’* availability of Amends 33.56 l 49 to 
Licenses DPR-2.DPR-I9 L DPR-23. r e sp e< 1 1 ve 1 y 

CRUTCH* 1 IELO. 0 Operating Reactors Branch 9 Bl/02/11 2pp 

07933 226 


01O3C6O436 Forwards "Environ Qua 1 i f I c a 1 1 on of Safety-Related Electrical 
Eqvl pirent. " partial review Uuu»n response required. 

LA1WAS.0C Assistant Director for Safety Assessment 81/02/13 
3 P p. 07035 230 


--0IC3O6O447 “Environ Qualification of Self ety-Re 1 a ted Electrical 
Equipment.' partial review 

a Office of Nuclear Reactor Regulation. Director 01/02/13 
l6pp 07833 233 


6103160669 Ltr to all operating plants t CP holders forwarding 
c lat I f Icat ion of TMl Action Plan Item Ilf A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 days that imp 1 enentat l on dates will be ret 
EISENHUT.D O. Division of Licensing 81/02/10 12pp 


8IO3I002H F oruard s or gan i i a 1 1 ona I charts depicting NRC Region 3 
root aanl t a 1 1 on . e f f ec 1 1 ve 810216 

XEPPLEfl. J 0 Rug ion 3. Chicago. Office of the Dl roc tor 01/02/ 20 
;»pp 07063 219 


8103250024 Ltr to all power reactor licensees b license applicants re 
fJUREO-0619 criteria Footnote 2 In Table 2 contains errnr duo 
to leakage testing delations Licensee may submit analysis to 
justify use of existing low flew controller 
EISENHUT.D 0 Division of Licensing. 01/02/20 0pp 


01Q3O2O4B7 Forwards revised pages to 8I012Q proposed amend of License 
DPR- 19. changing Tech Spots to allow iirpl omenta t ion of future 
reloads per 10CFR90 59 

JANECEK.R F Commonwealth Edison Co. 01/02/23 Ip. 


-8103020409 Tech Specs 1.1.2 1.3.9 & 4 5 re safety 1 1ml t . 1 1 *n 1 1 ing safety 
I Ini t. 1 1 mtt ing safety sya s e 1 1 1 ng . 1 I m 1 1 1 ng condition for 
operation & surveillance requirement Table 323 for rod 
block instrumentation ( proposed App A ere l 
* Commonwealth Edison Co 01/02/23 9pp 


0103060324 Requests remittance of Class 3 safety issue fee required by 
601224 request for extension of 000221 confirmatory order re 
recirculation pump trip installation. 

DIOCS.R M License Fee Management Ifranch. 01/02/24 lp 
07836 143 


0103100630 Advises that sore pages of 01O12B proposed amend to App A 
Tech Specs to License DPR-19 are j 1 1 eg 1 b 1 e. Rep rod uc 1 b 1 c 
original copy of proposed Tech Spec changes should be 
submitted. 

O 'CQNN3/1. P. W Operating Reactors Branch 9 Bi/02/29 ip 

07063: 027 


8103230030 Ltr to all licensees of operating nuclear power plants & 
applicants for OLe (except St Lucia. Units I 6 2) Requests 
util review to determine capability to mltlgato station 
blackout event & promptly implement emergency procedures. 

EISENHiir. D 0 Division of Licensing. 01/02/29. 9pp 


8103100743 Discusses response to A6LD 810127 memorandum 6 order re 
spent fuel pool mod applicability to generic unresolved 
safety Issues. Control of heavy loads near spent fuel & 
seismic design criteria should be addressed. 

KNtEL.K Goner 1c Issues Branch. 31/02/26. 2pp 07069: 316 


9103110192 Submits Info re safety relevance. If any. of various generic 
unresolved safety issues under continuing study to proposed 
spent fuel pool mod* per 010127 A0LO memorandum St order. 

KNICL.K. Oenerlc Issues Drench. 81/02/26 2pp 07884 297 


9103170229 Ltr to all DWR licensees (except Humboldt Bay t> LaCrosse) 
requesting review of A8KE Code Class 1 S 2 pressure boundary 
piping. safe ends 6 fitting matl per guidelines of enc 1 
Revision I to NUREQ-0313 Model Tech Specs only end. 

E 18 EMHUT, d 0. Division of Licensing. 81/02/26. 3pp. 


- -8103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 & 3/4 4-0 re 
surveillance requirement* for ASME Code Class l# 2 & 3 


8107230013 Gprortc Ltr 0|-O6 to all CP ’’older* l CJl applicants re 
IGCFR50 7 1 ( e i . ‘Periodic Updating of FSAR s . effective 

R00722 Info re FSAR legal statu*, f or mat K content enc 1 
E13ENHJT.D 0 Divjuon of Licensing 81/02/26 lOpp 


GIO3O3C06O Forwards statu* summary for NUflEG'0737 items to which ut I 
committed to i e»pond by 81030] tong-terr program under 
intensive internal revl9w Program will be submitted ty 
010316 

ADEL. J S Commonweal th Edison Co 01/02/27 3pp 69067 391 


8(03030190 Forward* addl info re containment purge 5 vent valve 
operability, in response to NRC 001202 ltr 
JMIECCK.P F Co’irotvaeaUh Edison Co 01/02/ 27 20pp 


0103090640 Responds to NRC 8)0213 ltr providing list of potential 
equipment deficiencies identified in NRC review of 
safety-related electrical equipment Util (..111 respond to 
deficiencies when NRC identifies basis for each 
ABCl.. J B Commonweal th Edison Co BI/03/0? 2pp 07040 299 


8 1 03130407 Advises that addl c 1 a r I f i c a 1 1 on or. Items I.S,9a-b &, 10 f 
5EP Topics 111-6 1. 11 re seismic design consideration l 
component integrity per 810(30 request. will be provided by 
B103I3 

UANECEK.R F Co.-mqnweal th Edison Co 01/03/03 lp 07907 060 


0103120940 Forwards Class II application fee re request for extensia 
of confirmatory order. in response to NFC 810224 request 
JA’lcuEK.R F Commonwealth Edison Co 01/03/06 Jp 07901 234 


--BI03I20390 Atk receipt of application fee for facility re util 010 
r eques t 

DIOO0.R License Fee Management Branch 01/03/10 Ip 
07901 235 


8)03310004 ltr to all licensees of operating p 1 ants, app 1 i c an ts for (J 
*, holders of CPs forwarding 6ECY-01-U9 re info necessary to 
establish environ qua 1 1 f 1 c a 1 1 on of safety-r o 1 ated electrical 
equipment 

ElfcetiMUr.O 0 Division of Licensing Qt/03/10 6pp 


8103130505 Forward* evaluations of EEP Topic VI-7 C l.App k. re 
elec tr lea 1 . in9 trumentatl on {. control re - re v i etn* 6 Topic 
VI I -3 re safe shutdown sy* Request* differences between 
as-built facility Ik licensing basis within 30 day* 

CRUTCHFIELD. D Operating Reactors Branch 9 81/03/11 44pp. 

0791 l . 293. 


0103180917 Informs NRC that util will continue to require full 
radiation training for NRC personnel entering radiation 
areas at f ac 1 1 l 1 1 e s • p end I ng further NRC communications. 

TflAMM. T R Commonwealth Edison Co. 01/03/11. Ip 07944 201 


0103100531 Forwards procedure* for GEP Topics V - 10. D. V- 1 1. B- VI I -3 t> 
1X-3 re safe shutdown h control room evacuation Also 
forwards one ovorsite drawing Aperture card is available in 
POR 

JANACCK.R F Commonwealth Edison Co. 81/03/12 2pp 07965 341 


--0103 100542 Revision 9 to "Unit 2/3 Normal Unit Shutdown." 
* Commonwealth Edison Co. 00/07/31 ilpp. 07965 343 


0103100951 Revision 7 to "Unit 2/3 Shutdown From Power Operation t 
Standby. " 

« Com-ronwealth Edison Co 80/07/31. (Opp. 07965.334. 


--9103180563 "Control Room Evac ua t 1 on/8a f e ShutdOom " (Primary 
Responsibility-Operation* Director J 

» Commonwealth Edison Co 00/07/31 llpp 07966 001 


0103180745 Responds to 810130 ltr re review oP E00-EA-5069. 

"Summary of Dresden Unit 2 Piping Calculation. " Comment* 
will be submitted by 810424. 

JANECEK.R F Commonwealth Edison Co 81/03/13 3pp 07934 101 


8103200391 Forwards revised abstract V Pages 2-2. 4-2. 4-9. 7-2 fc 18-2 
CE-t-A. Revl slon 16 re QA program Revisions reflect ABME 
winter addenda code changes, changes made per A9ME survey 6 
clarifications & corrections 

TRAMM. T R. Commonwealth Edison Co 01/03/16 Ip 07971 038 


— 0103200369 Revised abstract 1 Rages 2-2. 4-2. 4-5. 7-2 l* 10-2 of Rev! 
16 to OA program 

* Commonwealth Edison Co CE-l-A R16 01/03/16 fepp 

07971: 039 


9 l 0 j 23 GT 59 Forward response* to NAC question rt adequacy of station 
e(«< trical ;t*tnbuti°n ns -olti{«i Revitei table snowing 
aonli*-V POJI r but vcltage* ohm vmi re»*rv* auiillar, 
transferrer is {irfil'') shutdown lead an( 1 

,iAVEC6 A 'fl F Ccr-.«»r...« e\th Edison Co 61/03/10 3pj 07^75 323 

fn03~C03o3 notifies that h3 C 603217 I tr re SEP Topics VI-7 A 3.V1-10 A 
l vtl-2 r»,)Kii » found d:cept«bU Areas cowered included 
ECCS a C tue 1 1 or ty» * testing of r*act?r trip »y» L 
erginsereq safety features 

ja'.EC E / ■ R f Ccf -onyea 1 1 ** Edison Co 01/03/10 l? 00057 243 

0103240 1 59 Requests clarification o# constraints placed on EUR fuel 
etpoiu r es ce“ 6 DU 12 SfcR » equl r «*»nt \n conflict wfqenertc 
NRC approval of operation received by CE in NOv 1900 Itr 
Util * ssl ~e* previous cormit'tnt no lender applicable 
JANECE a H F Ccm-onvea I 1 1 Edison Co 61/03/19 2pp 07990 342 


--B103060049 Order iepoim| civil penalty In amount or *««u. uuw r„, 

Of none omp 1 lance opted in IE ln*p on 800800 re operators 
observed t>* resident inspector to be asleep. Eva luotl on of 
licensee response e n c ] 

STELLO.V Director's Office. Office of Inspection and E nPor c er a r t 
01/02/23 lOpp 07839 242 

0103060455 Ac k receipt of 001210 l 810203 Itr* informing MIC of steps 
taken to correct violations noted in IE Insp Flopts 
SO-OlO/BO-21. 50-237/80-23 *. 30-249/80-27 

ftSHEfl.W L Region 3. Chicago. Fuel Facility 6 Materials Safety 
Branch 61/02/23 lp 07037 231. 

--BIO3060465 Supplemental response to NRC 801125 Itr r© violations notec 
in [£ In sp Repts SO-Ol 0/00-3 1 . 90-237/80-23 & 90-249/00-27 
Corrective actions log established to be Pilled out by 
vendor r epr e s ent a t n/e when collecting environ sample*. 

ABEL. J 5 Ccraonuea 1 1 h Edison Co 81/02/03 Ip 07037 232. 


0 Inspect tor. report*' IE 3jll#tini 4 < cr r t *p ontfenc , 


0103240711 Responds to Suppl 3 of IE Bulletin 79-OlB. 'Environ 
Oval i f ic at icn of Class IE Equipment - Supplier* have teen 
contacted to provide qualification cf acoustic monitors on 

relief i safety valves 

ABEL- J S Cor^or^ea I th Ediscn Co 81/02/02 3pp 07909 212 


010313022? Forwards IE Insf Pepts 50-01 0/00-23. 50-237/80-25 t 
50-249/60-30 on Q01H5-1231 4 notice of violation 

vtlSHtfWi. ft f Region 3. Chicago. Reactor Operations Nuclear Support 
3ranch 81/02/03 2pp 07912 193 


--81G313023J f.'Jtice of violation fre" in*p on 601115-1231 

KElSHMAfj.p f Region 3- Chicago. Reactor Operations Nuclear 
Support Brand 01/02/03 IP 07912 195 


'-8I0313024S IE In*p fiepts SO- 01 0/90-23. 53-237/80-23 L 50-249/00-30 on 
E01 1 13-1231 None o"-pl lane e noted pressure regulator setpoint 
below reactor pressure Cur tng startup re-sultlng in reactor 
sc r a-> 

TON / ilE» T fl . RE 1 MANN, F w . V CRDAN.M J Region 3- Chicago. Office 
of the Director 81/02/02 lOpp 07912 196 


01030201 15 Forwards l£ Circular 01-02. "Performance of NRC-Ltcen»ed 
Individuals While on Out H “ No written response required 
hEPPLEB. J ■) Region 3 . Chicago- Office of the Oirector 31/02/09 
2pp 07708 020 


91032C0044 F erwar tfs mfo re ultrascnic test *<ram discharge vol 
ontinuout monitoring sy» in response to- IE Bulletin 80-17. 

Supp I 4 u/e ere I. 

RAUSCrf T J Commonwealth Edison Co. 01/02/11 2pp 07960.(90 


0 103200284 Forwards technical inf 0 . updat t n g 010202 response to IE 
Bulletin 00-17. Supp 4, "Fa i lure of Control Rods to Insert 
During Scran at BWfl " W/o end 

RAUSCH. T J Commonwealth Edison Co 01/02/11 2pp. 07971 165 


0103040231 Forwards IE Inf© Notice 01-03. 'Chectlist for Licensees 
Mating Notification* of Significant Events In Accordance 
W/I0CFR5O 72 “ No written response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director BI/02/12 
2pp 07013 203 


0103030302 Forwards Supp] 5 to IE Bulletin 60-17. "Failure of Control 
Reds to Insert During Scram at BUR.' 1 No uritten response 
requ if si 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director 81/02/13 
2pp 07790 357 


— 0103060481 Responds to NRC 001123 llr re violation* noted in IE Imp 
Repts 50-010/00-21- 50-237/00-23 *. 50-249/80-27 Corrective 
action* preparing Itr to vendor reinforcing need for strict 
compliance u/red J o 1 og i c a I environ monitoring program 
ADEL - J 9 Commonwealth Edison Co. 00/12/ 10 2pp 07QP7 2.13 


8103160373 Forwards monthly status rdpt re ©valuation* performed In 
response to IE Bulletin 79-14. "Seismic Analysis for 
As-Built Safety-Related Piping 9yi 1 Tables noting 
etcettlve pipe stresses end 

janECEK. R F Commonweal t h Edison Co. 01/02/25 Ip 07916 106. 


0103160494 forward* If Circular 81-03. "Inoperable 0ei*mlc Monltorlrg 
Instrumentation " No response required. 

V'EPPLER.J 0 Region 3 . Chicago. Office of the Otroctar fil/03/02 
2pp 07915 300 


Bl 031 7037 1 Respond* to IE Bulletin 01-01. "Burve 1 1 Unc tf of Mechanical 
Snubbers ’ No Nudear Safeguard* Corp snubber* have boon 
Installed or ui l I be installed on safety-related sys 
jANECEK.fl F Commonwealth Edison Co. 81/03/02 2pp 0/V25 250. 


8103160094 Forward* revised IE Bulletin 81-01. "Surveillance of 
Mechanical Snubber*. “ j/corrected Page* 5 1* b Cbangi in 
i dent 1 f lea t Ion of facilities w/C P* to which bulletin is 
applicable does not affect util requirement* 

KEPPLER. J 0 Region 3. Chicago. Offie© of the Director el/03/04, 
lp 07913 065 


0103200394 ForwaTCs IE Info Notice 8t-06. "Failure of ITG Model IL-1>00 
Circuit Breaker. " No re»pon»* required. 

KEPPLER, J 0 Region 3, Chicago. Office of the Dlrpctor Gl/03/11. 
2pp. 07972 133 


8103200695 Foruards IE Info Notice 61-03. "Degraded DC By* at 
F«U«a4«* " No action required 

HEPPLER.J 0 Region 3, Chicago. Office of the Director 01/00/13 
2pp 07966. 133 


8103200269 Forward* IE Info Notice 01-07. "Potential Problem 
W/Water- 80 lub 1© Purge Dam Matt* Used During Inert Oat 
Welding." No response required 

KEPPLER. j 0 Region 3. Chicago. Office of the Oirector. Bl/03/16. 
2pp 07966 226 


0103261193 Respond* to IE Bulletin 00-29, "Operating Problem* W/Terget 
Rod Safety Relief Valve* at DWR* " Engineering revleu of 
LaSalle safety relief valve pneumatic supply sy* still In 
progress Mods will b© completed prior to fuel loading. 

RAUSCH. T J Ccmrohwea 1 th Edison Co QI/03/19. 7pp. 00040.232. 


0103260044 Forwards IE Insp Rtpt 30-237/81-01 on 810106-07.14-15 & 22 
No non comp | iar.ee noted 

FIORElU.O Aeqion 3. CMcaqo. Reactor Construction L Engineer ir>g 
Support Branch BJ/02/J3 ?pp 08041 211 


0103270404 Confirm* info in 900610 response to IE Bulletin 00-06. 
"Engineered Safety Feature (E0F) Reset Control*." Valve* 
2301-64.65.29 t 30 close on HPCI sys Initiation HPCI 
auxiliary oil pump ulll not deplete power source 

JANECEK. R f Commonwealth Edison Cp. 81/03/20. 4pp 00046 221 


8103260051 IE Insp «ept 30-237/81-01 on 010106-07.14-19 6 22 No 
none omp 1 lane • noted Mejcr arte* Insp ec ted; 1 n*trvu e insp 
program r »v 1 e«. p r oc edure r evl ew. obser v* t| on of activities 6 
review of n»s documentation 

KEY, M J. Region 3. Chleago. Office 0 # the Director 
DANIELSON. D M Region 3. Chicago. Reactor Construction L 
Engineering Support Branch 01/02/12 7pp 08041:213 


R. Periodic operating report* fc related correspondence 


0103020369 Forwards semiannual r«pt r* radioactive effluent discharge 
4. solid radioactive waste for Jul-Dec i960 

GCOTT. D. J. Commonwealth Edison Co. 81/02/06 lp. 07784.234 


—8103020374 Semiannual rept re radioactive effluent dischargee & solid 
radioactive waste for Jul-Dec 1980 

• Commonwealth Edison Co 81/02/06. JSpp 07704 235 


8)0303079? Forward* occupational radiation exposures rept for 1930 
griEL.J 9 Ct-nrtpnweal th Edison Co 01/03/29 Ip 07799 099 


--G1 03030007 Occupational radiation exposures rept for 1900 
« Corro nwea I t h Edison Co 01/02/29 3pp 07795 056 


0)03130353 Forward* monthly operating repts for Fab 1981 

SCOTT. D. J Commonwealth Edison Co 01/03/03 Ip 07911 )2l 


- -0 1 03 1 30358 Monthly operating repts Por Feb 1901 

MAXWELL. D C Cormonwea 1 th Edison Co 81/03/03 I7pp 07911 122 


8)03240340 Forward* “Annual Operating Rept for 1900 ’■ 

SCOTT, 0 J Com-ionu/ea 1 th Edison Co 01/03/11 1? 07907 109 


0103240353 "Annual Operating Rept Por 1900. " 

• Commonwealth Edison Co. 81/03/11 23pp 07907.106 


S. Reportable occurrences. LERs 6 related correspondence 


8)03030942 PNO- l I I -B0“229 on 001211, unit manually tripped following 
h l-M alarm from scram discharge vol continuous monitoring 
sys Caused by water leaving into SDV during maint on control 
rod drive hydraulic control unit 10-11 Drawing one I 
REIKAUM. F , flQYD. 0. C . HE I AMMAN, ft. F Region 3, Chicago. Office of 
the Director 00/12/11 3pp 07795 242 


81031(0694 Forwards LER 80-044/03X-I 

SCOTT, D J Commonwealth Edison Co. 81/02/06 Ip 07007 099 


-’-8I03H070I LER 00-044 /03X - 1 on 00 1 124. tar g e t rock safety relief valve 
2A inoperable pressure alarm annunc 1 ated . 1 nd 1 c a t 1 ng 
Inoperability of target rock in safety mode Caused by 
shorted L grounded bellows leak pressure switch 

QPEROFF.R Commonwealth Edison Co BWQ2/2S 3pp 078G7 100 


□ 1031 70560 Forwards LEA 79-01 7/0U-3 

SCOTT, D J Commonwealth Edison Co 01/02/06 2pp. 07935 329. 


--13103170587 LER 79-0I7/01X-3 on 790327, containment isolation valves 
AO-2- 16001-23, 24, 60, 61 , 62 6 63 leakage exceeded Tech Spec 
1 iml ts. Caused by leaking valve shaft seals 1601-23 6 24 
Valve 1601-24 replaced «. shaft seals on 1601-23 & 60 fixed 
2 IRWAB. K. Commonwealth Edison Co 01/02/19 3pp 07933 330 


0103030779 Forwards LER 0I-OO9/O3L-O 

SCOTT, D J. Commonwealth Edison Co. 81/02/26 Ip 07797: 352 


— 0103030703 LER 01-OO9/O3L-Q on 810 129. r eac tor protection sys 20 M-Q set 
output breaker Palled to trip. Caused by stuck trip ir.echani *m 
on breaker probably due to dirt buildup or Inadequate 
1 ubr 1 c a 1 1 on. Qreak er replaced. 


BADER, 8. Commonwealth 

Edison Co 

81/02/26- 

Ip 

07797 353 

0103170543 Forwards LER 01- 
BCOTT, D. U. Commonwealth 

-010/01 T-0 
Edison Co 

01/03/09. 

IP 

07923: 100 


8103170948 LER 0 1 -010/01 T-0: on 01 021 0. dur i ng refueling outage, snubbers 
at drywell locations 4,8,32,33 S, 29 Palled bench test. Caused 
by rough handling at location 4 6 by environ conditions In 
drywell at other locations Snubbers replaced 

6PER0FF, R Commonwealth Edison Co 01/03/10. 9pp. 07929 101. 


8103160610 Forwards LER 01 -0 13/0 1 T-0. 

SCOTT, D J Commonwealth Edison Co. 01/03/13 Ip. 07947:202. 


--B1O310O623 LER 01 -013/01 T-0: on 010302, eng ineer ing evaluation revealed 
that HPCJ piping does not meet F6AR seismic requirements. 

Caused by as-built c onf igurations not reflecting as-designed 
conf Igurat Ion. Seisml c restraints will be installed. 

ZIflWA8,K. Commonwealth Edison Co. 01/03/13. 2pp. 07947:203 


6103240387 PNO-l Jl-81 -032* tnpo pickets set up at facility gate by 
operating engineers Local 190 AFL-CIO against McCarter* St 
McCullsn, Inc Pickets established because contractor does not 
have operating engineers an site 

TONGUE. T., REIMANN-F., *NOP,R Region 3. Chicago, Office of the 
Director. 61/03/16 Ip. 07907:294. 


T Hearing transcript* on non-antl trust matter* 


0103290014 Forwards HK Shaw supplemental testimony on spent fuel 
assembly channel bowing. Di scusses 010313 conference call re 
ASLB Question 2 S> related testimony. 

GODDARD. R. J. Hearing Branch 2 01/03/23. Ip- 07990 028. 


--01O325OO22 Supp l enpn ta 1 testimony on spent fuel assembly channel 
bowing Concern re interference developed between walls of 
fuel assemblies 6 storage locations within proposed spent 
fuel racks is not safety problem N/prof qua 1 » f 1 c a 1 1 on* 

6 haw. H k Operating Reactors Assessment Branch 01/03/23 9p 
07990 029 


V Operator Examinations 


0103030769 Forwards supplemental Info te shift technical advisor 
training, per nuRFC-0737. 1 1 I A 1 1 (31 Info includes 
response to training r equ t r ©non 1 1 for shift control room 
engineers i projected schedule for training completion. 

AOEL-J 8 Commonwealth Edison Co 01/02/24 4pp 07796 005 


01O3OSOHO Forwards list of shift control room engineers mooting 
training 6 education requirements by dates Indicated Mony 
engineers completed training by 610101 Target date for 
completion of training is m^-1931 

ABEL . J S Commonwealth Edison Co 01/02/24 4pp 07021 324 


0103200974 Forwards supplemental info re long-term shift technical 
advisor pr ogr am. Inc 1 ud i ng candidate qua\ 1 f i c at t on, s*i et ti on 
c r i ter la, tra i n| ng plans & bases for phase-out of shift 
technical advisor program randated by NuREO-0737 
ABEL. J 8 Cormonwea l th Edison Co 81/03/17 iVpp 07972 0©4 


DOCKET 50-24 3 OREGON STATE UN IV RESEARCH REACTOR 


P Operating license stage documents 6 correspondence 


0103040700 Application for amend to License fl-106 requesting change 
organiiatl one 1 structure described in Tech Spec Section 6 1 
UANS.C H - SMITH, C V Oregon State Univ 01/02/26 2pp 
07010 041 


--8103040710 Tech Spec Section 6 1 for admin 1 s trat l ve controls re 
organ! ia ti on 

« Oregon State Univ 01/02/26 Ip 07010 043 


Q Inspection reports- IE Bulletins 6 correspondence 


0103020016 Forwards IE Circular 01-02, ‘Performance of NRC-L 1 c en s od 
Individuals While oh Duty " Ho written response required 
EN0 ELKEN.r u Region 9, Son Francisco. Office of the Director 
81/02/09 Ip 07707 194 


K Periodic operating report* 1 related correspondence 


0103230500 Forwards "Rept of Personnel Whole Body Exposure* for CY0 
WAN'D, C. If. Oregon State Univ 01/03/13 lp. 07975 287 


--6103230507 "Rept of Personnel Whole Body Exposures for CY0Q. " 
n Oregon State Univ 01/03/13 Ip 07975 208 


DOCKET 90-244 ROBERT EMMET QfNNA NUCLEAR PLANT, UNIT 1 


F. Security, medical, emergency 6< fire protection plan* 


0103090706 Forwards Suppl 1 to 790214 fire protection safety 
evaluation Proposed mods ere ac c ep tab I *. Ded 1 C a ted shutdown 
sys must be Installed within 3 months of NRC approval. 
CRUTCHFIELD, 0 Operating Reactors Branch 5 80/12/17 3pp 


- -9 1 030907 1 2 Suppl 1 to safety evaluation supporting fire protec tia 
mods. 

* Office of Nuclear Reactor Regulation, Director 00/12/17. 


8103040110 Forwards facility emergency planning info W/o 0101290509 
BOUDER.J- L Division of Rules and Records. 81/02/12 lp 
07019 325 


0103060138 Requests Class 111 fee for review of 610126 application 
extension to complete fire protection features Installation 
DI009. R M License Fee Management Branch 81/02/10 lp 
07839: 049 . 


8103100264 Ltr to all power reactor licensee* u/plants licensed pri 
to 790101. Forwards NRC position & request for ad d 1 info re 
safe shutdown capability for compliance w/001119 fire 
protection rule. 

ET8ENHUT, D 0 Division of Licensing. 01/02/20. 13pp. 


07893 l?B 


8103310339 Ltr to ail licensees of operating plant* 6 holders of CPs 
forwarding NJREQ-C 696 . Functional Criteria foi Emergency 
Weapons? Facilities ’ Criteria describe acceptable method 
for meeting NRC requireaeoti U/o tncl 

E 1 8E NH'JT » 0 0 Ox vision cf Licensing 81/03/05 6?p 


3lO32O05?5 Describes plans to provide add! fireproofing of structural 
steel near turttn* lube oil reservoir 4. near screen house L 
turbine tldg.per fire protection safety evaluation Item 
3 2 0 

HMER-J.E Rochester Oas L Electric Corp 01/03/16 ll> 

0 79*0 CB3 


01C327O7O9 Forwards fee for review $. approval of extension of tine for 
completion of installation of certain fire protection 
features- in response to B1O210 ltr 

MAIER.U E Rochester Oat h Electric Corp 61/03/ IB 2pp 
09347 120 


61Q3200597 Forwards -8a f c -91* u t J o*n Capability Assessment t. Proposed 
Mpds - lCCFPSO.App fl - Ctrra Unit 1- * per revised NRC 
criteria Riviej Of fire protection Items should include 
integrated approach 

MA1ER- J E Rochester <3a© & Electric Corp ai/03/19. 2pp 

379*6 114 


Q10320059B 'Safe -Shutdown Capability Assessment t- Proposed hods ■ 
10CFRS0. App R Oinna Unit t " 

* Rochester Oas U Electric Corp 81/03/Ji 66pp 079*6 116 


H General correspondence 


0103030016 Notifies cf change of mailing address for Indemnity fee 
invoices - amends C. otter n*tl re Indemnity Agreement G-30 
Invoice for 610320-8? foe received % will bo paid 
*li£3Jr.fl R Rofl ester -3a> & Electric Corp Qf/02/26. Ip 
07793 176 


J Insurance & indemnity information 


0103200423 Forward* Endorsement 5 to LELlA Hinder EQ-14 & MAELU Binder 
xp-14 

KUSStE.F P Rothsster Gas U Electric Cotp, 01/03/16 3pp 
07971 269 


P Operating license stage documents h correspondence 


0103190732 Utrs to all licensees of operating p 1 ant I, ap p 1 l< ants for 
OLs L hoUvn of CPs re control of heavy loads Requests 
review per guidelines in NJREQ-0&12 Forward s KRC position re 
interim actions 6 request for addl info 
ElSENHUT.D 0. Division of Licensing GO/12/22 30pp 


0103040062 Approves 001106 request fir withholding of technical info re 
planned sleeving of steam generator tubes, per tOCPRS. 790 
CRUTCHFIELD, 0 Operating Reactors Sranch 3 60/12/30 3pp. 

07305 001 


01 03190337 Ltr to all licensees of operating plants & applicants for 
Ous * holder* Of CP* re program for environ qual 1 f i ca t ion 
of saf ety- r o lated elecfrtcal equipment Items addressed 
involve cold shu t d own. r • p l ac mi nt parts tt NUpEO-0737. 

EfSENNur,C <7 Division of Licensing 81/01/19 6pp 


6 1 03020 1 10 Forwards safety evaluation far auxiliary feedwater «ys 
Requests discussion re open Items in evaluation 
CPUTCHFIEL D. D Operating Reactors Oranch 9 01/01/29 2pp 

07704 3AB 


--6103020116 Safety evaluation for auxiliary feedwater iy* 

* Operating Reactors Branch 5. 81/01/29. 15pp. 07704 350 


910312C0H Ltr to all licensees of operating plants. CP holders 4,0^ 
a ? p 1 i can t s . e »< ep t Indian Point 2 4, 3- /ton l 4, 2 t ThI-1. 
forwarding inadvertently emitted pages fro.© MRC BOS 222 
request fir oddl info rs control of heavy loads 
E18ENHUT. 0 0 Division of Liceming 81/02/03 6pp 


0103030983 Informs of review of 791107 ltr re inadvertent safely 
injection durtn g surveillance te i ting. Response acceptable 
Requests notification when administrative L calibr 
procedures re supervisor notification have been modified 
CRUTCHFIELD- 0 Operating Reactors Branch 9. B1/02/D5 2pp 

07795: 037 


t“u I W“r IwLU' tf U*J 

07784 273 


Q 103330160 Ltr lo all operating PUfl licensees requesting info on 
auxiliary feedwater s„* »eJ»nlc design Forwards request for 
dltll info- list of actions requested of licensees u/o 
set tmlcelly qualified tyt L results of N9C ualkdouns. 

EIS ttmjT.0.0 Division of Licensing 0J/O2/JO I3pp 


81 030AO4 00 Forwards "Environ Qualification of 9af ety -0 e 1 a t ed Electric 
Equipment. ’ partial review Written response required 
LAINAS- 0 C Assistant Director for Bafety Assessment 01/02/11 
3 ? p 07336 24 J 


--81030*0408 -Environ 0ua 1 j f J c at 1 on Of Baf e t y - Re J a t ©d Electrical 

Equipment. ' partial review 

* Office of Nuclear Reactor Regulation. Director 81/02/ 11 
lBpp 0 7336 247 


8103160*69 Ltr to all operating plant© & CP bolder© forwarding 
clarification of TMI Action Plan Item III. A 1.2 re upgrade 
of erorgency Support facilities. Request t confirmation within 
45 days fiat 1 a? l erentat 1 on date* will be met 
EtBENHdT.D 0 Division of L icensing Ql/02/10 12pp 


8103C41024 Notifies of fee refund re util Q00409 application for 
organi lati onal changes 6 of addl fee required for util 
BOllOS application for Tech Specs change* Considering both 
factors. del ant g of paymont must be remitted. 

HOuLOWA/.C.J License Fee Management Branch 81/02/20 2PP 
07020 077 


91 03250024 Ltr ter all power reactor licensees fc Jltenee applicants re 
NLREG-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing delations Licensee may submit analysis to 
justify u*« of et l sting lota flout controller. 

EtSENHJT.D 0 Division of Licensing 01/02/20 8pp 


9103230047 Forwards request for addl info re welding S. nondestructive 
e*a~> engineer responsibility trensfor fron QA group to maint 
gr oup Response requested mithlf) 60 days to complete review 
of Buppl 4, Revision 7 to 0L application technical euppl 
CRUTCHFIELD. 0. Operating Reactors Branch 3. 01/02/24 3pp. 

07974 34? 


810323-3030 Ltr to all licensees of operating nuclear power plants A 
applicants for CL* le»Cept 9t Lucie, Units 1 U 2) Roquests 
util review to determine capability to mitigate station 
blackout event i prortptly implement «-»ergancy procedure* 
EISENHJT.do Division of Licensing. 01/02/23. 3pp 


6 1 03030704 Forwards listing of piping tys Inside containment per NRC 
910221 r«ques t. L M ting contains each analysis line far AGUE 
Clan 2 4 3 *y« which are part af eelswic upgrade program 
Revision | of upgrade criteria document submitted 001104 
MAIER.J e Rochester Oas V Electric Corp. 01/02/27. 6pp 
07789. 338. 


0103090531 Corrects camp lotion Pate noted In util BQ1222 rept re 
anchorage L support of i a fo ty- r* i *ted electrical equipment. 
Final mods wire completed on 010216 

MAIER.J. E. Rochester Dee 4 Electric Corp. Bl/02/27. tp. 
07048 160 


0103120279 Forwards request for add! info on 8EP Topic VI-07 0 re 
englnssred safety feature* switchover from injection to 
recircuie l lop mode* Response should be submitted within 30 

daye 

CRUTCHFIELD- 0. Operating Reactors Branch 3 Ql/02/27 3pp. 

07906. 333 


SI 0312030s Forward* final evaluation of SEP Topic V-U A re isolation 
of high U low pressure sy* L SEP Topic VI-7 C 1 re 
Independence of redundant onsite power sys 

CRUTCH^IELO. 0. Operating ffeactor* Oranch 3 Bl/02/27 I8pp 

07906310 


0 1 03090423 F or wards Revision 2 to GA program manual.App C rv inservlce 
pump t valve testing for I9B1 -90. fievl » i on clarifies 
Jicentae 810130 submittal In reponse to MFC review comments. 

MAIER.U E Rochester Oas t Electric Corp. 01/03/02. Ip 
07848: 130 


--0103090429 Revision 2 to QA program manual.App C re Inservlce pump l 
valve tff 1 1 ( xig for 81010 J -901 231 

ANDER80N- c. R Rqchaster Oas L Electric Corp. 81/02/01 6pp 
07848: igi 


8103JC037S Informs that info i'«4u«t(ed in ARC 0101(3 1 tr re SEP Topic 
Jll-I, "Classification. " will ta provided b y 910630 Info has 
not been reviewed sufficiently 

MAtEfl. J E Rochester Qe* ft Electric Corp 01/03/02 lp 
C7S69; 190 


B1O31OOS0O Forwards response to LRC 010112 questions re SEP Topic Vt-4 
re containment isolation (purge valve reset) Facility design 
dots not allow containment isolation valves to open 
automatically after reset 

-AtER. J E Rochester Gao ft Electric Corp 01/03/02. 2pp 
C7BA0 101 


81031G025S Forwards Amend 36 to License DPP- 18. safety evaluation 6 
rotic* of issuance & availability 

CRUTCHFIELD. D Operating Reactor* Branch 5 Bl/03/02 3pp. 

C7943 293 


--8303180262 Amend 36 to License DPR- 1 0. au t h or 1 1 1 ng Tech Epees re min 
water level to be maintained above Irradiated fuel 
assemblies during refueling operations 

CROfChF I ELD. 0 Operating Reactors Branch 3 01/03/02 l4j>p 

07943 290 


- “0103 1 00269 Safety evaluation supporting Anend 36 to License DPft-10 
# Office Of Nuclear Reactor Regulation, Director 01/03/02 2pp 
07943 312 


--6103180276 Notice of issuance ft availability of Anend 36 to License 
OPR- 10 

CRl/TCHF 1£ LO, D Operating Reactors Branch 3. 81/03/02 2pp 

07943 314 


0)03100320 Responds to 810209 )tr re agreement between SEP ounors 
grojp ft SEP Branch 8GP III-4 A "Tectonic Province.” SEP 
111-4. C •Historical Seismic ity Within 200 Miles of Plant" ft 
SEP 1(1.7. C will not be reviewed by 010630 
*Wf£R. J £ ffochestor Gas ft Electric Corp 61/03/02 Ip 
07853 104 


6)03100447 Forwards eight overslie drawing* re c on to i nmon t sumps. per 
WC 001105 request Also forwards Insulation info Aperture 
cards in POR 

KAIER. J E Rochester Oai ft Electric Corp 81/03/04 3pp 
07063 001 


Q 103 1 1 0656 Forwards evaluation oP 8EP Topic V-9. "Reactor Coolant 
Pressure Goundory Leakage Detection " Requests notification 
if facility differs from assumed licensing basis Evaluation 
It basis for safety assessment if no changes Identified 
CRurCNF IEL0. D Operating Reactors Branch 3 81/03/10 3pp 

07 002: 187 


6103310B04 Ltr to all licensees of operating p loots, app 1 tcants for OLe 
ft holders of CPs forwarding GECY-01~I19 m info necenery to 
establish environ qual if icat Ion of saf ety~r e lated electrical 
equipment 

eiBENHUT.OO. Division of Liconeing. 01/03/10. 6pp 


OS 03 1 704 10 Describes plans for Cycle 11 fuel loading Cycle 11 operation 
does not constitute unreviewed safety question or require 
Change in plant Tech Specs 

MAIER.J E Rochester Oas ft Electric Corp Bl/03/ll 2pp. 

07923: 20 1 


8HXHQ1143 Forwards Amend 37 to License OPR-10 ft notice of issuance ft 
aval lab I 1 1 ty 

CRlfTCHF [ELD, 0 Operating Reac tors Branch 5 01/03/11. 3pp 

07933. 119 


'-0103161130 Amend 37 to License DPR-18. add i ng requirement to maintain 
safeguards contingency plan. fully implemented within 30 dogs 
of Commission approval ft reflecting security plan revlsod 
through 600910. 

CRUTCHFIELD, D. Operating Reactor* Branch 3. Bl/03/lt 2pp. 

07933: 122. 


-0103181133 Notice of issuance ft availability of Amend 37 to Licenco 
OPR-10 

CRUTCHFIELD/ D. Operating Reactors Branch 3. 01/03/11. 2pp. 

07983: 124. 


8103170421 Forwards four architectural drawings for use in 8EP review 
of Tapir 1 11-3. A re effects of high uster level on 
strut tures. Aperture cards are available in PDR 
MAlER, vl. E Rochester Oas ft Electric Corp. 01/03/12. Ip. 

Q7934 : 2B3 


810J250242 Advises that uestjnghouse training to mitigate core it 
in response to Item 11 3 4 of NUREC-0737. will not begin 
prior to Apt 1901 due to Uestinghouse manpower shortage 
Training will be complete: by Oct 1901 

I-A1ER.J E Rochester Gas ft Electric Corp B1/03M3 Ip 
07997 273 


0)03200304 Responds to UG Eisonhut 010220 Itr re compliance w'lCf 
Plant dosign complies w/ requ I r emen t s of Section 111 J. 
emergency lighting ft Section III 0. o 1 l collection tys for 
reactor coolant pump 

KAlER. J £ Rochester Gas ft Electric Corp G//03/J6 ip 
07972 103 


0103230637 Advises that SCP Topic III —4 0 re turbine missiles has 
made generic due to nou Info issued by Uestlnghouse 
Previously issued assess-rent for facility is no longer 
valid 

CRUTCHFIELO. 0 Operating Reactor* Branch 3 01/03/16 4pp 

07970 307 


0103260376 Summary of 610219 meeting w/utll ft Gilbert Associates 
discuss capability of roc* anchor tys for containment bldg 
at facility li/enci calculation tobies ft charts 
SNA1DER.R P Operating Reactors Branch 5- 01/03/17 Spp 

00042 033 


-••0103260387 Requests that CJfc of Nuclear Reactor Regulation eve] 
containment tendon surveillance test results to determine 
need for sddl licensee action 

JORDAN. E L. Office of Inspection ft Enforcement. Office of th 
Director 79/11/30 40pp 00042 058 


0103230666 Requests sum-ary of history of mo t or -opera t ed valve 
performance at facility for ARC review of SER Topic II I - 1 0 A 
re thermal - overload protection for motors of no t or -op e ra t e i 
valves 

CRUTCHFIELD. D Operating Reactors Branch 5 01/03/18. 2pp 

07978 311 


0)032606)9 Submits currently scheduled completion datis for oval 
of certain items in SEP Topics 111-6- "Seisriic Design 
Considerations" ft 1 1 1 - 1 1 . 'Component Integrity 
fiAIER.J E Roche* tor Oat ft Electric Corp 01/03/30- lp 
08040. 316 


Q 1 03300203 Responds to SEP Topic V-5, “RCPO Leak Detection " Ques 
inclusion of Item ll In Table I. Topic assessment should 
include refs which specifically denote bases for compliance 
w/curront criteria 

HAJER.J Rochester Oas ft Electric Corp 81/03/23 Ip 08035 


0103260971 Forwards 'Final GEP Technical Evaluation Topic VI-7 F. 
'Accumulator Isolation Valvos Power ft Control 9ys Design'." 
submitted as page revisions to May 1980 draft 

CRUTCHFIELD. 0 Operating Reactors Branch 5 01/03/24 2pp 

0004 1,110 


--0103260DB0 "Final 9EP Technical Evaluation Topic Vt-7 F. 'Accun 
Isolation Valves Power ft Control 8ys Design'". 

* Operating Reactors Branch 9 01/03/31 2pp QD041 122 


8103260611 Forwards OER for SEP Topic IV-2. "Reactivity Control 8 
Including Functional Design ft Protection Against Single 
Failures. " Response requested within 30 days 
CRUTCHFIELD. D Operating Reac tors Branch 9 01/03/24. Ip. 

00041 : 109 


— 0103260621 Safety evaluation for BEP Topic IV-2. "Reactivity C 
8ys Including Functional Design ft Protection Against Single 
Failures. " Concludes that Oeneral Design Criteria 29 
satisfied re electrical failures within eubj control sys. 

* Operating Reactors Branch 3 81/03/24. 3pp. 00041:112. 


810001060& Forwards draft evaluation of SEP Topic 1 l 1-0 A. Cc^nent 
requested within 30 days of receipt of ltr 

CRUTCHFIELO. D. Operating Reactors Branch 3 01/03/24. 6?p. 

07386: 001. 


0. Inspection reports. IE Bulletins ft c orresp ond enc e 


8103060199 Forwards supplemental Info to response to IE Bulletin 
"Masonry Mall Design." Masonry wait mods have been ln*tal led 
per drawings submitted on 001104 ft drawings enc I w/mlnor 
changes due to field Interference. 

MAICR.J E Rochester Oas ft Electric Corp. BI/01/30. 69pp. 

07837 121 


<11030*10182 Forward* IE Info Notice 81-03- "Checllist for Licensees 
ratio] Not if i c« t icni o# Stgoit leant Event* In Accordance 
W/10CFR50 72 Nc written retpontt required 
GRtER-0 M p«* t an 1- Ph t led « l phta . Office of the Director 
01/03/12 Ip 070 J 3 035 


BI 0320030? Forwards IE Info Notice 81-04. Cracking in Main Steam 
Line* * Nu response required, 

UR1ER.B If Re; ion I. Philadelphia. Office of kSe Director. 
©t;02/37 Ip 07972 043 


Q»032C0159 Forward* |E Circular 01-03. Inoperable Seismic Monitoring 
Instrumentation No written response required 
CRIER-8, it Region !. Philadelphia. Office of fie Director. 

DI/03/02 Ip 07960 263 


0)03200063 Forwards revised IE Bulletin 01-01. “Surveillance of 
Mechanical Snubbers-” u/torrec ted Pages 5 & 6 . Change in 
identification of facilities w/CP to which bulletin is 
applicable does not affect util r e q u 1 re- < nts 
CRIE*. B H Region 1, Philadelphia, Office of the Director 
01/03/04 Ip. 07960 SCO 


6103200133 Forwards IE Info Notice fli-Oft- '’Failure of ME Model A-600 
Circuit Breaker No response required 

GRIER. B H Region 1- Philadelphia, Office of the Director 
BW0 3/U tp. 07969 260 


S Reportable occurrences. lERs A related correspondence 


G103030813 Forward* LER 8 1 -004 /03L-0. 

MAlEft.J E Rochester Gas V Electric Corp 81/02/39. ip 
07797 39*?. 


-0103030019 LER 81-004/03L-0 on 910211- containment fan cooler unit C 
condensate du^ps ?■ tuffp A pumping rate increased during 
normal steady state operation Protablj caused b<f galvanic 
reaction of carbon steel plug in copper motor cooler 
EPECT0R. S M Rochester Oas A Electric Corp 91/02/33 IP 
07797 360 


0 Adjudicatory correspondence 


9103040169 Forwards order for mod of license to assure safe operation 
of 0WR* hi/ tnadequa te scram discharge vol - instrument vol 
h^craultc coupling 

CfiUTCHF IElD. D Operating Reactors Branch 3 01/01/09 2pp 

07012. 338 


--6103Q40177 Order for ^od of license re BUR scram discharge tgt Requ 
prompt I rp ] ementa tlon of actions to assure safe operation 
u/ inade qua t e scram discharge vol - instrument vo l . hydreu 1 1 ( 
coup 1 i ng 

EtSENHjr.O C Division of Licensing 01/01/09 6pp 07012 331 


6103090030 Forwards order for mod of License CPR-21 A grant of 

extension of exemption 

CfilirCHF IELO. D Operating Reactors Branch 5 01/01/13 3pp 

07049 203 


■8103090039 Order for mod of license DPR“2l A grant of extension of 
e i tfflp 1 1 o n f t oi» General Design Criterion SO License Is 
amended bo include assessment of suppression pool 

hydrodynamic loads 

EJSENHUT.PG Division of Licensing 01/01/13 7pp. 07049 209 


8103100399 Withdraws request for hearing transmitted in 010217 I tr 
License condition has been clarified Hearing not required 
CCUNBTL.U 0 Northeast Nuclear Energy Co (subs of Northeast 
Utilities). 6 1/02/27 Ip 07067 232 


J Insurance (. indemnity information 


01O31O04H Forwards Endorsement 5 to NELlA Binders EB-15 A ED-16 
CONNELL- T J Northeast Utilities 01/03/04 2pp 07065 207 


0103310493 Forward* Endorsements 6 to NELlA Binders EO-15 & E0-16 L 
End o r * ea*en l 67 to NELlA Policy NF-173 

SINiei.J.h Marsh A McLennan. Inc .MAM Nuclear Consultants. Inc 
Div 91/03/26 6pp 08078 355 


DOCKET 50-24 5 MIlLSTO'.E NUCLEAR POUER STATION. UNIT 1 


P. Security* medical, emergency l fire protection plans 


0103020099 Forward* sur-ary of staff requirements to resolve open Items 
& FR notice re fire protection features Applicable 
prfivltto''* of 010217 Ap p R discussed W/o enel 

EISENHlir.D 0 Division of Licensing 60/11/24. 6pp 07707 324 


0103040192 Request* response to enc 1 re Aug 1979 guard 

training & qualification plan. 

CRUTCHFIELD, D Operating Reactor* Branch 5. 01/01/27 3pp 

07912269. 


8)03100264 u tr to all power reactor licensees w/plent* licensed prior 
to 790101 Forwards Nf?C position A request for addl info re 
safe shutdown capability for compliance u/60M19 fire 
protection rule 

EISENHJT.D.O Division of Licensing 81/02/20. 13pp. 


8103100092 Requests that enc 1 emergency planning info be made publicly 
available N/o enc l 

SQUOCR. J L. Division of Rules and Records 61/02/27. 1 p 

07053: 1 73 


810331033B Ltr to all licensees Of operating plants A holders of CPs 
forwarding NUREC-0696, "Functional Crlttrla for Emergency 
Response Facilities" Criteria describe acceptable method 
for meeting NRC requirement* IJ/o end 
E IGENH'i T . Q <3 Division of Licensing 81/03/05 6pp 


8103250391 Requests exemptions to App R.flre protection requirements 
Disputes NRC conclusion that no addl costs mill be incurred 
through c omp 1 1 anc e. Subnl ts dedicated shutdown «ys 
description 6 analysis of implementation costs. 

CCU1I31L*VI G. llcrt beast Nuclear Energy Co (tubs of Northeast 
Utilities) 01/03/19 29 pp 08022 102 


81033003&0 Requests exemption from certain requirements of 10CFR50 App 
R & lOCFRSO 48 re fire protection prog r am. Ju » t i f t cat i on 
discusses SEP- open 1 terns . eme r gene y lighting & evaluation of 
alternate A dedicated shutdown sys 

CDUNBIL.W 0 Connecticut Yankee Atomic Power Co C0UN8IL.W 0. 
Northeast Nuclear Energy Co. (subs of Nor kb east IH 1 1 1 1 1 es ) . 
01/03/19. 29pp 08053.135 


0103310424 Forwards Endorsement 60 to MAELU Policy MF-52 

SINI0I.J h Marsh A McLennan, Inc .MAM Nuclear Consultants. Inc 
Div 91/03/27. 3pp C8O70 293 


P Operating license stage documents A correspondence 


0103190732 Ltrs to all licensees of operating p lan t s- ap p l Ic an t s for 
OLs A holden of CPs re control of heavy loads Requests 
review per guideline* in NU4E0-0612 Forwards NRC position re 
interim actions & request for addl info 

EISENHJT.D 0 Division of Licensing. 00/12/22 30pp. 


6103040169 Forwards order for r,otf of license to assure sefe operation 
of OUR* u/inadequate scram discharge vol - Instrument vol 
hydraulic coupling. 

CRUTCHFIELD. D Operating Reactors Bronch 5. 91/01/09. 2pp. 

07818 328 


— 0103040177 Order for mod of license re BUR scram discharge sys.Reqi 
prorpt implementation of actions to assure safe operation 
u/ inadequate scram discharge vol - instrument vo 1 > hydreu 1 1 c 
c otp ling. 

EIBCNHUT.D 0. Division of Licensing 01/01/09 6pp. 07012 33: 


6103090033 Forwards order for mod of License DPR-21 A grant of 
extension of exemption. 

CRUTCHFIELD. D Operating Reactor* Branch 9 01/01/13 3pp 

07049. 293. 


•81 03Q90039 Order for mod of license OPR-21 A grant of extension *f 
exemption from General Design Criterion 50. License Is 
amended to include assessment of suppression pool 
hydrodynamic load*. 

EI6ENHUF,D O Division of Licensing. 01/01/13. 7pp 07049:83' 


8103190387 Ltr to all licensees of operating plants A applicants for 
QLi A holder* of CPs re program for environ qua J i f i c at 1 on 
of safe ty-rela ted electrical equi pmen t. 1 terns addressed 
involve cold thutdoun. rep lacement parts A NURE0-0737. 

EI8ENHUT.0 0. Division of Licensing. Bi/01/19. 6pp. 


8103240290 Ltr to all BUR licensees forwarding Suppl 1 to generic 
safety evaluation on DUR scran discharge *y *. 8ummar 1 tee 
re-evaluet ion of interim measures recommended per 001201 
safety evaluation 

EIBENHUT. t> 0 Division of Licensing. 81/01/23. 2pp. 


0103040221 Forwards request for add! info for App J review re 
containment leakage rate totting 

CRUTCHFIELD. D Operating Reactor* Branch 9 81/02/02 4pp 

07812: 2?9 


0103120014 Ltr to all licenses* of operating plants, CP holders V O'- 
applicants, except Indian Point 2 & 3, Zion 1 6 2 fc TMI-I* 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads 
E15ENHUT.D O Division of l.lceniing 01/02/03 App 


01031 90640 Forwards test criteria in response to 001015 ltr requesting 
Region I acceptance criteria for forthcoming containment 
Integrated leak rate test Existing Tech Specs require 24-h 
test duration Shorter duration requires NRC approval 
ORlERcB H Region 1. Philadelphia. Office of the Director 
81/02/ 12 3pp 07954 354 


3103030193 Forwards Amends 72 6 64 to Provisional License DPH-21 6 
DPR-65- r e * p ec 1 1 ve 1 y 6 notice of issuance & availability 
CRUTCHFIELD, D Operating Reactors Branch 3 81/02/13. 3pp 

07800 122 


0103030205 Amends 72 & 64 to Provisional License DPR-21 & License 
DPR -65. respectively, revising Apps A 6 0 Tech Spec* to 
reflect organ! iat Iona l changes. 

CRC/rCHFf ELO, 0 Operating fleac tors Branch 5 81/02/13 27pp 

07800 125 


- - 9 1 030302 1 4 Notice of Issuance 6 availability of Amends 72 & 64 to 
Provisional License DPR-21 1 License DPR -63. re sp e c 1 1 ve I y 
CRt/TCHF IELD. D Operating Reactors Branch 5 01/02/lD 2pp 

07B09 152 


0103090014 Forwards preliminary partial review of environ Qualification 
of safety-related electrical equipment. Requests review of 
deficiency i overall finding r« continued safe operation of 
facility 

LAtMS. G C Assistant Director for Safety Assessment Bt/03/13 
27pp. 07049 245 


01031 10723 Forward* Amend 71 to Provisional License DPR-21 re 010105 
application for mods to fire protection program Amend 
deletes requirements for mod* within scope of 10CFR50,App fi, 

14/o end 

CRUTCHFIELD. D Operating Reactors Branch 3 Bl/02/13 2pp 

07835 027 


810316066? Ltr to all operating plants 8* CP holders forwarding 
c I ar 1 f lea t i on of TMI Action Plan Item Ilf. A 1.2 re upgrade 
of emergency support facilities Request* confirmation within 
45 days that Implementation dates will be met. 

EI8ENHUT, 0 0 Division of Licensing 81/02/18. 12pp. 


9103250-024 Ltr to all power reactor licensees I* license applicants re 
MJREO-0619 cr tt#r la. Footnote 2 In Tablo 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify u»e of existing low flow controller 
E16EKHUT. 0. 0 Division of Licensing 01/02/20 8pp 


Bl 03090201 Notification of 010311 meeting w/util In Bethe%da.nO for 
presentation by util &• OE prior to f ac 1 1 1 ty startup. 

SHEA* J. u. Operating Reactor* Branch 3 81/02/23. 2pp 07040:352. 


010312017? Notification of 810303 meeting w/util In Bethesda,MO for 
presentation by util 4. QE prior to startup. 

SHEA* U. J. Operating Reactors Branch 5 81/02/23 2pp 07900 202. 


0SO3O3O746 Forwards insp repts from OE re dye - p enet ran t exam of control 
rod driveline reactor vessel noula t ltr verifying that no 
evidence of penetration Into reactor vessel base metal 
exists. 

8ICKLEB.K.M Northeast Utilities. 01/02/23. 10pp. 07709 021 


0103070430 Forwards rssponss to NRC questions on Reload 7 llcenso amend 
subml ttal 

C0UN8 1 L. W. 0. Northeast Nuclear Energy Co (tubs, of Northeast 
Utilities) 01/02/25 12pp 07846:139. 


0103230030 Ltr to all licensees of operating nucloar power plants & 
applicants for Ql.s (except 6t Lucie, Unit* 1 6 2). Requests 
util review to dstormlne capability to mitigate station 
blackout event 8» promptly Implement emergency procedures. 

GlSENHUT. D. 0. Division of Licensing 91/02/23. 5pp. 


0103090337 Application to amend License DPR-21 revising Tech Specs to 
be consistent w/tocal leak rate acceptance criteria per 0T0 
for OE BWRs. 

C0UN8IL.W 0 . FEE, U F. Northeast Nuclear Energy Co. (subs, of 
Northeast Utilities) Bl/02/26 3pp. 07850:223. 


--0103090340 Tech Specs 3/4 7-0 for local leak rate tests 

« Ntt t^ ea 8 t Nuclear Energy Co (subs of Northeast Utilities) 
81/02/28 3pp 07050 226 


0103170225 Ltr to all 3WR licensees (except Humboldt Bay & LaOos* 
requesting revtou of ASME Code Class 1 t ? pressure boundary 
piping, safe ends 6 fitting natl per guidelines of enc l 
Revision l to NURE0-0313 Model Tech Spec* only enc l 
EtSENHUT.O 0 Division of Licensing 01/02/26 3pp 


-B103I70266 Model lech Specs Page* 3/4 0-2. 3/4 0-3. 3/4 4-7 S. 3/4 
surveillance requirements for A8ME Code Class 1.3 & 3 
components 6 RCS operational leakage limiting conditions for 
operation 6 surveillance requirements 
# General Electric Co 01/02/26 4pp 


B103060S03 Forward* SEP redirection 1 i s t %. amend I ng util 810204 
commitment re SEP topics Categorfied as candidates for 
completion Topic* have been subdivided to tecogniie two 
completion dates. 0104 30 S 010630 

COUNSIL.W G Northeast Nuclear Energy Co (suts of Northeast 
Utilities) COUNSIL.W 0 Connecticut Yankee Atomic Power Co 
01/02/27 I8pp 07837 301 


0103090629 Provides overall finding In responso to NRC requirement 
environ qualification of sa f ety-re lated electrical 
equipment Concerns expressed in NRC 0l0?t3 ltr do not altor 
util determination that facilities can be operated safely 
CQUNSIL.W 0 Connecticut Yankee Atoric Power Co COUNSIL.W C 
Northeast Nuclear Energy Co (subs of Northeast Utilities) 
81/02/27 7pp 07844 294 


0 103100390 Withdraw* request for hearing transmitted in 010217 ltr 
License condition has been clarified Hearing not required 
CQUNBIL. U 0 Northeast Nuclear Energy Co (sub* of Northeast 
Utilities). 01/02/27 Ip 07067 232 


□103110705 Forward* info 6 iiQ electrical drawing aperture cards r< 
6CP Topics V/I-! A 6 7I/-2. i n response to N/TC 010 124 
question* OE relay *tds & aperture cards end Aperture 
card* in PDH 

CDUNSILrW 0 Northeast Nuclear Energy Co (subs of Northeast 
Utilities) 01/03/02 0p p 07075331 


0103110703 Forwards info K 110 electrical drawing aperture cards ri 
EEP Topics VTI-I A f* VtI-2, in response to NRC 010124 
question* OE relay stds 5 aperture cards enc l Aperture 
card* in PDR 

CCjUiJSlL.W 0 Northeast Nuclear Energy Co (subs of Northeast 
Utilities) 01/03/02 Gj>p 


0103260557 Discusses costs for implementation of TM| action plan 
requirements NRC estimate* of required industry resources 
have been consistently low Comparison of NRC estimate ui/ 
actual costs oriel 

CQUN91L.W 0 Northeast Nuclear Energy Co (subs of Northeast 
Utilities) COJNSIL.W G Connecticut Yankee Atomic Power Co 
□1/03/02 6?p 00040 172 


□103120333 Forwards ECCS outage rept for facilities for 1900. in 
response to NUREQ-0737. 1 1 em 11 K 3 17. No *ys or Tech Spec 
mods are required 

COUNSIL.W 0 Connecticut Yankee Atomic Power Co COUNSIL.W 0 
Northeast Nuclear Energy Co (tub* of Northeast Utilities) 
81/03/04. I Bp p 07901 200 


0103120757 Notification of 810306 mealing u/util t CE for presental 
by participants prior to facility startup Second change in 
data & time. 

SHEArJR. Operating Reactors Branch 5 81/03/05 2pp. 07905 C 


0103130429 Ack receipt of completed evaluations of 8EP Topic* V-10 
V-ll.A.V 11 B L IX-3 re safe shutdown %ys Oue to current 
refueling outage manpower re qu 1 remen t* . c om.ment » an 
evaluations will ba delayed from 010224 to 810401. 

COUNSIL.W 0 Northeast Nuclear Energy Co. (subs of Northeast 
Utilities) 01/03/05 ip 07911 346 


8103110625 Forwards drawings 5- calculations re battery racks & char 
4160/400 volt treni former . d its# 1 generator romote control 
boerdrfflotor control ctr 6 emergency «vc water pump, in 
response to BEP Topic 111-6 Aperture card* In POR 
C0UN9IL.W. 0 Northeast Nuclear Energy Co. (subs of Northeast 
Utilities). 01/03/06 7 1 pp 


8103310004 Ltr to all licentoes of operating p I an t ft . ap p 1 i c ants for 
b holder* of CP* forwarding 8ECY-8I-119 re info necossery to 
establish environ qua 1 1 f 1 c a 1 1 on of iaf o ty-r • 1 atad electrical 
equipment 

EI0ENHUT, D. 0. Division of Licensing. 81/03/10 6pp. 


0)032*0218 Amend 73 to License DPR-2 i • sa f e ty evaluation !r 

notice of i nuance 6 availability 

CRuTCHF IELQ. 0 C?eratin<j Reactor* 3ranch 5 01/03/li 2pp 

08041 313 


--0I03260229 Amend 73 to LUeriie DPR -21. approving Ap? A Teen Spec* to 
allow retj'n to foil power operation following seventh 
refueling outage 

CRUTCMF I ELD. D operating Reac ton Branch 0 01/03/11 29pp 

09041 315 


— 01032*0230 Safety evaluation supporting Amend 73 to License DPR-21 
* Office of f.jciear Reactor Regulation. Director 31/03/11 
Kpp 08341. 34<| 


0103260251 Notice of issuance t ava 1 1 at 1 1 1 tq of Amsrd 73 to License 
ORR-21 

CRUTCHPIELD. D Operating Reactors Branch 5 Bl/03/11 2pp 

08041 35 8 


6103240850 Suff..idty of 010306 meeting ■„ / u 1 1 1 In Bethesda.HD to brief NflC 
r*pr>iontat iv»j on pipe enacting at facility List of 
attendees h visual aids end 

SHEA. J J Operating Reactors Branch 5 01/03/16 8Cpp 


G103250325 Forwards support details re emergency *vc water pu*p 
itutdows teat etc hanger t oil storage day tank info provided 
for NftC revu j of S £P Topic I 1 1-6 four overs i i e drawings 
enc 1 Aperture caret are avabilabl* in PER 

CG<JM8tL.W 0 Niortseast Nuclear Enecjq Co (subs of Northeast 
Util it i e s > 81/03/16 1 Op p 


01032700^5 Summary of 810304 meeting u/Mark I owners group & Of in 
Qet h Btda.MD re supplementary tests conduc ted in full-scale 
test facility L resolution of outstanding Mart I issues per 
MJREQ-0661 Slide p resentatio'i & list of attendees end 
CRIMES.*: I Licensing Branch 3 81/03/16 Spp 


0)03230676 Forwards evaluation of SEP Topic V-5 re RCPB leakage 
detection Ito addl leakage detection method* & increase in 

sensitivity dtp necessary, 

CRUTCHFIELD, D Operating Reactors Branch 5 81/03/10 5pp. 

0/970 314 


0 l 033 l 0362 Submits addl tr. fa request©!} re ©tempt Ion from airlock 
testing t e qu i r enen t * of App J to 10CFR50 t. Identification of 
mods necessary to meet requirements for reverse direction 
testing 

C0LN9JL. U 0 Northeast Nuclear Energy Co. (subs of Northeast 
Utilities! 81/03/20 2pp 09075 1 73 


0103310704 Notification &# 010401 meeting u/vtil in Bethestfa. mD to 
resolve differences between util 5* NflC re draft 8ER an SEP 
Topic VIII-4 re electrical penetrations 

SHEA. J J Operating Reactors Branch 9 01/03/24 3pp 00061069. 


0 Inspection reports, IE Bulletins i correspondence 


6 1 03020140 Forwards IE Info Notice 01-01. Possible Failures of CE Type 
KF A Relays ’ No response required 

CRIER. 9 H Region 1. Ph i ladelph le. Office of the Otrector 
81/01/16 Ip 07705 253 


8103100212 Confirms 010120 telccn re findings of special 810116 Insp. 
Radiation work permit procedure s/1 ) 1 be revised to prohibit 
w-or* not fully described on permit General employee training 
program will be revised by 810219 

GRIER. 0 M Region 1* Philadelphia. Office of the Director 
91/01/21 2pp 07853 234. 


0103100240 Responds to IE Bulletin BO-17, Suppl 4. “Failure of Control 
Rods to Insert During Scram at GfJR. “ CE has submitted test 
info to (JRC Callbr test will be performed by Instrument 
technician trained in electronics 

CQUMSIL. If 0. Northeast Nut liar Energy Co (subs of Northeast 
Utilities) Bi/01/26 9pp. 07863 210 


B 1 031 60304 Forwards IE Insp Reptm 50-249/00-24 b 50-336/80-23 on 
BO! 109-1231 No none omp 1 lance noted. 

BRUNNER. E J Region 1. P h i 1 a d a 1 ph 1 a- Reactor Operations Nuclear 
Support Branch. 01/01/29 2pp 07944.225 


--8103100315 IE Insp Repts 90-249/00-24 L 50-336/00-33 on 801109-1231 No 
none oinpl lance noted Major areas l nspec t ed. control rooms t 
accessible portions of Unit 1 reac ton t/rbin>> radwatlt It 
turbine generator. 

SMEDLOSKV. J T Region 1. Philadelphia, Office of the Director 
KE1MIG.R « Region t. Philadelphia. Raactor 0? era t ions Nuc 1 ear 
8upp or t Branch 01/01/27 8pp. 07944.227. 


8103040196 Forwards IE Info Notice 01-03. "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
y/lOCFRSO 72 " No written response required 

GRIER. BH Region 1. Ph 1 1 ad e 1 p h i e . Office of the Director 
01/02/12 Ip 0701 3 117 


8103030379 Forwards Suppl 5 to IE Bulletin 80-17. Failure of Control 
Rods to Insert During Sera.’' at BUR ” No written response 
required 

DRIER. 0 H Region J. Philadelphia, Office of the Director 
01/02/13 Ip 07000 229 


8103030746 Forwards insp repts from GE re dye-penetrant eian of control 
rod driveline reactor vessel noule t- Itr verifying that no 
evidence of penetration into reactor vessel base iretal 
e* is t* 

SICKLES. K m Northeast Utilities 01/02/29 lOpp 07789 021 


8103200181 Forwards IE Info Notice 01-04, "Cracking In Main Steam 
Lines " No response required 

GRIER. B H Region I. Philadelphia, Office of the Director. 
81/02/27 ip 07972 026 


8103200239 Forwards IE Circular 81-03, “Inoperable Seismic Monitorirg 
Instrumentation ' No written response required 
GRIER. B H Region 1. Philadelphia. Office of the Director 
81/03/02 Ip 07972:073. 


B10320C039 Forwards revised IE Bulletin Bl-Ol, "Surve 1 11 ane © of 
Mechanics! Snubbers." u/corrected Pages 9 & 6 Change in 
identification of facilities w/CP to which bulletin is 
applicable does not affect util requirements 
GRIER. B H Region I, Philadelphia. Office of the Director 
81/03/04 !p 0796 R 1 66 


BJ 03200104 Forwards IE Info Notice G|-06. 'Failure of tTE Modal K-600 
Circuit Breaker '• Hu respociss required 

GR1ER.0 N Region 1. Philadelphia. Office of th* Director 
01/03/11 Ip. 07969 310 


0103270754 Provides results of util evaluation of BHR scran discharge 
sys t mods necessary to con-ply w/BNR owner's group 
evaluation criteria re IE Bulletin 00-17 Mod implementation 
scheduled for nei\ refueling outage 

CGlT.'StL.W 0 Northeast Nuclear Energy Co. (subs, of Northeast 
Utilities! BI/03/20 8pp. 08043 103 


R Periodic operating reports l related correspondence 


8103030904 F or w arts “8eir A-AnnueV Rad t pact l v* Effluents Release Rspt. 
Jul-Dec 1900' per fonrat of Reg Guide 1.21 L requirements of 
Reg Guide 10. I. 

COUNSIL.W G Northeast Nuclear Energy Co (subs, of Northeast 
Utilities). 01/02/27. Ip 07794 206. 


--8I03030909 "Semi-Annual Radioactive Effluents Release Rep t, Ju 1 -0 sc 
1900 

• Northeast Nuclear Energy Co (subs, of Northeast Utilities) 
81/02/27 I I2pp 07794 207 


B103050673 Forwards "Millstone Nuclear Power Station Units 1 & 2. Annual 
Rept. 1980 '■ 

MR0C7KA.E U Northeast Utilities 81/02/27 ip. 07829 301 


■8103050676 "Millstone Nuclear Power Station Units 1 & 2# Annual Rept. 
1980 " 

* Northeast Nuclear Energy Co. (subs, of Northeast Utilities) 
BI/02/27. 30pp. 07B29 302. 


6103170663 Forwards monthly operating rept for Feb 1981. 

ffflOCZKA. E J Northeast Nuclear Energy Co (subs. Of Northeast 
Utilities). Bl/03/11 lp 07939010. 


--61 03t 70666 Monthly operating rept for Feb 1901 

HARRAN, 0 Northeast Nuclear Energy Co. (subs, of Northeast 
Utilities) 01/03/05. 4 pp 07939:011. 


0103310476 Forwards corrected Reg Ouide 1 16 repts for "Annual 
Operating Rept, 1980. " originally submitted on B10227. 
rROC?KA.E J. Northeast Nuclear Energy Co. (subs, of Northeast 
Utilities). a 1/03/26. Ip. 0600 1 208. 


—8103310482 Corrected Re* Quids l.lb repts for "Annual Operating Rept. 
1980." originally submitted oh 810227. 

♦ Northeast Nuclear Energy Co. (subs, of Northeast Utilities). 
81/03/06 2pp. 08001:209. 



Oi r CVVDIPU TIVW k " H * H ^ TU,WM, ‘ “ >- w * * w v ► « ^ w v x. ^ v w ■ ~ , w v 

containment penetration t inboard Isolation check valve No Detailed Affiliation Otven « New York, State of 74/12/01 

Cauif not knoun Investigation in progress 20pp. 

MHOCZKA.E J Northeast Utilities. 81/02/10 ip 


8103040630 Forwards LER G1-001/01T-0 

MflCCZKA.E J Northeast Nuclear Energy Co <subs of Northeast 
Utilities) 01/02/23 Ip. 07017072 


--0103040633 LER 01 -001 /Ol T-0 on 010209, flau found in pipe weld in piping 
between primary containment penetration L LPCI Inboard 
isolation check valve Caused by i nt er g rannu 1 ar & 
t r ansgrannu l«r stress corrosion crackling 

« Northeast Nuclear Energy Co <subs of Northeast Utilities! 
01/03/23 2pp 07017 073 


DOCKET 50-247 INDIAN POINT STATION, UNIT 2 


r Security, medical, emergency L fire protection plans 


8101070352 Releases public version of NRC comments on util revised 
emergency plan 

FELTON. J M Division of Rules and Records. 00/12/01 Ip. 

07403 149 


-"0101220610 Forwards public version of util revised emergency plan 
CAHILL* W.J Como 1 idated Edison Co of New York 00/02/14 7pp 
04021 040 


— 0101070354 Public version of Revision 2 to emergency plan for 
fad II ties 

a Consolidated Edison Co of New York. 00/02/29 OOpp 
07403 151 


8103180264 Ltr to all power reactor licensees w/plant« licensed prior 
to 790101 Forwards NRC position 1. request for addl info re 
safe shutdown capability for compliance w/001119 firs 
protection rule 

EI6ENNUT, 0. 0 Division of Licensing 01/02/20 I3pp 


G 1 033 1 0330 Ltr to all licensee® of operating plants & holders of CPs 
forwarding NUREQ-0696* "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for (nesting NRC c equ l r ement * . W/o end 

EIBENHUT. D. 0 Division of Licensing. 81/03705 6pp 


9103260392 Responds to G10128 I* 29 1 tr s> expressing concern that NRC may 
adopt emergency response plans for facility environs ui/o 
signatures of four counties on plans NRC rule requires 
810401 imp lementati on, « *c ep t for alert l notification ays 
9TELL0.V Director's Office* Office of Inspection and Enforcement. 
01/03/20 2pp 08040 346 


0 Adjudicatory correspondence 


8 1 03090 1 40 Corrects typographical error In 810209 ltr re second A6LA0 
cone 1 u s Ion 

JARGA* 6 A Operating Reactors Branch 1. 01/02/13 Ip 07040 296 

8103030707 Forwards application for amend to 0L«*odding nonrad i o 1 og i c a 1 
environ protection plan necessary to permit implementation 
settlement agreement re condenser cooling sys. Class I U HI 
amend fees enc 1 

BAYNE. J p. Power Authority of the State of New York 81/02/27. 

2pp 


— 8103030717 Settlement agreement between EPA* State of NY, Con Ed » PA8NY. 
Central Hudson 0«e l Electric Corp,Qrange & Rockland Utils, 
lnc«Nlgara Mohawk Power Corp.NRDC U Scenic Hudson* Inc re 
condenser cooling sys 

* Environmental Protection Agency 80/12/19 69pp. 


— 6103030733 Joint motion seeking order deleting from OL* existing 
requirement for termination of operation of units 
w /one e -through cooling Draft stipulations & affidavits of 
sve re motion L 810227 application to amend OL end. 

PRATT.Cn Power Authority of the State of New York. 01/02/27 
37pp. 


8103040483 Request for order deleting OL requirement for termination of 
operation of units w/onc e-through cooling If motion granted* 
settlement agreement could be Initiated allowing facility 
to be equipped w/c irculating water pumps 8* screens. 

6RAN0ENBERG, B Consolidated Edison Co. of New York. PRATT* C M 

Power Authority of the State of New York 81/02/27. 12pp. 

07810. 071. 


0103100793 Ack receipt of 810105 t 02U Itrs refuting allegations re 
failure of mjt control sys t forwards order imposing civil 
penalties in amount oP 4210*000 No basis for litigation 
exists 

9TELL0. U Director's Office- Office of Inspection and Enforcement 
81/03/02 3pp 07062 205 


--01031C0760 Order imposing civil penalties in amount of 4210>OCO re 
801017 containment flooding Evoluatiohs 6 conclusions enc l 
STEULO. V Director's Office. Office of Inspection end EnPorceme 
01/03/02 3 1 p p 07C62 200 


□103180672 Advises that reply to NRC t util responses will be sent 10 
days following receipt of licensee submission 

OOLOfiERO, M L Public Interest Research Group. New York 61/03/04 
lp 07994 101 


8103160374 Discusses ML Goldberg 010304 ltr to Chairman Miller advisl 
that NY P1R0 t, other petitioners would be filing replies to 
answers to petitions to intervene Mu procedural rule allows 
filing of such replies 

MOORE. J E Hearing Branch 2 01/03/ 13 ]p 07922 059 


0103230065 Response supporting licensee 010227 motion for order 
deleting certain provisions from facility l 1 c ens e s, d 1 r ec t 1 ng 
700113 stipulation be superseded directing termination of 
pending actions re condenser cooling sys 

MCORE-J E Hearing Branch 2 81/03/19 9pp. 07978:244 


-- 01 03230074 Affidavit re technical aspects of settlement agreement A 
environ concerns have received a d d 1 thorough exam Agreement 
represents resolution of environ dispute Prof qua 1 1 f 1 c a t i on s 
& Certificate of Bvc enc 1 

BILLUPS. C VJ Environmental Engineering Branch Ql/03/19 Gpp 
0797B 292 


H General correspondence 


0103020060 FOIA request for documents re methodology , asttumpt Ions* data 
V procedures used by task force on interim operation of 
fact 11 tq. 

HOLT.R-R- New York Untv 01/01/27. 2pp 07703 042 


8103020064 Responds to FOIA request for documents re methodology* 
assumpt i one, data 1- procedures used by task force on Interim 
operation of facility Lists three documents which have been 
published. Unpublished documents will be forwarded 
FELTON, J M Division of Rules and Records 81/02/24 ip. 
07703 041 


0103130441 Responds to 810113 request for Info needed to respond to 
constituent concern re decision not to shut down facility 
Task force concluded design did not warrant shutdown during 
ASLQ hearing AS LB recommendations due 620100. 

BICKWIT, L Office of the General Couneel 01/02/29 2pp 
0791 1:244. 


— 0103130444 Forwards constituent 8 Jones 010110 ltr re failure to sh 
down facility for response 

WILLIAMS. HA Senate 01/01/19 2pp 07911:246. 


P operating license stage documents 6 correspondence 


0007010907 Forwards tabular summary of comments L comments received l 
director's decision & Commission review of shutdown of 
fac 1 1 i ties 

QICKWIT, L Office of the General Counsel BECY-00-168 0O/O3/2B 

llpp 07972 237. 


8103190732 Ltrt to all licensees of operating p lants, app I icante for 
OL* & holders of CPs re control of heavy loads. Reques t* 
revlaw per guidelines In NURE0-0612. Forwards NRC position re 
Interim action* L request for eddl info 
EI8ENHUT, D 0. Division of Licensing. 80/12/22. 30pp 


8103190387 Ltr to all licensees of operating plants J. applicant* for 
OL* 1* holder* of CP* re program for environ qua 1 1 f 1 c a 1 1 on 
of safety-related electrical equipment. Items addressed 
involve cold shutdown, rep lac ement parts 1* NUREO-0737. 

EIBENHUT.0 0 Division of Licensing 01/01/19. 6pp. 


6I0D04C682 'Adequacy of Station Electrical Distribution Sy* Voltaye*, 
Indian Point Nuclear Station. Unit 2.- technical evaluation 
re p t 

WEBER. 0 A EGt.0 tda**o. Inc Flu A-6429 0103040692 01/01/31 

1 3? P 07015 595 


810312001*1 Ltr to all hcers 
ap pi ic ant s . e i c ?pt Indian P 
fcfuac d i nj 1 nadver t e n t ] y c 
request for aid l info re c 
EISENHUT.O C 0 1 v 1 1 1 on cf 


eei cf operating plants. CP holders 
oint 2 t 3. Zion 1 t, 2 g. T ri I - 1 . 

•it tad pages from L'RC 901222 
ontrol of deavi, load! 
l.icenilmg 81/02/03 6c p 


L 0- 


3103230013 Ceneric Utr 81-06 to ell CP holders 6 OL applicant* 
10CFR90 71(e). -Periodic updating of FSARs, ■’ effective 
63072? Info re FSA9 legal s ta t u» . f orma t 6 content end 
E 1 GELHUT. D 0 Division of Licensing 01/02/26 lOpp 


8103020393 Responds to hRC 010211 ltr transmitting preliminary 
of review of environ qualification* of sa f e ty-r e 1 a t ed 
electrical equ 1 pment. Potent 1 al equipment deficiencies have 
no impact on safe plant operation. 

0 TOOLE. J D Consolidated Edison Co of Neui York 01/02/37 
07704 233 


r e*o 


lp 


9103031113 Forwards Amend 66 to License CPR-26. saf « t y evaluation & 
notice of issuance V availability 

VAP0A.5 A Operating Reactors Brarc h 1 61/G2/09 2p? 07709 312 


'8103031110 Amend 66 to License CPR-26 c Kan g ing Tach Specs to 
accorrodate operation w/low parasitic fuel. 

VAROA.S A. Operating Reactors Drench 1 01/02/09 J2pp 

07709 314 


Q1 0303 1122 Eafety evaluation supporting Amend 66 to License DPfl-24 
♦ Office of Nuclear Reactor Regulation, Director 01/02/09 2pp 
0778V 326 


6103030707 Forwards application for amend to OLs. adding nonradiolog 
environ protection plan necessary to perrlt implementation 
settlement agreement re condenser cooling «y« Class I & III 
*T«nd fees end. 

BAYNE. J P Pcwer Authority of the State of New York O'TOfll.E.J 
Consolidated Edison Co of New York 01/02/27 2pp. 07799 232 


--B1030307J2 Application to amend Licenses OPR-9. DPR-26 & nPR-64.sd 
nonrad io log lea 1 environ protection plan necessary to permit 
implementation of settlement agreement re condenser cooling 

♦V* 

BAYNE. -J P Power Authority of the State of New York O'TOOLE. 
Consolidated Edison Co of New York 01/02/27 4 PP 07797 2 


--&103Q3H32 Notice of issuance & availability of Amend 66 to License 
CPft-26 

VaROA.S A Operating Reactor* Branch J 01/02/09 2 pp 

077B9 32a 


6103050138 Forwards Amend 67 to License CPR-26. saf e t y evaluation 6 
notice of issuance L availability 

VAROA.S. A Operating Reactors Branch 1 61/02/10 3pp. 07027 314 


- -8 1030SO 1 47 A^end 67 to License CPR-26. rpvi s Ing reactor vessel 
surveillance spertmen removal program m Tech Specs 
VAROA.S A Opera 1 ing Reactors Branch i, 81/02/10 7pp 
07027 317 


□103030161 Gafety evaluation supporting An end 67 to License DPR -26 
* Office of Nuclear Reactor Regulation, Director 81/02/10 2pp 
07627 324 


--D1030S0169 Notice of Issuance 6 availability of Amend 67 to License 
OPR -26 

VAROA.S A Operating Reactors Drench |. 61/02/10 Spp 

07027 326 


Qt03030?t 7 Settlement agreement between EPA. State of NY. Con Ed. PA 
Central Hudson Qas t, Electric Corp. Orange t Rockland Utils. 
Inc.Nigara Mohawk Power Corp.NROC h Scenic Hudson. Inc re 
condenser cooling sys 

* Envir oriental Protection Agency « New York. Stato of » 
Consolidated Edison Co of Ney York. 00/12/19 69 pp 07799 2: 


■8103030720 Proposed EIS - Environ protection plan l nonrad 1 o 1 ng i c a 
* Consolidated Edison Co of New York 01/02/27 I4pp 
07799 30 0 


--□103033723 Proposed ET£ (radiological) for # *c i 1 i t i e* . d e 1 e 1 1 ng 
nonrad i o logical requirements 

* Consolidated Edison Co oP New York 81/02/27. 60pp 
07799. 322 


0103030733 Joint motion seeking order deleting 
requirement for termination of operation of 
u/once- t hrough cooling Draft stipulations t 
sve ra rotlon L 810227 application to emend 
PRATT. C M Power Authority of the State of 
BRADEN0 ITflO, B L Consolidated Edison Co of 
37pp 0 7900. 108 


from OLs oil 
units 

affidavit* of 
CL end. 

New York. 

Now York. 81 


sting 


/O 2/2/ 


0103300160 Ltr to all operating FUR licensee* requesting info on 
auxiliary feedwater ?ys seismic design Forward* request for 
add 1 Info, list of actions requested of licensees w/o 
eeitnlcally qualified ays 5 results of NRC walldoun,*. 
EISENH'JT.D 0. Division of Licensing 81/02/10. !3pp 


8103190256 Summary of 010227 meeting u/utli re fan Cooler replaca-ei 
other activities underway during current outage List of 
attendees & containment sump info encl. 

OLSHAN.L «. Operating Reactors Branch 1 81/03/09. lOpp 

07959 261 


0103160669 Ltr to all operating plants *. CP holders forwarding 
clarification of T(il Action Plan Item 1(1. A l 2 re upgrade 
of emergency support facilities Request* < onf i rma t i on wi th in 
45 days that implementation dates ok 1 1 be -et. 

EI8EMKUT.D O. Division of Licensing 01/03/10 12pp 


9103030073 Forwards addl info re ECCS/LOCa Teonatysis for limiting 
break case eve I uation. in response to NflC request. Limiting 
break sl;e for 137. tubs plugging case was unchanged fro* 
eulsting break site 

O'TOCLEtJ 0 Consolidated Edison Co of New York 91/02/20 6pp 
07796 213 


0103250024 Ltr to all power reactor licensees $. license applicants re 
hAJREQ-0619 criteria. Footnote 2 in Table 5 contains error due 
to leakage testing deletions Licensee m«y submit analysis to 
justify use of existing tow flow controller. 

EI8ENHUF, D O Division of Licensing. 81/02/20 8pp. 


9103050723 Notification of 810227 meeting w/uti 1 in Bethesda.NO to 
discuss fan cooler replacement for facility 

OLSHAN.L. Operating Reactors Branch I 0 1/02/24 lp. 07020 034 


8103310904 Ltr to all litensees of operating p 1 an t S . a p p l i can t * for I 
& Adders of CPs forwarding SECY-81-119 re info necessary to 
establish environ qualification of sa f ety -re 1 at sd electrical 
equ I pment 

EI6ENHUT.D0 Division of Licensing 01/03/10 6pp 


0103130391 Forwards application to amend DLs. revising Tech Spec* re 
facility r.gt. tec hni cal support U or gan i t a 1 1 on. C 1 ass I 6 II 
amend feet l affidavit of sve encl 

O'TOOLE. J.D Consolidated Edison Co. of New York Qj/03/ll 3 pi 
07900 199 


— B103 1 30406 Application to amend Licenses DPR-3 t DPR-26 changing 
8pecs 3 1 & 6 0 of Units 1 t 2. respect! ve I y, re facility (nfl t « 
technical support L organisation 

O'TOOLE. J. D. Consolidated Edison Co. of New York. 01/03/11 
07900: 202 


-“0103130412 Proposed Tech Specs 3 I U.0 of Units I * 2,respectiv< 
revising facility rig t , tec hni c a I support L organization 
* Consolidated Edison Co. of New York. 81/03/il. j6 D p 
0 79C0: 204 


0 


103330030 Ltr to all licer 
applicants for OLs (steep 
util review to determine 
blackout event & promptly 
EIBENHUF* D 0 Division o 


sees of operating nuclear pouer pi 
t 6t Lucie. Units 1 U 2). Request* 
capability to mitigate station 
Implement emergency procedures, 
f Licensing. 01/02/23 3pp 


ants t» 


0103170472 Forwards response to NflC 000923 request for *ddl Info rc 
program 

O'TOOLE. J D. Consolidated Edison Co. of New York 81/03/11 40i 

07923 193 1 


0 1 03030722 Forwards response to NURE0-0 737. "Clarification of TMI 
Action Plan Requirements " Auxiliary boiler Fpod pump 
turbine missile analysis summary L training program, for 
mitigating reactor core damage encl 

O'TOOLE. J. D. Consolidated Edison Co of New York. 91/02/26 Blpo 
07795. 330. 


0103170274 forwards corrected af 
In 801010 ltr & tn two ltrs dt 
O'TOOLE. J. D. Consolidated Edl 
07934-229 


fldavits of sve to replace affldavi' 
d 6012)9. 

ton Co. of New York. Bl/03/12 Qp| 


9103200989 Forwards info re containment Pan cooler unit* gasket matl 
radiation resistance capability. In response to NRC request 
Gasket mat] retained functional capability under test 
c ond 1 1 1 on* 

CJ'TQOLE.J 0 Consolidated Edison Co of New Vork 81/03/17 9pp 
07968 109 


8103250246 Forwards addl info needed by NRC to continue review of 
fracture toughness design of steam generator & reactor 
coolant pump supports. In response to NRC 800721 Itr 
O'TOOLE. J. 0 Consolidated Edison Co of New York. 81/03/19 66pp 


0103270764 Advises that probabilistic safety analysis rept will be 
available June 1981 

0AYNE.J P Power Authority of the State of New York O'TQQl.E-J D 

Consolidated Edison Co of New York 01/03/23 2pp 00043:193 


0 1 033 C 0304 Forwards add l info re electrical override/bypass aspects of 
engineered safety feature* actuation *yt, per NRC 010224 
requM t 

OMQOLE.J 0 Consolidated Edison Co Of New York. 01/03/23 7pp 
08055 126 


9103310341 Forward* application for amend to License OPR-26 

O' TOOLE. J 0 Consolidated Edison Co of New York 01/03/26 Ip 
CG07 5: 179 


■0103310346 Application for amend to License 0PR-26 to revise Teth Specs 
re limiting condition* of operation 6 surveillance 
requirements for leak detection l removal »ys for reactor 
coolant sys S. total leakage into containment free vo 1 
O'TOOLE. J 0 Consolidated Edison Co of New York 01/03/26 2pp 

06079. 176 


--G103310353 Proposed revision* for Tech Specs 1 0-13,3.1 F. 4 16 6 Tables 
4. 1-1.2 i 3 for quadrant power tilt rotlo. surveillance 
In t erval t, pressure boundary S Identified 1 ea k s , r oae t or 
coolant sys S containment free volume leakage el a 1 
* Consolidated Edison Co of New York 81/03/26 2lpp 
08075. 170. 


G inspection report*. IE Bulletins & correspondence 


G 1 0309 0067 Responds to IE Bulletin GO-21. "Valve Yokes Supplied by 
Malcolm Foundry Co. Inc " Bulletin does not apply to plant. 

0 'TOOLE. J 0 Consolidated Edison Co. of New York 81/01/20 Ip 
07632 196 


010323 0396 Forwards IE Insp Rept 90-247/00-19 on 000024-1004 No 
none omp 1 lane e noted 

BRUNNER. E J Region 1, Philadelphia. Reactor Operations Nuclear 
Support Branch 01/01/26 2pp 07973 033 


--fit 03230407 IE Insp Rept 90-247/00-13 on 000024-1004. No none omp 1 1 anc e 
noted Major areas Inspected plant operation* including 
review of shift log* 6 r s e or d % . 1 1 c cm e e action on previous 
Insp findings & observation of physical security 
KENNY. T. . REOELOUSkI . T. Region 1. Ph i 1 ad e 1 p h j «. Office of the 
Director MISTER. >1 Region 1, Philadelphia, Reactor Operations 
Nuclear Support Branch 01/01/27. 10pp. 07973:033 


8103030449 Ack receipt of 010106 Itr informing NRC of steps taken to 
correct violations noted In IE Insp Rept 90-247/GO- 18. 

MART IM, W 0. Region 1, Ph 1 1 ade 1 ph 1 a. Safeguards Branch 81/01/29 
ip 07824:332 


— G 103 0304 96 Responds to NRC 601123 Itr re violation* noted in IE Insp 
Rept 30-247/80-18 Correc tlve actions withheld (ref 
tOCFflS. 790). 

O'TOOLE, J O. Consolidated Edison Co of New York. 01/01/06 Ip. 
07024:333. 


—0103030463 Foruard* IE Insp Rept 30-247/90-10 on 001006-10 & notice of 
violation Notice of violation withheld fref 10CFR2 790). 

KAftrW.W.Q. Region I. Philadelphia. Safeguards Branch 00/11/23. 
2pp. 07B24334 


--B103030478 IE Insp Rept 30-247/80-18 on 001 006- 1 0. None omp 1 1 anc e noted, 
failure to train wetchperson prior to assignment t to 
maintain isolation ions free of obstruc t Ions. Oe tai Is 
withheld (ref IOCFR2. 79Q>. 

BAILEY, R. J. Region 1. Philadelphia, Office of the Director 
OEVLlNrJ.U. Region 1, Philadelphia, Safeguards Branch. 00/11/13. 
Ip. 07024336. 


9103240092 Forwards Addendum 1 to Attachment A of 790920 response to 
IE Bulletin 79-14, “Seismic Analysis for As-Built Safety- 
Relatsd Piping Bys. " Includes results of eddl pipe support 
insp on thsrmally insulated lines. 

O'TOOLE, J.D. Consolidated Edison Co. of New York 01/02/06. 2pp. 
07909. 222. 


--B103240093 ‘Rept of Pipe Support Insp* Performed on Thermally Jnsi 
Lire* In Response to IE Bulletin 79-14." Attachment A. 

Addendum I 

* Consolidated Edison Co of New York 81/02/20 l2pp 
07909 224 


0103040209 Forwards IE Info Notice 01-03. "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR30 72 '• No written response required 
GRIER. DM Region 1. Philadelphia. Office of the Director 
01/02/12 Ip 07013 133 


8103200149 Forwards IE Info Notice 01-04. "Cracking in Main Steam 
Lines " No response required 

CRIER. B H Region ]. Philadelphia. Office of the Director 
81/02/27 ip 07971 331 


6103100753 Ack receipt of 010105 t 0211 Itrs refuting allegations re 
failure of mg t control sys forwards order imposing civil 
penalties in a.rount of 4210. 000 No basis for litigation 
exists. 

BTELLO.V Director's Office. Office of Inspection and Enforcement 
01/03/02 3pp 07862 205 


0103100760 Order imposing civil penalties in amount of 9210,000 re 
801017 containment flooding Evaluation* 6 conclusions enc I 
QTELLO, V. Director's Office. Office of Inspection and Enforceme 
01/03/02 3)pp 0?E62 200 


8103200149 Forwards |E Circular 01-03. “Inoperable Seismic Monitorin 
Instrumentation " No written response required 
GRIER. □ H Region 1- Philadelphia. Office of the Director 
01/03/02 ip 07971 353 


0103200091 Forward* revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubbers." w/corrected Pages 366 Change In 
identification of facilities w/CP to which bulletin 1* 
applicable does not affect util requirements 
OR TER, B H Region 1. Philadelphia. Office Of the Director 
81/03/04 Ip 07968 219 


8103200206 Forwards TE Info Notice 01-06. "Failure of 1TE Model K-60 
Circuit Breaker. " No response required 

GRIER, B-H Region l- Philadelphia. Office of the Director 
01/03/11 ip 07960:316 


0103170613 Forward* "Steam Generator Insp Program h Result*. 
1900/1981 Refueling Maint Outage," per Amend 90 to License 
DPR -26 1 B01202 010116 Itrs Class 3 fee enc I 

O'TOOLE. J D Consolidated Edison Co. of New York GI/D3/13 2pp 
07929: 349 


--0103170620 "Steam Generator Insp Program 6 Resu 1 t* - l 900/ 1901 Refue 
& Maint Qutage 

* Consolidated Edison Co of New York. 01/03/31 9Bpp 
07929. 331 


R Periodic operating reports l. related correspondence 


8102250439 Forwards "Hudson River Ecological Study In Area of Indian 
Point," 1979 annual rep t. A f f 1 d av 1 1 of sve end 

O'TOOLE. J D Consolidated Edison Co of New York. 01/02/20 4pp 
07749 001 


— 8102270774 "Hudson River Ecological Study in Area of Indian Point. 
1979 annual rept. 

* Tetas Instruments. Inc 01/02/20 I90pp. 07767:001 


0103100517 Forward* "Effluent Ik Waste Disposal Semiannual Rept.Jul-Q 
1980. " 

O'TOOLE, J D. Consolidated Edison Co. of New York. 91/03/01. Ip 
07067: 165 


--0103100510 "Effluent & Waste Disposal Semiannual Rept- Jul-Oet I960 
» Consolidated Edison Co of New York 01/03/01 43pp. 

07867. 166 


0103230578 Forwards monthly operating rept for Feb 1981. 

□'T0OLE,J D Consolidated Edison Co of New York. 81/03/13 lp. 
07974. 169. 


- -01 03230505 Monthly operating rept for Feb 1901. 

EICH.E. Consolidated Edison Co. of New York 01/03/06 4pp 
07974 170 


fl*por 


lot,}* o<urr«r f( *. LERs t. 

fi irtmO c W PI.S-J-aj- 00 ^ on 0 :O? 25 -Con EJ caterer ?vt r «p r ps »nta 1 1 ve 

Sc1 s tSirit St t e 1 ep hone Corporate cfc 

3 cnb searches initiated w/negatlv* T ** uU « No 


action antic l F ate d 
rvC^ECuvi. L . s,OV#*Cft- J H - CFV*, 1 H. J W 
of the Director 0 J/O 2 / 2 * >3 


Pegjcn 1. 
07706 034 


Philadelphia. Office 


8103030842 Pro- 1-B1-CG5 on 010225. c u s ‘c-pr 

tori threat b, telephone Util corporate 

bt»Tb search initiate* Result* negative 

MC^EOiJ'I. L 14 . JOVNEP. J H • OEVLlM* J W 

Office tf l k .( Director BK 02/26 2 ?p 


sve representative received 
ofc not i f led * 

Region i. Philadelphia- 
0 V 79 S 173 


0 1 031 1 06 1 1 fiO ai- 005/01 loose objects retrieved from bottom area of 
reactor vessel during ongoing refueling outage Identified as 
reactor coolant pur? latyrinth nil ring l r-cuntlf.g bolts 
Put? to be replaced investigation continuing 

ttCWTt.M A Consolidated Edtssn Co of Ne~ Ycrk 01703/03 

07 R 62 357 . 


3 pp 


6:03240575 Forwards LE 9 8 l”C 06 / 0 :T -0 

O’TOCLE-J 0 Coff.ucnweal th Edison Co 81 / 03/16 


ip 07906 029 


- - 0J 03240501 LEP ei-03b/0lT0 or. 010332. lot* e otjects retrieved from 
Iq.it portion of reactor vessel Caused by cgclic stress 
failure cf reactor coolant pump 24 labryinth seal ring & 
mooting bolts due to entry of foreign ro 1 1 Into •"‘all gap 
• Cc-.Tbrjee! t h Edlscn Co 31 / 03/16 4 pp O 7 «? 0 fa 030 


0103190393 RO 0 )-OO 7 /-J notified by vendor of possible degrading of 
f i be r ; 1 as s prefltterc used in front of cooling colls under 
accident conditions Investigating feasibility 6 availability 
oPalternateguallfiedpfefllters 

YiOUTl-Vl f* Ccr.v ol i dated Edtsob Co of New York 01/ 03/10 2pj 

079*5 189 


01032*0574 Forwards updated LER 01 - 002 / 99 *-! 

O TOCLE- J f> Consolidated Edison Co cf New Ynrk 01/03/20 Ip 
00035 30 B 


-- 01032*0567 Updated lER 01 -OO 2 / 99 X -1 on QtOlO*. grid strap da-age Pound 
on f uo ! assemblies in form of torn or missing corners Caused 
ij corno r - tc-c orner interaction between adjacent assemblies 
during fgel handling operations 

PUPCHlT.G Consolidated Etfison Co of Mew York 01 / 03/20 Sp? 
09035 309 


V Operator Eiamlrations 


0103030722 Forwards response to MURE 0 - 0737 . "C lar t f Italian of TMl 
Action Plan Requirements " AuiilUry boiler feed pur-p 
turbine missile analysis surrrery * training program for 
■oltigatlng reactor core damage end 

O'i'COuE. J O Consolidated Edison Co of New York. 01 / 02/26 fllpp 
07795 339 


6103100646 Forwards evaluation of previous 
Of current status of items identified as 
during fire protectin ' 1 review 
IPP 0 L 1 TD. I /. Operating Reactors Branch 
07663 014 


lg unresolved itoos 

requiring action 
2 Ql/02/12 5pp 


$< 


1 is tlr g 


8103100264 L tr to all power reactor licensees w/plants llccntod prior 
to 790101 Forwards NRC position {. request for Oddi info ro 
safe shutdoun capability for compliance w/G 01119 fire 
protection rule _ 

ElfEf.HijT.D 0 Division of Licensing 01 / 02/20 lJpp 


6103310338 Ltr to all licensees of operating plants t holders of CPs 
forwarding WREG- 0696 . 'Functional Criteria for Emergency 
Response Facilities ” Criteria describe acceptable method 
for meeting nRC requirements U/o end 

ElSEtiH'JT.O 0 0 i vi s 1 on of Li censing. 01/03/0 9 *PP 


6103260123 Concurs w/B 0 l 2 l 7 request to install two-way 
specified emergency notification sys t> health physic 
telephones provided that use ul 1 1 be discontinued if 
communications quality unacceptably degraded 
KEPPLEft - 3 0 Region 3 . Chicago, Office of the Otrac 
l P 00042 1 29 


heedtot jocks 


tor Q 1/03/ l 7 


on 


-- 81032*0137 Si/bmits location for installation of ona-wey headset jsili 
on emergency notification sys 4 . health physics notworl 
per 001119 request Requests concurrence by 010201 

RAUSCH. T . J Commonwealth Edison Co. 00 / 12 / 17 . 2 pp 00042 ; 1,10 


0103250605 Releases public version of t mp 1 enent i ng procedures for 
emergency plan 

FElTCM- J. M. Division of Rules and Records 01 / 03/19 ip 
0700 * 001 


--9103250692 Forwards public version of emergency plan inp 1 ementlng 
procedures for corporate com-and ctr, environ diracfcnr & 
p 1 ant - sp oc 1 f i c procedures 

OEt-OEOftOE.L O Commonwealth Edison Co 01 / 02/27 2 pp 
0700 * 001 

--9103250702 Public version of emergency plan implementing procedures * 
corporate command ctr. environ director * plant-specific 
procedures 

* Co--o pue* 1 1 h Edison Ct» 81 / 02 / 27 . I 400 pp £> 700 * 001 


0 Ad judicatory correspondence 


6101300233 Forwards nRC 010113 orders for nod of licenses 8- grunting 
extension 0 p esemption Licensee must reassess suppression 
pool hydrodynamic loads * complete rods to nee t General 
Design Criterion 50 

JPPQLITQ. T . A Operating Reactors Branch 2 01 / 01/13 3 pp 


B 103050704 Informs of error In Ragan supplemental testimony to fuel 
channel blowing to be corrected formally at hearings 
Applicant does not object bo NIC proposed f Ind Ingo of fact 
t, no formal reply mill bo filed. 

STEP TOE- P P Isham- Lincoln & Beale 81/02/36. 3pp 07029 29(1 


DOCKET 30-249 QRE9DEN NUCLEAR POWER STATION, UNIT 3 
F Security, medical, emergency It fire protection plans 


BI01030051 Releases public version of util draft emergency plan. 
NUREC-0694 info enc 1 

FELTQM- J m Division of Rules and Records. 60/12/03 (9pp 

— 8101230343 Forwards public version of draft omergenc<| plan for 
generating stations 

PEOPLES. 0 L Commonweal th Edison Co 80/04/24 3pp. 0463? 1*9. 

-- 910108006 Q Public vorsion of draft emergency plan for generating 
stations . 

» Commonwealth Edison Co 00/07/31. !50pp 


0103100339 Forwards 010223 notice of finality of Comnlssion action 
w/rogord to generic FED on handling * storage of spont light 
water po:j>r reactor fuel <NUREC **0973 J . 

GODDARD. R J Hearing Branch 2 81 / 03 / 0 * 3 pp 078 * 4:222 


B 103180379 Forwards PW O'Connor 010313 affidavit * 010312 nemo. J/* 
8 toli 810210 msao-K Kntel 810326 memo. NUREO- 0612 , ganor 1 c 
ltr « of 801222 * 810203 . NURE*;- 0604 . Vo 1 3 . Number 1 , 

SECY- 80 - 3 ? 5 . BJ C hi 1 k 001224 maro 8 . MJ Murray romo 

GCODARO.r u Hearing Branch 2 01/03/13. 2pp 07943.347 


-- 81 03 190390 Identifies 21 un resolved safety Issues relevant to spent 
fuel pool nod for facility. 

Q'COUNQIUP NRC - No Detailed Affiliation Given 81/03/12 
07945.349 


8101080003 Releases public version of util draft emergency plan. 

FELTON. J M. Division of Rules and Records 00 / 12/03 Ip 

-0101220258 Forwards public version of util revised draft cnergenty plan 
u/stetlon enneies 

PEOPLES. 0 L Commonwealth Edison Co 80 / 05/04 ?pp 05370 : 003 . 

-■•8101080019 Public version of Revision 1 tn draft emergency plan 
v Comronwea 1 th Edison Co 60 / 07/31 I 39 pp 


--B 1 03090216 Responds to AOLB 810127 mamorandum Sc order re safety 
relevance of generic unresolved Safety Issue A -17 on sys 
interaction u/rospect to spent fuel pool nod. Mod will not 
increase vulnerability of plant. 

6T0LZ.JF Systems Intoractlon Branch. 81/02/10. Ip. 


8 1032*0792 Forwards RE Hubbard 810317 affidavit outlining unresolved 
safety issues relevant to spent fuel mud proceeding. 

Cerblficote of Svc end. 

b'URRAY. tt J Illinois. State of. 01/03/17. 2pp 0003*: 193. 


--B 101 0B0D33 Public veT9lon of draft emergency plan annei. 

* Commonwealth Edison Co 60/07/31 32p p 07417 242. 



--8103260800 Affidavit identifying 34 generic unresolved safety Issues ft 
generic TM| Issues ft describing why Issues nay impact public 
health fc safety Prof qualifications encl 

KU0OARO. R £ MHO Technical Associates 01/03/17 35p p 

00036 133 


0103270703 Notice of further hearings on proposod amend to facility DL 
re spent fuel pool nod 

tJOLF. J. F Atonic Safety and Licensing Hoard Panel. 01/03/17 2pp 
00043. 342 


1. Financial information 


0103310613 Forwards guarantee of payment of dePerrod premiums for 1901 
per NRC request 

CST£0-J Commonwealth Edison Co 81/03/27 i p . 


8103310630 Foruards Annual Rapt for C yQO ft statement of Internal cash 
flcu projectod for 1901 6 actual for 1900 per provisions of 
IOCFH140. Chapter I. Section 140 21 ft NRC 770613 Itr 
NEXOV.rt H CofrTonue* 1 th Edison Co 01/03/27 6pp 


j. Insurance ft indemnity infornation 


B l 03 090501 Forwards Endorsement 3 to MEL IA Binders EB- l . EB-2. EB-3. 
EB-29. EB-30, EB-42, EO-43 ft MAEl.U Binders XQ - 1 - X Q-2. XB-3. 

XB-29> XB-30. X8-42, xO-43 

09TER.J Commonwealth Edlsun Co 01/03/02 lDpp 07830 142 


P Operating license stage documents ft correspondence 


0103190732 Ltrs to all licensees of operating p 1 an t *. ap p l I e an Is for 
OLs ft holders of CPs rt control of heavy loads Requests 
revlou per guidelines in NURE0-O61 2. Forwards NRC position ro 
l n t er in actions ft request for addl info. 

E I 0ENHUT. D 0. Division of Licensing 00/12/22 30pp 


0103060203 Advises that 761020 request to amend Tech Rpecs to authority 
operation w/one automatic depressor 1 ta t Ion valvo out of 
sve for up to 30 days Is no longer under active review ft is 
considered withdrawn 

CRUTCHFIELD. D Operating Koactor* Branch 3 01/01/08. 2pp. 

07036: 339 


0103190307 Ltr to all licensees of operating plants ft applicants for 
OLt ft holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold s h u t down. r ep la c ©Tent parts ft N‘UREQ-0737 
EiSENHjr. D 0 Division of Licensing 01/O1/J9 6pp 


6103240290 Ltr to all BUR licensees forwarding Rupp! 1 to generic 
safety evaluation on BUR scran discharge syo Bumnarlies 
r s-evaluflt ion 0 f interim measures roeommondod per 001201 
safety evaluation , 

EISENHUT. DO Division of Licensing 81/01/23 2pp 


0103120014 Ltr to all licensees of operating plonta.CP holders ft Oi_ 
app Meant*. ncep t Indian Point 2 ft 3. Zion 1 ft 2 ft TMl-1. 
forwarding inadvertently omitted pages from NRC G0I222 
request for ad d J Info re control Of heavy loads. 

EISENHUT. D Q. Division of Licensing 01/02/03 6pp 


8103180954 Forwards Amende 33.56 ft 49 to Licenses DPR-2. OPR - 1 9 ft 
DPR-23* respective ly ft notice o# issuance ft availability. 
CRUTCHFIELD. D Operating Reactors Branch 3 01/02/11 3pp 

07933. 217. 


- - B 1 03 1 S0R6 1 Amends 33,56 ft 49 to Licenses DPR-2.DPR-I9 ft UPR-25. 
r espec tlvelyr adding requirement to maintain guard training 
ft qualification plan to be Implemented within 60 days 
Security personnel to be qualified within 2 yre 
CRUTCHFIELD. D. Operating Reactors Branch 3 IPPOLITO. T A 
Operating Reactors Branch 2. 01/02/11 6pp. 07953 220. 


--BIO31OO071 Notice of issuonce ft availability of Amend* 33.56 ft 49 to 
Licenses 0PR-2.0PR-19 ft DPR-2S. res p ec 1 1 ve 1 y 

CRUTCHFIELD. D. Operating Reactors Branch 3. 01/02/11 2pp. 

07933 226 


0103160669 Ltr to all oporpllng plants ft CP holdors forwarding 
clarification of THl Action Plan Item 111. A 1.2 re upgrade 
of emergency support f ac 1 1 1 1 1 e s . Re quo s ts confirmation within 
43 days that implementation dates will bo net 
EISENHUT, D. 0. Division of Licensing. 81/02/iQ 12pp. 


8100100214 Forwards organ 1 i a 1 1 ona 1 charts depicting NRC Region 3 
reorganl ration, effec t lve 010216 

KEPPLER. J. 0. Region 3. Chicago. Office of th» Director. 01/02/20 
2f p 07665:219 


0103250024 Ltr to all power reactor licensees ft liten&e applicants r« 
NL.REO-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
EISENHUT. D G Division of Licensing 01/02/20 8pp 


0103230030 Ltr to all licensees of operating nuclear pawor plants ft 
applicants for OLs leicept St Lucie. Units 1 ft 2) Requests 
util review to determine capability to mitigate station 
blackout event ft promptly implement emergency procedures 
E1SF.NHUT.D G Division of Licensing 01/02/23 9pp 


0103100743 Discusses vesponse to AEL3 010127 memorandum ft orJer re 
spent fuel pool mod applicability to generic unresolved 
safety Issues Control of heavy loads near spent fuel ft 
seismic design criteria should be addressed 

KNIEL.K Generic Issues Branch 01/02/26 2pp 07065316 


0103110152 SubTits info re safety relevance, if any. of various generic 
unresolved safety issues under continuing study to proposed 
spent fuel pool mods per 010127 ASLO memorandum ft order 
KNIEL.K Generic Issues Branch 01/02/26 ??p O70R4 297 


0103170225 Ltr to all BUR licensees futrpt Hurboldt Bay ft LaCrosse) 
requesting review of AgKE Code Class 1 & 2 pressure boundary 
piping. safe ends ft fitting -natl per guidelines of end 
Revision 1 to NUREG-03J3 Model Tech Bpocs only encl 
EiSENnUT.O 0 Division of Licensing 01/02/26 3pp 


--01 03 1 70266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3, 3/4 4-7 ft 3/4 4-0 
surveillance requirements for Agf'E Code Class 1.2 ft 3 
components ft DCS operational leakage limiting conditions for 
operation ft surveillance requirements 
e General Electric Co 01/02/26 4pp 


0103230813 Generic Ltr 0J-O6 tc all CP holders ft Ow applicants re 
lOCFRDO 71 Co). ■Periodic Updating o# FSArts. effective 
800722 Info re F0A9 legal •> ta tut. forma t ft content encl 
EIGENHijT. 0. 0 Division of Licensing 81/02/26 lOpp 


0103030Q60 Forwards statu# summary for NvJREG-0737 Items to which util 
committed to respond by 010301 Long-term program under 
Intensive internal review Program will be submitted by 
810316 

ABEL. J- 9 Commonwealth Fdlson Co 01/02/27 3pp 65067 331. 


0103050158 Forwards addl info re containment purge ft vent valve 
oporahlllty.ln response to NRC CD 1202 ltr 
JANECEK. R F Commonwealth Edison Co 01/02/27 20pp 


□103110367 Advises that 010220 ltr providing notification of Intent t 
operate facility w/fvei supplied by Euon Nuclear Co should 
bn considered proposed amond to License OPR-29 Fee for Class 
III amend provided 

ABEL. J 5. Commonwealth Edison Co. 01/03/09 lp. 07072 313 


0103310804 Ltr to all licensees of operating plants. applicant® for 01. 
ft holders of CPs forwarding 6ECY-81-JI9 re Info necessary to 
establish environ qualification of a a f e t y -ro 1 oted olectrlca] 
oqui pnont 

EISENHUT. D 0 Division of Licensing 01/03/10 6pp 


8103180317 Informs NRC that util will continue to require Pull 
radiation training for NRC personnel entering radiation 
areas at fac U I 1 1 a 9 • pend i ng further NRC c ormvnicat i oaa . 

TRAMM. T R. Commonwealth Edison Co 01/03/11 lp. 07944 201. 


0)03100531 Forwards procedures for SEP Topics V-10 D.V-11 D.V1I-3 ft 
IX-3 re saPe shutdown ft control room evacuation Also 
forward# one ovorsite drawing Aperture card is available in 
PDR 

JANACEK, R F Commonwealth Edison Co. 01/03/12. 2pp 07969 341. 


--0103 1 00542 Revision 9 to ‘Unit 2/3 Normal Unit Shutdown • 
e Commonwealth Edison Co. 00/07/31 1 1 p p 07963 343 


--01O310O591 Revision 7 to "Unit 2/3 Shutdown From Power Operation to 
Standby. " 

* Commonwealth EdMpn Co 00/07/31 lOpp 07965 354 


0103100563 "Control Rocm Evac ua t 1 on/Raf e Shutdown " (Primary 
Responsibility-Operations Director I 

» Corwronwea 1 th Edison Co 80/07/31 llpp 07966 001. 


0103200351 Forwards revised abstract ft Pages 2-2. 4 -2, 4-9. 7-2 ft 1G-2 o 
CE- 1 -A. Revl s 1 on 16 re DA program Revisions reflect ASHE 
winter addenda code c hango s. c hang *s made per A3ME survey ft 
clarifications ft corrections 

TBAMM.T R Commonwealth Ediion Co. 01/03/16 Ip 07971 038. 


— 8103200369 Revised abstract K Page* 2-?. 4-2, 4 -5. 7-2 & J0-2 ©f Revision 
16 to OA jrojrJ* 

* Co'^o^vldl Edison Co CE-1 -A PJ6 01/O3/J6 6pp. 

0797 J 039 


H10327C095 Svm-iary of D10304 meeting 1 <-nfr» group OE in 

Gethestfa. HO re s up p I e»( nta r y test* conducted in full-scale 
test facility C. resolution of outstaneing Mark l issues per 
Nt,flEO-066l Sli.de presentation & list of attendees end 
GRIMES . C I Licensing Branch 3. 81/03/16 3p? 


QI0323079? For .ards responses to NAC question r# adequacy of station 
electrical distribution syt voltage* Revised table shewing 
auis\la T y pc-.er bus voltagss when unit reserve autilter^ 
transformer is carrying ihutdcun load encl 

JA1<IECF1<<R F Commonwealth Edison Co 61/03/18 3pp 07975 325 


6 1 03240 198 Request* clarification of constraints placed on GUfl fuel 
exposure* per BOlll? SES Requirement tn conflict w/g«n«ric 
NRC approval of operation received by OE In Nov 1980 ltr 
Util asftras previous c o-'M tmen t no longer applicable 
JANECFK. R F Ccn-rotiuealth Edison Co 01/03/19 2pp 07990 342. 


O Inspection reports- IE Bulletins i correspondence 


00|2l9021*> Forwards tMrd iimonfly status rept on (E Oullettn 79-010 
re environ qua 1 1 f i c a 1 1 on of Class IE equipment 

MAYE8. 0. W Region 3. Chicago. Reactor Construction !r Eng I neer ing 
Support Branch 60/12/09 2pp 


0 1 032407 l I Respond* to Suppl 3 of IE Bulletin 79-OlB. Environ 
Qual 1 f 1 ca t i on of Class IE Equipment. ' Suppliers have been 
contacted to provide qualification of acoustic -'dMtors on 
relief i safety valves 

ABEL ■ J 3, Comronjea 1 th Edison Co 81 /02/02 3pp 07989 212 


0103130227 Forwards IE Insp Rapts 50-010/00-23. 90-237/80-25 t, 
5D-249/G0-30 on 801H5-1231 & notice of violation 

HE18HHAN.R F Region 3. Chicago. Reactor Operations Nuclear Support 
Branch 81/02/03 2p p 07912 193. 


— 8103130233 Notice of violation from map on 901115-1231 

HEI6HMAN.R F Region 3. Chicago. Reactor Operations Nut lear 
Support Branch 81/02/03 Ip 07912 195 


--0103130245 IE Insp Rept* 50-010/80-23.50-237/90-25 b 50-249/00-30 on 
8011 15-1231 None omp M anc e noted pressure regulator setpoint 
below reactor pressure during startup resulting in reactor 

SCrem 

TONOUe. r H . RE1MANN.F U . J3RDAN.H J Region 3, Chicago. Office 
of the Director 61/02/02 ICp? 07912:196 


01O3O2OUS Forwards IE Circular 01-02, Performance of hflC-LUensed 
Individuals While on Duty. " No written response required 
KEPPLER, ) 0. Region 3. Chicago, Office of tbe Olrec tor 61/02/09 
2pp 07700 020 


8103200204 Forwards technical 1 nf o , up dat J ng 810202 response to IE 
Bulletin BO- J 7. Bupp 4. "Failure of Control Rods to Insert 
During Scram at BUR ” N/o ant 1 

RAUSCH, T J Commonwealth Edison Co 61/02/U 2pp 07971 16$ 


6 1 0304023 1 Forward* IE Info Notice 01-03, "Checklist for Licensees 
Making Notifications of Btgnlficant Events In Accordance 
W/lOCFRSO 72 " No written responii required 

rfEPPLER, J 0 Region 3, Chicago, Office of the Director BI/02/1 2 

3pp 07813 28J 


0103030302 Forwards 8uppl 5 to IE Bulletin 80-J7. "Failure of Control 
Rods to Insert During Bcra*' at BWR " No written response 
required 

ILEPPLER, J Q Region 3. Chicago, Office of th« Director 61/02/13- 
2pp 07790 337 


0103060039 Discusses t£ insp on 800808 t> forward* order imposing civil 
pena 1 ty> 

3TEU.0. V Dir at tor's Of fits, Of tics of Inspection *r»d Enforcement 
81/02/23 ip 07839 24 1 . 


--6 1 03060049 Order imposing civil penalty in amount cf * 40. 000 for item 
of none ortp 1 1 anc e noted In IE insp on 800908 re operators 
observed by resident inspector to be asleep Evaluation of 
licensee response end 

8TELLG, V. Director's Office, Office of Inspection and Enforcement 
01/02/23 10pp. 07039.242. 


8103060495 Ack receipt of 801216 910203 ltr» informing NRC of «t«p* 

taken to correct violations noted in IE Insp Repte 
50-010/83-21 . 50-237/80-23 U SO-249/BO-27 

FlSHER-W L Region 3. Chicago. Fuel Facility S, Materials Safety 
Branch B 1/02/23 ip D?83? 23i 


--G1030&0465 Supplemental response to NRC 001125 ltr re violations notes 
in IE Insp Rep t s 50-010/00-21. 50-237/00-23 i. 30-249/00-27 
Corrective actions log established to be filled out by 
vendor r ep r es enta t l ve when collecting environ samples 
ABEL. J S Co^monwea L th Edison Co 01/02/03 Ip 07037 232 


--9I030604QI Responds to NRC 001129 ltr re violations noted in [E 1-sp 
Rept* 00-010/00-21.50-237/00-23 & 30-249/00-27 Corrective 
ac 1 1 on* : pr t par t ng ltr to vendor reinforcing need for strict 
compliant' w/rad l o 1 og i ca I environ ronltoring program 
A3 El< J 9. Commonweal th Edison Co 00/12/10. 2pp 07837 233 


0103160373 Forward* monthly status rept re evaluations performed in 
response to IE Bulletin 79-14. '8el*nie Analysis for 
As -Bui 1 1 Safety-Related Piping Sgs." Tables listing 
excessive pipe stresses me 1 

JANECEK.R F Commonwealth Edison Co 01/02/29 ip 07916 106 


9103160494 Forwards IF. Circular 01-03- “Inoperable 8ei*mic Monitoring 
Instrur sntat I on " No response required. 

KEPPLER. J 0 Region 3, Chicago. Office of the Director 01/03/02 
2pp 07915 30B 


0103170371 Respond* to IE Bulletin 81-01. "Surve 1 11 anc e of Mechanical 
Snubber* ” No Nuclear Safeguards Corp snubbers have been 
installed or will be Installed on *af e ty- re I eted sys 
JANECE»<» R F Commonwealth Edison Co. 81/03/02. 2pp 07925:233 


□103160894 Forwards revised IE Bulletin 01-01. " Borve 1 1 1 anc e of 
Mechanical Snubbers." w/corrected Pages 3 l 6 Change in 
identification of facilities w/CPt to which bulletin it 
applicable does not affect util requirements 

KEPPLER. ) Q Region 3. Chicago, Office of the Director. 81/00/04 
lp. 07913.063 


6103200394 Forwards IE Info Notice 81-06, "Failure of ITE Model H-600 
Circuit Breaker “ No response required 

i/EPPLER, J 0 Region 3, Chicago. Office of the Director 01/03/11 
2pp 07972 153 


9103200693 Forwards IF Info Notice 91 '03. “Degraded DC By* at 
Palisades " No action required 

KEPPLER. J 0 Region 3. Chicago. Office of th* Director 01/03/13 
2pp 0796 6 133 


8103200269 Forward* IE Info Notice 01-07. "Potential Problem 
U/Ue tsr-Qo l ut» I * Purgs Da^ Natl* Used During lc\*rt Qas 
Welding.” No response required. 

KEPPCER- J 0 Region 3. Chicago, Office of the Director 01/03/16 
opp 07966 226. 


B103261 193 R espond s to IE Bulletin BD-25, “Operating Problems U/Torgtk 
Rock Safety Relief Valves at Bl/Ri. “ Engineering review of 
LaSalle safety relief valve pneumatic supply sys still In 
progress Mods will be completed prior to fuel loading. 

RAU8CH, F J. CsrnonunUh Edison Co 01/03/1? 7pp. 00040 232 


6103270404 Confirm* info in 800610 response to IE Bulletin 00-06. 
"Engineered Safety Feature IESF) Reset Controls.” Valves 
2301-64- 63, 29 l 30 close on HPCI sys I n 1 1 1 a t i on. HPC I 
auxiliary 0 11 pump will not deplete power source 

JANECEK- ft F Commonwealth Edison Co B1/Q3/20. 4pp 08046 221 


R. Periodic operating reports &. related correspondence 


610302036? Forwards semiannual r»gt re radioactive effluent discharges 
t solid radioactive waste for Jul-Dec 1900 

SCOTT. D J Commonweal th Edison Co 81/02/06 lp. 07764. 234 


--8103020374 Semiannual rept re radioactive effluent discharges 4t eolld 
radioactive weete For Jul-Dec 1900 

* Co^r^nwea ] th Edison Co. Si/02/06. ]5pp 07704:335 


9103030792 Forward* occupational radiation etposuret rept for 1900 
B17EL.J S Co«r->pnuea 1 th Edison Co 01/02/25 lp 07795: 095. 


--6103030807 Occupational radiation exposures rept for 1900. 
• Cor-onwaa 1 fch Edison Co. 81/02/25 3pp. 07799: 056 


8103130353 Forwards monthly operating rept* for Feb 1981. 

SCOTT. 0 J Conmonwealth Edison Co 01/03/03. Ip. 07911-121. 



--8103 130358 Monthly operating rept* for Feb 1981 

tf^JCWELL. 0 C Comronuea Uh Edison Co 01/03/03 17pp 07911 122 


8I0324034B Forward* "Annual Operating Rept for 1900 " 

ECOTT.O J Commonwealth Edison Co 01/03/M Ip 07907 183 


— B1 03240393 “Annual Operating Rept for 1980 " 

* Commonwealth Edison Co 61/03/11 23pp 07987 186 


S. Reportable occurrences. LER » L related correspondence 


0100030418 PKO- 1 1 1 -0O**234 on 001219. u riit shut down for scheduled 
outage. T»th Specs violated when primary containment 
personnel doors staged open fc when reactor pressure bias 90 
p t i g w/fcPCI i< isolation condenser *ys out of sve 

TONGUE. T , REIMANN. F . HE I8HMAW, R F Region 3. Chicago. Office of 
the Director 80/12/22 2pp 07799 013 


8103020377 PND- II J -80-234A r ea c t or pressure allowed to increase above 
cold shutdown while primary containment was open HPCI ays 
out Of SVC it isolation condenser Isolated Cause not stated 
Immediate action Itr issued on 001223 

TONGUE, T . HS18HMAN. R F Region □ , Chicago. OPflce of tha Director 
BO/ 12/24 Ip 077B2 169 


8103090549 Forward* LER G1-CC4/03X-1 

6CDTF, 0 J Con nonweal th Edison Co 01/02/19 |p 07045 230 


--01O3O9O552 LER 01-OO4/G3X-1 on 01 01 02. d i s c over a d that surveillance 
pr oc e d ur e . DI 6 500-B. EHC low oil pressure scran. not 
performed Caused by personnel error Ourvoillnnce performed 
t> personnel reinstructed 

MCGEE , U £ Commonwealth Edison Co 01/02/19 Ip 07049 239 


0103170531 Forwards LER GI-006/Q3L-0 

8C0TT.D J Commonwealth Edison Co Ql/03/09 Ip 07925 I8h 


--8103170937 LER 0 1-006/ 03*. -0 on 01 021 2. d ur 1 ng normal opera t ion. SOLC 
sodium pentaborate solution temp dropped to 77 F. in 
violation of Tech Spec Figure 3 4 2 Caused by incorrect 
setting of 96 F for temp controller Setpoint was raised 
KAQROW, R. Commonwealth Edison Co Bl/03/09 2pp 07923 107 


01Q324O307 PN0- 1 1 1 -0 1 -032 info pickets set up at facility gate by 
operating engineers Local 150 AFL-CIO against McCarten 6 
McCul 1 en. 1 nc. Pic lets established because contractor does not 
have operating engineers on site 

TONQL'E.T.. CREED. J Region 3. Chicago. Office of the Director 
81/03/16 Ip 


01O324O444 Forwards LER 81-007/03L-0 

SCOTT, D J Commonwealth Edison Co 01/03/17 |p 07904 312. 


--8103240490 LER 0I-OO7/O3L-O on 810210. dur I ng lurvel 1 lane e. refuel tng 
floor area radiation monitor Ch A tripped at 105 mr/h. 
exceeding 100 mr/h limit per Tech Spec Caused by instrument 
drift Setpoint adjusted 4 operability verified. 

RhEE.SJ. Commonwealth Edison Co 01/03/13 ip 07904 J 13 


T Hearing transcripts on non-ant I tru s t matters 


6103290014 Forwards HK 8haw supplemental testimony on spent fuel 
assembly channel bow 1 ng . D 1 1 c us «# s 010313 conference call re 
ASLB Ouestlon 2 L related testimony. 

OQDOARQ. R. j. Hearing Branch 2. 01/03/23 Ip 07996:020. 


9103250022 Supplemental testimony on spent fuel assembly channel 
bowing Concern re Interference developed between walls of 
fu«l assemblies 6 storage locations within proposed spent 
fuel racks is not safety prob 1 am. ll/pr o f qua 1 1 f i c at i ons . 

0HAW. H K. Operating Reactors Assessment Branch. 01/03/23 9pp 
07990 029. 


V Operator Examinations 


8103030769 Forwards supplemental info re shift technical advisor 
training, per NUREG-0737. Item I. A. I. I (3> Info Includes 
response to training requirements for shift control room 
engineer* L projected schedule for training completion. 
A0EL,J-S Commonwealth Edison Co. 81/02/24. 4pp. 07796 005 


0103050140 Forwards list of shift control room engineers meeting 
training 6 education requirements by dates Ind i ca ted. Many 
engineers completed training by 010101. Target date for 
completion of training is mld-1901 

ABEL, J. 3. Commonwealth Edison Co. 01/02/24. 4pp. 07821:324 


8103200974 Forwards supplemental info re long-term shift technic, 
advisor program, uu lud ing candidate qua 1 1 f icet i on, se 1 ec ti on 
c r 1 1 or la. tra ini ng plant L bases for phaso-out of shlPt 
technical advisor program randate j by NURCG-0737 
ABEI..U 3 Com-nonwea l th Edison Co 81/03/17 19pp 07972 08' 


DOCKET 90-290 TURKEY POINT PLANT. UNIT 3 


F Security, medical, emergency l fire protection plans 


8103090400 Forwards addl info ra diesel generator outages. per It> 
U K 3 17 of NUREG-0737 Info suppls 010101 sufcmittal 
UHRIQ.R E Florida Power t* l ight Co 01/03/03 Opp 


0103030330 Forwards first round comments i requests for addl infc 
util 010102 radiation emergency plan Addl info needed re 
names of individuals responsible for each organ i t a t i on 
response & ambulance transportation support 
VARGA. S A Operating Reactors Branch 1 01/02/07 I9pp 

07791 164 


0103120765 Approves util 010213 request for extension of coipleti 
dates for four fir© protection iyi nods per 790321 BER FR 
not 1 c o enc ] 

DENTON. H R Office of Nuclear Reactor Regulation. Director 
□1/02/13 3pp 07903 056 


0103120774 Notice of extension until 010002 for completion of <r 
f 1 re pro tec 1 1 on ey s 

CASE. E 0 Office of Nuclear Reactor Regulation. Director 
81/02/13 tp. 07903 059 


0103090320 Releases public version of Revision 6 to emergency pla 
f ac 1 llty 

FELTON. J N Division of Rules and Records 01/02/17 Ip 
07806 001 


--0103050334 Forwards public version o# Revision 6 to omergency p 
fad lity 

UHRIO- R E Florida Power K Light Co 01/02/02. 3pp 07006 


--B10305032? Public version of Revision 6 to emergency plan for f 
* Florida Power b Light Co 01/01/30 22pp 07006 001 


0103100264 Ltr to all power reactor licensees u/plants licensed p 
to 790101 Forwards NRC position % request for addl info re 
safe shutdown capability for compliance w/OOi 1 |9 fire 
protection rule 

EtBENMUT.OG Division of Licensing. 01/02/20. I3pp 


0103310330 Ltr to all licensees of operating plants & holders of 
forwarding NUREQ-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements U/o enci 
EISENHVT, D 0 Division of Licensing 01/03/09 6pp 


0103260972 Forwards emergency planning info for placement in LPOR 
0103030324 

BOUDER. J. L. Division of Rules and Records 01/03/11 tp. 
09040. 292 


0103260943 Requests exemption from certain requirements of 10CFR5 
it App R re extension of submittal & Implementation dates re 
fire protection program 

UHRIO. RE Florida Power 6 Light Co. 01/03/19. I7pp 00040. 


8103270612 Forwards emergency planning info for placement in LPDR 
0103030324. 

SQUDER, J. L. Division of Rules and Racords. 01/03/19 1 P 
00043: 041. 


0 Ad judicatory correspondence 


0103030092 Forwards comments on NUREO-0743. DE0 for steam generato 
repairs at facilities by Intervenor MP Oncavage.J Lor ion, 

T Brown. 14 Goldberg. J Allan. KZ Morgan & 0 Minor Extension to 
810302 for submission granted 

ONCAVAOE.M. P. Affiliation Unknown 81/02/26 136pp. 07790 0 


8103090023 Informs of error in section refs to updated steam gene 
repair safety evaluation in Paragraphs 3,3 H on Rages 4 L 
5 of NRC 810220 summary disposition not 1 on. Correc t cite 
Should be Section 3 23 

OOLOBERO. 8. C. Hearing Branch 2. 01/03/05 ip. 07049.123 


conference* Ev ad *r>t lar ^ hearing \c to#.t»ntt 310602 United 

appearance statements will be perm, it ted at hearing 

HILLER. M E Atonic Safety end Luenjirg Ooard p ar.# I 81/03/10 

a?p 07vn 200 


e\0323070\ AftivjQT t in} f,RC 790220 ooUf for »un*ars deposition 

of Ccntentlon 14 No genuine Issue etist* w/respect to 15 
<-.at 1 fact) listed in motion Certificate of S*c enc J 
REIS. H F Fl or i da Power fi tig 1 -* Co PEIS.H F 

Levon * te in . Ne<j *»4 n. Re i s ■ A» e 1 r ad fi Poll 01 / 03/16 5 pp 07974 3?6 


9103340394 Second motion for tumTary disposition of Contention* 2 fi 6 
Ns document* jr evidence emt • t 1 ad 1 l *h i ng genuine dispute 
as to matl Pacts Dismissal of contention* is warranted as a 
ratter cf lav 

<*CL DEFR3. S C Hearing Branc h 2. 61/03/23 lOpp 0790? 376 


--8103240405 Affidavit re Contention 2 Licensee workforce it sufficent to 
tatlifec toril v fi safely perform necessary repair activities 
Licensee proposed programs fi procedure* for steam generator 
repairs nieet r »qu 1 t e *(f> t s w/prof qua 1 1 f l c a 1 1 o n s> 

MNijg, j L Pad l o leg l co 1 Assessment Branch. 91/03/10 7pp 

cma7 286 


-'81032404 1 4 Affidavit re Contention 2 In applying ALARA concept. NRC 
use* qua 1 i tat 1 ve, pT ogr a-ma t k c approach rather than imposing 
quantitative operating Unit Prof qualifications encl 
NEHEMIAS. J V Radiological Assessment Grand* 61/03/19 I3?p 
07907 593 


*'0103240519 Affidavit re Contentions 6l*l.(b1.(c) fi < » 1 Storage 
structure will be located at elevation of 17 5 feet mean low 
water Design basis flood would not cause significant 
immersion of stea" generators Prof qualification* encl 
COTELl.. R a Hydrologic fi Geotechnical Fnglneerirs Branch 
81/03/11 6pp 07907:306 


-'0103240526 Affidavit re Contention 6ld) Probability of th r oug h -wa 1 1 
corrosion crack is so small as to be insignificant S**' 
welds requited to be coated w/varnisn to assure no h.jreis 
of oxygen through seal weld Prof qua ] i f i ca t 1 cm* encl 
TUROVLIH- 3 Chemical Engineering Branch 81/03/09 4pp 
07987 312 


— -91 0324033 1 Affidavit re Contention 6 to) Risk of leakage of radioactive 
<ra 1 1 from storage facility is effectively eliminated y / 
applicant provision of concrete floor Steen generator 
assemblies ray be Stored in bldg ll/C t r t l f 1 c a t e of five 
QROTENHUl S. M Operating Reactors Branch 1. 81/03/12 4pp 

07987 3)6 


H General correspondence 


6103030693 Co-- ents on DE5 re steam generator repair* Document falls to 
approach basic c harac t er % * 1 1 c s necessary for ABLD to 
exercise statutory powers. ALARA criterion does not address 
environ impact 

JAFFER.J Affiliation Unknown 01/02/30 4pp. 


B1031B0649 Requests sors«nts 6 views on end util Its re Ucetsstfig 
sc hedu 1 1 

CHiLES.L Senate. 81 / 03/10 lj> 07993 170 


--8103180653 Urge* licensing schedule be revised to reflect Oct 1982 
completion date. not Doc 1983 

MCDONALD. M Florida Power fir Light Co 81 / 03 / 03 . 3 pp 07953 l 7 | 


3103230667 Forwards newspaper article re danger of cancer to facility 
ujrken during upcoming steam generator replacement 
FAIRFIELD. R P Affiliation Unknown 61/03/10. 2pp 07976:354. 


j. insurance 6 Indemnity Information 


3103060327 Forwards Endorsement 48 to HAELU Policy MF-55 

FIELDER. J Marsh fi McLennan- t n < * H fi M Nuclear Consultants, Inc 
Div. 61/01 /27. 2pp 07840 223 


3103060330 Forwards Endorsement 4 to HAELU Binders XB-25 fi Xfi-26 
FIELDER. J Harsh fi McLennan. Inc , fi M Nuclear Cc n »ul tan t s . I nc . 
Div 81/01/27 5pp 07036 3 45 


0103110447 Forwards Endorsement 5 to MAELU SFP Binders XB-25 fi XD-26 
FIELDER. J Harsh fi McLennan. Inc. . M fi ft Nuclear Consultants. Inc 
Div 81/03/06 3pp 07073 338. 


8103190732 Hr* to all licensees of operating p 1 an t * , app 1 1 c an t * for 
QLs 6 holders of CPs r * control of heavy loads Requests 
review per guidelines in NUREG-0612 Forwards NRC position to 
interim action* fi request for addl info 
EI8ENHJT.D 0 Division of Licensing GO/ 12/22 30 pp 


8103190307 Ltr to all licensees of operating plants & applicants for 
0L» fi holders o# CPs re program for environ qualification 
of »af et y _ re lated electrical equipment Items addressed 
involve cold s’lut doun. rep la : e-ient parts K NuREO-0737 
E 1 S E NHJ T , D 0 Division of Licensing 81/01/19 fapp 


B 1 03 12001 4 Ltr to all licensees of operating plants. CP holders fi IJL 
ap p 1 I c ants . e x c ep t Indian Point 2 fi. 3. 2 i on 1 fi 2 l TMl-l. 
forwarding inadvertently omitted pages from NRC 801222 
request for add! Info re control t>f boavy loads 
EISENnyT.D 0 Division of Licensing 01/02/03 6pp. 


0103300160 Ltr to all operating PWrt licensees requesting info on 
auxiliary feedwater ay* seismic design Forwards request for 
addl Info. list of actions requested of licensees w/o 
seismlcellg qualified sys fi results of NRC walkdowns 
EJSEhH‘jT.0 0 division of Licensing 61/02/10 I3pp 


0103040984 Forward* preliminary review of environ qualification* of 
safety-related electrical equipment Potential equipment 
deficiencies found involving lack of proper d oc unen ta 1 1 on 
♦,/or Inadequate environ testing of equipment. 

NOVAK- T 11 Assistant Director for Operating Reactors Ql/02/1) 
3pp 07012 192 


0103040994 Equipment Evaluation Rept-“ partial review List of 
equiprent requiring addl info fi/or corrective action encl 
* Equipment Qualification Oranch 01/02/11 33pp 07H12 175 


□103160669 Ltr to all operating plants fi CP holders forwarding 
tier 1 fleet Ion of TMl Action Plan Item III A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that Implementation dates will bo met 
EISEhhUT.O 0 Division of Licensing 81/02/10 i2pp. 


8103250024 Ltr to all power reactor licensees fi license applicants re 
MJRE0-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee nay submit analysis to 
justify use of existing low flow controller. 

ElSEUHUr.D 0 Division of Licensing 01/02/20 Opp 


8103060265 Forwards Abends 63 fi 55 to Licenses DPR-31 & OPR-41, 
respectively fi notice of issuance fi availability 

VAROA.S. a Operating Reactors Branch l 81/02/23 3pp 0/H37 23/ 


-8103060267 Amends 63 fi 55 to Llcensos DPR-3I fi QPR-41 r e sp »c 1 1 vs J <, . 
moving precipitation sample station to one ontam i ns t ed area, 
insuring capability of obtaining reliable monthly 
precipitation samples from onsite location 
VaRGA, 8 A Operating Reactors Branch 1, 61/02/23. 6pp 

07839;260 


■8103060269 Notice of issuance fi availability of Amends 63 fi 03 to 
Licenses OPR-31 fi QPR-4E. respectively. 

VARQA. 9 A. Operating Reactors Branch l 81/02/23 2pp 
07839:266 


0103230030 Ltr to all licensees of operating nuclear power plants l 
applicants for OLe {except St Lucie.Unlts 1 fi 2> Requests 
util review to determine capability to mitigate station 
blackout event fi promptly implement emergency procedures. 
ErSENHUT.D 0 Division of Licensing. 81/02/23 5pp 


8103230313 Generic Ltr 81-06 to all CP holders fi OL applicants re 
ICCFRSO 71(e). "Periodic Updating of FSAfts. “ effective 
000722 Info re FSAR legal • ta t us . forma t fi content end. 
EtSENHUT.D 0. Division oP Licensing. 81/02/26 lOpp 


910306 0622 Responds to NRC 810211 partial review of environ 
qua 1 1 f Icat Ion of *a f e ty - re 1 a ted electrical equipment. 

Meetings should be held between NRC fi util to identify each 
concern. 

WRIO.R E Florida PoveT fi Light Co 01/02/27 5pp. 07040 J40 


0103100334 Submit* safety fi power operated relief valve actuations for 
Apr-Oec 1980. per Nl/RFO-0737 fi NRC 800307 ltr re five addl 
TMI-? related requirement* for operating reactors. 

UHRIG.R E. Florida Power fi Light Co. 84/02/27. Ip 07065.064 


0103100314 Advise* that Info requested In NRC 001031 ltr re contain*#* 
surtps fi Insulation will be submitted by 81040] 

UhRtC.R E. Florida Power fi Light Co. 81/03/02 Ip. 07863’ 059 


3 1 QJOVU<tu-u horwards aaoi into re oittei gpnorotor outages, per icon 
U K. 3 l? of NJREG-0737 Info suppls BlOlOl submittal 
UHfUG.R £ Florida Power 4 Light Co 01/03/03 8pp 07046 175 


0103110510 Application for a-rend to App A of Licenses DPR-31 & DPR-41 
changing Tech Opecs to conform w/Reg Guide 1. 14 4 Section XT 
of A6ME Roller 8> Pressure Vessel Code 

UHfUG.R £ Florida Power 4 Light Co 01/03/09 2pp 07B7S 210 


--01O311O513 Tech Spec Table 4 2-1 Item 7 1 fur reactor coolant pump 
flywheel Safety evaluation end. 

a Florida Power 4 Light Co Gl/03/05 2pp O707B 212 


0103110663 Application to amend App A of Licenses DPR-31 4 DPH-41, 
enabling 287. tube plugging level 

UH/1I0. R £ Florida Power & Light Co 01/03/05 3pp 07B82 266. 


--01O311O672 Proposed App A Tech Spec Pages 2 3-2,2 3-3.3 1-7 Si 3 2-3 8. 
Figure* 2-l-lb 4 3 2-3 re 20X tube plugging level 
* Florida Power 8. Light Co 01/03/05 67pp 07002.269 


3 1 0323026 1 Forwards errata to NUREG-0756 

VAROA. 6 A Operating Reactors Branch 1 01/03/09 2pp 07974 355 


- -01 03230291 SAFETY EVALUATION REPORT RELATED TO STEAM GENERATOR 
REPAIR AT TURKEY POINT PLANT. UNITS 3 AND 4 

* Office of Nuclear Reactor Regulation. Director NURE0-07S6 
ERR 01/03/09. 2pp 07974 397. 


01031006 49 Request* cogent* 4 view* on end util 1 tr re licensing 
schedule 

CHILES, L Senate 01/03/10 Ip 


- -91 03 100653 Urges licensing schedule be revised to reflect Oct 1902 
Completion date, not Oec 1903. 

MCDONALD, M Florida Power 4 Light Co Ql/03/03 5pp 07953 171 


0 i 03190700 Forwards review comments from State of FL Dept of Environ 
Regulation on DEB re steam generator repair at facilities 
During preparation of FES for project, one 1 comments should 
be considered 4 responded to accordingly 

KGL8, U- 0 Florida, State of 01/03/10 3pp 07969 |74 


8103230617 Application to amend App A of Licenses DPR-31 4 DPR-41, 
revising Tech Specs ro facility fire protection mods 
described In NRC 790321 safety evaluation Pages from Ot_. 
reflecting proposed changes, end 

UHRIO.R E. Florida Power 8. Light Co Bl/03/10 5pp 07975:320 


-- 0103230631 Proposed Tech Spec Pages 3 14-1,3.14-2.3 14-3.3 14-4,4.19-1. 
4 15-2,4. 1 5-3, 6-5. 6-6 8, B3 1 4- 1 re fire protection mods 
* Florida Power 4 Light Co 81/03/10. lOpp 07975 333 


0103270079 Application to amend Licenses DPR-31 8. DPR-41 revising Tech 
Spec 6 0 re adm 1 n 1 s tra t i ve controls 

UHRIG,R .£ Florida Power 8. Light Co 01/03/10 4pp. 00043:203 


--0103270803 Proposed Tech Spec 6 0 for administrative controls 
e Florida Power 4 Light Co. Bl/03/10 9pp. 00043 207. 


0103310376 Application for amend of Licenses DPR-31 4 41 changing 
license contained in 800702 Itr.re TM1 -r e 1 c ted changes. 

« Florida Power 4 Light Co. 01/03/10. 3pp. 00075 169 


--0103310380 Proposed Tech Specs 6. 13 re environ qua 1 1 f lea tl one. sy s 
Integrl ty. 1 od ine monitoring 4 backup methods for determining 
eutcoollng margin 

e Florida Power 4 Light Co 01/03/10. tp 00075- 172 


0143310804 Ltr to all licensees of operating p lants. app 1 1 cants for OLs 
4 holders of CPs forwarding SECY-si-119 re info necessary to 
establish environ qualification of safety-related electrical 
equipment. 

EISENHUT, D 0 Division of Licensing. Bl/03/10 6pp. 


8103170427 Comments on NLfREG-0743. DE8, re steam generator repair at 
facilities Open storage should be held onsite as precaution 
for over-degradation of steam generator 
DOHERTY. J. F. Affiliation Unknown. 81/03/12. Ip. 


8103310339 Forwards safety evaluation by Ofc of Nuclear Reactor 
Regulation, document Ing analysis that radiological effluent 
releases during plant operations will conform w/dose design 
ob jec tl ve* 

GOLDBERG. S C Hearing 3r d nch 2 01/03/30 Ip 08079 107 


--01O331O335 Safety evaluation documenting analysis that rediologica 
effluent releases during plant operations will conform 
w/dote design objectives 

« Office of Nuclear Reactor Regulation. Director 01/03/27 
10pp. 0BO79 109 


Q Inspection reports. IE Bulletins t correspondence 


9(03120829 Forwards IE Info Notice 00-44. "Actuation of ECC8 in 
Recirculation Mode While In Hot Shutdown. " No written 
response required 

O'REILLY, J P Region 2. Atlanta. Office of the Director 00/12/16 
Ip 07906 015 


0103030293 Forwards IE Jntp Repts 90-250/80-33 4 50-251/00-32 on 
001001-31 No none omp 1 lane e noted 

LEU19. R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/01/12 2pp 07790 344 


— Q103030306 IE Insp Repts 50-290/00-33 4 50-251/80-32 on 001001-31 N 
noncompliance noted Major areas inspec t ed ' 1 lepneee 
implementation of TrtI task action plan Category A iten 
requirements 4 surveillance test observations 
IQIMTONIS. a J . MARSH. W C Region 2. Atlanta. Office of the 
Director. tlARTlf^.R D Region 2. Atlanta, Reactor Operations 
Nuclear Support Branch 81/01/07 Gpp 07790 346 


0103090752 Forwards IE Mgt Moating Repts 50-250/80-3 1 . 50-291 /Q0-29. 
30-333/00-33 4 50-389/00-14 on 001029 No noncomp 1 lance 
noted. 

O'REILLY, J P Region 2. Atlanta. Office of the Director 01/02/03 
2pp 07040 262 


--0103090766 IE Mg t Meeting Repta 50-250/00-31.50-251/00-29,50-335/00 
4 30-309/00-14 on BQ1029 to discuss results of evaluation of 
util regulatory performance 

LEWJ8.fi C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/02 2lpp 07040 264 


8103020231 Forwards IE Circular 81-02, 'Performance of NRC-Llcenaed 
Individuals While on Duty " No written response required 
O'REILLY, J.P Region 2. Atlanta. Office of the Director 81/02/09 
ip 07705 321 


0103040742 Responds to IE Bulletin 00-11 Adequacy of 60 masonry walls 
has been confirmed by re-evaluation Remaining 37 walls 
scheduled for re-eva luat ion completion by Mar 1981. 

UHR1Q.R E Florida Power 4 Light Co. 81/02/11. ip 07010 124. 


6103040164 Forward* IE Info Notice 01-03. "Checklist for Licensees 
Making Not I f 1 c a t i on • of Significant Events In Accordance 
U/10CFR30 72 " No written response required 

O'REILLY, J P Region 2. Atlanta, Office of the Director 81/02/12 
Ip 07013 001 


0103230409 Forwards response to Ouppl 3 of IE Bulletin 79-01B. "Envii 
Qualification of Class IE Equipment" 4 update* B00703 
response to bulletin. New component evaluation sheets 4 
revised master list pages me 1. 

UNRIO, R E. F lor is* Power i Light Co 91/02/12 29pp. 07 979 247 


8103130090 Forwards request for addl Info re IE Bulletin 00-06 
response. Response should be submitted within 45 days 
VARGA, 6. A Operating Reactors Branch 1 01/02/23. 3pp. 07912 00 


8103160718 Forwards IE Info Notice 81-04. "Cracking in Main Steam 
Lines" No response required. 

O'REILLY, J P. Region 2. Atlanta. Office of the Director 61/02/27 
ip. 07914. 100. 


6103160663 Forwards IE Circular 81-03, "Inoperable Seismic Monitoring 
Instrumentation . ” No response required 

O'REILLY, J P Region 2, Atlanta. Office of the Director. 01/03/02 
ip. 07914 262. 


64 


DOCKETED ITEMS 


fl 1 Q3 | 7 C 0?0 Forward* reviierj IE Pu! I 91-01. Survel 1 lante of 

Mechanical Snub t pr« . - u/correct*d Page* St* Change in 
Identification of Facilities v/CP* to v h lch bulletin It 
applicable doe* not affect util rjquirer.entl 

CVRE ILLV. J P Region ? Atlanta. Office of *K© Director 01 /00/Ch 
Ip 07939 103 


9103190202 Ark receipt of 61022*1 Itr informing NRC of steps taken to 
correct violations noted tti IE ln*p Pepte 50 -250/60-36 l« 
50-251/60- 34 

LEWIS. R C Region 2. Atlanta. Office of the Director 81/03/10 
Ep. 07965 3D 


-B103193294 Responds to NRC OIOJjO Itr re violation* noted in tE tnip 
fiepte 50-250/00-36 t. £0-251/60-34 Corrective action* pipe 
support retiitned to original configuration t. insulation 
reinstalled No proprietary info 

LHHIG.R C Florida Power 5 Light Co 61/03/24. 3p? 07965 322 


- - 91 03 1 90300 Forward* IE Imp Repts 50-250/60-36 5 S0-25J/B0-34 on 
601101-30 5 notice of violation 

LEWIS* R C Region 2, Atlanta. Reactor Operations Nuclear Support 
Branch. 01/01/30 2pp 07965 327 


'9103193306 Notice of violation frcir ins? on 601101-30 

» Region 2. Atlanta. Office of the Director 81/01/30 Ip 
07965 329 


- -8103 1 903 1 2 IE Imp flepti 50-250/80-36 t 50-251/00-34 on 801101-30 
Noncomp l lance noted failure to fully restore rinor portions 
of saf e t y-rel a ted sy* to normal condition* following -alnt 
lONAlONIB, A J . MARSH, w C Region 2. Atlanta. Office of the 
Director JULIAN. C A Region 2. Atlanta. Reactor Operation* 
Nuclear Support Branch 01/01/29 6pp 07965:330 


0103200271 forwards IE Info Notice 01-06. "failure of ME Model K-600 
Circuit Breaker " No response required 

O'RElLLV.J P Region 2. Atlanta. Office cf the Director 01/03/11 
Ip. 07969 007 


BUX324024I Ack receipt of 810303 Itr infor-tn$ NRC of *tepi taken to 
correct violation* noted in IE Imp Reptf 5O-250/BO-33 it 
50-231/60-33 Finding E. r t control of ley*, lock* S. 
comb I nation*. regains open pending security plan revision 
LFNlS.n C Region 2. Atlanta* Office of the Director 01/03/11 
Ip. 07900 260 


— 0103240249 Respond* to NRC 810206 Itr re violation* noted In IE Imp 
fiepts 50-230/90-35 L 30-251/80-33 Corrective actions 
withheld Iref 10CFR2 790 > 

UHRIO. R E Florida Power S« Light Co 81/03/03. Ip 07980 261 


--8103240257 Forward* IE Insp Reptt 30-250/80-33 6 50-251/00-33 on 
601201-05 & notice of violation Notice of violation uithheld 
f r e f 10CFR2. 790> 

KENYA, W 0 Region 2. Atlanta. Safeguards Branch 81/02/06 2pp. 
07900:262 


--□103240261 IE Insp Repts 50-250/00-35 L 50-251 /0D-33 on 001201-03 
Noncpmp i lance noted failure to maintain surveillance of 
escorted vehicle 6 to search all areas of Veh 1 c 1 e. Deta 1 1 s 
withheld (ref 10CFR3 790) 

TILLMAN. A , PEANY.C 0 Region 2, Atlanta. OPPic* of the Director 
MCGUIRE. D R. Region 2. Atlanta. Safeguards Branch 81/02/09 
2pp 07980 264 


8103200019 Forwards JE Info Notics 01-05. "Degraded DC Byt at 
Palisades. ' No response required. 

O'REILLY. J P Region 2. Atlanta. Office of the Director 61/03/13 
Ip. 07969 003 


R. Periodic operating reports it related correspondence 


9103110711 Forward* 'Radioactive Effluent Release Date . Jul-Dec I960. '* & 
'Environ Radiological Monitoring Program 8ur"a r j . Dad e 
County. FL. Jul-Dec 1980 “ 

UHRIO. R E Florida Power L Light Co 01/03/02. Ip 07089 097 


8103110714 "Radioactive Effluent Release Data, Jul-Oec 1980 " 
a Florida Power U Light Co 31/02/21. ISpp. 07669 096. 


-8103110719 "Environ Radiological Monitoring Program Bur-ary. Dade 
County . FL. Jul -Dec 1980.'' 

* Florida Fewer 6 Light Co. 61/03/02. 13pp. 07869 113. 


0103130350 Forwards monthly operating repts for Feb 1981 

SCHMIDT. A D. Florid* Power L Light Co. 31/03/07 lp 07911 107 


- -0 1 031303 94 Monthly operating repts for Feb 1901 

CHILSCN. V T Florida Rower t Light Co 01/03/07 9pp. 
07911 100 


6 Reportable occurrence*. l.EPs S* related correspondence 


8103360325 RO 250-91-3 on 810105. while investigating potential 
observed in QC Type HFA relay coll spools. new coll assembly 
was confirmed to have tracked spool end plate Inep program 
is being developed 

KAYS. J K Florida Power i Light Co. 81/01/06 lp 07506 l 


6103160731 Forwards LER 01-004/031.-0 

SCHMIDT. A 0 Florida Power L Light Co 81/02/19 Ip 079 


--0103160 735 LER 81-G04/03L-0 on 0 101 20. au * 1 li ar y feedwater pu 
to meet acceptance criteria per Tech Spec Caused by damage 
valve plug In steam turbine pressure control valve CV-3705 
Root c«u«e not determined 8tem 1 plug replaced 
PACE. P L Florida Rower t. Light Co 61/02/19. ip 0791< 


T Hearing transcripts on non - an 1 1 1 ru s t rattera 


0103270490 Transcript of 810324 hearing in Hemp s t ea d . FL re proi 
amends to facility operating r i gh t s . p erm 1 1 1 i ng steam 
generator repairs Pp 1-200 

* Atomic Safety and Licensing Board Panel 01/03/24 2l3p| 

08032. 0 7fl 


U Congr s t & 1 nna 1 /Er ec ut 1 ve Correspondence 


8103270110 Responds to request for rept on possible add! Impro’ 
to NRC licensing process Legislation allowing Interim 
operation* in advance of hearing completion would reduce 
delay In licensing proce«s 

HENORIE. J M Commissioners 81/03/12 Spp 


--8103270947 Submits r pc orme n tf a t l on s re sc hed u 1 1 ng . p er s onne 1 ri 
hearing mg t for OL proceedings Panel rust obtain exemption 
from hiring freete for two recently appointed chairmen. 
COTTER. u p Atomic Safety and Licensing Board Panel. 61/< 
33pp. 


V Operator Examinations 


8103160239 Grants util 010112 request for 1-nonth extension Po 
J 980-01 licensed operator requalification program 
COLLINS. P F Operator Licensing Branch 01/03/06 lp. 


DOCKET 50-251 TURAEY POINT PLANT. UNIT 4 


F. Security, medical, emergency 6 fire protection plans 


R103030330 Forwards first round comments 6 requests for add! I 1 
util 810102 radiation emergency plan Addl info needed re 
names of individuals responsible for each organisation 
response 6 ambulance transportation support 
UARQA, S A. Operating Reactors Branch 1. 81/02/07. 19pp. 

07791 164. 


0103120765 Approves util 010213 request for extension of eampl 
dates for four fire protection tys nods per 790321 OER. FH 
notice enc 1 . 

DENTON. H R Office of Nuclear Reactor Regulation. Director 
81/02/ 1 3 3pp 07903 056 


— -01 03 1 20774 Notice of extension until 010802 for completion 0 
fire protection *y* 

CAGE. E. 0. Office of Nuclear Reactor Regulation. Director 
01/02/13 lp. 07903:037. 


0103050320 Re) eases public version of Revision 6 to emergency 
fac 1 1 i ty 

FELTON. J. 11. Division of Rules and Records 81/02/17. Ip. 
07006 OOJ. 


- -81 03030324 Forward* public version of Revision 6 to emergent 
fee 11 1 ty. 

UHRIO. R E Florida Power U Light Co. 01/02/02. 3pp. 071 


--G103050329 Public version of Revision 6 to emergency plan fo 
* Florida Power & Light Co 81/01/30. 22pp. 07806:001 


0103180264 Ur to ell power reactor licensee* w/p lants licensed prior 
to 790101. Forward * NRC position & request for add I info re 
safe shutdown capability for compliance w/0Ol I 19 fire 
protection rule 

ElSEU'Hiir. 0 0 Division of Llceniinj 01/03/20 13pp 


0103310338 Ltr to all licensees of operating plants & holders of CPs 
forwarding NUREG-0696. "Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable method 
for meeting NRC requirp.rent* \i/o tnc 1 

ElSCNHUr.D 0 Division of Licensing 01/03/05 6pp. 


0103260972 Forward* emergency planning info for placement In LPDR U/o 
6103050324 

S0L»0£8*JL Division of Rule* and Records 01/03/M lp 
08040 282 


6103260543 Requests eionption from certain requirements of 10CFR90 46 
t App R re extension of submittal & 1 mp 1 eren ta 1 1 on dates re 
fir# protection program 

1/hftlO.R E Florida Power %. Light Co 01/03/19 I7pp 00040 176 


6103270612 Forwards emergency planning info for placement in I. PDA U/o 
0103050324. 

&CUDER' J L Division of Rules and Records 01/03/19 Ip 
00043: 041 


0 Adjudicatory correspondence 


0103030892 Forwards comments on MlREG-0743, DEB for steam generator 
repairs at facilities by inlervanor MP Dncavage. J Lorion. 

T 0rOj.n.U Ooldberg.J Allen. K7 Morgan & 0 Minor Extension to 
010302 for submission granted 

OMCAVAOE.M P Affiliation Unknown 81/02/26 136pp 07790 093 


0103090023 Informs of error in section refs to updated steam generator 
repair safety evaluation in Paragraphs 3, 3 & 6 on Pages 4 6 
3 of MAC 010220 summary disposition notion Corrett ctto 
should be Section 323 

0CLD8ER0.B C Hearing Branch 2 01/03/03 lp 07049 123 


0103130402 Notice of 910324-23,0427-28 L 0321-22 prehearing 
conferences Evidentiary hearing to commence 810602 Limited 
appearance statements mill be permitted at hearing 
MILLER. M E Atomic Safety and Licensing Board Panel 91/03/10 
2pp. 079H200 


9103230701 Answer supporting NRC 790220 motion for sum-nary disposition 
of Contention 14. No genuine issue exlets w/respect to 13 
met] fact* listed in mot 1 on. Cer t i f i cate of Gvc encl. 

REIB.H F Florida Power 8. Light Co REtB.H. F. 

Lowem tain, Newman. Rei s, A*elr«d l Toll. 01/03/16 Spp 07974:326 


8103240394 Second motion for summary disposition of Contentions 3(6 
No documents or evidence exist establishing genuine dispute 
at to mall facts Dismissal of contentions is warranted as a 
matter of law 

C0LDSER9. B C. Hearing Branch 2 01/03/23 lOpp 07907 276 


’*-0103240931 Affidavit ro Contention 6<eJ Risk of leakage of rad 
matl from storage facility is effectively eliminated w/ 
applicant provision of concrete floor 8 team generator 
assemblies may be stored m bldg U/Certlficate of Svc 
GROTEN^d J£>, M Operating Reactors Branch J. SI/03/12 4pp 
07907 316 


H General correspondence 


0103030600 Corments on DE3 re steam generator repair* Document f« 
approach basic characteristics necessary for A5L0 to 
eiercise statutory powers AlARA criterion does not address 
env iron Impact 

JAFFER.J Affiliation Unknown 01/02/20 4pp 


8103100649 Requests comments t views on encl util ltr ro licenel 
sc hedu le 

CHILES. L Senate 01/03/10 lp 07953 I/O 


0103230667 Forwards newspaper article re danger of cancer to fact 
workers during upcoming steam geneiator replacement 
FAIRFIELD, R F Affiliation Unknown 61/03/10 2pp 079?6 3* 


J insurance 6 Indemnity information 


0103060327 Forwards Endorsement 4 3 tu MAELU Policy MF-95 

FIELDER. J Marsh t Me Lennsn. I nc . M 5. M Nuclear Consultants,! 
Oiv 01/01/27 2pp 07040 223 


0103060330 Forward* Endorsement 4 to MAEl.lf Qinder 9 Xfl-25 t, X0-26 
FIELDER. J Harsh fr McLennan. I tic . , M^M Nuclear Consul tent*. 1 1 
Div 01/01/27 Spp 07036 349 


0103110447 Forwards Endorsement 5 to MAELU fa'FP Binders X0-25 % XD 
FIELDER. J Marsh L McLennan. Inc. . M L M Nuclear Consultants, fn 
Div Bi/03/06 3p p 07073 330 


P Operating license stage documents L correspondence 


0103190732 Ltr* to all licensees of operating plant*, app l leant a 
DL* S, holder* of CPs re control of heavy loads Request* 
review per guideline* in NVJREQ-0612 Forward* NRC position re 
interim action* t reque»t for add I info 
EI0ENHUT-O 0 Division of Licencing 00/12/22 30pp 


0101150319 Discusses followup study re degradation of internal 
appurtenances in LUR piping during normal plant operation K 
potential effect* when degraded appurtenances are tub j to 
accident loads Recommend* broad review of recurrent problems 
BROUN. E. J Director's Office 80/12/24 4pp. 


0J0319O307 Ltr to all licensees of operating plants & applicants 
OL* * holder* of CP* re program for environ qualification 
o f *a f ety-related electrical equlpnent Items addressed 
involve cold sh utd own. r ep 1 ac omen t parts L N3REQ-0737 
EI8ENHUT, D. 0. D i v i * 1 on o f L i c en* i ng . 81/01/19 6pp. 


--01O324O4O9 Affidavit re Contention 2 Licensee workforce Is sufficent to 
sa t i *f»c tor l ly 6 safety perform necessary repair activities 
Licensee proposed program* 4. procedure* for steam generator 
repair* meet requirement* tJ/prof qualifications. 

M I NN8. J. L. Radiological Assessment Branch. 01/03/10. 7pp 
07967 2S6. 


-BI03240414 Affidavit re Contention 2. In applying ALARA concept, NRC 
use* qua 1 1 tat Ive. progremma tl c approach rather than Imposing 
quantitative operating limit Prof qualifications encl. 

NEHEMJ40, J V. Radiological Assessment Branch. 01/03/19 I3pp 
07907 293. 


— 8103240919 Affidavit ra Contentions 6<a),<b),<c> & Ce>. Storage 
structure will be located at elevation of 17.5 feet mean low 
velar. Design basis flood would not cause significant 
Immersion of «tf«m g tne ra t or * . Prof qualifications encl 
CQDELLrR.B. Hydrologic & Geotechnical Engineering Branch. 
©1/03/U. 6pp. 07907:306 


■$t03St4093& Affidavit re Contention 6(d JProbab i I i ty of through-wall 
corrosion crack is so small as to be i n< 1 g n 1 f 1 c an t Beal 
weld* required to be coated w/vernl«h to assure no Ingres* 
of oxygen through seal weld. Prof quel i f i cat 1 on* encl. 

TtfROVLlN. 8. Chemical Engineering Branch. 01/03/09 4pp. 
07907:312 


8103120014 Ltr to all licensee* of operating plants. CP holder* & 
app 1 leant* . exc ep t Indian Point 2 L 3. 7 1 on 1 fc 2 fc T M I — 1 . 
forwarding inadvertently omitted pages from NRC 001225 
request for eddl info re control of heavy load* 

EI8ENHUT. D 0. Division of Licensing. 01/02/03 6pp. 


8103300160 Ltr to all operating PUR licensees requesting Info on 
auxiliary feedwater sy* seismic design Forward* request for 
eddl Info, list of actions requested of licensees u/o 
seismlcally qualified sys 6 results of NRC walkdowns 
ElBENHUr.O O Division of Licensing 01/03/10 I3pp 


0103040904 Forwards preliminary review Of environ qualification* 
safety-related electrical equ 1 pmen t. Potent la I equipment 
deficiencies found involving lack of proper documentation 
fr/or inadequate environ testing of equipment 

NOVAK. T. K Assistant Director for Operating Reactors 01/02/1 
3pp. 07012: 192. 


--0103040994 "Equipment Evaluation ftept, " partial review. Lilt of 
equipmsnt requiring eddl info 6/or corrective action encl. 

« Equipment Qualification Branch. 61/02/11. 33pp. 07012 I 


0103160669 Ltr to all operating plants L CP holders forwarding 
C lar 1 Pleat Ion of TMI Action Plan I tern III. A. 1.2 re upgrade 
of emergency support fee i 1 1 1 i as. Requests confirmation within 
45 days that Implementation dates will be met. 

EI8ENHUT.0 0. Division of Licensing. 61/02/10 I2pp 


W103350C24 Ltr to all poj»r reactor ] icen«(«t A licence appllcjrts re 
N’jQFO-Ofit 9 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions L icenses --ay S'li'it analysis to 
justify use o 4 e> i j %ting low flew controller 
EISENHUT. D O Division ®f Licensing 81/02/20 6pp 

310306026b Forwards n-eMs 63 K 53 tc Licenses CPR-31 L OPP-41. 
respectively A notice of issuance A availability 

VAROA.Sn Operating Reactor* Branch 1 91/02/33 3p? 07839257 

--8103060367 Axeni* 63 i bS to Licenses DPR-31 A DPR-41 respectively, 
(roving precipitation tar; le station to un contaminated area- 
insuring capability uf obtaining reliable -cnthjy 
precipitation samples From onsite location 
VAflOA. S A Operating Reactors Branch 1 01/02/33 6pp 

07039 260 


- -01 03060269 Notice cf issuance A aval lability of Amends 63 A 53 to 
Licenses DPR-31 & OP ft-Al. respectively 

VARGA. S A Operating Reactors Branch l 81/03/23 2 pp 

07839 366 


6103230030 Lt* to all licensees of operating nuclear power plants U 
applicants for Ch_* ieicept St Lucie. Units I A 2: Requests 
util review to determine capability tc litigate station 
blackout event A promptly implement emergency procedures 
EISENMiiT. 0. O Division o# Licensing 61/03/35 5pp 


--D10D1KD653 Urges licensing schedule be revised to reflect Oct 1902 
completion date-rot Oec 1963 

KCD39ALD- H Florida Pptir 6 Light Co 81/03/03 3pp 07933 1 


8103190700 Forjerds review comment* from State of FL Dept of Environ 
Regulation on OES re steam generator repair at facilities 
During preparation of FES for project-encl comments should 
be considered A responded to accordingly 

KOI Q - W 0 Florida. State of 81/03/10 3pp 07963 174. 


010323061? Application to amend App A of Licenses DPR-31 6 DPR-41. 
revising Tech Specs re facility fire protection nods 
describes? In NRC 790321 safety evaluation Pages from Ol. 
reflecting proposed c ban g e s» me 1 . 

I/IRIG. R E Florida Pover * I Ight Co 01/03/10. 9pp. 07973 320 


9103230631 Proposed Tech Spec Pages 3 14-1,3 14-2.3 14-3-3 14-4.4 
4 13-3-4 13-3.6-3.6-6 A H3. 14-1 re fire protection /rods 
* Florida foyer & Light Co. 81/03/10 lOpp 07973.333 


8103270879 Application to amend Licenses DPR-31 A DPR-41 revising ft 
Spec 6 0 re administrative controls 

WRIG-R E Florida Pouer A Light Co 01/03/10 4pp 08D43 2UJ 


--8103270033 Proposed Teen Spec 6.0 for ad r i n l s tra t l ve controls 
* Florida Pouer A Light Co 81/03/10 9pp. 08043 307 


0IO323CB13 Cenertc Ltr Ql-06 to all CP holders A CL applicants re 
1CCFH30 71 (el, Periodic Updating of fSAflt." effective 
800722 Info re FSAR legal s t a tut - f or-a t A content enc 1 
EISENM/T. (> 0 Division of Licensing 61/03/36 lOpp 


6 J 033 1 03 76 Application for amend of Licenses DPR-31 A 41 changing 
license contained in 600702 ltr, ra TMl-releted changes 
* Florida Pouer A Light Co Dl/03/10 3pp 00073.169 


£3103060632 Responds to NRC 010211 partial reviej of environ 
qualification of safety-related electrical equip-ent 
Meetings should be held between NRC A util tc identify each 
cone err 

UVRfO.R E Florida Pcuer A Light Co 81/02/27. 3pp. 07840 340 


0103100334 Bub/- it* safety A pouer operated relief valve actuations for 
Apr-Dee 1900- per ULPREQ-0737 A NRC 800507 ltr re five add l 
Tpll-2 related requirements for operating reactors 
UHRiO. R E Florida Pouer A Light Co 01/02/27, ) p, 07863.064 


‘8103310300 Proposed Tech Sped* 6 13 re environ qualification*,*^ 
integrity, iodine monitoring A backup -methods for determining 
subcooling margin 

♦ Florida Power A Light Co 01/03/10 Ip 00073 172. 


Bl 033 1 0804 Ltr to all licensee* of operating p 1 an t *, AP p 1 i c ant a for |) 
A holders pf CPs forwarding 6ECY-01-I19 re Info necessary to 
establish environ qualification of *a f e ty-re 1 a t ed electrical 
equ 1 pment 

E IBEMHUT i 0 0. Division of Licensing 81/03/10 6pp. 


8103100314 Advises that info requested In NRC 001031 Hr re containment 
suir.pt t insulation util be submitted by 010401 

LTHRlO.fi E Florida Poser A Light Co 01/03/02 Ip 07869 059. 


0103170427 Comments on NLREG-0743. DES. re steam gonerdtar repair at 
facilities Open storage should be held onsite a* precaution 
far over-rf egradat ion of steam generator. 

DOHERTY. J F Affiliation Unknown 81/03/13 Ip 


9 103100399 Informs that WeiUnjhouio rept for NUREO-0737 Items II . it 3 1 
S- It K 3 2 Hill constitute util response, subj to final 
rev leu Rept expected during Mar 1991. 

UHRIO, R E Florida Power A Light Co 01/03/02 lp 07863 095 


8103090400 Foruarls addl info re diesel generator outages. per He-' 
II. K. 3 17 of NLRE0-0737. Info luppls 810101 submittal 
UHR|0,R E Florida Power 5, Light Co 81/03/03 Opp. 07846 173 


0103110310 Application for amend to App A of Licenses DPR-31 A DPR-41 
changing Tech Specs to conform u/Reg Guide 1 M A Section XI 
of ASME Duller & Pressure Vessel Code 

UT1RI0. R. E Florida Power A Light Co Gl/03/03 3pp 07B7S 210 


— 9103110313 Tech Spec Table 4 2-1 Item 7 1 for reactor coolant pump 
flywheel Safety evaluation enc 1 

«» Florida Power A Light Co 91/03/05 2pp 07876 212 


0103110663 Application to amend App A Df Licenses DPR-31 A DPfl-41, 
enabling 20'4 tube plugging level. 

UHRIG.R E Florida Fewer A Light Co 61/03/03 3pp 07002 266 


- -8103 1 1 0672 Proposed A?p A Tech Spec Pages 2- 3-2, 2 3-3,3 1-7 & 3 2-3 A 
Figures 2-1-lb A 3 3-3 re 20X tube plugging livel. 

# Florida Power A Light Co 31/03/03 67pp 07082 269 


0103230201 Forwards errata to KbREO- 0756 

VAROA, B A Operating Reactors Branch l, 31/03/09 2pp. 07974 355. 


--9 103230291 SAFETY EVALUATION REPORT RELATEO TO STEAM GENERATOR 
REPAIR AT Turkey POINT PLANT, UNITS 3 AND 4 

* Office of Nuclear Reactor Regulation, Director NUREO-0756 
ERR: B 1/03/09 2pp 07974 337. 


9103190649 Requests comments A views on end util ltr re licensing 
schedule * 

CTO LEG. L Senate. 61/03/10 lp 


81 03230318 Submits addl info re steam generator rapa ir. inctud Ing 
disposal of spent resins from condensate polishing 
demineral iter, fill ing A grading of area within security 
fence A steam generator lower assembly shipment 

UHfllGrR E Florida Power & Light Co 01/03/13 4pp 07977 310 


9103310329 Forwards safety evaluation by OPc of Nuclear Reactor 
Regu 1 atton. document i ng analysis that radiological effluent 
releases during plant operations will conform u/dose design 
ob jet t We * 

GOLDBERG. B C Nearing Branch 2 01/03/30. Ip. 08079 107 


--0103310339 Safety evaluation documenting analysis that radiologic* 
effluent releases during plant operations will conform 
u/dote design objectives 

* Office of Nuclear Reactor Regulation. Director 81/03/27 
10pp. 00379 100 


Q Inspection reports* IE Bulletins A correspondence 


8103120829 Forwards TE Info Notice BO-44, "Actuation of ECC8 In 
Recirculation Mode while in Hot Shutdown. ” No written 
response required 

O'REILLY. J. P Region 2, Atlanta, Office of the Director 90/12/1 
lp 07906 013 


9103030293 Forwards !£ Imp Rept* 30-230/00-33 A 50-231/80-32 on 
001001-31. No noncompliance noted 

LEWIS- R. C Region 2, Atlanta, Reactor Operations Nucliar Support 
Branch 81/01/12 2pp 07790.344 


--8103030306 IE Insp Replm 50-250/00-33 A 30-291/60-32 on 801001-31 
noncomp l lane e noted Major area* inspec ted : ! 1 c ensee 
Implementation of TMt task action plan Category A Item 
requirements A surveillance test observations. 
lONATO'JlB. A. J , «AR8H,W.C. Region?. Atlanta, Office of the 
Director MARTIN. N D. Region 2. Atlanta, Reactor Operations 
Nuclear Support Branch. 01/01/07 8pp 07790.346 


6 103090792 Forwards IE Mgt Meeting Repts 50-250/00-31 . 50-29 1 /80-29. 
30-333/00-33 ft 50-309/00-14 on B01029 No none omp 1 i one e 
noted 

O'REILLY. J. P Region 2. Atlanta. Office of the Director 01/02^03 
2p p 07B4Q: 262 


3J00130209 Forwards IE Insp Rept 90-251/30-36 on 601229-31 No 
none cmpl lane e noted 

tEWlS-R C Region 2. Atlanta Reactor Op orations Nuclear Support 
Branch 01/02/06 2pp 07900 340 


6103200271 Forwards IE InPo Notice 01-06. 'Failure of 1T£ r 
Circuit Breaker ’ No response required 

O'REILLY. j P Region 2. Atlanta. Office o» t^e Director 
Ip 07969 007 


0103240241 Aik receipt of 010303 Itr infomjng NRC of Step 1 
correct violations noted in tE Insp Repts 50-290/80-39 6 
50-291/00-33 Finding E. re control of keys, locks ft 
c pnh 1 na t 1 o ne . r pxa J ns open pending secur | plan revision 
LENlQ.R C Region 3. Atlanta. Office of tr* Director i 
]p 079B0 260 


--0103240249 Responds to NRC 010206 Itr re violations notei 
Rept* 50-290/00-35 ft 50-291/86-33 Corrective actions 
withheld (ref tOCfR2 790J 

UHR10.R E Florida Power 6 Light Co 01/03/03 Ip 


— 0103090766 IE Mg t Meeting Repts 50-250/00-31.50-251/00-29.20-335/80-33 
ft 50-3S9/QO- 1 4 on 001029 to discuss results of evaluation of 
util regulatory performance 

LEN16-R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/02 21pp 07048 264 


--ei03!30217 [£ Insp Rept 90-251/00-36 On 801229-31 No none oirp 1 I one e 
noted Major areas inspec ted c onta Indent integrated leakage 
rate testing. 

BROOKS. E H Region 2. Atlanta- Office of the Director QUICK. D 
Region 2. Atlanta* Reactor Operations Nuclear Support Branch 
31/02/06 3pp 07900 342 


B 1 03020291 Forwards IE Circular 01-02* "Performance of NRC-Licensed 
Individuals Wh J 1 p on Duty * No written response required 
O'REILLY. J P Region 2. Atlanta. Office of the Director 01/02/09 

Ip 


8103040742 Responds to lE Bulletin QO-ll Adequacy of 60 masonry walls 
las been confirmed by re-evaluation Remaining 37 walls 
scheduled for re - eva l ua 1 1 on completion by Mar 1901 
m'fttC.R E Florida Power ft. Light Co 81/02/J1 Ip. 07010 124 


9103040164 Forwards IE Info Notice 01-03. “Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/I0CFR3Q 72 “ No written response required 

O'REILLY. J p Region 2. Atlanta. Office of the Olrector 01/02/12 
Ip 07813 001 


BI03I30090 Forwards request for addl info re IE Bulletin 00-06 
response Response should be submitted within 45 dago 

VARGA. 0. A Operating Reactors Branch 1 01/02/23 3pp 07912 C09 

3103160663 Forwards lE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation •• no response required. 

O'REILLY. J P Region 2, Atlanta. Office of the Director 81/03/02 
IP* 


- -01 03240257 Forwards IE [nap Repts 50-290/00-35 6 50-251/E 
001201-05 ft notice of violation Notice of violation wit 
(ref 10CFR2 790) 

KEUNA.U B Region 2. Atlanta. Safeguards Branch Bl/C 
079D0 262 


--0103240261 IE Insp Repts 50-250/00-35 ft 50-251/00-33 on C 
None omp l 1 anc e noted failure to maintain surveillance of 
escorted vehicle ft to search ajj areas of vehicle D&tai 
withheld (ref 10CFR2 7901 

TILLMAN. a . FERNY* C D Region 2. Atlanta, Office of th 
MCGUIRE, D R Region 2. Atlanta* Safeguards Branch 01 
2pp 07900 264 


01032000(9 Forwards It Info Notice 01-05. ' Oe graded DC 0ys 

Palisades “ No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 
ip 07969 003 


R Periodic operating reports ft related correspondence 


0103110711 Forwards "Radioactive Effluent Release Date. Jul- 
"Envlron Radiological Monitoring Program Summary. Dade 
County. Fl,. Jul-Pec 1900 " 

UHRIO.R E Florida Power ft Light Co 81/03/02 Ip 07 


--0103 1 107 | 4 "Radioactive Effluent Release Oato-Jul-Oec 19B 
* Florida Power ft* Light Co 01/02/21 I5pp 07003 0 


--0103110719 'Environ Radiological Monitoring Program Surma 
County. Fl. J ul-Oec 1900 ” 

« Florida Power 6 Light Co 01/03/02 I3pp 07609 i 


8103130390 Forwards monthly operating repts for Feb 1901 
BCMMIOT.A 0 Florida Power ft Light Co 01/03/07 Ip 


9103230409 Forwards response to Suppl 3 of IE Bulletin 79-010- “Environ 
Qualification of C14»* IE Equipment" ft updates 000703 
response lo bulletin New component evaluation sheets ft 
revised master list pages anc 1. 

UMR 10- R E Florida Power ft Light Co 81/02/12 20pp 07979 247 


8103170020 Forwards revised IE Bulletin 81-01. "Burvel t lance oP 
Mechanical Snubbers." w/correettd Pages 9 ft 6 Change in 
Identification of facilities w/CPs to which bulletin la 
applicable does not affoct util requirements 

a'fiCKLY. J. P. Rag ton 2, Atlanta - Office of the Director 81/03/04 
»P- 


B 1 03 190302 Ack receipt of 010224 Itr informing NRC of steps taken to 
correct violations noted In IE Insp Repts 50-250/00-36 ft 
50-291/00-34. 

LEWIS, R C Region 2- Atlanta. Office of the Director 01/03/10 
|p. 07963 321 


B 103 190294 Responds to NRC 810130 Itr re violations noted in IE Insp 
Repts 50-230/80-36 ft 30-291/60-34 Corrective actions pipe 
support returned to original c pn f i p ur« t i on ft insulation 
r elnstal led. No proprietary info. 

UHR 10. fl. E Florida Power ft Light Co. 8t/02/24. Spp 07963: 322 


—0103190300 Forwards tE Insp Repks 50-250/80-36 ft 50-291/00-34 on 
001101-30 ft notice of violation. 

LEWIS- ft C. Region 2 , Atlanta. Reactor Operations Nuclear Support 
Drench. 01/01/30- 2pp. 07969:327. 


— 8103190306 Notice of violation from Insp on 801101-30 

♦ Region 2. Atlanta. Office of the Director 01/01/3 0. Ip 
07965: 329. 


—0103190312 IE Insp Repts 30-250/00-36 ft SO-251 /BO-34 on B0110J-30 
Noncompl lane e not ed ; f a i 1 ure to fully restore minor portions 
of safety-related *ys to norma] conditions following maint. 
1QNAT0N19, A j , KAflSH. W. C Region 2. Atlanta. Office of the 
Director. JUL JAN* C. A Region 2, Atlanta. Reactor Operations 

Nuclear Support Branch. 01/01/29. 6pp. 07963: 330 


--8103130334 Monthly operating repts for Feb 1901 

CHlLSOfJ. V T Florida Power ft Light Co 01/03/07 9pp 
07911: 108 


T Nearing transcripts on nau-anl t trust matters 


0103270490 Transcript of R10324 hearing In Home s t sad . FL re 
amends to facility operating r 1 g h t s . p e rml 1 1 1 ng steam 
generator repairs Pp 1-200 

* Atomic Safety and Licensing Board PonoJ 01/03/24 
08032 070. 


U. Congr esslona ] /Execgt 1 ve Correspondence 


0103270110 Responds to request for rept on possible add 1 lr 
to NRC licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay in licensing process 

HENDRIE.JM. Commissioners. 01/03/12. Spp 


--G1 03270947 Submits rec ommenda 1 1 on s re scftedu I i ng. per s enne 
hearing mg t for QL p r oc e ed 1 ng s . Pane 1 must obtain exempt 
from hiring freete far two recently appointed chairmen. 
COTTER. B P Atomic Safety and Licensing Board Panel. 
33PP 


V. Operator Examinations 


6103160299 Orants util 810112 request for 1-month extensior 
1900-01 licensed operator requa 1 1 f 1 ca 1 1 on program 
COLLINS. P.F Operator Licensing Branch. 01/03/06. Ip 


O'OET 5D-C3? nMV Of ‘-Eh MEXICO RESEARCH REACTOR 


P Operating license stage act’enti i corrf ipunde^cp 


0103030164 Fu-wa'-fis revief<j NPC Rtglon 4 or g an > t a t 1 on c hart. e f f « c 1 1 ve 
010227 

SEYFRIT.F V Region A . OaM^s. Office of the Director 01/02/1? 
?DP 


0 IhlptcttOn report*. IE Bulletins 4, t arretpa^Jfr.ce 


0103200219 Forward* IE Circular 81-02, 'Per f or npr c e of n^C-L i c ens «d 
Individuals Uhl ) e on Doty ' No writer. response required 
SEYFRir.it V Region A. Oallas. Office of the Director 01/02/09 
l? 07972 057 


CQC/LT 50-254 QUAD-CITIES 5TAT10N. UNIT J 


A App 1 1 c«t l on/conttruc t i )‘i stage documents t correspondence 


Q103120769 "Sir y lat ton of dual Cites l Cycle 1 Operation W/A4MP Code 
Sy s 

C 04 1 NOS. P . XOHJT.P * LAI J OrcoVhaven National Laboratory KIN 
A-3306 bhL-NURE 0-290 1 9 80/06/33 6lpp 07903 060 


F Security, radical- erne r g enc .j V fire protection plant 


8101080051 Releases public version of util draft ♦’•erjency plan 
NVREO-06S4 info one L 

FELTON. J M Division of Rules and Records 00/12/02 16pp. 

07416: 038 


- -B l 01 230543 Forwards public version of draft emergency plan for 
generating stations 

PEOPLES- D L C ©<v-onue a l th Elisor. Co 83/04/24 3gg Q4Q37 169 

--B101 OGOOd-R Public version of draft e-ergency plan for generating 
Hat Ions 

« Co-^otiaiea 1 th Edison Co 80/07/31 J53pp 07416 056 


9101000003 Releases public version of util revised draft emergency 
p Ian 

FELTGN. J M Division cf Rules and Records 60/12/03 Ip 
07417 001 


- -DIO 1 220*33 Forwards public version of util revised draft emergency plan 
u/stetion anne tes 

PEOPLES- 0 L c ooiino n x:ea ] th Edison Co 00 / 06/04 2 pp. 09370 003 


- -810 1 0000 1 4 Public version of draft emergency plan anne» 

* CoT.mo nwea 1 tn Edison Co 00/07/31 40 pp 07417 002 


--6101030019 Public version of Revision I to draft erergency plan 
» CoT-ionwea 1 tfc Edison Co 90/07/31 I39pp 07417 051 


8103090032 Forwards Sup pi 2 to fire protection safety evaluation for 
previously unretoLved open ite-s Also forwards listing of 
currant status of all items Identified at requiring action 
during fire protection revicu 

IPPOLiro. t A Operating Reactors Branch 2 81/02/1? 2pp 

07832 182. 


— 0103090037 Suppl 2 to fire protection safety evaluation for previously 
unresolved open items 

♦ Operating Reactors Branch 2. 01/02/12. 4pp 07052 104 


0103100264 Ltr to all power reactor licensees w/plants licensed prior 
to 790101 Forwards NRC position t, request for eddl info re 
safe shutdown capability for compliance w/001119 fire 
protect! on rule 

EtS&NHJT.P <? Division of Licensing 81/02/20. I3pp 


8103310338 Ltr to ail licensees of operating plants L holders of CPs 
forwarding Nl/REO-0696. “Functional Criteria for Emergency 
Response Facilities ” Criteria describe acceptable method 
for meeting ARC requirements W/o enc \ 

EISENHUT.D O Division of Licensing 9W03/05. 6pp 


8103260123 Concurs w/801217 request to install two-way headset jacks on 
specified emergency notification sys L health physics 
telephones provided that use oil] be discontinued if 
com 'vuni c at i on s quality unacceptably degraded 

KEPPLER.'J &. Region 3- Chicago. Office of the Director. 01/03/17 

Ip. 


- -91 03260137 Submits location for installation of one-way heads 
on emergency notification sys t, health physics network 
per 801119 request Requests concurrence by 810201 
RAUSCH, T J Co -mom. ea 1 th Edison Co 00/12/17 2pp 

0103250665 Releases public version of implementing procedures f 
enei gene y plan 

FELTO'l" J M Division of Rules and Records 01/03/19 Ip 

--B10325069? Forwards public version of emergency plan lirplemen 
procedures for corporate command ctr. environ director L 
p 1 ant-ip ec I f 1 c procedures 

OEl.tfEORCE, L O Commonwealth Edison Co 01/02/27. 2pp 


- 010325070? Pul 1 1c version cf emergency plan imp 1 eme n 1 1 ng proc 
corporate command ctr. environ director b p 1 an t -spec 1 f 1 c 
procedures. 

* Co'ton^ea I th Edison Co 91/02/27 I400pp 


0 Adjudicatory correspondence 


0101330233 Forwards NRC Q10U3 orders for nod of licenses 8. gra 
extension cf e « e -p K i on . L i c en s ee mutt reassess suppression 
pool hydrodynamic loads A complete mods to meet General 
Des l gn Criterion 50 

JPPOL 1 TO. T A Operating Reactors Branch 2 01/01/1.1 3pp 


--0101330259 Order .“.odifying license t granting eitension of si 
Licensee must reassess suppression pool hydrodynamic loads 
complete mds to meet General Design Criterion 30 by 821231 
EISENHUT.D 0 Division of Licensing 81/01/13 7pp 079 


1 Financial i n t or "ia t i on 


9103310613 Forwards guarantee of payment of deferred premiums f 
per t-iflC reqoast. 

D3TER.J Co-rionwea 1 th Edison Co 01/03/27 Ip 


‘0103310620 Forwards Annual Rep t for CV0O & statement of inter 
flew projected for 190J K actual for I960 per provisions of 
10CFR1 40, Chapter I. Section 140 21 ti URC 770615 ltr 
NEXQ.M. H H Commonwealth Edison Co 01/03/27 6pp 


J Insurance t indemnity information 


9103090501 Forwards Endorsement 5 to KELfA Oinders £d-l*EB-2*Etf 
EB-29,E0-3O. EB-42. E0-43 & f*AELU Binders HO- l . X 0-3. X0-3, 

X8-29. XU-30. XB-42. XD-43 

D3TER.J Commonwealth Edison Co 01/03/02. 15pp 


9103090610 Forwards Endorserent 67 to NEL I A Policy NF-107 %, End 
53 to ITAELU Policy MF-&4 

03TER-J Commonwealth Edison Co 81/03/02 3pp. 07044 326 


P Operating license stage documents 6 correspondence 


8103190732 Ltr s to all licensees of operating p 1 an t s* ap p ti can t* 
DCs 1 holders of CPs re control of haavy loads. Requests 
review per guidelines in NLlftEQ-0612 Forward* NRC position re 
interim actions l request for add 1 info 
EISENHJT. D 0. Division of Licensing. BO/12/22 30 pp 


9101300259 Order modifying license E granting *»ten*ion of eier 
Licenses nuit reassess suppression pool hydrodynamic loads j* 
complete mod* to most General Design Criterion 30 by 021231 
EISENHUT.D 0 Division of Licensing 0t/Ol/l3 7pp 07902 


0103190307 Ltr to all licensees of operating plants & applicant 
OLs It holders of CPs re program for environ qualification 
of s a f e by - r eia t » d“ electrical e qu 1 pnent . I terns addressed 
Involve cold thu tdoun . r e p lac ement parts At NURE0-0737 
EISENRUT* D. 0 Division of Licensing. 01/01/19. 6pp. 


9103240290 Ltr to all BUR licensees forwarding Suppl 1 to genor 
safety evaluation on B(4R scram discharge lys . Bumnarl te* 
re-eva lua t Jon of interim measures recommended per 801201 
safety evaluation 

EIBENHOT.D.O Division of Licensing 81/0W33. Spp 


91031200]4 Ltr to all licensees of operating plants, CP holders 
ap pile an tii except Indian point S t 3, Ho n 1 & 2 & TM1“I* 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads. 

ElSENHuT.O.O Division of Licensing 01/02/03 6pp. 


9103160669 L t r to all operating plants 4 CP holders forwarding 
clarification of TMl Action Plan Iter- lit A 1 L’ re upgrade 
of emergency support facilities Requests confirmation within 
45 dags that implementation dates util be met 
eiSENHi/r.O 0 Division of Licensing 81/02/10 I2pp 


8100100214 Forwards or gan 1 ia t 1 on<a 1 charts depicting KRC Region 3 
reorganisation* effective 810216 

KEPPLER- J 0 Region 3. Chicago. Office of the Director 81/02/20 
2?P 


9103250024 Ltr to all power reactor licensees 4 license applicants re 
fA,REG-06l9 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions. Licensee ray subnit analysis to 
justify use of existing low flow controller 
EISENMUT.D 0. Division of Licensing 81/02/20 Bpp 


0103230030 Ltr to all licensees of Operating nuclear power plants 4 
applicants for CJLs leicept St Lucie. Units 1 4 2> Requests 
util review to determine capability to mitigate station 
blackout event Sr promptly implement emergency procedures 
E1SEMHUT.D O Division of Licensing 01/02/25 5pp 


9103170225 Ltr to all OUR licensees Cescept Humboldt Boy 4 LaCrossel 
requesting review of ASME Code Class I l 2 pressure boundary 
piping. safe ends 4 fitting mat! per guidelines of enc 1 
Revision j to NUREQ-0313 Model Tech Specs only enc 1 
EISENHUT.O 0 Division of Licensing 81/02/26 3pp 


--9J03I7D266 Model Tech Spec* Page* 3/4 0-2. 3/4 0-3.3/ 4 4-7 4 3/4 4-8 re 
«urv»lllance requirements for ASf'E Code Class 1 . 2 8. 3 
components 4 RC8 operational leakage limiting conditions for 
operation & surveillance requirements 
* General Electric Co 81/02/26 4pp. 


6103230013 Generic Ltr 01-06 to all CP holders 4 OL applicants re 
10CFR50 71 (e). -Periodic Updating of F8AR%, ■■ effective 
800722 Info re F9AR legal s ta tu s. f or ma t 4 content enc I 
EtSENHUT.D 0 Division of Licensing 01/02/26 lOpp 


8I03030D60 Forwards status summary for NUREQ-Q737 items to which util 
committed to respond by 810301 Long-term program under 
intensive internal review Program wi 1 J be submitted by 
910316 

ABEL. J. S. Commonwealth Edison Co. 01/02/27 3pp 65067 351 


0103030159 Forwards add I Info re containment purge & vent valve 
operability. In reiponse to NRC 601202 ltr 
JANECEK.R. F Commonwealth Edison Co. 01/02/27 20pp 


010331090'! Ltr to all licensees of Operating p lonts . epp 1 leant* for OLs 
4 holders of CPs forwarding SECY-01-119 re info necessary to 
establish environ qua 1 1 f 1 ca 1 1 on of saf e ly-related electrical 
equ l pment 

EI8ENHUT, q 0 . Division of Licensing 01/03/10 6pp 


0103100917 Informs NRC that util will continue to require full 
radiation training for NRC personnel entering radiation 
areas at f #c 1 1 1 1 les. pend ing further NRC communications. 
TRANM.TR Commonwealth Edison Co. 01/03/11 Ip. 


0JO32OO351 Forwards revised abstract 4 Pages 2-2. 4-2. 4-5, 7-2 l 10-2 of 
CE- l-A. Revision 16 re <3A program Rev i s I ons reflect ASME 
winter addenda code changes. changes made por A8ME survey & 
clarifications 4 corrections 

TRAMM.T.R Commonwea 1 th Edison Co 91/03/16 lp. 


0103200369 Revised abstract 4 Pages 2-2. 4-2. 4-3. 7-2 4 IB-2 of Revision 
16 to OA program 

* Com/hqnwealth Edison Co. CE-l-A R16. 01/03/16 6pp. 


0103270095 Bumm«ry of 010304 meeting w/Mar k I owners group 4 QE In 
Bethesde.MD re supplementary tests conducted In full-scale 
test facility 4 resolution of outstanding Mark 1 Issues per 
NUWE 0-0661 . 81 Ida presentation 6 list of attendeas end. 

0R1ME8.C. I. Licensing Branch 3. 81/03/16 3pp. 


9103260149 Forwards preliminary results of NRC review of environ 
qualification of saf *ty-re lated electrical equipment at 
fac 1 1 Ity . | dentl f led deficiencies 4 rami f i c e 1 1 ons should be 
reviewed 4 overall findings submitted. 

NOVAK. T M Assistant Director for Operating Reactors 01/03/17 
36pp. 


8103240190 Requests clarification of constraints placed on BL'R fuel 
eepotures per 001112 BER Requirement In conflict w/generic 
NRC approval of operation received by CE In Nov 1900 ltr. 

Util assumes previous commitment no longer applicable. 

JANECEK.R F. Commonwealth Edison Co. 81/03/19. 2pp. 07990:342 


6 1 0326 1 1 bO Forwards Abends 64 4 50 to Licenses OPR-29 4 OPR-30. 
respectively 4 notice of issuance t availability 
IPPL’LITO. T A Operating Reactors Branch 2 Bl/03/19 3p p 

0B035 265 


--0103261155 Amends 64 4 38 to Licenses DPR-29 4 DPR-30- r**p ec t 
adding license conditions to Include guard training & 
qua 1 1 f ic a 1 1 cn plan 

IPPQlITO, T A Operating Reactors Branch 2. 81/03/19 4pp 

00033 260 


"--0103261161 Notice of issuance 6 availability of Amends 64 6 31 
Licenses PPR-29 4 DPR-30. respec t 1 ve I y 

IPPOLITQ.T A Operating Reactors Branch 2 01/03/19 2 pp 

00033 272 


Q103300477 Requests amend tn Licenses DPR-29 6 DHfl-JO Amend chai 
Tech Specs to modify scent fuel storage racks to provide 
addl storage capability 

JANECEK.R F Cor.-nonwea 1 th Edison Co 01/03/26. 2pp 0R057 


--B1033G0479 Proposed lech Specs 3 0 revisions re design featuM 
* Coirmon veal th Edison Co 01/03/26. 3pp. 08057 231 


-0103330407 ’Spent Fuel Pool Mod for Increased Storage Capacitt 
licensing rapt on high density spent fuel racks 
* Cpm-non^iea ] th Edison Co StNQH.K P Joseph Oat Cor p T| 

Black 4 Ueatch. Southern Science Applications. Inc .Oiv Tr 

01/03/31 Qdjp p 00057 23-1 


0 Inspection reports. IE Bulletins 4 correspondence 


0103050387 Forwards IE Insp Rept 50-254/00-30 on 001219-21 No 
none osip 1 lane e noted 

HE I SHi AM. R F Region 3. Chicago. Reactor Operations Nuclear E 

Branch 01/01/13 2pp 07624 274 


- -01 03050394 IE Insp Rept 30-254/00-30 on 00121 9-2 1 . No noncorpll 
noted Major areas Inspected control rod drive scram time 
tests 4 determination of reactor shutdown margin 
CH0U.ES. N C . LA'.rtSBUR Y. R Region 3. Chicago. Office of the 
Director STREETER. J F Region 3. Chicago. Reactor Operati 
Nuclear Support Branch 01/01/12 3pp 07024 276 


□103050500 Forwards IE Insp Repts 30-234/00-31 4 50-265/00-31 or 
001230 No noncomp 1 lane e noted 

FI 6 hER.n l Region 3. Chicago. Fuel Facility 4 Materials Baf« 
Branch 01/01/16 2pp 07029.073 


--9103030303 IE Insp Repts 30-234/80-31 4 30-263/00-31 an R0123C 
none omp l lent e noted Major areas Inspected environ protec tior 
Including observation of damage done by discharge canal 
overflow 4 corrective action taken by licensee 
0E8TMAKN. M J . PAPER IELL0. 0 J. Region 3. Chicago. Office of 
Director 01/01/13 2pp. 07829:077 


8103090264 Forwards IE Insp Repts 50-234/00-27 4 5O-269/GO-20 or 
801 123-010 107 No noncompliance noted 

HEI 8 HHAN.R F Region 3. Chicago. Reactor Operations Nuclear E 
Branch. 81/01/21 2pp 07046. 324. 


--01 03090272 IE Insp Repts 30-294/00-27 4 50-263/00-20 on 801 !2E 
No noncomplisnce noted. Major areas inspected licensee actior 
on previous insp f ind ings. meeting w/local 0 f f i c 1 a 1 s r re f ue 1 
activities 4 LERs 

CHRIS80T IMOS. N . DUPONT. 9 0 . 8 PEBSARD. R L Region 3. CHc< 
Office of the Director. 01/01/20 8 pp. 07046. 326. 


8103240711 Responds to Buppl 3 of IE Bulletin 79-010, "Environ 
Qualification of Class IE Equipment “ Suppliers have been 
contacted to provide qua 1 1 f 1 ca 1 1 on of acoustic monitors on 
re 1 1 e P 4 safety valves. 

ABEL . J. 6 Com-nonuealth Edison Co 01/02/0 2 3pp 07989 212 


0103020113 Forwards IE Circular 61-02. "Performance of NRC-Ltcer 
Individuals While on Duty " No written response required 
KEPPLER. J, 0 Region 3. Chicago. Office of the Director. 81/C 
2pp 


0103160937 Forwards IE Insp Repts 50-254/01-01 4 30-265/01-01 or 
010107-0207. No noncomp 1 lance noted 

HE I8H11AN. R . F Region 3, Chicago. Reactor Operation* Nuclear £ 
Branch. 01/02/10. 2pp. 07915:100. 


- -0103 160944 IE Insp Repts 50-254/01-01 4 50-263/81-01 on BlOlO^ 
noncompliance noted. Major areas 1 ns p oc ted . NUREG-0737 
f 0 1 1 owup . mon th I y malnt ob »er v# 1 1 on. L£R fol lowup. plant ecrami 
4 operational sofety verification 

CHRIBSOT IM09. N , DUPONT . G 0 . SPEBSARD, R. L Region 3. Chici 
Office Of the Director 01/02/10 I4pp 07915: 102 


8103200204 Forua'u* techrica] i nfo. updat irg 810202 response to IE 
Out let in 80-1/, Sy pp 4, " K a i lure of Control Rods to Insert 

During Srra^ at OU'? “ (-Vo one l 

RAUSCH f J Cc'T.om-ea i th Edison Co 01/02/11 2pp 079 71 163 


81030402 31 For.atfli it Info Notice 61-03. "Checklist for Licensees 
Matin; Not » f I c at i ons of SuniNcant Events In Accordance 
W/10CFR50 72 ' ho written response required 

KFPPLER. J C Region 3. Chicago. Office of the Director 81/02/12 

??P 

0103030302 ForuarCi Supp 1 3 to IE Bulletin 60-17. 'Failure of Control 
Rods to Insert Djrjng Stiar. at PM* * No written response 
raju l r e J 

ttEFPLER. J. O Re j i on 3. Chicago. Office >f the Oirector 01/02/13 

2pp 

01031*0373 Forwards '■ar.thtg status rept re evaluations performed in 
response to IE Bulletin 79-1<5. "Seismic Analysis for 
As - 0 *j lit 6a t et j-Re 1 ated Piping Sy « " Tables listing 
eieesswe pipe stresses put I 

JA /ECEK. B F Ccmor-ea i t- Edison Co 01/02/25 U 0791* IB* 


81 03160494 Forwards IE Circular 01-03. "irope-ab1e 6ei«-ic Monitoring 
Instrumentation " No response required. 

kEPPLER, J c Region 3. Chicago. Office of t*»e Director. Bl/03/02 

2?p 


0103170371 Responds to IE 3ullet»n 61*01. “Surveillance of Mechanical 
Snubber* " No Nuclear Safeguards Corp snubbers have been 
installed or will be installed on sa f e t g -re la t ed sy* 

JAh'ECEA, R. F Cornonwea I th Edison Co 01703/02 2f p 


0103160994 Forwards revised IE Bulletin Gl-OL. 'Surveillance of 
Mechanical Snubbers-' ^/corrected Pages 5 U 6 Change in 
identification of facilities v/CPs to L'lJch bulletin Is 
applicable does not affect util r e qu 1 r er ent s, 

UEPPLER. J. O Region 3- Chicago. Office of tbe Director 01/03/04 
I? 


81O32C0394 Forward IE Ir.fo Notice 81*06. "Failure of I TE Model K-60D 
Circuit Breaker. ' No response required 

KEPPLER-J. 0 Region 3. Chicago- Office of the Director 01/03/11 

3pp 


8103200695 Forwards (E Info Notice 81-05. "Degraded DC Qg» at 
Palisades. ' No action required 

KEPPLER J. 0 Region 3. Chicago. Office of the Director 81/03/13 

2up 


61032002*9 Forwards IE lr.Fo Notice 81*07. “Potential Problem 
U/~a t er'Eo l ub I e Purge Dan hatlo t/sod During Inert Qas 
Welding. ‘ No response required 

KEPPLER. J O Region □. Chicago. Office of th® Director 81/03/16 
2PP 


0 103261193 Responds to IE Bulletin 80-25. "Operating Problems W/ Target 
Rock Safety Relief Valves at BWRs “ Engineering review of 
LaSalle safety relief valve pneumatic supply sys still in 
progress Mods will be co-npleted prior to fuel loading. 

RAUSCH. T J Commonwealth Edison Co 01/03/19 7pp 


0103270404 Confirm* info in BC0610 response to IE Bulletin 60-06, 
'Engineered Safety Feature cESFJ Reset Controls w Valves 
2301-64.65,29 & 30 close on HPCt sys initiation HPCI 
auxiliary oil punp will not deplete power source 

JANECEK.R F Conmonuiea l th Edison Co 01/03/20 4pp. 00046 221 


B1O3270663 Forwards summary of findings re ultrasonic insps of LF-2- 
LP-0 4 UP-C rotors Physical properties for wheels 
u>/ indications will be submitted to NRC by Dc, par existing 
proprietary agreement. 

OA1ECEK- R F Commonwealth Edison Co 01/03/20. 3pp. 06043 001 


FI. Periodic operating reports L related correspondence 


D 1 03020373 Forwards “Effluent L Waste Disposal Semiannual flept. 1980. " 
H*L IVIANAK. I©. N Commonwealth Edison Co. 91/02/09 |p 07705 222. 


— 6103020381 "Effluent & Waste Disposal Semiannual Rept. 1980. ' 
* Commonwealth Edtscn Co. R0/12/3I 21pp. 07735:223 


--8103160666 Monthly operating repts for Feb 1981 

• CoT-br uea I th Edison Co 01/03/02 lp 07914 236 


0103170355 Forward* monthly operating repts for Feb 1901 

KAL I VlAhfAK 19. N C 0 “*^ snued 1 t h Edison Co 01/03/02 Ip 07924 037 


- - 81031 703 74 Monthly operating repts for Feb 1981 

TUPGS. R Con'.or.wea Uh Edison Co 81/03/02 2lpp 07924 050. 


S Reportable occurrences. LERs t, related correspondence 


0103100499 Forwards LER 81-009/01 T-0 

KAL I VI AN An lg. M C off *or. jea 1 1 h Edison Co 01/03/02 lp 07062:273 


-9103100506 LER Q 1 -005/0 1 T-0 on 8 1 0220. dur t ng tasting, three of four 
condenser low vacuum scran switches found outside setting 
per Tech Spec 3 l _ 3 Caused by instrument setpoint drift All 
switches retailor 

Clark. 0 9. Cor-ionwea l th Edison Ca 91/03/02 2pp 07062 296. 


81031703*9 PNO- M 1-8 J -023 on 01 0220. fa c t I i ty shut down to investigate 
step increase in unidentified leakage in drywel] Caused by 
packing leak* in reactor feedwater piping check valve 
Further repairs to be conducted. 

CHRIBSOT IMOS, N , RE I MANN. F W . KNQP. R. C Region 3. Chicago. Office 
cf the Dtroi tor 81/03/02 Ip 07924 003 


0103270610 Forward* LE« 01-OC6/O3L-O 

UAL I VIANak IS, N Commonwealth Edison Co 81/03/09 ip 0004 J 24 > 


9103270631 LER 01-OO6/O3L-O on 010302. f 1 e « t b 1 0 air line to Tax flat llc;t 
T>ain *tear> saf ety/re 1 1 of valve found broken during routins 
ln*p of dry*e It Caused by improper installation of Flexible 
air line Air line replaced u/longer one 

MENCENHALL . E Commonweal th Edison Co 81/03/09 3pp 00043:24/ 


81031 905 1 I PNU-I! t-81-031 on 8103 12- unplanned airborne activity wni 
released to Unit 1 reactor bldg Caused by reactor bldg 
equipment drain tank being inadvertently prcnurl led Workon 
evacuated & .nonitored Activity level returned to normal. 
CHRiSSOriMOS- N . BOYD. DC.. KU3P* ft C Region 3, Chicago. Office of 
the Director 01/03/12 Ip 07963 224 


9103190639 PNO- 1 1 1 -0 1 -031 A on 0 J 03 12. unp l anned airborne activity 
released to reactor bldg Caused by reactor bldg equipment 
drain tank ,{ nad var tent 1 y prassurlied during reactor waste 
cleanup sys startup Whole tody counts taken 

CHRlSSDTIflOS-N , DOVD.D . KNOP.R Region 3. Chicago, CJfHco of tbo 
Director. U1/D3/I3 Ip D7964: 003 


V Operator E 1 am l ne 1 1 on s 


8103030769 Forwards sup p 1 emen t a 1 Info re shift technical advisor 
training, per NVREC-0737, I tom I.A 1. 1 C3J. Info includes 
response to training requirements for shift control room 
engineer* V projected schedule for training completion. 

A3EL. J 8. Commonwealth Edison Co. 01/02/24 4pp. 


Bi 030301 40 Forwards list of shift control room enginoor* meeting 
training l education requirements by dates indicated Many 
engineers completed training by 810101 Target dote for 
completion of training is mid-1901 
ADEL.J.8. Carmen weal th Edison Co. 01/02/24 4pp 


6)03200374 Forward* supplenental Info re long-term shift technical 
advisor prograr, including candidate qua 1 1 f 1 c a 1 1 on, s e 1 ec 1 1 on 
cr 1 1 a r i A, tra i r> l ng plans & bases for phaso-out of shift 
technical advisor program mandated by NlfREO-0737. 

ABEL, J. 9 Com-onuea 1 th Edison Co. 81/03/17. I9pp 


DOCKET 50-255 PAL I0ADE8 NUCLEAR PLANT 


F Security, medical, emergency 6 fire protection plans 


9103040312 Forwards summary of staff requirements to rosolve open iteas 
t FR notice re fire protection f eatures. App 1 1 c ab 1 e 
provision* of App R. effective 010217. discussed. U/o end. 

EISENkuT.D.O Division oF Licensing 0O/U/24 4 PP . 07G20 001 


8103030792 Forward* occupational radiation etposure* rept for 1900 
BITEL.U S Co-i'iomjaa 1 th Edison Co 01/02/25 lp 


implementation of alternative safe shutdown sys 

CfJUTCHF I£lO. 0 Operating Reactors Branch 3 01/02/10 3pp 

07049 l 9Q 


encl environ protection plan 

CRUTCH C IELD. 0 Operating Reactors Branch 5 81/01/22 I9pp 

070-19 07 1 


--0 1 03C90 762 Ejpp 1 2 to 700901 fire protection safety evaluation- 
supporting Anond 64 to Lltense 0PR-2O 

* Office of Nuclear Reactor Regulation, Director 01/02/ lO 7pp 
07049 203 


8103190264 Ltr to all power Toactor licensee* u/plants licensed prior 
to 790101 forward* NflC position l request for addl info re 
safe shutdown capability for compliance w/801119 fire 
protection rule 

eiBRM'UT.O 0 Division of Licensing. 81/02/20 13pp 


0103310333 Ltr to all licensee* of operating plants t> holders of CP* 
forwarding MJREO-0696. ‘Functional Criteria for Emergency 
Response Facilities. 1 Criteria describe acceptable method 
for resting N'iC r o qu i r #njn t s l// o encl 

es8e*‘iur. 0 o Division oP Licensing. 01/03/03 6pp 


8103230636 Forwards plan for achieving compliance w/new fire protection 
guidelines ftHevnate shutdown capability will he Installed 
Emergency lights ulll bo nndifled or replaced to provide 0-h 
operation in area* necessary for shutdown safety 
.JCKMSON. 3 0. Consumers Power Co 01/03/19 1 7pp 07977 021 


'•8103090267 Environ protection plan ( nonr ad i ol og i c a I > for factliti, 
* Consumers Power Co 01/01/22 I7pp 07049 092 


- -81 03090270 Safety evaluation supporting Arend *3 to License DPR -* 
<* Office of Nuclear Reactor Regulation. Director 01/01/22 
07849 109 


-■-0103090273 Notice of Issuance S- availability of Amend 63 to Llcer 
DPR -20 

CRUTCKF | LLO. 0 Operating Reactor* Drench 5 81/01/22 2pp. 

07S49 111 


8103120014 Ltr to all licensees of operating plants. CP holders & 01 
ap p 1 1 c an ts . <? t c ep t Indian Point 2 4 3. Zion 16 2 4 TMI-1, 
forwarding inadvertently omitted page* from NRC 00122? 
request For addl info re control of heavy loads 
EISEMIJT. D G Division of Licensing Gi/02/03 6pp 


0103090725 Forwards "Environ Qualification of Saf e t y -Re 1 a t ed Elect' 
Equipment." partial review Written response required 
LAIMAS, G C Assistant Director for Safety Assessment 81/02/10 
4pp 07844 196 


0 Adjudicatory correspondence 


8103103015 Olsciivory rapt per ASLB 000229 nemorand inr l order NRC 
deposed F Lectio on 010109 4 util will file answers to NRC 
third round of i nterr ogo tor i e * during ul of 010316 Discovery 
sueperded until possibility of settlement is determined 
MOUNT* R E OFPicd of the fiecutlvo Legal Director 01/03/03. 2pp 
07062. 123 


□103101130 Fovwdids order confirming short U long-term actions to 
upgrade regulatory performance of facility 

GTFLLG»V Director's Office. Office of Inspection and En Pore OTt-n t 
01/03/09 2pp 07933 136. 


--0103101133 Order confirming licensor actions to upgrade facility 
performance by roinstructing personnel who perform safety- 
related work h restricting overtime for licensed operators 
STELLD. V Director'* Office- Office* of Inspection and Enforcement 
01/03/09. I 1pp. 07933; 130 


I Financial information 


0103160326 Forwards Annual Financial Ropt 1900 

FERRV.P A Consumors Power Co 01/03/11. ip. 07917:132 


--0103160339 Annual Financial fiept 1980. 

* Consumers Power Co 01/02/13 20pp 07303. 001. 


j insurance L indemnity information 


0103240423 Forwards Endorsement 5 to ANI Hinder EO-20 6 endorsement 3 
to IfAELU 3lnder XQ-20. 

IRELANDj J II. Consumers Power Co 01/03/IG 4pp 07981 349. 


P. Operating license stage documents & c orrespondenc a 


- -0103090731 'Environ Qua l t f i c a t i on of 3af ety-Related Electrical 
Equipment.' 1 partial review 

* Office of Nuclear Reactor Regulation- Director 61/02/10 
lGpp 07044 200 


0103090739 Forward* Anond 64 to License DPR-20. Supp 1 2 to fire 
protection safety evaluation t notice of issuance h 
availability Also reviews 790920 request for deferral 
implementation of alternative safe shutdown «ys 
CRUTCHFIELD. D Operating Reactors Oranch 5 01/02/10 3pp 

07049 1 90 


--01 03090757 Amend 64 to License DPR-20. i nc orp ora t i ng Suppls 1 t 2 
fire protection safety evaluation 

CRUTCHFIELD, P Operating Reactors Branch 5 01/02/10 2pp 

07049. 201 


—8103090762 buppl 2 to 700701 fire protection safety evaluation, 
supporting Amend 64 to License DPR-20. 

* Office of Nuclear Reactor Regulation. Director. 01/02/10. 
07049 203 


--8103090765 Notice of Issuance J. availability of Amend 64 to Lice 
CPR-20 

CRUTCHFIELD, D Operating Reactors Branch 3 81/02/10 2pp. 

07049 210 


0103300160 Ltr to all operating PWR licensees requesting info on 
euuiltory feedwater sys seismic design Forwards request for 
addl info, list of actions requested of licensee* w/o 
selsmically qualified *y* *■ results of NRC walfcdouns 
GIOENHUT-D 0 Division of Licensing 01/02/10 Upp 


0103160669 Ltr tn all operating plants 8- CP holders forwarding 
clarification of TMl Action Plan Item III. A l 2 re upgrade 
of emergency support fa c i 1 1 1 1 o* RtquO s ts confirmation within 
45 days that implementation dates ulll be met 
El&ENHUT. 0. 0 Division of Licensing 81/02/1R 12PP 


0103190732 Ltr* to aU licensee* of operating p lants. app 1 i cants for 
DCs & holders of CPs ro control of heavy 1 oad s Roques t s 
review per guidelines in NURE0-0612 Forwards NRC position re 
interim action* i request for addl info. 

£ 1 6 ETNH(J T . DO. Division of Licensing. 00/12/22 30pp. 


8103090240 Forwards or gan i i a t i ona 1 
reorganlration. effective 810216 
KEPPLER.J G Region 3. Chicago* 
2pp. 07832 044 


Charts depicting NRC Region 3 
Office of the Director 81/02/ 


0 3 03 1 90387 Ltr to all licensees of operating plant* b applicants for 
QLs t holders of CPt re program for environ qualification 
of safety-related electrical equipment. Items addressed 
involve cold shutdown, rap lacement parts b NUREG-0737 
ElGENHjT, D. Q. Division of Licensing. 01/01/19 6pp. 


0103230024 Ltr to all power reactor licensees N license applicants 
NURE0-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit anolysis to 
justify use of existing low flow controllei 
EISENSUT.D 0 Oivieion of Liconsing 81/02/20 a PP 


Cl 103090237 Forward* Amend 63 to License DPR-20. safety ovaluatlon t 
notice of Issuance & availability. 

CRUTCMFIELDi 0 Operating Reactors Branch 3 01/01/22 2pp 

07849 069 


0103110217 Forward* request for addl info an C-E owner'sgroup 
submittal on "RCG Asymmetric Loads Evaluation Program. ” 
finsl rept includes generic b plant-specific 

CRUTCHFIELD. D. Operating Reactors Branch 5 01/02/23. 2/pp 

07089: 133 


jdi effluent mon i t o r . s a-r p l i ng <» r*d 1 1 , % i « of plant effluent* i 
upgrade enerjfit j support facilities 

FROST. S S Consuls'? Hewer Co Bl/02/25 8 pp 07703 056 


0 1 03 1 302*& FoL-jtdi Apl'iJs 41 t ti to License* DPR -6 ?» DPR-30. 
respect i vel N 1 notice of iiiuatit K availability 
CP jrCH c lEL0» D Operating Reactor* Branch 5 01/02/25 4pp 

07912 181 


-0103130275 Amends 41 t 65 to Licences DPR -6 L DPR -20. respective) ^ . 
including requirement to <raint*in guard training t, 
qualification plan L for full Implementation ultMn 60 day* 
CRUfCHF f fl. o . fl Operating Reactor* Branch 5 01/02/23 4pp 

07912 IG5 


-R 101 130280 Notice of Issuance t avallattlity of A~erds 41 t 65 to 
LlCpn»M OPR - 6 l &PR-20. respectively 

CRUTCHFIELD D Operating Reactor* Branch 5 01/02/25 2pp 

07912 1B9 


6:03230033 Ltr to all licensees of operating nutlear power plants h 
applicants for OLs <'icept St Lucie. Units 1 L 2). Requests 
it i l review tc determine capability to <ri t l ;at« station 
blackout event % prc-ptly urple.nent emergency procedures 
EICFM1UT.D a Oivision Of Licensing BI/02/23 5?p 


8103230013 Qer.prjc Ltr 81-06 tc all CP holders t, OL applicants re 
1CCFR50 71 (e l. Periodic Updating of F5A«*.“ effective 
BC0722 Info re FOAfi legal s ta t u * . f or ra t & content enc 1 
EIEENHUT . D C Division of Licensing 81/02/26 10pp. 


8103120265 Forjaros revised final (valuation of Topic VII 1-2, or i g inall y 
submitted 6CG913. r« input tc integrated safety assessment 
for diesel generators 

CRUIChFIE 1 _D. 0 Operating Reactors Branch 3 91/02/27. llpp 

07900 096 


0103120274 Forward* for comment draft evaluation of SEP Topic I l I -2 re 
wind f„ tornado loadings Response requested within 30 day* of 
ltr receipt 

CRUTCHFIELD, D tt Operating Reactors Branch 9 Bl/02/27 lOp? 

07900 087 


Q 1 0309 0391 Responds to M?C 801212 request for add! info re adequacy 
of station electric distribution sys voltages Contactor* on 
Class IE motor control ctr* are rated ISO volts to 60 volts 
continuous operation 

FPC9T. 9 R Consumers Power Co 01/03/03 5lpp 


0103120280 Forwards draft evaluation of SEP Topic 1 II -4 A re tornado 
Til it l les Evaluation will provide banc input to integrated 
safety assessment unless change* reflecting as-built 
conditions are Identified 

CRUTCHFIEL □. 0 Operating Reactors Branch 5 81/03/04 llpp 

07900 076. 


9103100469 Consents on DOE 010130 ltr to Elsenhut re reliability & cost 
impact of shutdown Use of capacity factor based on 19B0 
performance Inappropriate Unit out of svc for refueling & 
mod during CYBO per NRC requirements 

HEINS, 0 L Consumers Pcwier Co 01/03/05 2pp 07506 001 


0103101130 Forwards order confirming short h long-term actions to 
upgrade regulatory perforrance of facility. 

STElLO- V Director’s Office- Office of Inspection and Enforcement 
01/03/09 2pp. 07953 136 


-*-6103181 133 Order confirming licensee actions to upgrade facility 
performance by reinstructing personnel uho perform safety- 
related work 6 restricting overtire for licensed operators 
STELLO. U Director's Office. Office of Inspection and Enforcement 
81/03/09 | |p p 07993 l 38 


0103110733 Forwards evaluation of SEP Topic V-5 re reactor coolant 
pressure boundary leakage detection Requests info re 
differences between as-built facility & licensing basis 
viltbtn 30 days 

CPUTCH^irLD, t> Operating Reactors Branch 5 81/03/10 I Op p 

07809. 019 


9103310804 l.tr to all licensees of operating p 1 ant ? , a p p Wcant » for OL* 
i holders of CPs forwarding SECY-ai-119 re Info necessary to 
establish environ qualification of safety-related electrical 
equ 1 pn»ant 

E1SENHUT. D. 0 Oivision of Licensing. 91/03/10 6 pp 


lead mg. »«re verified against c I t'-a t o 1 c g 1 c a 1 data recorded 
for Benton Harbor FAA weather station 

VINCENT, R A Consumers Power Co 81/03/11 4pp 07917 123 


0103160517 Forward* draft evaluation of 5EP Topic VJ-l. "Organic Metis 
t P o s t -Ac c i dent Chemistry 1 Util should advise of 
difference* between as-bullt facility 6 licensing basis 
■Jl th in 30 days 

CRUTCHFIELD, 0 Operating Reactors Branch S 01/03/12 9pp 
07921 122 


6103190111 Confirms telcon re 810320 meeting u/Qfc of Nuclear Reactor 
Regulation to discuss item* re upgrading licensee OA topical 
rep t 

HOFF MAN. O P Consumers Po^er Co. 01/03/16 2 pp 07964 130 


6103230512 Advise* that SEP Topic MI-4 0 re turbine missiles has been 
made generic, due to multi-plant cracking problem at plants 
u/We st ipgh ouse low pressure turbines 

CRUTCHFIELD. D Operating Reactor* Branch 5 01/03/16 4pp 

0797 9 330 


0103270755 Requests payment of Class III fee for 801112 application 
requesting relief from 1974 AS ME Boiler & Pressure Vessel 
Cods 

DICQS. R M License Fee Management Branch 81/03/20. Ip. 

0804 4 317 


8103270696 Forward* draft safety evaluations of SEP Topics XV-I.XV-2. 
XV-3, XV- 4. X V-9, XV- 6 * XV-7. XV-B. XV-9. XV-10, XV-12. XV-14, XV-15, 

XV- 1 7 6 XV- 1 9 Also included are radiological topic 
assessments Xv-2. XV- 1 2. X V- 16, XV~1 7. X V- 1 9 6 XV-20 
CRUTCHFIELD, D Operating Reactors Branch 9 01/03/23 77pp 

08046 326 


8103310406 Forwards response to NRC 010119 ltr transmitting NUREQ/Cft- 
1833. “Seismic Review of Palisade* Nuclear Pouer Plant Unit 
I ’ Co-.-ent* re SEP Topics III -6 4 111-11, "Seismic Review" 
one 1 

VINCENT, R A Consumer* Power Co 01/03/27 llpp 00075 149. 


Q Inspection reports- IE Bulletin* 6 correspondence 


8103020125 Forwards IE Circular Bl-02. "Performance of NRC-Ltcenaed 
Individual* While on Duty " No written response required. 

KEPPLER. J 0 Region 3, Chicago, Office of the Director. 01/02/09. 
2 pp 07 788 026. 


B1 031 90262 Forwards IE [n*p Rept 30-255/00-20 on 001103-26,1201-05 tt 
8101 16 L notice of violation 

KEPPLER. J 0 Region 3. Chicago, Office of the Director. 01/02/11 
2pp 07996 012. 


--8103 1 90269 Notice of violation Fror in*p on 801103-26.1201-09 h BI01J6 
KEPPLER. J 0 Region 3, Chicago. Office of the Director. 01/02/09 
6 pp 07956014 


- - 8103190278 IE Intp Rept 50-253/80-20 on 801103-26. 1201-05 L 010116 
Noficomp 1 lance noted procurement documents did not ref 
applicable regulatory requirements or necessary OA program 
requirement* 

BAKER, K R Region 3, Chicago. Reactor Operation* Nuclear Support 
Branch. JACK1U, IN , SCHULZ. R. D. Region 3, Chicago, Office of the 
Director 01/02/06 31 pp 07756 020 


8103040295 Forwards IE Info Notice 01-03. "Checklist for Licensee* 
Making Notifications of Significant Events In Accordance 
W/10CFR9O 72 " No written response required. 

KEPPLER, J. 0 Region 3. Chicago. Office of the Director. 91/02/12. 
2pp. 07013.257 


0103160662 Forwards IE Info Notice 01-04, "Cracking in Main Steam 
Lines " No response required 

KEPPLER.J 0 Region 3, Chicago. Office of the Director Bl/02/27 
2pp. 07914.253. 


8103160508 Forwards IE Circular Bl-03, "Inoperable Seismic Monitoring 
Instrument a t i on " No response required 

KEPPLER. / 0 Region 3. Chicago. Office of the Director 01/03/02 
2 pp. 07916006 


BI03t60S90 Forwards revised IE Bulletin 81-01. "Surveillance of 
Mechanical Snubbers," u/corrected Pages 9 L 6 . Change In 
Identification of facilities u>/CPs to which bulletin is 
applicable does not affect util requirements. 

KEPPLER. J O. Region 3. Chicago. OPftce of the Olroctor 81/03/04 
Ip 0791 5 047 


Rallsedet ' No action required 

K£ PPLER * J 0 Region 3, Chicago. Office of the Director GW 03/13 
2pp 07966 173 


81 0320026Q For war d a JE Info Notice 01-07, 'Potential Problem 
U/Weter -Solut l e Purgo Dan Ha 1 1 1 Used During Inert 0a* 

L’elding - No response required 

KEPPLEfl. J 0 Region 3, Chicago. Office of the Director. 01/03/16 
2pp 07970 349 


D 1 032 SO l 97 A cl receipt of 010309 Itr Informing NRC of steps taken to 
correct violations noted in IE Insp Rept 30-255/00*20. 

MEI6HMAN.R F Region 3. Chicago. Office of the Director 81/03/19 
ip 07996 019 


- -91032501 63 Responds to NRC 81021} Itr re violations noted in IE Insp 
Rept 30- a 33 /0O-2O Corrective actions procedure re processing 
of n one onf orn* 1 ng n*atl reviewed w/QC staff L conditional 
release tag ui 1 i be changod 

FROST. S R Consumers Powur Co 01/03/09 f7pp 07996 020 


R Periodic operating reports l related correspondence 


01030*10763 Forwards 'Radioactive Effluent L Waste Disposal Semiannual 
Rept. J^l-Dec 1900 - 

VINCENT, R A Consumer* Power Co 81/02/27 Ip 07013 049 


--B103040769 'Radioactive Effluent S. Waste Disposal Semiannual Rept. 
Jul**Dec 1900 " 

♦ Consumers Powor Co 81/02/27 9pp 07013 050 


0103130367 Forwards monthly operating rept for Fob 1901 

VANDEN0ERO.D Consumers Power Co 01/03/06 Ip 07911 141 


— TJ103 1 30371 Monthly operoting rept for Feb 1981 

PETERSON. D Consumers Power Co 01/03/02 3pp 07911 1 42 


9. Reportable occurrences. LEfls & related correspondence 


6103040042 PNO- 1 1 1-91 -009 on 01011 7. several gaseous releases occurred 
Caused by slight p r e» sur 1 * a 1 1 on during periodic letdown 
uhlle manually activated degasifier pumps not operating 
iflJE T ER, L. . FISHER, W U Region 3. Chicago. Office of the Director 
01/01/19 2pp 07016 332 


0 1 03030768 Forward* updated LER 01-002/03L-1 

FROST . 8 R Consumers Power Co 01/02/26 ip 07797 354 


- -8103030791 Updated LER 0 1 -002/031.- 1 . on 810100. determined that 125 volt 
DC distribution panel D21A mounting did not moot seismic 
restraint criteria Caused by engineering judgment error 
frame holding panel modified by adding bracos 
* Consumers Power Co. 01/02/26 Ip 07797:335 


B 1 03030006 Forwards LER 01-GO9/O3L-O. 

FR08T.BR Consumers Rower Co. 01/02/26 Ip 07797. 338 


--8103030B10 LER 01 -009/ODL-0: on 8101 15, power conversion syt sample 
revealed dose equivalent l-lOl to be in eiceet of Todi Spec 
Caused by low level cladding failure combined w/translent 
conditions following plant trip 
* Consumers Power Co. 81/02/26. 1 I p p 


0103040601 Forward* LER 01-OIO/O3L-O 

FR08T.B R Consumers Rower Co 81/02/27 Ip 07011:341. 


- -0103040606 l.ER 8I-010/03L-0 on 010205. primary Indicating position 
datalogger became l nop arab 1 e Cau * ed by failure of mercury- 
wetted relay in gain selection portion of Input amplifier 
of A/0 converter. Relay replaced. 

* Consumer* Power Co. 01/02/27. ip 07011*342. 


0103120439 EN-01-009: oh 010309. confirmatory order issued to license* 
re actions to upgrade facility performance Order permits 
continued operation per provisions of 010109 Immediate 
action Itr. 

ft I ESLaNd. J. I. * THOMPSON. D. Director's Office. Office of Inspection 
and Enf orcorrent 01/03/09 2pp. 


8103270677 Forwards updated LER 79-030/03X-I. 

VINCENT. R. A. Consumers Power Co. 01/03/13. Ip. 00043 273 


0103260004 CrnPitpii B1O3I0 meeting u/util In Glen Ellyn. 1L to disc 
010106 125-volt dc battery bank breaker mi <sp os 1 1 1 on i ng 
event 

kEPPLER. J C Region 3. Chicago. Office of the Director 01/03/ 
Ip 09040 071 


0103240412 forwards NP0E3 none onp 1 | anc © notification per Tech Spec 
i-OFFMAN. D P Consumers Power Co 01/03/18 Ip 07907 350. 


-0103240410 l«PQE5 noncor; 1 lance notification on 010228. dally aver 
\ grease concentration exceeded daily average h max 
limitations Cause identified ** corrective actions taken as 
reported in util 010213 & 0303 rept* 

FOOE8.R L Consumers Power Co 01/03/16 Ip 07907 351 


V Operator Examinations 


8103J10470 Discussos NRC concerns re lack of mechanism to inform 
personnel about Industry problems such as Et Lucie incident, 

]R Circular 80-15 Mechanism explained in 001217 response to 
NUREC-0737 6 at 810214 meeting hio further changes needed 
FROST, S R Consumers Power Co 81/03/23 Ip 


DOCKET 30-259 RRCUNS FERRY NUCLEAR PDVt'R STATION- UNIT I 


f Security, medical, emergency 4 fire protection plans 


0103100264 L tr to oil pou-er reactor licensees u/plant* licensed pr 
to 790101 Forwards NrtC position L requost for addl info re 
safe shutdown capability for compliance w/C0lH9 fire 
protoctlon rule 

EISENHUI-D G Division of Licensing 01/02/20. 13pp 


8103040717 Informs that licensee will conduct emergency preparedne 
exercise* 8op t 1901 for Drowns Ferry L Mor 1902 for Notts 
Oar. por 010130 requost Exorcise scenario* util be provided 
four wks before scheduled exercise 

MILLS. L M Tennessee Valley Authority 01/02/23 Ip 07812 5 


0103060336 Forwards oddl inf* re guard training 6 qualification pi 
End withheld (ref ICCFR2 790). 

MILLQ.L M Tennessee Valley Authority 01/02/26 Ip 07837 0 


0103100660 Requoits that eric 1 emergency planning info be made publ 
available N/o encl. 

6DVDER.J L. Division of Rules and Rocords 01/02/27 Ip 
07065 310. 


0103160133 Forward* addl revisions necessary to find 810123 safeg 
contingency plan acceptable Response requested within 30 
days 

IPPOLITO, T a Operating Reactors Branch 2 01/03/02 4pp 

07919 326 


0103310338 L tr to all licensees of operating plants L holders of C 
forwarding NuREO-0696, "Functional Criteria for Emergency 
Response Facilities r Criteria describe acceptable method 
for meeting NRC requirements N/o enc 1 

E16ENHUT.D Q. Division of Licensing 81/03/09 6pp. 


0103170194 Forwards revisions to physical security plan End uiitNh 
irof 10CFR2 790 > 

MILL8. L M Tennessee Valley Authority 01/03/09 ip. 07935 Z 


8103260239 Requests exemption from App R fire protection requlremc 
re safe shutdown capab 1 1 1 ty . emergent y lighting & oil 
collection syt for reactor coolant p unp * . Re tpond t to NRC 
001124 6 810220 ltd to all RN9 licensees 

MILLS. L. M Tennessee Valley Authority 01/03/18 2pp 00037. 


8103270512 Requests relief from commitment re Installation of ligt 
exit signs, in response to NRC 010204 reques t . E x t ema 11 y 
illuminated directional exit-type sign* are adequate. 

MILL8. L M Tennessee Valley Authority 01/03/20 2p p 08046 


0. Adjudicatory correspondence 


0103130451 Order setting 810410 prehearing conference to discuss 
petitioners 1 standing to intervene Petitioners must file 
supple to petitions no later than 19 day* prior to 
conference, listing c ontent J on» sought to be litigated. 

GROSSMAN. H Tennessee Valley Authority. 81/03/10. 4pp 0791 


ft l 072±‘512I Reel., t o 1 PilI. fl 1 M HJl! L H ‘■’err.R Hjdgeni & 

T Tftorntcr* f^niioM tc nter^jnt Util ob^ecti to ASL8 

erf . 4 1 tfe~a t i cm zt p«tius''s for lack i* proper Sv£ Petitions 

thoulc ie denied if reside red Certificate of Svc encl 

=*‘.GER. U S . WALLACE, L E • GlRCER. J F fennetl«« Valley Authority 

01/03/1 3 OQCil 255 


&lO??7 , j4t>7 Notice* of appearance m license amend proceeding 
Certificate of S vc encl 

LAVERT/. *i M ► J ear»:-j Qrarch 1 LF.NIS- 5 H Hearing Sran: h 3 
bl/05/24 4pp QnC34 Mi 


--R103I3D029 A-er.ds 6 ?• 63 ft 39 to Licenses OPp-33. DPR-3S *• DPR- 6 U. 
r eipec t i </e \ mod i fy ing oases for scram insertion times by 
specifying £90 .billiseconds as tine period to be used in 
analytical treatment of transients 

IPP0_ I TO, T A Operating Reactors Drench 2 81/02/24 37pp 

0^957 155 


•-"01031 33036 Safety evaluation supporting Amend* 67*63 ft 39 to- Licenses 
rPft 33. DPR-52 ft pPR-60. respec t 1 ve 1 y . 

♦ Office of Nuclear Reactor Regulation. Director Bi/02/24 3fp 
07907 1?2 


J (niuran: i t inderr.it, infer ~at ion 


B1C3060339 Forwards Endorsements 4 to iVEl'J Birders Xfi-30- *0-39 ft 

10-40 

FIELDER. J Marti* ft p c Ler r a r. . ( n< . H 4 M Nuclear Consul tar. ts. Inc 
Div Bl/Ol/27 7p? 07943 223 


9 1 03060369 Forward* Ecflorseof nt 44 tc NAElU Policy MF- 6 S 

FIClEER. J MarO ft McLennan. Inc . M t « ’.*il»ar Consullinh, l"[ 
Cui ^ 81/01/29 2s? 07940 226 


9103230030 Ltr to all licensees of operating nuclear power plant* ft 
applicants for GLs (encept St Uucle. Units I ft 2) Requests 
util review to determine capability to mitigate station 
blackout event ft promptly implement emergency procedures 
ElSEflHJT.D n Division of Licensing 91/02/23 9p p 


9103170225 Ltr to all BLR licensees (eicept Humboldt Day ft LaCromi 
rsquesting rt/leu of A9KE Code Class l ft 2 pressure boundai y 
piping. safe ends ft fitting rati per guidelines of encl 
Revision 1 to NOREC-0313 Model Tech Specs only encl 
ElEEUhOT.D 0 division of Licensing Bt /02/26 3pp 


BlOJliOblfa Forwards Endorsement £ to MaELU Binder xO-39 XD-39 l XQ-4Q 
FIELDER. J .lafih L H:L#rran. Int . H ft J1 Nuclear Consul iant s. Inc 
Div 01/03/06 7?P 07079 210 


F Operating license stage documents ft correspondence 


0103)90732 Ltrs to all licensees of operating p l a nts. a p p 1 1 c an ts for 
OL» £ holders o# CP* r* control of heavy loads Requests 
review per guidelines in NUREQ-0612 Forwards N9C position tp 
mterir actions £ request for add 1 info 

E 1 SEKrt.jT . D 0 Division of Licensing 33/12/22 20 p? 


9 1 03190397 Ltr to all licensees of operating plants & applicants for 
LH. s ft K olders c * CRs r® program for environ qualification 
of safety-related electrical equipment Ite-s addressed 
involve cold shutdown. replacement parts 6 MJRE0-O737 
E13£N>VJT,i> 0 Division of Licensing 6W0W1R 6?p 


B1 03240290 Ltr tP all licensees f o rua rd ing *S u p p 1 1 to generic 

safety evaluation jn Ol/R «t<" discharge sys Q ufrsr i r ts 
r e ■ eva 1 ua t l on of interim measures rec orr ended per 801201 
safety evaluation 

ElEEllnCJT.D 0 OivvSSCn of Licensing ei/Ol/23 2pp 


0103 1200 l 4 Ltr to all licensees of operating plants-CP holders £ OL 
applicants, sic rP t Indian Point 2 £ 3. Zion 1 ft ? £ Ttll-l. 
forwarding inadvertently omitted pages from NRC 631222 
request for atfsl info r# control of “ieavy loads 
EISEUHUT.O 0 Division of licensing 8|/02/03 6 pp 


9103160669 Lit to all operating plants ft CP holders forwarding 
c lar i f ic a t loo of T«l Action Plan Item III A 1 2 re upgrade 
of emergency support facilities Requests confirmation ultMn 
45 days that i mp I « -vent* t l on dates ui 11 be net 
eiSENHyr.D O Division of Licensing 91/02/lB I 2 pg 


8103050037 Notification of cuntract eteculion "Environ Assessment of 
Lou* Level Waste Storage at TVA Browns Ferry Nuclear Plant in 
Limestone County. CA- awarded to Science App 1 i c a 1 1 on s , Inc 
MAJRSTON. C A., ED3E WORTH . F J Technical Assistance Contracts Branch 
FJW B-7319-1 91/02/20 Jj 


--8103050074 Contract "Environ Assessment of Low Level Waste Storage at 
TVA Srpuns Ferry Nuclear Plant 1r limestone County. OA.' 
awarded to Science Ap p l i c a 1 1 ons • I ne 

FlNDLEr, D F Science Applications. Inc MAT T I A. M. J 

Administrative Contracts Branch FIN B-7319-1 81/02/20 lOpp 


8103250024 Ltr to all ?ouer reactor licensees ft license applicants re 
NU9EC-06I9 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licences fray submit analysis to 
justify use of dieting low flow controller 
CJSENHUT. D 0 Division of Licensing 81/02/20 8 pp. 


-"8103 1 70266 Model Tech Specs Pages 3/4 0-2, 3/4 0-3, 3/4 4-7 ft 3/4 4 ll r 
surveillance requirements for ASilE Code Class 1.2 ft 3 
components K RC 8 operational leakage limiting conditions for 
operetion ft surveillance requirements 
« General Electric Co 81/02/26 4pp 


B 1 031 30109 Forwards Amends 69,64 ft 40 to Licenses UPR-33. OPR-52 ft 
DRR-60. respectively, safety evaluation ft notice of issuance ft 
aval lability 

IPPOLITO. T.A Licensing Branch 2 01/02/27 2pp 


--0103130118 Amends 60-64 ft 40 to Licenses DPR-33, DPft-52 ft DPrt-AH, 
respec ti ve ly, c lar l fy Ing calibr requirements for local powor 
range mor 1 tor s, reduc 1 ng pressure at which scran time 
surveillance testis Is conducted ft removing startup test 
IPPCLl TO* T A Licensing Branch 2 81/02/27 30p p 


-9103130123 Safety evaluation supporting Amends 60.64 ft 40 to l.i(eii*( 
CPR-33- CFfl-52 ft DPR"68, r espec t i ve i y 

♦ Office of Nuclear Reactor Regulation, Director Gl/02/2*/ !>pp 


8103)30131 Notice of issuance ft availability of Amende 60,64 ft 40 lo 
Licenses DPR-33, CP^-^2 ft DPR-iOi r esp ec U ve 1 y 
£PP0LJTa,T A Licensing Qranch 2 81/02/27 2pp 


9103110414 Application for amend to License* OPR -33. DPR- 32 ft m'il-f.ll 
submitted a* proposed changes to Tech Specs for operability 
ft surveillance requirements for continuous level monitoring 
*y* on scram, discharge volume, per IE Oulletin 00-17. Ouppl 4 
MILL9.L M Tennessee Valley Authority 01/03/03 4pp. 07(172 -'illl 

- -81031 10440 Tech Spec 3 2ft Tables 3 2. F ft 4.2 F for i ns trune n ta 1 1 ■.-* 
sur ^ef t lance 

* Tennessee Valley Authority. 81/03/03 10pp 07072 29 i 

8 1 031 00325 Advises that Tech Specs for NURE0-0737 item* mill not be 
submitted until receipt of further guidance from NRC. 

MILLS, L M Tennessee Valley Authority. 91/03/04 Ip 07060 061 

8103100601 Forward* request Pot amend to Licenses DPR-D3, DPR -5? ft 
QPR-60 

MILLSjL M T*rne**ee Valley Authority. 01/03/04 2pp. 07fT*:i: OV2 

--0103100603 Request for amend to Licenses DPR-33. OPR-32 ft DPR-611. 
interchanging initiation logic for CO-2 fire protection sys 
ft. uatsT spray sy s in table spresdlng room to mate water 
spray primary iys ft CO-2 sys manual backup sys. 

* Tennessee Valley Authority Ql/03/04. Ip 07063.094 


91031902-;? Forwards Amends 69,65 ft 41 to Licenses DPR- 33 , DPR-32 ft 
DPR- 60. rnp ec t ive ly ft notice of issuance ft availability. 

IPPCLtTO. T a Operating Reactors Branch 2. 81/03/06 3pp 


B I 0302051 0 Forwards tabulation of chlorine residual in raw cooling 
water «y« for periods 760916-0605 ft 761003 -23. p er ET9 
Section 4 1 3 Data indicates that weekly sampling is 
adequate to deTonstrate compliance w/spec. 

MILLS. L 11 Tennessee Valley Authority 81/02/23 3pp 07705 050. 


--9103190239 Amends 69.69 ft 41 to Licenses DPR-33, DPR-52 ft DPR-6C1. 
respectively, deleting ETB Sections 2 1,2 3,3. 1. 3, 5 q, 

1 bl ^ J- l -< ** changing titles in Admi ni s tr a 1 1 v® Controls 
t |fin 5 Q 

IPPOLITO. T. A Qj era t i ng Reactor* Branch 2 81/03/06 6Dpp 


0103130020 Forwards Amends 67.63 ft 39 to Licenses DPR-33. CPfl-52 ft 
DPR-69. re spec ti v* 1 y ft safety evaluation 

IPPOLITO. T A Operating Reactors Branch 2. 91/02/24. 2pp 

07907 153 


" -0103 190269 ffottce of Issuance ft aval lability of Amende 69,60 ft 41 to 
Licenses OPR- 33 , OPR-52 ft DPR-60, re s pec t lv. | y . 60 * 41 10 

IPPOLITO. T.A Operating Reactors Branch 2. 81/03/06 


2 pp. 


8103300493 Atk receipt Of B010ZB request for reconsideration of Amend* 
60.53 h. 32 to Licenses DPR-33. DPR-32 t DPR -68* r e a p ec 1 1 ve 1 y . 
authorlMfij temporary storage of low level red was to Ltr to 
be treated as I0CFR2 206 request H/FR notice 

DENTON. H R Office of Nuclear Reactor Regulation. Director 
01/03/06 3pp 080 30 049 


-0103300500 Notice of receipt of 001020 request for action under 
10CFA2 2C& by Huntsville Chapter of Safe Energy Alliance of 
al. R equests reconsideration of certain an-ends to facility 
CLs. permltlng tenporary storage of low level radusstc 
CENT ON. H R Office of Nuclear Reactor Regulation. Director 
61/03/06 Ip 08050 052 


8103160593 Requests approval to install automatic dump scran sys in 
Units 1 V 2 on 010410 6 04 1 7, r e * p ec 1 1 ve 1 y 

MILLS. L M Tennessee Valley Authority 01/03/10 lp 07917 190 


0103310904 Ltr to all licensees of operating p 1 an t s . a pp 1 1 e an t s for 0u& 
L Solders of CPs forwarding SECY-B1-119 re info necessary to 
establish environ qua 1 1 f 1 c a 1 1 on of sa f e l y -r e 1 a ted electrical 
equipment 

EISENH'JT.O 0 Division of Licensing 01/03/10 6pp 


9103170503 Forwards revised response to Iter 1 9. c or r ec t i ng error m 
end of 910210 ltr re weld failures 

MILLS , L M Tennessee Valley Authority. 01/03/11 2pp 07929 345 


9103170520 Discusses r e i ns t a t ement of temporary relief Pro'll 5 F 
reservoir temp rise limit at facilities Requests mod of 
variance to allow full operation of facilities w/0 5 F river 
temp rise 1 l ml ta 1 1 on 

£L-A6hR/.M T Tennessee Valley Authority 81/03/12 2pp 
07930 114 


9103231099 Informs that util 001215 6 810203 commitments do not meet 
criteria Requests completion of mods by 82 1 23 1 . Da s i g n must 
Include NRC diverse instrumentation criteria from 001201 
generic BER on OUR scram discharge sy*. 

IPPOL1T0. T A Operating Reactors Branch 2 01/03/12. 2pp 

07973 010 


9103260003 Forwards preliminary results oP NRC review of environ 
qualification of safety-related electrical equipment at 
facility Identified deficiencies fc rami f 1c a t i one should be 
reviewed 4 overall findings submitted 

MOVAK. T. K. Assistant Diroctor for Operating Reactors 81/03/16 
60* p, 09039 170. 


9103270095 Summary of 910304 meeting w/Mark I owners group & GE In 
Pvthesda.tiD re supplerentary tests conducted In full-scale 
test facility & resolution of outstanding Mart I Issues per 
ffJREO-0661 slide presentation 6 list of attendees end 
C 9 1 ME8 , C 1 Licensing Branch 3. 81/03/16 9pp 


8103230549 Forwards addl request for relief from A 9 ME Section 11 es«ir 
requirement* re RHR heat enchangers 

MILL8.L H Tennesses Valley Authority 81/03/17. 2pp. 


6103240341 Forwards util response to NUREG-0737 Item HI D 3 4 re 
control room habitability requirements Chemicals stored 
an»lt» In quantities greater than 100 lb will not affect 
control room on rupture of single largest container. 

MILLS. L M Tennessee Valley Authority. 01/03/17. 4pp. 07990137 


0103250673 Advises of planned site visit to obtain first-hand InPo re 
Unresolved Safety issue A-44. '’Station Blackout. " Visit Is 
tentatively scheduled for 010324 to coincide u/emergency 
diesel generator testing schedule. 

IPPQLITQ.T.A. Operating Reactors Branch 2 01/03/17. 4pp. 

00 0 00. 250. 


0 Inspection reports. IE Bulletins 6 correspondence 


6102200494 Forwards IE Info Notice 81-01. "Possible Failures of OE Type 
FFA Relays." No response required. 

□ 'REILLY, J P. Region 2. Atlanta. Office of the Director. 01/01/16. 
Ip. 07775.290 


810310004 9 Forwards IE Insp Repts 90-299/90-44.50-260/80-41 1 
90-296/80-40 on SOI 124-21. No noncomp I lance noted. 

LEWIS, R C Region 2> Atlanta. Reactor Operations Nuclear Support 
Branch 61/01/26 2pp 07835: 111 


--0103100053 IE Insp Repts 50-239/00-44,50-260/00-41 8« SO-296/0O-4O on 
801124-27. No noncompliance noted Major areas inspectedMBIV 
testing l pipe support & restraint syt. 

BROOKB. E H. Region 2. Atlanta. Office of the Director QUICK. D 
Region 2. Atlanta. Reactor Operations Nucleor Support Branch 
BW01/21 4pp. 07955 113. 


8103020277 Forwards IE Circular 91-02. Performance of NRC-License 
Individuals Uhllo on Duty ” No written response required 
O’REILLY, J P Region 2 Atlanta* Office of the Director Di/02 
Ip 07795 349 


8103040802 Forward* monthly status rept for work re IE Bulletin 79 
as of 810201 Rept includes drawing configuration insp, pipe 
support insp, floor h wall penetration insp t valve Insp 
MILLS. L M Tennessee Valley Authority 01/02/10 30 pp 07610 


0103040156 Forwards IE Info Notice 01-03, “Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR50 72 “ No written response required 

D'REILLY.J P Region 2 Atlanta* Office of the Director 01/02 
Ip 07012 342 


8103050015 Forwards 3uppl 9 to IE Bulletin HQ-17. ‘Failure of Cont 
Rods to Insert During Scram at BUR “ No written response 
requ l red 

O'REILLY, J P Region 2. Atlanta. Office uf the Director 81/02. 
Ip 07028 009 


8103160602 Forwards 1L Info Notice 81-04. “Cracking in Main Steam 
Lines " No response required 

D'REILLY.J P Region 2. Atlanta* Office of the Director 81/02. 
ip 07914 319 


0103160916 Forwards IE Circular 01-03, ‘ Inoperable Reie.xie Monltori 
Instrumentation ‘ No response required 

*EPPLER, J. G Region 3. Chicago. Office of the Director. Sl/03/( 
ip 07916 3 38 


8103170003 Provides addl info re IE Bulletin GO-13. "Possible Loss 
Emergency No 1 1 f l c a 1 1 on Sjs (ENB) w/Lots of Offsite Power ‘ 

Util enperta to complete required mods at Browns Ferry by 
010427 «, at 3equoyah by 010421. 

MILLS. L M Tennessee Valley Authority 01/03/03 lp 07920 O: 


0103100906 Describes content of encl to 801031 util responses to 
IE Bulletin 79-010- "Environ Qua 1 i 4 i c a t i on of Class IE 
Equipment 

MILLS. L M Tennessee Valley Authority 01/03/03 2pp 07934 ( 


0103120744 Ac k receipt of 0IO2O5 ltr informing NRC of steps taken 1 
correct violation* noted in IE Insp Repts 90-239/00-40. 
30-260/00-33 t 30-296/00-34 

LEWIS. R C Region 2. Atlanta, Reactor Operations Nuclear Supporl 
Oranch 01/03/04 lp 07903 273 


0103120749 Responds to NRC 010109 ltr re violation* noted in IE 1 
Repts 50-239/90-40.30-260/80-33 U 30-296/00-34 Corrective 
actions fuel handling stopped while control rod inserted 
Procedure written for unloading control cells 
MILLS. L M Tennessee Valley Authority. 01/02/03. 5pp 
07903 274 


--0103120734 Forwards IE Insp Repts 50-259/80-40*30-260/00-35 t 
30-296/00-34 on 001001-31 b notice of violation 
O'REILLY, J P Region 2* Atlanta. Office of the Director 
Gl/01/0? 2p p 07903.279 


■-8103120760 Notice of violation Prom tn*p on 001001-31. 

* Region 2, Atlanta* Office of the Director 01/01/09 2pp 
07905 201 


- -8103120770 IE Insp Repts 30-259/00-40,30-260/90-39 6 50-296/80-3< 
801001-31 None orrp I 1 anc e noted failure to have all refueling 
Interlocks operable during refueling op or at 1 ons . Fue 1 
assemblies loaded u/one control rod withdrawn 

BULL IVAN, R F . CHAOE. J. W * MARSH, R. J. Region 2, Atlanta. Gffii 
the Director 01/01/09 14pp 07903. 203 


8103170011 Forwards revised IE Bulletin 81-01. "Surveillance of 
Mechanical Snubber*. ‘ w/corrected Pages 3 & 6 Change in 
identtf lea t ion of facilities w/CPs to which bulletin is 
applicable dees not affect util requirements 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/03. 
lp 07924:006 


8103130739 Forwards IE Enforcement Meeting Repts 50-259/01-04. 
50-260/01-04 S. 30-296/01-04 on 910211, re facility fire 
protec tlon/pr event I oa program 

O'REILLY, J.P Region 2, Atlanta, Office of the Director. 01/03. 
Ip 07912 061. 


— 8103130741 IE Enforcement Meeting Repts 30-239/01-04.50-260/01-0 
30-296/01-04 on 010211. Areas discussed fire protection & 
prevention program at facility. 

MILLER. W H. Region 2. Atlanta. Office of the Director 

CONlON. T. E Region 2. Atlanta, Reactor Construction b Englnee 

Support Branch. 81/03/02 4pp. 07912.062 


03240631 IE Ins? 50-259/80-4?. 50-260/00-3? T. 50 -296/00 - *\ on 

RO 1201 ~3 l None orp 1 lane e noteT failure to have tor^j jcctu 
shielJ plugs ms tailed a* required by safeti, analysis 
SLLLfVAV, 9 r . CrfAEF.j w Region 2. Atlanta. Office of the 
Director 04i-.CE. H C Region 2. Atlanta. Reactor Operations 
N.-ClMr Support Brant - 01/02/23 lipp 07933 206 


— 8103170330 Monthly operating repte for 
|H0f1. T Tennesse* Valiev Authority. 


Feb 1901 
n i/03/oi 


40pp 07933 30-1 


5 Reportable occurrences. LfR* t related c or rr apondonco 


>270000 Forwards IE Insp 90- 259/0 1 * 03. 30-260/01 -03 {. 

1-296/01-03 on 010101-31 L notice cf violaticn 
u'ISi R C Region 2. Atlanta. Office of the Director 01/03/10 
p 0804 S 189 


0327COS9 Koti.ce of violation fron insp on 0lOK>l-3l 
♦ Region 2. Atlanta. Office of the Oire< tor 01/03/10 2pp 
08043 191 


03270104 IE Insp Re?ts 30-2 59/01 - 03- 50-260/01 -03 G 30-296/01-03 on 
010101-31 Ncncdm? I lore e noted ic< ondari, containment net 
maintained l radioactive contaminated ladder found in 
clear area 

SLLLtYAU.R F , CHASE. J <4 . PAULK. 0 L Region 2. Atlanta. Office of 
the Director BI/03/C9 lOpp 03043 193 


B1C3240413 RO 50-259/9103 on B J 0124 , dur i ng normal operation, 
ratification was received tnat I-inch vent line un scram 
discharge vol ja> not selsmlcally qualified Caosod by 
rcncanformance to design requirements doitralnts Installed 
ASERCRO^OI E. H Tennesteo VaUay Authority 01/01/27 lp 
03966 001. 


0103240433 RO 30-299/0103 on 010131. during normal operation. pH of 
••eservoir vat m pices* Of discharge limit Cause unlnouin 
Discharge of d ir jn«ro 1 1 1 ei regenerants was stopped. Ra^i water 
samples were taken A analyjed for pM. 

AEERCROh'3 1 E. H TennD9ipe Valley Authority. 01/03/02. ip 

03966 001. 


0103110609 Forwards LER 01 -007 /03 l-0. 

GREEN. H J. Tennessee Valley Authority 01/03/06. Ip 07002 306 


1200197 Fnrwaffls IE Info Notice 01-06. "failure of ITE Model K-600 
rcuit 3feai ir " N;> response required 

REtt.LN.JP Reyicn 2. Atlanta. Office of the Oirsctcr QW03/W 
. 07960 319 


>200003 Forwards IE Tnfo Notice 01-05, "Degraded DC 9ys at 
illsadat No response required 

R&lLLV. J P Region 2. Atlanta. Office of the Director 01/03/13 
07969 066 


1261211 Responds to IF Gullettn 79-10. ’Audibility Problems 
(countered cn Evacuation of Personnel Frcn High Wane 
eat ’* New speakers having appropriate design h power 
iting m high, noise areas will be installed by Feb 1982 
ILLS. L H Tennessee Valley Authority 01/03/13 3pp 


■Bt 03 1 10613 LEV 81-007/03L-0 an 0 1 0210. dur i n g fire door Insp.flro door 
damper Hoar 4721 not clcsei Caused by paint buildup iti 
operating mechanism Damper closed 5 other daapers Inspocted 
Procedure for msp h preventive nalnt will bo written 
* Tennessee Valley Authority. 01/03/06 2pp 07002.337. 


0103120475 PRO- 11 -91 -021 on 010306, worker* inadvertently vented 
radioactive gases into turbine bldg. Persnrmei evacuated 6 
sample line Isolated No personnel overexposed. 

WRAY. J R , H3SEY,C M Region 2. Atlanta. Office of the Director 
81/03/09 lp 07901 247 


9103160795 Forwards LCR 
GREEN. M J Tennessee 


01-008/0 l T-0 
Valley Authority. 


01/03/09. 


If 


07914; I 47 


>270044 Responds to IE Bulletin 01-01. '6ui* ve i 1 1 anc e of Mechanical 

lubbers. " Ongoing Insp in progress Requests eseaiptiqn from 
Ml testing until nett scheduled refueling outage Estimates 
iat 200 manhours will be required to irplemeret actions. 

LL9.L M Tennessee Valley Authority 01/03/13 12pp 


--8I03160757 LER 0 1-OC0/OI ¥ ~0 on 010226, secondary containment integrity 
lost when eiterior equipment access door 229 & interior 
personnel door 228 opened « i mu 1 1 aneo if« I y . Cat* • a d by lack of 
Interlocks between door i. Inter 1 oc h • to be installed. 

* Tennessee ValUy Authority. 01/03/09. 2 pp 07914:140. 


H 90524 EM-91 -0 1 0 on 01 0320- no 1 1 c e of violation & proposed 
‘position of civil penalties will be issued Action based on 
leged none orrp 1 I anc e re fire protection program 

iRBEfl.O • THOMPSON- 0 Director's Office, Office of Inspection and 
iforce-ont £31/03/17 lp 07955 124 


>261 100 Re spondt to 1E Bulletin 00-25, "Operating Problems W/Target 
> c k Safety Relief Valves at flWRs " Thirty-nine CE twa-stage 
irget Rock valves In use Testing of valves oi 1 1 be 
it la tad during ne«t refueling shutdown 

LLG.L H Tec.r\e**»« Valley Authority 01/03/ IQ. 5pp 08040. 299 


126 1 J SO Discusses IE insp on 0IO1O6-C9 V 20-23 t forwards notice of 
elation & notice of proposed Imposition of civil penalty 
ELLO.V Director's Office. Office cf Inspection and Enforcement 
/03/2O 2 p p CB0'J5;2 74 


03261166 Notice of violation !* proposed imposition of civil penalties 
in amount of *50.000 fro-* insp on 010106-09 it 20-23 Area* of 
n one omp 1 i en< e noted In fire protection program 

S TELLC- V. Director’s Office. Office of Inspection and Enf nrcemtnt. 
01/03/20 4pp 08035.276 


0103340452 Forwards LER 01-009/01 T»0 

OREEN.M J Tennessee Valley Authority 61/03/17- lp 07904 314 


0103240459 LER-01-009/01T-0 on 010304, IE Info Notice 0O**43 evaluation 
determined r.h a ^ reactor protection syl for Unit* 2 I. 3 were 
deficient upen loss of pouer w/ e ub sequent re«tor*otton Cauied 
by design def ic iency . Caution added to instructions. 

* Tennessee Valley Authority 01/03/17. 2PP 07904 315 


0103310731 Forwards LER 01 -Q10/D3L-0 

GREEN, N U. Tennessee Valley Autharity. 01/03/39 Ip 00061 1 12 


0103310759 LEft 81 -010/03L-0: on 010302, c ontinuous air monitor 
l -RI1- 90-250 for reactor/turblne bldg ventilation vihaust 
dstl&Ttd Inoperable. Caused by water in sample line due to 
c ond ensa 1 1 o n. Ins trument reps ir*d, tested & returned to svc. 

* Tennessee Valley Authority 01/03/25 2pp. 08061 113- 


DOCKET SO -260 BROWNS FERRY NUCLEAR PCL'cR STATION- UNIT 2 


F Security- ■nodical, emergency ft fire protection plan? 


3103100264 Ltr to all Pou.fr reactor licensees u/planti licensed prior 
to 79010) Forwards NRC position A request for add) info re 
safe shutdown capability for compliance u/BOl I 19 fire 
protection rule 

ElSENHUr.D 0 Division of Licensing 01/02/20 I3pp 


0 1 030407 1 7 Intforns that licensee will conduct emergency preparedness 
eierclm Sept 1901 for Browns Ferry ft. M a r 1902 for Watts 
Bar. per 010130 request £«ercite scenarios ulll be provided 
Tour uks before scheduled exercise 

HILLS- L M Tennessee Valley Authority 01/02/25 lp. 07012 269 


01O3C6O336 Forwards addl info re guard training L qualification plans 
Enel withheld (ref 10CFR2 790) 

HILLS, L H Tennessee Valley Authority. Qi/02/26 ip. 0703/ 06J 


9103160133 Forwards addl revisions necessary to find 010123 safeguards 
contingency plan acceptable Response requested within 30 
days. 

IFPOL I TO- T A Operating Reactors Branch 2. Gl/03/02 4pp 

07919 326 


01033(0330 Ltr to all licensees of operating plants A holders of CPs 
forwarding NUREO-0696. 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/o enc 1 

ElSehHUT.D 0 Division of Licensing 91/03/05 6pp 


B103I70194 Forwards revisions to physical security plan Enel withheld 
(ref 10CFR2 790) 

HILLS. L- M Tennessee valley Authority 01/03/09 lp 07935:317 


0103260239 Requests e*«mptlon from App R fire protection requirements 
re safe Shutdown c apab 1 1 1 ty , emsrgenc y lighting A oil 
collection sys for reactor coolant pumps. Responds to NRC 
00 1 124 A 010220 Itrs to all PWR licensees 

HILLS. L H Tennessee Volley Authority. 01/03/10. 2pp 00037.167 


0103270912 Requests relief fron commitment re installation of lighted 
• tit signs, in response to NRC 010204 request. Ex ternal ly 
illuminated directional art t-type signs are adequate 
MILLS- L M Tennessee Valley Authority. 01/03/20. 2pp. 00046 225 


0 Adjudicatory correspondence 


8103130451 Order setting 810410 prehearing conference to discuss 
petitioners' standing to intervene. Pet 1 1 loners must file 
supple to petitions no later than 13 days prior to 
conference* 1 1 st ing contentions sought to be litigated. 

OPOBSHAN.H Tennessee Valley Authority. 81/03/10 4pp. 07911 267 


8103260121 Reply to T Paul.R Jobs A H Mall A H Fenn. R Hudgens & 

T Thornton petitions to Intervene. Uti l objects to A8LB 
considerations of petitions for lack of proper sve . Pe t i t i on* 

Should be denied if c one l d ered Car t i f l c a te of 9vc enc l 
SAKQER.H8. . WALLACE. LE- * DUROER, J F Tennessee Valley Authority 
01/03/13. 9pp 00041:293 


0103270467 Notices of appearance in license amend proceeding 
Certificate of Svc «hci. 

LAVERTY.J H. Hearing Branch I LEWIS, 8 H Hearing Branch 2. 
01/03/24. 4pp 00034:146 


J Insurance A Indemnity information 


6103060339 Forwards Endorsements 4 to KAELU Binders XB-30. XB-*39 A 
XB-40. 

F IElDER. J Harsh {. McLennan. Inc. , H A H Nuclear Consultants. Inc. 
Oiv 01/01/27. 7pp. 07040:225. 


G 1 03 0 60369 Forwards Endorsement 44 to MAEUJ Policy HF-66. 

F IfLDER. J Marsh A McLennan. Inc. . M 1 M Nuclear Cons u 1 tents . Inc . 
DJv 01/01/29 2pp. 07840:236 


01031 10616 Forwards Endorsement 9 to MAELU Binder XB-39, XQ-39 6 XD-40. 
FIELDER. J. Marsh & McLennan, Inc. . M 6 M Nuclear Consultants. Inc. 

Div 61/03/06 7pp 07878.219. 


P Operating license stage document* t Correspondence 


0103190732 Ltrs to all licensees of operating p I an t s . ap p 1 1 c an t s for 
□Li t holders of CPs re control of heavy loads Requests 
review per guidelines in NURFC-0612 Forwards NRC position re 
interjm actions J. request for adc* J into 

CtSENMVT.D O Division of licensing 00/12/22 30pp 


0103190387 Ltr to ail licensees of operating plants A applicants f u 
OLs A holders of CPs re program for environ qualification 
of s a f e t y- r e l a t o A electrical equlpmert Items addreosed 
involve cold shutdown, replacement parts A f.‘UREC“0737 
EISENH'JT.D 0 Division of Licensing 61/91/19 6pp 


0103240290 Ltr tr> all PWR licensees forwarding Supp 1 1 to generic 
safety evaluation on O^R scram discharge sys Gumma r ices 
r e-eval uat ion of interim measure* recornended per 001201 
safety evaluation 

EISENHJT.D O Division of Licensing 01/01/23 2pp 


□ 103120014 Ltr to all licensees of operating plants. CP holders 6 LIL 
app 1 i cants, e *c ep t Indian Point 2 6 3. ?|on 1 8, 2 A TMI-I. 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy load* 

EIOENHUT.D 0. Division of Licensing 01 t 02/03 6pp 


0103160669 Ltr to el] operating plants K CP holders forwarding 
clarification of TUI Action Plan Item III A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation date* will be met. 

E ISENHUT , P 0 Oivjsion of Licensing 01/02/10 I2pp 


0103030670 Application to arend License DPR- 52- c h ang i ng Tech, Specs 
remove refs to power spiking penalty for 0»8.B*0R ft. P0*8R 
fuel Clas* 11 amend fee enc 1 

MILLS. L M Tennessee Valley Authority 01/02/20 2pp 07790 2 


--01O3O3O674 Proposed Tech Specs Sections 35JA45Jre linear h 
generation rate surveillance requirements 6 limiting 
conditions Por operation Ju* t 1 f i c a t i on enc 1 
a Tennessee Valley Author I ty 01/02/20 3pp 07790 240 


0103030057 Notification of contract execution "Environ Assessment 
Low Level Waste Storage at T VA Browns Ferry Nuclear Plant in 
Limestone County, OA, " awarded to Science App 1 teat 1 on*. Inc 
MAI R8T0N, C a , EDGEWORTH, P J Technical Assistance Contracts Orai 
FIN 0-7319-1 01/02/20 lp 


-8103050074 Contract "Environ Assessment of Lou Level Haste Stora 
TVA Browns Ferry Nuclear Plant in Limestone County, OA," 
awarded to Science App lie a 1 1 one. Inc 

FINDLEY. D E Science Applications. Inc HAT T I A, M J 
Administrative Contracts Branch. FIN B-7319-1 81/02/20 lOp 


8103230024 Ltr to all power reactor licensee* 6 license applicants 
NUREQ-0AI9 cr i tor ia. Footnoto 2 in Table 2 contains error due 
to leakage testing d e l e t i ons . L J c ens e e may submit analysis to 
justify use of existing low flow controller 
EISENHUT.D 0 Division of Licensing 81/02/20. Bpp 


0103020510 Forwards tabulation of chlorine residual In raw coaling 
water sys for periods 760916-0605 & 761 003-23. p or ETB 
Section 4 1 3 Data indicates that weekly sampling Is 
adequate to demonstrate compliance u/tpec 

MILLS. L M Tennessee Valley Authority 01/02/23. 3pp 07783 O 


6103130020 Forwards Amends 67.63 6 39 to Licenses DPR-33, DPR- 52 A 
DPR-68, respectively 6 safety evaluation 

IPP0LIT0. T. A Operating Reactors Branch 2. 01/02/24 2pp 

07907: 153 


--8103 130029 Amends 67.63 A 39 to Licenses DPR-33. DPR-52 A DPR-60. 
r espec tl vel y . mod 1 f y i ng base* for scram insertion times by 
specifying 290 m.i 1 1 i second* as time period to be used in 
analytical treatment of transients 

1PP0L1 TO, T. a Operating Reactors Branch 2. 81/02/24 37pp. 

07907. 155 


*■-0103130036 Safety evaluation supporting Amends 67,63 A 39 to Lice 
DPR-33, DPR-52 l OPR-60. re * p ec t i ve l y 

* Office of Nuclear Reactor Regulation, Director. 01/02/24. 
07907: 192. 


8103230030 L tr to all licensee* of operating nuclear power plants A 
applicants for^OLs (except 8t Lucie. Units 1 6 2) . Requeot* 
util review to determine capability to mitigate station 
blackout event ft promptly implement emergency procedures 
EI8ENHUT, D. 0. Division of Licensing. 01/02/25. 3pp. 


Q 1 031 70225 Lt r Is all GWA |i<nte(t leitfp k . >K.-to1dt Bay ^ LaC»osse> 
rsquestirg pevip. c f ASMC Code Cliii 1 \ 3 pr«»»ure boundary 
piping. safe enjt b fittirg rati per guideline* of enc l 
Re/islon l to hJREO-0313 Mode: Teel Spec* only enc 1 
EISEI/hijT.D 9 OivislP'i cf L i c ent 1 ng 81/0 2/?6 3p? 


-B10317C26* Moiej Ted Spec* Raje* 3/4 0-2. 3/4 C- 3 . 3/4 4-7 b 3/4 4-0 re 
ur.ei nance r o^l tor AS ME Code Class 1.2 t 3 

corpprent* 4 PCS operational leakage limiting condition* for 
operation t tvrvelll ance requirement* 

• general Electric Co Gl/02/26 4p? 


91031301 OH Forward* Anenj* 6 B . t>4 t 40 tn License* Df'R-33. DPP- 52 f* 
Qpq -46 r espec t ; v* ly. sa f at * evaluation 4 notice of issuance *, 
a <d i labi 1 1 t 4 

JPPOLJTO f A Licencing Brarch 2 QI/C2/27 2pp 


- -81031301 10 A-erC* d,0. 64 t, 40 to License* OPR -33. DF*R~ 52 t D K fl**6B. 
respectively, c l jr i f y i ng caJibn r eqi I re«re n t e for local power 
range non I tc r * , r e nut l ng pniiurr at '-Mil 1 scran tl-e 
surveillance testing I* conduct®; t* removing startup ce*t 
IPPOLITO T A * learning Brarch 2 81/02/27 33pp 


-•-□103130125 Safety evaluation supporting Abends 60.64 t 40 to Licenses 
DPR- 33 - OPR -52 b CPR“ 60 . respectively 

* Office cf Nuclear Reactor Regulation. Director 01/02/2/ 3p? 


--Q 103 130131 Notice cf issuance *■ availability of Amends 60,64 6 40 to 
L t censes DPR-33- D t 5 R“S2 L OPR -60. r e * p ec 1 1 v e I y 
IPPOLtTO. r a licensing Branch 2 BI/02/2? 2p p 


0103110414 Application for amend to Licenm OPR-33. DPR-52 t DPR-60 
suo-ltted a* proposed Change* to Tech Spec* for operability 
f. uirvellUicc requirements for ccntlnucv* level -monitoring 
sjt pn scran discharge volume. par IE Bulletin 80-i7.Suppl 4 
KILLS- L M Ter-ressee Valley Authority 81/03/03 4pp 07072 239 

- -0103 U0440 Tech Spec 3 ? !- Table* 3 2 F t 4 2 F for Ins t rumen ta t 1 on 

* or vei 1 1 ance 

♦ Tennessee Valley Author l tj 01/03/03 lOpp 07072 291 

B 1 03 1 00325 Advise* that Tech Specs for NLftEO-073? item* will not te 
sub/sltted until receift of further guidance from NJK 
MILLS. L M Tetmniep Valley Authority 01/03/04. 1? 07065 063 


0 ) OG 100601 Forwards request for emend to License* CPU -33. DPR -62 
DFR-69 

MILLS. LM Tennessee Valley Authority 81/03/04 2pp 07063 0-92 


— 0103 100603 Request for amend tc Licenses DPR -33. DPP - 52 & DPfl-60. 
interchanging initiation logic for CO-2 fire protsttinn *y* 

& water spray *ys in cable spreading room to mate water 
spray primary *y s L CO-2 sys manual backup tys 
« Tennessee t/alJey Authority 81/03/04. Ip 07063 094 


0103*90249 Toruaid* Amend* 69, 65 b 4\ to License* OPR-33. ftPR-53 & 
OPR-60. r e«pec t i ve 1 y 1* notice of Issuance 6 availability 
IPPOL1TO. T A Operating Reactor* Branch 2 81/03/06 3pp 


- — □103 190299 Abends 69,69 h 41 to License* OPR- 33. CPR- 52 b DPR- 6 B. 
rospet ttv * t y . de 1 e t tnj ETB Section* 2.1.2 2.3 \ 2* 5 4, 

3 6 3 b, 9. 7 1 c & changing titles in Adr- Inistratl ve Control* 
Sec t Ion 5 O 

IPPOLITOjT A Cptrating Reactor* Branch 2 01/03/06 60pp 


--6103190269 Notice of iivuant* i. availability of Abends 69.65 t» 41 to 
Llcen*** OPR-33, CPR-52 t OPR-69. reap© c t i ve 1 y 
IPPOwITOf T. A Operating Reactors Branch 3 fl l /03/06 2 pp 


G103300493 Act receipt of 001020 request for reconsideration of Amends 
60.55 1 32 to License* OPR- 33. OPR - 52 L OPR- 6 B« * e spec t i v * \ y, 
authoriiing temporary storage of low level radwestd. Ltr to 
be treated as I0CFR2 206 request . U/FR notice. 

OEnTOM.H R Office of Njc liar Reactor Regulation. Director. 

0 1/03/06 3pp 080*0 049. 


— -0103300590 Notice of receipt of 801020 request for action under 
IOCFR2. 20& by Huntsville Chapter of Safe Energy Alliance of 
AL Request* reconsideration of certain amends to facility 
OL *. perm i t tng temporary storage of low level raduaste 
DENTON. H R Office of Nuclear Reactor Regulation. Director. 
01/03/06 Ip QQ058 052. 


0)03160593 Request* approval to install automatic dump scrap *y* in 
l/nit* I b 2 on 010410 t 0417. respec ti vely. 

61ILLS.L M Tennessee Valley Authority 01/03/10 Ip. 07917 190 


Gl033lOQ04 lit to all licensee* of operating p 1 ant * . ap p 1 1 c an t * fur GL 
t holder* of CPs forwarding SECV-01-119 re info necessary to 
establish mviron qualification of safe ty-related electrical 
equipment 

EISENHUT. D C Division of Licensing 01/03/10 6pP 

8103170503 Forwards rtviicd response to Item 15 . correcting error In 
end of 810210 ltr re weld failure* _ 

MILLS. L M Valley Authority. 01/03/11 2pp 07929 343 

fc’.OJl 79520 Oi*cw**«s reinstatement of temporary relief from 9 F 
reservoir i emp rise loit at facilities Requests mod of 
variance to allow full operation of facilities u/0 9 F river 
c e e rite limitation 

EL-ASHR/.M. T Tennessee Valley Authority 01/03/12 2pp 
07430 1 H 


□ 103231095 Informs that util 001219 t 810203 c orffi l t»nen t s do not meet 
criteria Requests completion of irorf* by 821231 Design must 
Include LRC diverse instrumentation criteria from 801201 
generic SER on OWft scran discharge sys 

IPROLITO.T.a Operatiug Reactors Branch 2 01/03/12 2pp 

07973 010 


8103260083 Forwards preliminary results of NfiC review of environ 
qualification of sa f e ty - r e 1 a ted electrical equipment at 
fattltty lienbifiel deficiencies & ramification* should be 
reviewed t overall findings submitted 

NOVAK, T rt Assistant Director for Operating Reactor* 01/03/16 
60pp 00039 170 


0103270095 Sugary cf 8103Q4 meeting w/Katk l ou.ner* group 6 CE in 
Be theida. MO r e supplementary tests conducted In full-scale 
test facility 6 resolution of outstanding Mark I issues per 
NLRCO-0661 Slide presentation 6 list of attendee* enc 1 
CRIMFG.C t Licensing Branch 3 81/03/16. 9pp 

0103230548 Forward* add 1 request for relief from AS ME Section 11 • i am 
reqvir er;en ts re RhR heat ©schangers 

MILLS. L . M Tennessee Valley Authority 01/03/17 2pp 

0103340341 forward* ut\l response t,a NuREO-0737 Item lit 0 3 4 ro 
control room habitability requirement*. Chemical* stored 
onsite in quantities greater than 100 lb oill not affect 
control room on rupture of single largest container 

MILLS. L M. Tennessee Valley Authority. 91/03/17 4pp 0/990: K1J 


8103250673 Advises of planned site visit to obtain first-hand info r 
Unresolved Safety Issue A-44, "Station Blackout." Visit Is 
tentatively scheduled fur 910324 to coincide w/Bmergency 
diesel generator testing schedule 

IPPOLIIO. T A Operating Reactor* Branch 2 01/03/17. 4pp 

OBCOO 250 


0 Inspection reports- IE Bulletin* h < or r * *p ondenc e 


01O3TOOO45 Forwe-rd* IE ln*p ftept* 50-239/00-44.50-360/80-41 L 
90-296/80-40 on B01l24-21.No none omp 1 1 enc e noted. 

LEWIS. R C Region 2. Atlanta. Reactor Operations Nuclear Buppart 
Branch BI/OJ/26 2pp 07Q95111 


--0103103053 IE Isisp Kept* 50 -2S9/0O -44 . 50-260/00-41 t. 90-296/00-40 t 
801124-27. No none o*ip I lane e noted Major areas 1 hspec t e d : MS 1 V 
testing U pip© support V restraint sys 

DROOHS.E M Region 2. Atlanta. Office of the Director QUICK* D 
Region 2. Atlanta* Reactor Operations Nuclear Support Branch. 
01/01/21 4pp 07B55-1I3 


6103020277 Forwards IE Circular 01-02. "Performance of NRC-L 1 c en*ad 
Individuals While on Duty " No written response required. 

0 'RE ILLV. J P Region 2 . Atlanta. Office of the Director 01/02/0 
ip. 07705 34Q. 


81030400 02 For.ards monthly status fept for work re IE Bulletin 79-P 
as of 810201 Rep t includes drawing conf 1 gurati on insp.pip* 
support ln*p. floor & wall penetration insp L valve inep. 

MILL9, L M Tennessee Valley Authority. 01/02/10. 30pj>. 07010 01 


6103040156 Forwards IE InPt> Notice 01-03. "ChecVltst for Licensee* 
Making Notifications of Significant Events In Accordance 
W/10CFR90 72 " No written response required 

O'REILLV. J. P. Region 2. Atlanta, Office of the Director. 01/02/1 
\P 07012-342 


0103050015 Forward* Suppl 5 to IE Bulletin BO-17. "Failure of Control 
Rods to Insert During Scram at BUR. ” No written response 
required. 

O'REILLY. J P Region 2. Atlanta. Office of the Director 9i/02M' 
lp. 07820 009 


310-31.60602 Forwards IE Info Notice 81-04. ‘Cracking i n Main Steam 
Lines. ' Wo I'etponsr roquirej 

O'REILLY, J P. Region 2 ■ Atlanta Office of the Director 01/02/27 
Ip 07914 319 


(} 1 03 1 60S 16 roiwiarii IE Circular 01-03, 'Inoperable Seismic Monitoring 
I n » t r u~«n t at 1 on *■ N*o reipomp required 

KEPPlER, J G Region 3. Chicago. Office of the Director 01/03/92 


9103170005 Provides addl Info re IE Bulletin 00-15. "Possible Loss of 
Emergency Notification By* (EN9) u/Lott of Offsite Pouer “ 

Util expects to complete required -nods at Browns ferry by 
010427 6 at Sequoyah by 010421 

MILLS, L M Tennessee Valley Authority 91/03/03 ip 07920 032 


B 5 031 GO 006 Describes content of end to 901031 util responses to 
1G Bulletin 79-0 1B» "Environ Qualification of Class IE 
Equipment 

MILLS. L M Teitf>B»»»p Valley Authority 01/03/03 2pp 07934 007 


0103120744 Aci receipt of 010205 Itr informing NRC of steps taken to 
correct violations noted in IE Imp Repts 30-259/00-40. 

SO-SVi 0 / 90-3 3 L 30-296/00-34 

LEWIS. R. C Region 2. Atlanta. Reat tnr Operations Nuclear Support 
Brand* BS/03/04 Ip 07905 273 


--01031207*19 Responds to NfiC 010109 Itr re violations noted in IE Insp 
Repts 50-259/00-40.50-260/90-35 !. 50-296/90-34 Corrective, 
actions fuel handling stopped while control rod inserted 
Procedure written for unloading control cells 
HILLS. L M Tennessee Valley Authority 01/02/03 5pp 
07903 274 


--0103 120794 Forwards IE Insp Ropts 90-259/90-40. 50-260/00-35 b 
90-296/00-34 on 901001-31 t notice of violation 
O'REILLY, J P. Region 2. Atlanta. (Ifflce of the Director 
01/01/09. 2pp 07905 279 


0103120760 Notice of violation from insp on 0O1OOJ-31 

* Region 2, Atlanta. Office of the Director 91/01/09 2pp 
07903201. 


--OJ0312077O IE ln$p Jlepls 50-259/00-40, 50-260/00-39 A 50-296/00-34 an 
001001-3 1 , None omp 1 lane t noted failure to have all rePuellng 
Interlocks operable during refueling operations Fuel 
assemblies loaded w/one control rod withdrawn 

SULLIVAN- R F. , CIIAOE.J. (J. . HARSH. R J Region 2. Atlanta. Of Pice of 
the Director. 01/01/0? Mpp. 0Y903 203 


0103170011 Forwards revised IE Bulletin 0l-Ol, "Surveillance of 
Mechanical Snubbers." w/correcl#d Pages 5 l b Change in 
identification of facilities u /CPs to which butlotm lo 
applicable does not affect util r equ Irements 

0'RElLl.V»J P Region 2. Atlanta, Office Of the Director. Bl/03/04 
Ip. 07924 006 


0103130739 Forwards IE Enforcement Meeting Repts 50-2S9/DI -04. 
50-260/81-04 t* 50-296/01-04 on 91021 I. re facility fire 
protect Jon /pr evention program 

O'flEtLLY, J, p. Region 2. Atlanta. Office of the Director. 01/03/05 
ip 07912 061 


--8103130741 1C Enforcement Moating Repts 50-259/91-04,50-260/91-04 U 
50-296/91-04 on 010211 Areae dieci/»**rf fir* protection 6 
prevention program at facility. 

MILLER. WM Regions, Atlanta, Office of the Director 

CONLON. T. E. Region 2, Atlanta, Reactor Construction & Engineering 

Support Dranch. 01/03/02 4pp. 07912 062 


0103160003 Provides supplemental response to 8uppl 4 to IE Bulletin 
90-17, "Failure of 76 of 195 Control Rods to Fully Ineort 
During Bcr«m at BWR " Appropriate procedures have been 
developed In response to bulletin 

HILLS. L M Tenneeeee Valley Authority. 91/03/05. 2pp. 07915*242. 


0103260477 Forwards monthly statue rept of work as of 910301 re IE 
Bulletin 79-14. "Unauth or ! t ed Procurement 6 Distribution of 
Xs-133. " 

MILLS, L M Tennessee Valley Authority. 01/03/09. 29pp. 00037:173 


0103240653 Forwards IE Ingp Repts 50-259/00-47,50-260/00-37 b 
50-296/90-41 on 801201-31 6 notice of violation. 

LEWI8*R C. Region 2. Atlanta, Office of the Director. 01/03/10 
2pp. 07903.202. 


--8I03240666 Notice of violation from Insp on 801201-31. 

• Region 2. Atlanta, Dffico o# the Oirector. 01/03/10 2pp. 
07903: 204. 


•9103240691 lE Insp Repts 50-259/00-47.50-260/80-37 t, 50-296/00-41 
001201—31 None onp J i ant e noted failure to have torus access 
shield plugs Installed as required by safety analysis 
SULLIVAN.R f , CHASE. J W Region 2, Atlanta. Office of the 
Director DANCE. M C Region 2. Atlanta. Reactor Operations 
Nuclear Support Branch 01/02/25 llpp 07903 206 


0 1 03270060 Forwards tC Insp Repts 50-259/01-03.50-260/01-03 t. 
50-296/81-03 on 010101-31 5 notice of violation 

LEWIS- R C Region 2. Atlanta. Office of the Director 0l/03/io 
2pp 00045 169 


■0103270089 Notice of violation from insp on 010101-31 

* Region 2 . Atlanta. Office of the Director 01/03/10 2oo 
00045 191 * " 


— 0103270104 IE Insp Repts 50-559/01 -03. 50- 260/01 -03 b 50-296/81-03 
010101-3! None onp 1 lane e noted secondary c oi,ta l nme n t not 
maintained K radioactive c ont am i na t e d ladder found tn 
c Joan area 

SULL IVAN. R F . CHASE. J u . FAULK. C L Region 2, Atlanta. Offici 
the Director Gl/03/09 lOpp 08045 193 


0103200197 Forwards IE Info Notice 81-06. 'Failure of I TE Model H-60< 
Circuit Breaker “ No response required 

O'REILLY. J p Region 2. Atlanta. Office of the Director. 01/03/1 
Ip 07960 319 


0103200003 Forwards IE Info Notice 01-05. "Degraded DC S v s at 
Palisades “ No response required 

O'REILLY, J p Region 2. Atlanta. Office of the Director. 01/03/K 
Ip. 07969 068 


8103261211 Responds to IE Bulletin 79-10. "Audibility Problems 
Encountered on Evacuation of Personnel From High Noise 
Areas " New speakers having appropriate design fc pouer 
rating in high none areas will be installed by Feb 1902 
MILLS. L M Tennessee Valley Authority 01/03/13 2pp 


0103270044 Responds to IE Bulletin OI-QJ, "Surveillance of Mechanical 
Snubbers *' Ongoing Insp in progress Requests etenptlon from 
add! testing until next scheduled refueling outage Estimates 
that 20D manhours will be required to implement actions 
MILLS. L M Tennessee Valley Authority 01/Q3/I3 12pp 


0103190524 EN-01-OlO on 01 0320, no 1 1 c e of violation 8, proposed 
Imposition of civil penalties will be Issued Action based on 
alleged noncompliance re fire protection program 

BARBER, 0 , THOMPSON, 0 Director's Office. Office of Inspection end 
Enforcement 81/03/17 Ip 07955 124 


0103261180 Responds to IE Bulletin 80-25, "Operating Problems H/Terge 
flock Safety Relief Valves at GuRs. " Thirty-nine GE two-stage 
Target flock valves in use Testing of valves will be 
Initiated during nert refueling shutdown 

MILLS. L. M. Tennessee Valley Authority. 81/03/18 5pp. 00040.259 


0103261156 Discusses IE insp on 910106-09 b 20-23 8, forwards notice c 
violation t, notice of proposed Imposition of civil penalty 
BTELLO. V. Director's Office, Office of Inspection and Enforcement. 
01/03/20 2pp 08035 274 


- -0103261 1 66 Notico of violation 6 proposed imposition of civil penal 
In amount of 450,000 from insp on 010106-09 & 20-23 Areas of 
honcomp l lane e noted in fir® protection program 

8TELL0. V. Director's Office. Office of Inspection and Enforcemen 
01/03/20. 4pp 08035 276. 


--0J0326J 177 Notice of deviation from Insp on 8J0J06-09 b 20-23 
Noncomp 1 lane e noted several doors In control bay portion of 
plant have not been changed to approved type fire doors 6 
unapproved valves provided for HPCt sprinkler sy*. 

« Director's Office. Office of Inspection end Enforcement 
8 I /Q3/2Q l p 00035 290 


A Periodic operating reports & related correspondence 


0103050497 Forwards "Annual Operating Rapt. 1900 " 

HILLS. L M. Tennessee Valley Authority. 81/02/27 Ip 07824: 140 


--0iO3O5OSII "Annual Operating Rept, I960 ,J 

* Tennessee Valley Authority RH-B 1 - l -DP- 1 01/02/27 0Opp 

07824 14 1. 


0103170546 Forwards monthly operating repts for Feb 1901. 
ABERCROMBIE. H Tennessee Valley Authority 01/03/10. ip 
07933. 303 


80 


DOCKETED ITEMS 


--0JO3I7O55O ilonthly operating reptl for F »b Iffli 

ThCH. T fdi.iiMiee Valle, Autnority 81 / 03/01 40 p? 07933 204 

S R » j> c i taale o c c ur r * nr e \ ■ LER* t related c orre* p ended c g 


- - 81 03 1 90136 Public version of operating manual. Vol 13. Book 3. energenc^ 
procedures Includes »f»rj«f)cy c la»*lf*ceti on» & control, 
emergency a< t i on. emer g one y facilities 4 equipment b training 
e i*rcl te t 6 drill* 

CROCAEfi.S Carol me Pone» V Light Co 8W02/20 400pp 

07804 001 


b 1 030603 l 4 RD on 001 305. , / on i t m op « r e t i c n . Rl'R heat enchanger 3C was 
rt^o^ej frcr »vc ;ue to leakage Cause it und e t e r<n| nrd 
Svt vfl \ 1 1 arvc « testing uii performed pet Tec* Spec* 

AOERC ROMO I E . H lenn»tt«« Valley Authority 00/13/03 lp 

07386 001 


8103170540 Towards LER 0)-QC0 /OjL“O 

GREEN. H J l^rratlee Valley Ajthcrity 91/03/10 Ip 07329 240 


B 1031 705 49 LER 8t-00a/03L-0 cn 810220. r e a c tor core isolation cooler 
turbine trip 4 throttle vaUt closed 4 .ould not reopen. 

Caused t>y overload heater relay Relay replaced 
. Ttnntim Valley Authority Bl/03/10 Spp 07937 341 


8103240352 Informs that eie option request was filed 010311 seeking 
et tens ion until 810701 for providing p 1 an* . sc h ed u 1 p t b 
design descriptions foi alternative or dedicated shutdown 
sys Required e-ergency lighting *ys has been Installed 
UTLEY. E E Carolina Power b Light Co 81/03/19 2pp 07981.334 


8103300478 Requests that «ncl emergency planning Info bo made 
conspicuously available to public Great public interest 
antic Ipated U/o one 1 

SCt'OER. J L Olvlslon of Rules and Records. 81/03/24. Ip 
00057 120 


J Insurance b indemnity information 


0103250279 forwards LER 0I-OO9/O3L-O 

f.AEEM. H j Tennessee Valley Authority 61/03/20 Ip 07996 347 


6103170494 forwards Endorsement 5 to MAELU Binder EG-21 

PARHAM. C 0. Carolina Po<,er b Light Co. 01/03/12 2pp 07763 231 


- - 01 032503 J 5 LER 0 l -Q07/0JL- O on 310302. rec ire ulati on motor generator 
sets 23 L 2A tripped Caused by resistance temp detector 
operating 2A-K45D r elay 6 tripping 23 set Set 2A PT fese 
coinparthdni door jarred 4 circuit Interrupted 
• Tennessee Valley Authority Bl/03/20- 07796 348 


8103310591 Towards i.ER E I -0 1 0/Q3L -0 

GREEN H J Tennessee Valley Authority 01/03/25 1? CB062-210 


P Operating license stage document* 4 correspondence 


BIQ1190732 Ltrs to all licensees of operating p l ant s . ap p 1 i cant * for 
OL* 6 holders of CPt re control of heavy loads Requests 
review per guidelines in NJREO-0612 Forwards NRC position re 
interim actions L request for addl info 
ElSENHur.O.O Olvlslon of Licensing 80/12/22 30pp 


-8103310574 i ER 0i -0 1 0/03L-0 on 010306. during normal operat ion, *p ec ial 
Instruction 4 1 3 2 ua* not performed Caused by personnel 
error Personnel cautioned to perform instruction* as 
scheduled 

« Tennessee Valley Authority Bl/03/23 2pp 08062:211 


01O3I7O3Q7 Ltr to all licensee* of operating plants 4 applicants for 
OL* b holders of CP* re program for environ qua i i f i c a 1 1 on 
of safety-related electrical equipment Items addressed 
involve cold * hutd own. r ep 1 a c esn« n t parts b NVREG-0737 
E I SEMillT . D 0 Division of Licensing 01/01/19 6pp- 


DOCKET 50-261 H 0 ROB 1 NEON PLANT. UNIT 2 


F Security, tr.esis.ai. ersrgensy t fire protection plans 


8103031075 Notification of 010223 meeting u/util to discuss emergency 
planning b early warning sys for facility 

ME EOH30RS. 0 Operating Reactor* Branch 1 01/02/12 2pp 

07797 035 


0143)00264 Ltr to all power reactor licensees w/plentt licensed prior 
to 790101 Forwards NRC position b request for addl info re 
safe shutdown capability for compliance w/001119 fire 
protection rule. 

EISENHUT. D O Division of Licensing Bi/02/20 13pp 


B1 03 100 10) Requests that encl emergency planning info be made publicly 
available W/o one 1 

SQUOER ■ J L. Division of Rules and Records BI/02/27. Ip 
07033 176 


8103310330 Ltr to a 1 1 licensees of operating plants b holders of CPs 
forwarding NUR6G-0696. 'functional Criteria for Emergency 
Response Facilities ** Criteria describe acceptable method 
for meeting NftC requ l r a.- e n t s W/ o encl. 

EISENHUT.D 0 Division of Licensing 01/03/03 6pp 


0103240407 Requests exemption Prom requirements of tOCFRSO 40 b App R 
to IJCFRPO, including inita ! let ion* of fire supraasion sy* in 
control room & lube oil collection tyi Imposition of 
tOCFRSO. 4BC schedules will create risk of safety degradation 
UTLEY. E. E Carolina Pouer U Light Co. 01/03/11 39pp. 07989 1 30. 


8103230169 Request* addl info to continue review of guard training b 
qualification plan Response requested within 30 days of 
receipt of ltr Enc i withheld {ref 10CFR? 790). W/o end 
VARGA. 8 A Operating Reactors Branch I. 01/03/12. 2pp. 07974 331 


0103190123 Releases public version of emergency procedures 
FELTON. J. M Division of Rules and Record* Bl/03/16 Ip. 
07606 001. 


-*0103190130 Forward* public version of operating manual. Vo 1 13. Book 2. 
emergency procedures. 

UTLEY. E. E Carolina Power b Light Co 81/02/25 Ip 07806 001 


8103 1 200 ! 4 Ltr to all licensees of operating plants. CP holders b Dl. 
applicants, eic apt Indian Point 2 4 3. Zion 1 t 2 5. TMI-1. 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control Of heavy loads 
EtSENHUT. D 0 Division of Licensing 01/02/03 6PP- 


8103300160 Ltr to all operating PI4R liconsee* requesting Info on 
auxiliary feedwater sys seismic design Forward* request for 
addl info, list of actions requested of licensees u/o 
se ismicel I y qualified sys b results of NRC walkdowns 
EISENHUT, D. G Dlvlilon of Licensing. 81/02/10 13pp. 


0103160667 Ltr to ail operating plants l CP holders forwarding 
clarification of IMt Action Plan Item It! A. 1.2 re upgrade 
of emergency support f ac 1 1 i t i es . Reques t s confirmation within 
45 days that Implementation dates will be net. 

EI8ENHUT.0 0 Division of Licensing 81/02/18. I2pp 


8103250024 Ltr to all power reactor licensees b license applicants re 
NJRE0-06I? criteria Footnote 2 in Table 2 contains error due 
to leakage testing de 1 e 1 1 on* . L t c erisee may submit analysis to 
justify use of existing lou flou controller. 

EISENHUT, D 0 Division oP Licensing. 01/02/20 0pp. 


BI03|lOi?3 Forwards "Equipment Evaluation Rapt by Ofc of Nuclear 
Reactor Regulation for Carolina Power l Light Co. M0 
Rob inson. Uni t 2." partial review Written response required 
NOVAK, T M Assistant Otrector for Operating Reactors. 01/02/23 
3pp. 07094:290 


- -01031 1 0300 "Equipment Evaluation Rept by Ofc of Nuclear Reactor 
Regulation for Carolina Power b Light Co> HG Robinson. 

Unit 2." partial review. 

• Office of Nuclear Reactor Regulation. Director. 81/02/23. 
25pp 07064 253 


0103020443 Responds to NRC 801031 request for info re containment «ui«pi 
t insulation. AppH cable portion* of design drawings G-190267 
l 190371 detailing RHR recirculation su.-np arrangement 6 
associated piping encl 

UTLEY. E. 6. Carolina Power *. Light Co 01/02/24 31pp. 07709 131. 


9103230030 Ltr to all licensees of operating nuclear power plants !• 
applicants for OLs (except St LuCte. Units 1 b 2). Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures 
EISENHUT. D. 0. Division of Licensing. 81/02/29. Spp 



9103030733 Clerifie* util 0O121S petition re NJflEG-0737 Item I A 1 3 re 
l 1 « i t a 1 1 on • on overtime required of licensed operators Util 
maintain* that normal facility manning policies neet NflC 
guidance Add 1 limit* oil 1 1 create administrative burden 
UTLEY. E E Carolina Poupr t Light Co Ql/DD/2b Spp 07796 079 


61031 1C061 Summary of Q 1 021 9 meeting u/util in Bethetda.MD to dlicuii 
ftpp fl procedural b technical questions Util plana to file 
•tempt ion request* for* relief from 10CFR50 40 b fr 0 m certain 
*ri>d requirements Agenda A list Of attendees end 
HANNON. J- N Operating Reactor* Branch 2 61/02/26 4op 

0788 4 3 59 


G 1032300 1 3 Generic Ltr 81-06 to all CP holders b Ol applicants re 
IQCFRS'O 7lie>. 'Periodic Updating of F£aRs, “ effective 
800722. Info re FSAR legal s tatu*. format 6 content enc 1 
ElBEMiUT. 0 0 Division of Licensing 81/02/26 lOpp 


0163030605 Responds to Items It D 1 3. M F 2 3 1 lit. A 2 2 of NUIEO- 
<}737» "Cferf 1 1 cation of TMf Action Plan Requirements." per 
MIC 810219 b 26 requests 

UTLEY. E E Carolina Power t Light Co 01/03/02 2pp 07032 024 


6103090502 Oubmit* final design 4* deviation details froir NUREQ-0737 
Item 2 F I "Add I Accident Monitoring Instrumentation." per 
601219 coimi tirent# Design basis b callbr for high range 
noble get effluent monitors to assume TID 1 4044 source term 
UTLEY, E. E Caroline Power 6, Light Co 01/03/03 2pp 07850 140 


0(03110639 Remit* check for balance doe for Class III applicaton fee 
to anehd License DPR -23, in response to NflC 810211 ltr. 

Ult.EYvE E Carolina Power L Light Co 01/03/03 ip 07007 104 


GI03I 10403 Respond* to NRC 010113 ltr requesting addl info on adequacy 
of electrical distribution sys voltage Issue closoly related 
to degraded grid voltage Issue which has been dosod by nrc 
flequeet* meeting during wk of 010314 to clarify info needed. 
U1LEY.E-E Caroline Power V Light Co 01/03/04 i p . 07073 343 


8103130359 Responds to deficiencies noted in NflC 010223 partial review 
Of environ qualification of safety-related electrical 
*qu Ipment. Ut i 1 will provide add! Info re submergence, 
chemical spray b aging when specific concerns are clarified 
UtLEY.EE Carolina Power 8. Light Co 01/03/09 4 PP 07908.110 


6103163143 Responds to 770423 L 0823 ltr& re proposed mods to controls 
for certain critical ECCS motor operated valve*. Mods to 
valve motor control circuit* are ac c ep ta b 1 o . Re que * t * valvo 
Surveillance requirement* per enc l Tech Spec. 

YAROA. 0 A Operating Reactor* Branch J 01/03/09 4pp. 07921 222 


“-8103160150 Tech Spec 4. 5 3 for ECC8 surveillance r oqu irement* r Page 
3/4 3-4. 

e Carolina Power & Light Co. 76/09/19. Ip. 07921 229 


0103170003 Notifies that design of valve control satisfies requirements 
of CICE3G BTP 10 of 8RP Submits lift* of valve* requlrod for 
emergency long-term cooling of core 5 valves not satisfying 
single failure criterion 

VARQA, f) A Operating Reactor* Branch I 01/03/09 2pp 07933.281. 


01633(0004 Ltr tD all licensees of operating plants, applicants for OL* 
4, holder* of CPs forwarding SECY-01-119 re Info necessary to 
establish environ qualification of safety-related electrical 
equipment. 

E 16ENHUT, D 0 Division of Licensing. 01/03/10. 6pp. 


8163240210 Forward* nonr ad 1 o 1 og 1 c a 1 environ protection plan for 
fee i l 1 ty. 1 nc lodes revision* to NRC draft In order to make 
reporting 6 monitoring requirements consistent w/NFOES 
pern It & CPA 

UTLEY'S C. Carolina Power b Light Co. 81/03/17. ip. 07902: 242. 


— 810324021$ Nonrad 1 ol og ical environ protection plan for facility, 
e Carolina Power fc Light Co. 01/03/17. Gpp. 07902:243. 


0163230991 Forwards QA program reflecting organisational changes, 
including creation of corporate QA dept L const of records 
storage facility at Brunswick QA program available In 
Central Files only. 

UTLEY. E. E. Carolina Power t Light Co. 81/03/10 2pp. 07972.104 


0. Inspection report*, IE Bulletins b correspondence 


0163100410 Forwards Revision 2 to 90-day response to Suppl 3 of IE 
Bulletin 79-018. "Environ Quel i f i cation of Clat* IE 
Equipment. " Safety relief valve position Indication is only 
TKC action plan equipment Installed at Brunswick. 

FURR.B J Carolina Power (.Light Co. 01/01/30. 2pp 07944:118. 


'-01031 60425 Forward* response to addl data request* of 9uppl 3 to IE 
Bulletin 79 -Ol B. Environ Qua l 1 f > cat i on of C1e»* IE 
Equipment Util does not plan to test or replace nonsafety- 
grade equipment 

FURR. Q J Carolina Pcjier l Light Co Bl/Ol/30 I0pp 07940 12 


0103230297 Forwards Revision 3 to 90-day rept in response to 
l£ Bulletin 79-01B. Environ Oua 1 i f i c a t i on of Class IE 
Equipment - Items 0 n master list located in control roo-n b 
environ* will not have qualifications sheet* 

FURR. 0. J Carolina Power 5 Light Co 01/02/03 2pp 07979 110 


0103020106 Forwards IE Circular 01-02. ’Performance of NRC-Licensed 
individuals While on Duty " No written r*spon*e required 
O'REILLY. J p Region 2- Atlanta. Office of the Director 01/02/09 

Ip 07783 2 96 


0103180284 Forwards IE Insp Rept 30-261/80-38 on 001215-19 No 
none emp l lance noted 

LEWIS, R C Region 2. Atlanta, Reactor Operations Nuclear Support 
Branch. 01/02/10 2pp 07944 203 


--0103100296 IE Insp Rept 50-261/80-30 on 001215-19 No none onp 1 i anc e 
noted. Major areas inspected IE bulletins l circulars, 
reactor operation* review S, open 6 unresolved Item* 

HARDIN. A K Region 2, Atlanta, Office of the Director 

KELLOGG, P J Region 2 Atlanta, Reactor Operations Nuclear Suppo 

Branch Bl/02/lO. 4pp 07944207 


0103200031 Forwards IE Insp Rept 30-261/00-37 on 001200-12 No 
noncompliance noted 

LEWIS, R C Region 2. Atlanta. Reactor Operation* Nuclear Support 
Branch 01/02/11 2pp 07969 090 


--Ol 03200038 IE Insp Rept 30-261/00-37 on 001209-12 No none omp I i anc e 
noted Major area* inspected general plant operations 6 
followup in*p of outstanding Items 

BROOKS, E H Region 2, Atlanta. Office of the Director. QUICK, D f 
Region 2, Atlanta, Reactor Operations Nuclear Support Branch 
BI/02/10 3pp 07969 100 


0103040174 Forward* IE Info Notice 81-03, "Check list for Licensees 
Making Notifications of Significant Events In Accordance 
U/10CFR30 72 " No written response required 

0 'RE ILLY, J P Region 2, Atlanta- Office of the Director 01/02/12 
Ip 07Q13 013 


0103060233 Respond* to IE Bulletin 81-01. "Burve 1 1 1 ant e of Mechanical 
Snubbers “ No mechanical snubber* In use at facility 
Fl/RR. D J. Carolina Power 5 Light Co flJ/02/10 Ip 07039 005. 


0103090413 Ack receipt of IE Insp Rept* 50-400/01-01, 50-401/Bl-Ol . 
30-402/01-01 L 90-403/91-01 on 010106-09 No proprietary 
info 

HOUE'P W. Caroline Poier b Light Co Sl/OS/18 Ip 


- -0103090422 Forwards IE Insp Rrpts 30-261/81-01.50-324/81-01, 

30-325/8 1 "01 , 50-400/01 - 01 • 50-401/81-01. 30-402/81-01 b 
50-403/01-01 on 810106-09. No nonconpliance noted 

MORPH?, C. E Region 2. Atlanta, Reactor Conn true t i on b Engineering 
Support Branch. 91/02/09 2pp 


--0 103090430 IE Insp Repts 50-261/01-01,30-324/81-01.50-325/81-01. 
50-400/01-01. 50-401/01-01. 50-402/01-01 b 50-403/01-01 on 
0IOJO6-O9 No none omp I fane e noted Major areas inspected 
closeout of pr#viou*ly identified enforcement matter* 
BROWNLEE. Y.L Region 2, Atlanta. Office of the Director 
01/02/09. 6pp 


0103050141 Ack receipt of 010203 ltr infor.tilng NRC of steps token to 
correct violation noted in IE Insp Rept 30-261/00-30. 

LEWI0.R C Region 5. Atlanta, Reactor Operations Nuclear Support 
Branch. 01/02/19 Ip 07027 332 


--0IO3O5O134 Responds to NRC 810113 ltr r# violations noted in IE In s, 
Rept 30-261/90-30 Corrective ac 1 1 on* : e * 1 * 1 1 ng procedures 
will receive review t changes initiated as necessary to 
cover handling radwaste outside auxiliary bldg. 

STARKEY, R. B Carolina Power b Light Co. 01/02/05 2pp 
07027: 333 


- -01030501 60 Forward* IE Insp Rept 50-261/80-30 on 800930-1009 b noti 
of violation 

LEWIS, R. C. Region 2. Atlanta, Reactor Operations Nuclear Support 
Branch. 01/01/13 2pp. 07027 333. 


—0103050164 Notice of violation from insp on 800930-1009, 

* Region 2. Atlanta. Office of the Director 01/01/13 Ip 
07827: 337 


8 1051 60708 ro-'uirdt IE Infc Notice 61-0*. 'Cracking in Haiti Steam 
Line* " 6 o r«tponie required 

O REILLY. J P Rejicr 3, Atlanta. Office of the Director 01/02/2/ 

1 p 079 1 4 osn 

G 1031 60709 Forwards l£ lore f.'Httf 61-0*. CracMng In Main Steer 
Line* *• response requited 

O'REILLV. j P Region 3, Atlanta. Office of tAe Director 81/02/27 

IP 

6103160716 Forward* IE Infc Notice Gl-C*. Cracking in Main Steam 
Line* " No rptpo’iir roquired 

C 'RE ILLY. J p Region 2. Atlanta. Office of the Olrector 01/02/27 

l P 07914 ICO 


6103160659 For.a'ds. IE Circular 91-03 “iroperafcle Seismic Monitoring 
In* t ru-ent atton ’ No rupame required 

O'REILLV. J P Region 2. Atlanta, Office of the Director 31/03/02 
ip 07914 242 


9103160762 Act receipt of 610213 Itr informing NRC of step* taven to 
correct violations notec in IE Insp Rept 50-261/00-36- 
ri-o add info prepuce to change finding 

LEWIS, ft C Region 2. Atlanta. Reactor Operation* Nuclear Support 
Branch Gl/03/02 If 07914 1 5 J 


--81031607G6 Respc 
Rept SO- 261/60 
* u be no 1 1 ng rat 
table* added 
STARKCr. R R 
07914 1 54 


--B103160790 Forwa 
violation t. <Je 
LEWfS,R C Re 
8 rarer. 01/01 


ntf* to NRC 6101 19 Itr re violations noted in IE Insp 
-36 Corrective *c t i cm : op erat 1 ng procedure for 
ter established 8. procedure for tse of itean 

Carolina Power V Light Co 81/02/13. 3pp 


res It ln*P Rept 50-261/00-36 on BOH04-Q7 6 notices of 
station 

j 1 on 2, Atlanta. Reactor Operations Nuclear Support 
/ 1 9 2pp 07914; 157 


□103160792 Notice of violation fror insp on 001104-07 

* Region 2. Atlarta. Office of the Director. 81/01/19 ip 
07914 1S9 


vt o 1 at i on 

LEWIS. R C Region 2. Atlanta- Office of the Director 81/03/10 
2p p 07934 219 


--0103240815 Notice of violation from l"*p on 010217-20. 

• Rag ion 2, Atlanta. Office of the Director Ql/03/10 lp 
07984 221 


- -01 032*0822 IE Insp Rept 50-261/01-09 on 01 02 1 7-20. None onp 1 i anc e noted 
failure to provide written procedure for recovery from 
Inadvertent safely injection actuation 

ja°E, F . UEISE.6 • JULIAN. C Region 2, Atlanta. OPfite of the 
Director 01/03/10 Spp 07904 222 


8103500301 Forwards If Info Notice 81-06. 'Failure of HE Model K-600 
Circuit Breaker " No response required 

O'REILLV. .J P Region 2. Atlanta. Office of the Director 61/03/11 
l p 07969 034 


0103190871 Forward* IE Info Notice 01-05, ‘Degraded DC 6ys at 
Palisades " No response required. 

O'REILLY. J P Region 2. Atlanta. Office of the Director 81/03/13 
Jp. 07965 282 

9103310625 Ack receipt of 010302 Itr inforring NRC of steps taken to 
correct violations noted in lE [nip Rept 50-261/81-02 
LEWIS R C Region 2. Atlanta- Office of the Director 81/03/19 

lp- 


- -0103310629 Responds to NRC 010209 Itr re violations noted in IE Ih*P 
Rept 50-261/01-02 Corrective action* completed upgrading of 
core cooling monitor w/both channel* powered from permanent 
power supply 

STARKEY. R 3 Carolina Power t, Light CO- 01/03/02 3pp 


- -G1033 1 0635 Forwards IE Insp Rept 30-261/01-02 on Q 1 0103-09, no 1 1c • of 
violation t notice of deviation 

LEWIS. R C Region I. Philadelphia. Reactor Operations Nuclear 
Support Branch 01/02/05. 2pp 


-8103310641 Notice of violation fron insp nn 010105-09 

* Region 2. Atlanta. Qffuo of the Director. 01/02/03 Ip. 


--0103160794 Notice oF deviation from insp on B01104-07 

* Region 2. Atlanta. Office of the Director Bt/Ol/18 ip 
07914 160 


Bl 03310646 Notice of deviation 
« Region 2. Atlanta. Office 


from Insp on 010105-09 
of the Director 01/02/05 


IP 


--Q |03 1 60G00 IE Jnsp Rept 50-261/00-36 on 001104-07 None omp 1) anc e noted 
no procedure prepared for operation of subcooling meter & 
no description provided on use of steam tables in licensee 
emergency infractions 

HARDIN. A A Reg 1 on 2. Atlanta. Office of the Director 

KELLOGG. P J Region 2. Atlanta, Reactor Operation* Nuclear Support 

Drench 01/01/10 6p p 079|4; 161 


8103170062 Forwards IE Circular 81-03, “Inoperable Seismic Monitoring 
Instrumentation " No response required 

O'REILLY, J P Region 2, Atlanta. Office of tho Olrector 81/03/02. 
lp. 07939; 105 


8103170083 Forward* revised Ifc Bulletin 01-01. 'Surveillance of 
Mechanical Snubber*.' w/corracted Pages 5 J. 6 Change In 
identification of facilities u/CP* to which bulletin 19 
applicable does net affect util requ i r«-en t * 

O'REILLV, J P Region 2. Atlanta. Office of the Olrector. 01/03/04 
Ip 07935 286 


--01O331 0654 IE Insp Kept 30-261/01-02 on 010109-09 None omp 1 i anc • note 
failure to control nonconforming Items 6 to identify 
instrunen tat Ion to which quality stds apply. 

(iCCONALD. J A Region 2, Atlanta, Office of the Director. 

KELtOGO.P J Region 2, Atlanta. Reactor Operation* Nuclear Buppor 
Branch 01/02/05 4pp 


0103310546 Forwards description of steam generator outage eddy current 
Insp program which util has committed to perform prior to 
exceeding %1» effective full power months of operation Pron 
B01 029 Outage scheduled to commence 810509 

UTLEY, E E Carolina Power 8, Light Co 01/03/25 I7pp 08099:173 


R. Periodic operating reports t related c orrespandenco 


8100060321 Forwards "Effluent i Waste Disposal Semiannual Rept,19G0. '• 
STARKEY. R 0 Carolina Power U Light Co 81/02/37 Ip. 


8J031B0260 Forwards l£ Insp Rept 
none onj>l lane e noted 
LEWIS. R C Region 2. Atlanta. 
2pp. 0794 4 202. 


SO-2&1/01-O4 on 910209-12. No 
Office of the Director 91/03/06 


8103060338 "Effluent \ Waste Oisposal Semiannual Rept- 1900 " 
* Carolina Power i Light Co. 81/02/27 8lpp 


81031 104 79 Forwards "Annual Operating Rapt. 1980. " 

STARKEY, R B Carolina Power U Light Co 01/03/05 ip 07869: 353 


--8I03 180272 IE insp Rept 90-261/81-04 on 810209-12 No noncompliance 
noted Major area* i nsp e c ted : v 1 ta 1 area birr 1 er ». I i g ht ing . 
esc or ts. unresol ved Item 70-14-02 & TE bu 1 let 1 n». c 1 r cu lars 6 
notices Detail* withheld (ref 10CFR2 790). 

TOBIN. W J , MCGUIRE. D Region 2. Atlanta, Office of the Director 
0S/O3/O6. IP 07944204 


— 9103110403 "Annual Operating Rept. 1900. " 

* Carolina Power &■ Light Co. 81/03/05 5pp. 07586 001. 


03170300 Forward* monthly operating rept 


for Feb 1<90V 
01/03/10 Ip 


07933: 248 


81031305)2 Forwards revised 
t-plemented 810401. 

UIl.EV.E E Carolina Power 


Intervice Insp Program 
L Light Co. 81/03/10 


" Program will be 
lp. 07954 221. 


--B1O317O380 Monthly oper 
WATFORD, M Carolina 


at ing 
Power 


rept for Feb 1901 
* Light Co. 01/03/03 


3pp. 07933: ?4<S 


S. Raportable occurrentfi. LER* l related correspondence 


8103060763 RO on 801 127. RCfl primary to containment atmosphere leak 
developed which exceeded Tech Spec limits Caused by packing 
leak on v/alve CVC-311 Cold sTutdown commenced to stop 
leakage 6 permit repair 

STARKEY, R B Carolina Power l. Light Co 60/11/20 |p. 07036 111 


0l0306CS2<S RO on 0012J2. PCS primary leak developed which exceeded Tech 
Spec 1 im 1 t *. C au* ed by packing leak on valve flHR-750 Leakage 
u'i« stopped by opening valve & placement on back seat 
STARKEY, R 0 Carolina Power t Light Co 80/12/15 lp 07036 130 


810130056*7 RC1 on 810114' both channel* o7 heat trace for both boric acid 
transfer pumps determined inoperable in violation of Tech 
Sped 323 C Caused by misleading step In procedure for 
taking purp out of ivc 

STARKEY, R B. Carolina Power 6 Light Co. 81/01/15 Ip 07584 107 


0103050546 Forwards L£R 81-007/01T-0 

STARKEY, R D Carolina Power 6 Light Co 01/02/27 lp. 07029 006 


-•'0103050558 LER 01-007/01 T*-0 on 810213. shift m peak clod temps was 
determined from preliminary analysis of FCC8 model used for 
LOCA analysis Caused by potential modeling error by 
Wes t In g h out e Complete reanalysis of event will be made. 

STARKEY. R 0 Carolina Power 6 Light Co 91/02/27. 2pp 
07829; 007 


□103050591 Forwards LER 0 1 -006/03L-0 

STARKEY, R D Carolina Power 6 Light Co 01/02/27 Ip 07029 009 


— 3C03050562 LEff 0I-0O6/O3L-O on 810129. fire protection valve FP-24G 
failed to close upon receipt of spurious Phase A containment 
Isolation s lgna I. Caused by tripped motor operator breaker 
due to personnel error V Inadequate Installation procedure 
3TARKEY. R 0 Carolina Power 6 Light Co 81/02/27 3pp 
07029 010 


6103190372 Forwards LER 0O-OOG/O3L-1 

STARKEY, R B Carolina Power 6 Light Co 01/03/16 lp 07963 104 


--B103I90394 LER RO-QO0/O3L- 1 on 000406. pressure transmitter failed to 
full output during normal operat 1 on. Cause undetermined 
because Instrument was returned to normal operation before 
thorough Investigation investigation closed 
STARKEY, R D Carolina Power & Light Co 91/03/16 4pp. 

07969 103 


DOCKET 30-262 DRtOHAM YOUNG UN IV RESEARCH REACTOR 


P. Operating license stage documents & c orrespotidonc s 


6103030175 Forwards revised NRC Region 4 organisation char t. ef fee tive 
010227. 

6£YFR1T,K V. Region 4. Dallas. Office of the Director. 01/02/17 

»PP 


O Inspection reports, IE Bulletins & correspondence 


QI03200861 Forwards IE Circular 81-02. "Performance of NRC-LiCented 
Individuals While on Duty. " No written response required. 

BEYFRJT, K. V. Region 4. Dallas. Offlc* of the Director. 01/02/09 
lp 07967. 109 


OOCKET 50-263 MONT I CELLO NUCLEAR GENERATINO PLANT 


F Security, medical, emergency 6 fire protection plans 


0103040940 Approves request for extension of completion of cable 
spreading room halon syt 1 ns ta 1 1 at Ion. up g rad 1 ng of fire 
barrier seals b replacement of linen fire hose until end of 
1981 malnt outage. PR notice end. 

D€NTGN,H R. Office of Nuclear Reactor Regulation, Director 
01/02/13 2pp. 07012:228. 


— - 81 030409 9 0 Notice of extension until 011117 for completion of cable 
spreading roam i nstel lat ion, upgrading of fire barrier seals 
St replacement of linen fire hose. 

C ABE. E 0 Office of Nuclear Reactor Regulation, Dlractor. 

81/02/13 lp. 07812:231. 


0103180264 Ltr to all power reactor licensees w/plants licensed prior 
to 790101 Forwards NRC position b request for addl Info re 
safe shutdown capability for compliance u/601119 fire 
protection rule 

EI8ENHUT, D. 0. Division of Licensing. 81/02/20 13pp. 


0103100099 Requests that enc 1 emergency planning info be made 
ava 1 1 ab 1 e W/o enc 1 

SOUDER. J L Division of Rules and Records 01/02/27 Ip 
07093 179 


0103310338 Ltr to all licensees of operating plants S. holders 
forwarding NURE0-069&. "Functional Criteria for Emergency 
Response Facilities ” Criteria describe acceptable method 
for meeting NRc requirements ll/o enc l 

E7SENWT. t> O Division of Licensing 81/03/03 6pp 


0103170192 Foruards Revision 10 to security plan Revision withi 
IreP 10CFR2 790) 

MAYER. L 0 Northern States Power Co 81/03/13 Ip 07939 


8103230803 Provides plans 6 schedules for meeting fire protect 
criteria, per NRC 801124 ltr Portions of operational OA 
program encl 

MAYER. L O Northern States Power Co 01/03/19 36pp. 079! 


t Financial information 


0103200215 Forwards Annual Financial Rept 1980 

ORUSVEN.A D Northern States Power Co 01/03/17 40pp o: 


- -01 03200222 Annual Financial Rept 1980 

MCCARTHY. D . LARSON. C Northern Gtate* Power Co 81/03/1 
07969 222 


J Insurance & Indemnity information 


01030307(0 Forwards Endorsement 47 to WELL/ Policy MF-3I 

JOHNSON. R 0 Northern States Power Co. 81/02/24 2pp 07* 


8103030736 Forwards Endorsement 41 to MAELU Policy MF-60 

JOHN60N.fi 0 Northern States Power Co 81/02/24 2pp 07; 


0103030739 Forwards Endorsement 4 to MAElU Binder Xfl-17 

JOHNSON, R 0 Northern States Power Co Gl/02/24 3pp. 07} 


0103170343 Forwards Endorsement 5 to NtLlA Binder ED-17 b MAELl 
XB-17 

JOHNSON. R 0 Northern States Power Co 81/03/10 4pp 07S 


P Operating license stage document* b correspondence 


0103190732 Ltrs to all licensees of operating p lants, app 1 leant* 
QLs b holders of CPs re control of heavy loads Requests 
review per guidelines In NUREG-0612 Forwards NRC position re 
interim actions b request for addl inPo 
EI8ENHUT , D 0 Division of Licensing. 00/12/22 30pp 


0103190387 Ltr to all licensees of operating plants b applicant 
OLs & holder* of CPs re program for environ qua 1 1 f i c a 1 1 on 
of safety-related electrical equipment Items addressed 
involve cold shutdown. rep lacement parts 6 NUflEG-0737 
E I8ENHUT , 0 0 Division of Licensing 81/01/19 6pp 


8103240290 Ltr to all 9NR licenses* forwarding 8uppl 1 to gener 
safety evaluation on DMA scram discharge sys Summarlies 
r e - e va 1 ud t i on of interim measures recommended par 001201 
safety evaluation 

ElBENHUT.D 0. Division of Licensing 01/01/23 2pp. 


8103120014 Ltr to all licensees of operating plants, CP holders 
app 1 1 cants. excep t Indian Point 2 b 3. Zion 16 2 6 TKI-l, 
forwarding Inadvertantly omitted pages from NRC 001222 
request for addl Info re control of heavy loads 
ElBENHUT.D 0 Division of Licensing. 81/02/03 6pp 


8103040211 Forward* Amend 1 to License DPR-22. Suppl 1 to safety 
evaluation 6 notice of Issuance 6 availability. 

1PPOLJTO, T A Operating Reactors Branch 2. 01/02/12. 2pp 

07013; 1 55. 


--8103040224 Amend 1 to License DPR-22. rev 1 s ing conditions re c 
of facility mods for fire protection. 

IPPOUTO.T.A Operating Reactors Branch 2. 01/02/12. 2pf 

07013 157 


— 8103040232 Suppl 1 to safety evaluation supporting Amend i tc 
OPR -22 

* Office of Nuclear Reactor Regulation, Director. 01/02/1 
16pp. 07013. 159. 


--U 10304023? f.ctice of nvuarct V dvaUaMhty of ATtr.4 k to Licence 
DPR -22 

| F P CL I TO • T A Cpera tinj Peac tort Branch 2 81/02/12. 2pp 

07B13 175 


9103050126 f orua»i> Tech Spat Pa?* 147 for App A to Licence Offl-22- 
|r at v er t«n 1 1 ^ omitted from 810109 uajanc « when i»%u»i 
IPFO-ITOT a Operating Reactor * Sr*>n;h 2 01/02/12 2pp 

0702 7 3|| 


*■-8103050133 Page 147. l r.d dver t »nt J y c.-itted from App A tc Licsnie DPR-22 
* Operating Reactor* Branch 2 Gl/02/12 Ip 07Q27.3J3 


9103160669 Ltr to all operating plant* l CP holder* forwarding 
clarification of Tfll Action Plan Iter III A 1,2 re upgrade 
of emergency *uppo-t facilities Request* c onf i r ra 1 1 on within 
45 C j y s that i <-p 1 emf n t a 1 1 cn dates will Ce ret. 

E1SENHJT.D 0 Division of Licensing 61/02/18 I2p? 


8 1 03090 1 76 Forward* orga n j i a 1 1 ona l charts depicting NRC Region 3 
reorjdhlidttan- effective 010216 

HEPPLER- J O Region 3, Chicago, Office of the Director BJ/Q2/20 
2pp. 07852 1C* 


6l03ii3 1 1024 Ltr to all power real tor licensee*. C» license applicants re 
M/9EQ-06I9 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions licensee -ay submit analysis to 
justify us* of eilsting low, flow controller 
E16ENH-JT.0 0 Division of Licensing 01/02/20 Qpp 


01031 10753 For war c* phase 2 corrected acceleration, veloc i ty S. 
dl *p lac emet t traces fcr three largest strong notion 
recordings from accelerogram* at reservoir Describes methods 
used to calculate stress drop t source parameters 

FLETCHER, J B I n te r 1 or . De p t of, Geological Survey 6I/Q2/24 l<?pp 
07072 341 


E 1 0323003d Ltr to all Ucen*ees of operating nuclear power plants fit 
applicants For CX* (accept St Lucie, Units l fir 2> Requests 
util review to determine capability to mitigate station 
blackout event L promptly implement emergency procedures 
ElSEhihUr.D 0 Division o# Licensing 01/02/33. 5pp 


8103030759 Requests **enptloti from requirement* of Section III J. 
"Emergency Lighting,'* of App R to lOCFR5D.es essential 
lighting «y* supplied under Ids* of normal ac source by 
diesel generator* or 1 AR transformer 

MA'/ER, L 0 Northern States Power Co 01 /02/26 3pp 07709 017 


R IC1 1 70225 Ltr to all HUP Ucenuis <ecc»pt Hu-boldt Raq t L*Cras*el 
requesting review of AShE Code Class l & 2 pressure boundary 
piping, safe ends 8, fitting mail per guidelines of end 
Revision 1 to MJREC~03I3 Model Tech Specs only enc 1 
EISENHUT.O Q Division of Licensing 01/02/26 3pp 


- -01 03 1 70266 Model Tech Spec* Pages 3/4 0-2. 3/4 0-3, 3/4 4-7 6 3/4 4-Q re 
surveillance r equ l renn t * for ASME Code Clast 1,2 h 3 
coTponent* k RC6 operational leakage tinting conditions for 
operation i, surveillance requirement* 

• General Electric Co. 91/02/26 4pp 


QJG3090447 Etpresses concern re 62043D completion date for mods re Mark 
1 containment long-term program Request to amend completion 
date may be necessary 

MAYER. L . O Korfhe.r «**»*«» o---.* Cn 31/02/27 2pp 07046 137 


isfy TMI 
Be 


7065: 329 


--9103130675 tlokste of issuance 6 availability of Amend 2 to i.ttens* 

IPPClITQ.T A Operating Reactors Branch 2 01/03/02 2pp 

07913 265 

S 1 03310904 Ltr to all licensees of oparating p 1 an t s • ap P l i c an t s for CL. 1 
h holders of CPs forwarding SECY-01-119 re info necessary to 
establish environ qua 1 1 f i r atl on of sa f ety -r e 1 a ted electrical 
equipment 

EISENhuT.D 0 Division of Licensing. Bi/03/10 6pp 


8103240253 Advises that analysis of adequacy of station olectrlc 
distribution *-;* voltages ha* been doferred until Apr 
refueling outage, per BI0130 ltr 

MAYER- L O Morthern States Ro*er Co 01/03/16 Ip 07990.32/ 


8 10326 II 40 Forwards preliminary results of NRC review of environ 
qualification of safety-r elated electrical equipment at 
facility Identified deficiencies t ramifications should be 
reviewed l overall findings submitted 

NOVAK. T M Assistant Director for Operating Reactors. 01/03/16 
2Qpp 08037 CO 5 


B 1 032700-95 Summary nf 010304 meeting u/Mark 1 owners group ft. OE in 
Bethesda. MO re supplementary tests conducted in full-scale 
test facility 6 resolution qf outstanding Mark 1 issues per 
N1/RE9 - 0661 Slide presentation 4, list of attendeeo end 
CRIMES. C 1 Licensing Drench 3. 01/03/16 5pp 


0103270760 Requests payment of Class III fee for 010226 application 
requesting relief from 10CFR3Q. App R. Section III J 
DIOOS, R M License Fee Manage-ent Branch. 01/03/20 Ip. 

00044 316 


0103300149 Forward* NEDE-201 79- 4P. Supp l 4, "Monties! la Nuclear 
Generating Plant. Unit l.SRP-II Bundle Submittal Segmented 
lest Rod Bundle " Enel withheld (ref 10CFR2 790) Rept 
available in Central File* only 

MAYER, L □ Northern States Power Co 01/03/24 Ip 08035 133 


8)03300309 Responds to 010316 ltr reviewing environ qua I i f i cat l on of 
Pecility saf ety-r elated electrical oqu ipment- Fac 1 1 i ty 
operation may safely continue while environ qualification 
deficiencies being resolved 

MAYER. L 0 Northern States Po-er Co. 01/03/27 2pp. 0805/ 24 4 


6103310234 Notifies that 810401 scheduled implementation nf NURLO-O/37. 
Item J. C 5, ’’Feedback of Operating E»p er f enc*. •' cannot be 
satisfied per 001230 commitment. Implementation of all 
written procedure* will be completed by 010701 

MAYER. L Q Northern States Power Co 81/03/27 Ip 06062 1121 


Q Inspection reports. IE Bulletins 6 correspondence 


0103050339 Forwards IE Insp Rept 50-263/00-20 on 001101-30 6 notice of 
violation 

HE fSHMAN. R . F. Region 3, Chicago, Reactor Operations Nuclear flupporl 
Branch. Bl/Ol/20 2pp 07026:075 


- -8103050342 Notice of violation from insp on 001101-30. 

HEISKMAN. R. F. Region 3. Chicago, Reactor Operations Nuclear 
Support Branch 01/01/20 2pp. 07026 077 


--01 03050349 IE Insp Rept 50-263/80-20 on 001101-30 Noncompl lane a noted 
failure to meet requirements of operational OA plan re 
procurement mat 1 shelf life ( main of rotational electrical 
equipment in stock 

BROWN, c H , MAO ISON. A. L. . LUILE-H A Region 3. Chicago, tiff Ice of 
the Director. 01/01/16 8pp 07026 079 


8103130677 Forwards IF Mgt Meeting flepts 50-263/80-21.50-202/00-21 
50-306/80-21 on 001121. 

KEPPLEft. J 0 Region 3, Chicago. Office of the Director. 81/01/20 
2pp 07913.267. 


- -8103130679 IE Mgt Meeting Repts 50-263/00-21. 30-202/00-21 !* 
50-306/80-21 on 801121 Areas d i *c us sed : ragu letory 
performance of activities at facilities par systematic 
assessment of licensee performance program. 

HE ISHMAN, R. F Region 3. Chicago. Reactor Operations Nuclear 
Support Branch 81/01/13 16pp. 07913: 269. 


9103130294 Forwards IE Insp Rept 50-263/00-21 on 001201-31 No 
nonconp I lane e noted. 

HEI8NMAN. R F. Region 3, Chicago, Reactor Operations Nuclear Support 
Branch. 01/01/30 2pp. 07912.170 



ft* Director 


Q1/01/30 5pp 07*12 17; 


8103090699 Forwards IE Insp Rept 90-263/BI -01 on 010114-16 No 
none oi*p 1 i snc« noted 

FISHER. VI L Region 3- Chicago, Fuel Facility % Materiel* Safety 
Branch Bl/02/06 2pp 07046 OOB 


-0103090704 IE ln»p Rept 50-263/81-01 on 810114-16 No none omp 1 i anc o 
noted Major areas inspected administrative C. mg t control 
sys.GA t control in sampling 6 analytical 'neoaurpirents b 
imp ] e-entat Ion of radiological environ .ronltoring program 
UESTKA-w.tt J • NICHOLSON. N A . PAPER 1 ELLO. C *J Region 3, Chicago, 
Office of the Director Bl/02/04 4pp 07046 010 


8103020067 Forwards |E Circular Bl-02- ‘Performance of NRC -L 1 c pn sed 
Individuals While pn Duty “ No written response required 
Kf.PPI.ER. J 0 Region 3, Chicago. Office of the Director 91/02/09 
2pp 07787 290 


9103040272 Forwards IE Infp Notice Qi-03. ‘Checklist for Licensees 
flaking Notifications of Significant Events In Accordance 
W/IOCFRSO 72 " No written response required 

hEPPLER. J 0 Region 3. Chicago. Office of the Director 81/02/12 
2?p 07013 307 


9103033262 Forwards Supp I 9 to IE Bulletin BO-17, “Failure of Control 
Rods to insert During Scrar, at 9 UR ‘ No written rosponse 
requ I r ed 

/JEFPLErt. J. G Region 3. Chicago. Office of the Director H1/02/U 
2pp. 07790 303 


9103160521 Forwards IE Circular 01-03 ‘Inoperable Seismic Monitoring 
In » t rumen tat i on “ No response required 

KEPFLER.J 0 Region 3. Chicago. Office of the Director Bl/03/02 
2p> 07916 310 


0103240771 Forwards IE Insp Rept 50-263/81-03 on 81 0209- 1 3. Ap? A. 
notice of vio la 1 1 on* wl thhel d (ref 10CFR 27?0> No response 
required 

NDREL1U3 C Region 3. Chicago. Office of the Dlrct tor 01/03/ 
2pp 07903 353 


--810324070 1 IE Insp Rept SO- 263/Gl -03 on H10209-13 No noncomp l ia 
noted Major areas inspected security p 1 on . s ec ur i ly progran* 
audit S security or 5 an 1 1 a t J on Details withheld 
(ref 1CCFR2 7901 

KNlCFLEY.J R . PIRTLE.G L Region 3. Chicago. Office of the 
Director CREED. J R Region 3. Chicago. Hafoguerds Branch 
01/03/04 7>pp 07903 355 


B103250131 Responds to IF Bulletin 00-25, ‘Operating Problems U/T 
Rock Safety Relief Valves at RU!Rt ' No subj valves installed 
at plant Procedures revised to assure that overhaul 
requirements completed prior to returning va/vf to sve 
Oil. BERTS, D F Northern State* Power Co Pl/03/1? 3pp 0799 


R Periodic operating reports K reloted correspondence 


0103020430 Forwards effluent & waste disposal semiannual rept for 
Dec 1900 

MAYER. L o Northern States Power Co Gl/02/27 Ip 077S4 10 


0103020444 Effluent 6 waste disposal semiannual rept.Jul-Dec 19 
* Northern States Power Co 01/02/27 I3pp 07704 105 


0103030507 Forwards ‘Annual Operating Rept. 1 900 " Covers occupatt 
etpoaure, chengec. t*i ts t experiment s i, safety valve & re lief 
valve failures t, challenges 

MAYER.L 0 Northern States Power Co 01 / 02/27 Ip 07793 II 


9103120840 Forward* request for addl Info re response to IF Bulletin 
80-11. "Masonry Nall design " fnfo needed within 60 days to 
complete review 

I^PQLITO, T A Operating Reactors Branch 2 01/03/03 4pp 

07903 050 


B10G260607 Respond* to Revision 1 to IE Bulletin 79-26. “Boron Loss 
From OWR Control Olades . “ Util & EPRl aro participating in 
program to investigate feasibility of using nondestructive 
elimination technique to monitor control bledos 

GILBERTS. D E Northern State* Power Co 81/03/03 lp. 00040 291 


- -0103030594 ‘Annual Operating Rept. i960 ‘ Covers occupational e» 
c h ange t. te* t s i< experiment* S. safety valve f, rotlef valve 
failures 5 c ha 1 1 onges 

* Northern State* Power Co 81/02/27 I4pp 07793 114 


8103190470 Forwards ir.ontnly operating rept for Feb 1901 

MAYER, L 0 Northern States Power Co 91/03/13 lp 07965 21) 


--0103190409 Monthly operating rept for Feb 1901 

MYRAOO. A L Northern States Power Co Ql/03/10. 4pp 0796 


0103160970 Forward* revised IE Bulletin 01-01. "Burve i llanco of 
Mechanical Snubber *.' 1 w/correctcd Pages 3 1 i Change In 
identification of facilities w/ CP* to which bulletin 1 * 
applicable doe* not affect util r oquir emonts 

KEPPlEfi, J. 0 Region 3, Chicago. Office of the Director. 81/03/04 
lp 07919 001 


0 i 031 90661 Respond* to IE Bulletin 01-01. “Surveillance of Mechanical 
Snubbers “ One© each refueling cycle. two mechanical snubber* 
will be visually examined b tested for operability 

GILBERTS. D E Northern State* Power Co. 01/03/09. 2pp 07954.399 


0103270673 Forwards annual rept. “Radiological Environ Monitoring 
Progran 19R0 “ 

WARD . E C Northern States Power Co 01/03/29 lp 00046 263 


0103270675 Annual rept. “Rod 1 0 1 og 1 c a J Environ Monitoring Progra. 
HUEBNER, L 0 Northern States Power Co 0J/O2/23 34pp 
00046 264 


S Reportable occurrence*. tERs 4- related correspondence 


6103200440 Ac k receipt of 010212 1 tr informing NRC of *teps taken to 
corr*ct violation* noted in IE Insp Rept 50-263/80-20, First 
Item of noncomp 1 ianCe withdrawn 

1-EI8HM4N, R F. Region 3. Chicago. Reactor Operations Nuclear Support 
Branch. 01/03/09. 2pp. 07966; 346. 


--BI 0320044* Ret pond* to NRC 010121 Itr re violations noted in IE Insp 
R*pt 50-263/00-20- Correc t i ve ac t i on* : i n» true 1 1 on* 
delineating disposition of 0 ring* which have exceeded their 
shelf life will b© written 

01L8ERTS.D E- Northern State* Power Co. 01/02/12. 3pp 
07966: 349 


0103200331 Forwordi IE Info Notice 81 '06. "Failure of ITE Model K-600 
Circuit Breaker. “ No response required. 

KEPPLER. J 0. Region 3. Chicago. Office of th* Director. 81/03/11 
2pp. 07972. 133 


0103200693 Forward* IE Info Notice 01-05. "Degraded DC By* at 
Palisade*. “ No action required. 

KEPPLER.J 0 Region 3. Chicago, Office of the Director 01/03/13 
2pp 07966 120 


0103030335 PNO- 1 1 1-00-209 licensee extended planned shutdown to * 
day* for malnt t various plant mods Re«tart will bo 001110 
BROWN. C M . LITTLE, W S • H 6 ISHMAN, R F Region 3, Chicago. Off! 
the Director 00/11/06 Ip 07790 266 


0103020591 PNO-1 1 1-01-020 on 0 1 0224, f 0 11 ow 1 ng loss of air supply, 
reactor tripped from 987. power. Caused by shutdown of one 
operating air compressor J. stork open Chech valve. Air 
compressors were restored to svr 

BROWN. C H . LITTLE. W 6 . FlORELLt.G Region 3. Chicago, Office 
the Director. 01/02/24 2pp 07783 029. 


0103050610 Forwards LER 0I-OOI/O3L-O 

MA/ER, L 0. Northern State* Power Co 01/02/25 lp 07829 13 


- -01 03050622 LER 01-001 /03L-0 on 810126. outboard HPCI steam tuppl 
isolation valve failed to close Caused by open circuit duo 
to open motor operator limit & torque switches Limit switch 
reset to close prior to backseating valve 
WQJCHQU 8 K I . A Northern State* Power Co 01/02/25. Ip. 

07829 138 


0103130463 RO on 01 0304. F 1 * h er Control* informed util of error In 
original design calculation « i gn I f j can 1 1 y reducing mar 
stress margin in shaft to min yield strength of shaft rati 
for type 9200 butterfly valves Caused by human error 
SHAMLA.W. A Northern Stata* Power Co 01/03/05 lp. 07911:3 


6 j 03230766 Fervor Js lE P GI-003/01T-0 

. m ,AYER- L 3 Nortnerr State* Power Co Bi/03/10 ip 0797- I £>7 


--0103230777 lER 01 -003/01 T-0 on Gl03C4.util notified of reduced design 
njr q 1 for rat shaft stress to mm <j j e l <J strength of snaft 

natl for t or t a i nmen t purge 1 vent valves Caused by design 
error tf» Fisher type 9200 butterfly valves 
OCR AN'S CM. R A NorUeni States Power Co 01/03/JG Ip 
07974 lf>R 


DOCKET 53-764 CCU CHEMICAL CG 


R Operating license stage dotu-ents t* correspondence 


9103090119 Forwards pr g a n i i a t i cna I Charts depicting NRC Rejlon 3 
r e o r g a n 1 tat lor. effective Q10216 

•lEPPLfc'H. ) 3 Region 0. CMcajo. Office of the Director 91/02/20 
2pp 07650 069 


0 Inspection reports. l€ bulletins U iorf«svar,<}ir.t« 


9103090100 forwards IE Insp Rept 50-264/01-01 on 910112-14 Mo 
non c offip 1 i a n c e noted 

MEJSKMAW.R F Region 3. Chicago. Reactor Operations Nuclear Support 
Branch El 701/20 ?PP 0/049 1 60 


— R10309010S IE frsp Rept 50-264/01-01 on 910H2-M No none emp 1 i anc e 
noted Major areas inspected records. logs b organ 1 1 a 1 1 on. 
review {, audit f joe t l o n s- r*q u a l i i i c a 1 1 on training, 
surveillance & ramt K experiments 

RIDCWAV.K R , BOvO. 0 C Region 3. Chicago. Office of the Director 
9J/0I/23 5p p 07649 IA2 


DOCKET 50-265 OL'a(J Cl TIES S TAT I CM. UNIT D 


f Security. medical- emergency * fire protection plans 


01OLQOOO51 Releases public version or util draft emergency plan 
l\?JflEC~0634 info «r.( 1 

FEU TOM • J M Division cf Rule* and Records 60/12/02 iBpp 


R ] 0 l 230543 Forward* public version of draft emergency plan for 
generating stations 

PEOPLES. D L Cc-mon«ea 1 th Edison Co 60/04/24 3pp 04037 169 


--01 OlOSOO '68 Public version of draft erergency plan for generating 
stations 

♦ Cornan-ea l th Edison Co 60/07/31 1 50pp. 


01OIOBOOO3 Releases public version of util draft emergency plan 
FELTON. J rt Division of Rules and Records 90/12/03 Ip 


— 61 01220259 Forwards public version of util revised draft emergency plan 
•jf station annexes 

PEOPLES. 0 L Commonwealth Edison Co 00/06/04 2 pp 03370 005 


--S\Gl 0900 1 4 Public version of draft emergency plan annei. 

* wO'Tmo n^ea 1th Edison Co 60/07/31 yapp 07417:002 


— 0101000019 Public version of Revision 1 to draft e-iergencg plan 
# Commonwealth Edison Co. 00/07/31 I3?pp 


8103090032 Forwards Suppl 2 to fire protection safety evaluation for 
previously unresolved open items Also forwards listing of 
current status of all Items identified as requiring action 
during fire protection review. 

IPPCLI TO* T A Operating Reactors Branch 2. 91/02/12 2pp. 

07692 IB2. 


— 8103070037 Sup p 1 2 to fire protection safety evaluation for previously 
unresolved open items. 

e Operating Reactors Branch 2 01/02/12. 4pp 07052 184 


8103100264 Utr to all power reactor licensees u/plants licensed prior 
to 790101 Forwards NRC position t request for addl info re 
safe shutdown capability for compliance w/eOIH9 fire 
protec 1 1 on rule 

E IBENHUT . O 0 Division of Lie e«> sing. 01/02/20. !3pp 


6103310338 Ltr to all licensees of operating plants 8 . holders of CPs 
forwarding N0RE0-0G96. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting N9C r eciu i remen t* W/o encl 

EISEMKUT.O 0. Division of Licensing 81/03/05 6 pp. 


8103260123 Concurs u/001217 request to install two-way headset jx 
specified emergency notification sys 8 . health physics 
telephones provided that use Jill te discontinued If 
rOT.iuni c at lens quality unacceptably degraded 

KIPPLER, J C. Region 3. Chicago. Office of the Director Ol/Ol 
lp 


-6103260137 Submits location for installation of one-way headsel 
on emergency notification ays t health physics network 
per 001117 r eqwes t. Re 5 u es t * concurrence by 810201 
RAUSCH. T J Commonwealth Edison Co 60/12/17 2pp 

0100290603 Releases public version of i irp 1 ement 1 n 9 procedure* ( 01 
emergency plan 

FELTCN. J. M Division of Rules and Records 01 / 03/19 Ip 

--B103250672 Forwards public version of emergency plan JmpJomenti 
procedures fjr corporate command ctr. environ director b 
plant-specific procedures 

DELGEOROE.L 0 Commonwealth Edison Co 01/02/27 2pp 


— 0103250702 Public version of emergency plan Implementing procei 
corporate command ctr. environ director t plant-spec iflc 
pro c ed jr es 

* Commonwealth Edison Co BI/02/27 1400pp. 


0 Adjudicatory correspondence 


81 01300267 Order modifying license 8 . granting extension of eiempi 
Licensee must reassess suppression pool hydrodynamic loads 8 . 
complete mods to ~>eet General Design Criterion 90 by 521231 
ElSEMH'jT. 0 0 Division of Licensing 01/01/13. 7pp 07 302:1 


l Financial information 


U 10331 061 3 Forwards guarantee of payment of deferred premium P 01 
per MRC request 

09TER. J Comuiionwea 1 th Edison Co 81/03/27 lp. 


- -6 103310620 Forwards Annual Rept for CY0O e. statement of interiw 
flow projected for 1781 8. actual for 1900 per provision# of 
10CFR140. Chapter l- Sect ion 140 21 U l.'RC 770619 ltr 
NEXON.H H Commonwealth Edison Co 01/03/27 6pp 


J Insurance & indemnity Information 


0103090581 Forward* Endorsement 9 to KlELtA Binders ED- 1 . Efl-2« E J1 -I 
E0-29. ED-30. EB-42. EB-43 8« MAELU Binders XB - l . XD-2. XU-3, 

XD-29. X9-30. X6-42- *8-43 

CSTE8- J Commonwealth Edison Co 81/03/02 13pp. 


P Operating license stags documents U correspondence 


0103190732 Ltrs to all licensees of operating p 1 an t* . ap p 1 1 can t % \ 
CH.s *< holders of CPs ro control of heavy loads Requests 
review per guidelines in NURFG'061? Forwards NRC position re 
interim actions L request for addl info 
EISENHUT.D 0 D i vl * 1 on of Licensing. 80/12/22 30p p 


0101300233 Forwards h'RC 810113 orders for nod of licenses S« grorsl 
extension of exemption Licensee must reassess suppression 
pool hy dr odynami c loads & complete rods to meet Oeneral 
Design Criterion 90 

IPPOLITO. T.A Operating Reac tm s Branch 2 81/01/13, 3p|> 

— 0101300267 Order modifying license 6 granting extension of e*tn 
Licensee rust reassess suppression pool h ydrodynam 1 c loads U 
complete mods to rieet General Design Criterion 90 by 82t23l 
ElflEMKUT , D. 0 Division of Licensing 01/01/13. 7pp 07901 


9103190387 Ltr to all licensees of operating plants L applicants 
OLs 8. holders of CP* re program for environ qualification 
of * a f t ty -re 1 ate d electrical equipment. Items addressed 
involve cold shu tdown. r ep 1 *e ament parts & NUREO-O707. 

EISENHUT.D 0. Division of Licensing 81/01/17 6pp. 


8103240290 Ltr to all SWR licensees forwarding 8 up pi 1 to generic 
safety evaluation on BUR seres discharge sys. B\»mn>.«r 1 * e » 
re-evaluation of interim measures rec ommend ed per 601201 
safety evaluation 

EIBENHUT.O 0 Division of Licensing. 01/01/23. 2pp, 


0103120014 Ltr to all licensees of operating plants.CP holders & 
appl 1 cants, e 1 c ept Indian Point 2 8. 3.7ion I 8. 2 & TMI-1. 
forwarding inadvertently onltted pages from NRC 001222 
request for addl info re control of heavy loads 
ElBEfJHJT. D 0 OlvUion of Licensing 81/02/03 6pp 


©103160669 Ltr to All operating plant* 4 CP holders forwarding 
clarification of Iht Action Plan Item ill A I. a re upgrade 
of emergency support facilities Requests confirmation within 
Aft d<v» that Implementation dates will be ™et 
E I BENH'Jl. 0 0 Division of Licensing 01/02/18 I2pp 


9103100214 Forwards or gen i l a 1 1 one 1 charts depicting NRC Region 1 
r r &r jan 1 1 a t i on, e P f eC 1 1 ve 810216 

KEPPLETI, J 0 Region 3. Chicago- Office of the Director 01/02/20 

2 pp 


8103250024 Ltr to all power reactor licensees ft licence Applicants re 
WJREO-061? criteria Footnote 2 in Table 2 contains error doe 
to leakage testing deletions Licensee ■nay submit analysis to 
justify ule of existing low flow controller. 

EISEnhOt.D 0 Division of Licensing 81/02/20 Gpp 


6103230030 Utr to all licensees of operating nuclear power plants ft 
applicants for QLs (except St l.uc I e. Uri 1 1 s 14-2) Requests 
util review to determine capability to mitigate station 
bfaclout 'vent ft promptly implement emergency procedures 
EiaENHOT.DO Division of Licensing 01/02/23 3pp 


8103170225 l.tr to all DW licensees feicept Humboldt Bay ft LeCrosse) 
requesting review of ABME Code Class t ft 2 pr«»sure boundary 
piping. safe ends ft fitting mat! per guidelines of end 
Revision l to M/REO-0313 Model Tech Specs only end 
ElfiEfJKUr. t> 0 Division of Licensing 81/02/26 Hpp 


— 8103 1 70266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 ft 3/4 4-0 r<? 
surveillance requirements for AS HE Code Class 1,3 1 3 
components 4 RC3 operational leakage limiting conditions for 
operation 6 surveillance re quire me ntf 
• Odneral Electric Co. 01/02/26 4pp 


8100230813 Generic Ltr 01-06 to all CP holders ft 0_ applicants re 
1DCF R90. 7 1 ( e > . "Periodic Updating of FSaRc, " effective 
800722 Info re F8AR legal * ta tu «. forma t ft content end 
eiSEtfWT, 0. 0 Division of Licensing Bi/02/26 I0pp 


8103030060 Forwards status summary for NUREO-0737 Items to which util 
committed to respond by 010301 Long-term program under 
intensive internal review Program will be submitted by 
810316 

48£l. J. S Comma nueei th Edison Co 81/02/27 3pp. 


0103050150 Forwards addl info re containment purge 6 vent valve 
epereb i 1 1 ty . in response to NRC 801202 ltr 
JANECEh.fi F Comnpnuee 1 th Edison Co 01/02/27. 20pp. 


9103310604 Ltr to all licensees of operating p l ant s , ap p 1 i c an ts for ULs 
6 holders of CP» forwarding SECY-01-119 re info necessary to 
establish environ quel i f i cat i on of ta f ety-re lated electrical 
eqolpr snt 

ElBENHUT.D 0 Division of Licensing 81/03/10 6pp 


9103100517 Informs NRC that util will continue to require full 
radiation training for NRC personnel entering radiation 
areas at fat il i ties- Pend ing further NRC communications 
TRAHM, T fi Commonwealth Edison Co 01/03/11 ip 


8I032OO35J Forwards revised efts tract 4. Pages 2-2- 4-2. 4-3. 7-2 6 IR-2 of 
CC- l-A. fisv 1 sion 16 re QA program Revisions reflect ABME 
winter addenda code changes- changes made per A8ME survey ft 
clarifications & corrections. 

1RAMH. T R Commonwealth Edison Co 01/03/16. Ip. 


— 8103200369 Revised abstract ft Pages 2-2, 4-2. 4-9. 7~2 6 J0-2 of Revision 
16 tO QA program 

6 Commonwealth Edison Co. CE-l-A Rl6. 01/03/16 6pp 


8103270075 Summary of 010304 meeting u/MarV I owners group 4. OE in 
fiethesda.MD re supplementary tests conducted in full-scale 
|»tl facility & resolution of outttand inq Mark l issues par 
MJR £0-0661 Slide presentation & list of attendees end. 

ORlrtEQ.C. !. Licensing Branch 3. 81/03/16 9pp 


6103260147 Forwards preliminary results of NRC review of environ 
qualification of saf ety-r elated electrical equipment at 
facility. Identified deficiencies 6 ramification* should be 
reviewed ft overall findings submitted. 

NOVAK»T.M Assistant Director for Operating Reactors. 01/03/17. 
36pp. 


B 1 0323051 0 Forwards approved version of NE0D-24299-A. ''Generic Info for 
Barrier Fuel Dumont tra t J on Bondla Licensing " Ltr of 
acceptance & requested addl info end. 

£M<3EL»fi. E. General Electric Co. 01/03/19. Ip. 00023: 2iB 


--B103230527 “Generic Info for Barrier Fuel Demons tr a t t on Bundle 
Licensing. approved version 

« General Electric Co NEO0 -24257 -A 81/02/28 l0Qpp 
00023 219 


0103240170 Requests clarification of constraints placed on BLR fuel 
exposures per 001112 6ER Requirement in conflict w/generlc 
NftC approval of operation received by GE in Nov I7B0 ltr 
Ot i f assumes previous commitment no longer applicable 
JANE C Eft. R F Common wealth Edison Co 01/03/17 2pp 


0 1 0326 1150 Forwards Abends 64 4 50 to Licenses DPR-29 6 DPR-30. 
respectively ft notice of issuance 6 availability 
IPPOLITO.T A Operating Roacftort Branch 2 01/03/17 3pp 

00035 269 


--0IQ326H55 Amend* 64 ft 50 to Licenses PFR-29 6 DPR-30. re sp ec t i ve 1 y . 
adding license conditions to Include guard training ft 
qualification plan 

IPPOLITO.T A Operating Reactors Branch 2 01/03/17. 4pp 

00035 260 


-010326 1161 Notice of issuance ft availability of Arends 64 4 30 to 
Licenses OPR-29 ft DPR-30. r es p ec t i ^ e 1 y 

IPPOLITO.T a Operating Reactors Branch 2 01/03/19 2pp 

00035 27? 


8103300477 Requests a^ond tu Licenses DPR-29 ft PPR-30 Amend changes 
Tech Specs to modify spent fuel storage racks to provide 
addl storage capability 

JAhECEK.fi F Commonwealth Edison Co 01/03/26 2pp 00037 249 


— 0103300477 Proposed Tech Specs 3 0 revisions re design features 
* Commonwealth Edison Co 81/03/26 3pp 00037 25i 


8103300487 'Opent Fuel Pool Mod for Increased Storage Capacity.” 
licensing rept on high density spent fuel racks 

* C<jmmo nc.ea l th Edison Co SINGH. K P Joseph Oat Corp lUftK£R, 6 

Black ft Veatch. Southern Bclence Ap p I 1 c a t i on*. 1 nc . Dlv TM-600 

0 1/03/31 86pp 00037 254 


0 Inspection reports- IE Bulletins ft correspondence 


8103050SQO Forwards lE Insp Repts 50-294/80-31 ft 50-265/80-31 on 
001230 No noncoirplldiue noted. 

P18HER.W L Region 3. Chicago. Fuel Facility ft Materials Safety 
Branch 01/01/16 2pp 0702? 073 


- -01 0309050 5 /£ fn*p Rapt* 50-294/00-3! ft 90-265/00-3! on Q01230 No 
noncompliance noted Major areas Inspected environ protection 
including observation of damage done by discharge canal 
overflow ft corrective action taken by licensee 

0E8THAUN.il J . PAPER lEULO. C. J Region 3. Chicago. Office of the 
Director. 01/01/15 2pp 07029 077 


9103070264 Forwards IE Insp Kept* 80-254/00-27 ft 50-269/60-20 on 
001 123-010 107 No noncomp Mane e noted 

HFl8HilAN.fi K. Region 3. Chicago. Reactor Operations Nuclear Support 
Branch 61/01/21 2pp 07046 324 


-~GI 03070272 t£ Intp Rapt* 50-254/80-27 ft 50-265/80-26 on 801 125-81 01 07 
No noncompliance noted Major areas Inspected Ucentoa action 
on previous insp f ind I ng*. m*eti ng u/tocal of f ic ia I ft, refuel 
activities ft LER s . 

CHR l ©SOT I MOB. N . OUPONT. 8 0 , BPEBSARD. H L Region 3. Chicago. 
Office of the Director. 01/01/20 0pp 07846 326 


Q1032407M Responds to Gupp l 3 of IE Bulletin 77-Q1B. "Environ 
Qualification of Class IE Equipment *■ Suppliers have been 
contacted to provide quaMficatlon of acoustic monitors on 
relief V safety valves 

ABEL- J. G Commonwealth Edison Co Ql/02/02 3pp. 


8103020M3 Forwards IE Circular Bi-02. "Performance of NRC-Li censed 
Individuals While on Outy. " No written response required. 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director. 01/02/07 

2pp. 


81 031 6093 7 Forward* IE ln 5 p Rept* 90-254/01-01 ft 30-265/BJ-0J on 
810107-0207. No none omp 1 1 jnc e noted. 

HEISHMAN.R F Region 3, Chicago. Reactor Operations Nuclear Support 
Branch 01/02/10 2pp 07915.100 


— 0103160744 IE Insp Rept* 30-294/81-01 ft 50-265/81-01 on 010107-0207 N 
noncompl i anc e noted Major area* Inspected Ni/REO-0737 
fol louup. month ly malnt observation. LER f o 1 1 owup . p I art scram* 
ft operational safety verification. 

CHR I960 T t MO0. N . DUPONT, S 0 . SPE&6ARD. R L. Region 3. Chicago. 
Office of the Director 0T/O2/IO. 14pp 07919 102 


m03200?LH ror^rn technical W>f :> . y? la X \ ng 610203 t«»lome to It 
Bulletin 90-17 5tpp 4. Failure of Central Rod* tc Insert 
During ‘tf i'i at G«v9 ” IJ/o ere I 

KALSCf* T J c omanwe a 1 t" Eel ton Co 61 / 02/11 2 pp 


01O3D4O251 for*ai<lt IF info Notice Bl -03. a*t\HU far Licenses* 
Making Notifications of Significant Event* In Accordance 
VI/ 100*50 72 • fio untcen retpcr.u reqtnrec 

kEPPLER. J 0 Region 3. C r itJgu. Of fit* cf the Director Cl/ 02/12 
2?? 


D 1 03030302 Forward* Ej?f l 5 to IE Bulletin 00-17. ’Fjlkrt of Control 
Reds to Insert Pvrmj Sc rar* at OUR " No »rltter response 
r eqti l r » J 

r-EPPLER- J 0 Region 3. (hitajc. Office of tn$ Director Bl/02/13 

2p p 

0102160373 F:r jjrji ninthly status rep'. re evaluations performed in 
response to IE Bulletin 79-14. "Seismic Analysis For 
As -Sul I * Sa f e ty -«e 1 a tc d Plojng Q t » Tables listing 
etcessive pipe stresses end 

uAUtCO. p F Cc"' on-ea l th Ed i sen Cc 01/02/23 1? 


0103160494 Fcrujrss l£ Circular Dl-03 "Inoperable Seisnc Monitoring 
In str u^-entat i on " No response required 

'■EfPlER.J G Region 3 Chicago. Office cf the Director 81/03/02 

2pp 


01031 70371 Responds to It* Bulletin 01-01. "Sur ve i I Ian c e of Mechanical 
Snubbers 1 No Unclear Safeguards Corp snubbers rave boon 
installed or will be installed on ta f e 1 y - r c 1 a tes *ye 
JANECEK. P F Co'i’icr jea 1 t h Edison Co 91/03/02 2pp 


9 1 03 16G094 Forwards revised IE Owlletin Bl-OI. "Serve) I lance of 
Mechanical Snubbers*' ti/tor rected Pasts 3 6 . 6 Change In 
Idcntif Kdtlon of facilities w/CPs to -Mch bulletin is 
applicable does not affoct util requirement* 

WEPPLER.J C Region 3. Chicago. Office of the Okrector B1/Q3/04 

U 


9103203094 Forwards IE Info Notice Bl-06- ‘Failure of HE Model K-600 
Circuit Breaker “ No response required 

KERPLEfl. J 0 Region 3. Chicago. Office of the Director 01/03/11 
20 ? 


910 G 2 C 0 C 95 Forwards IE Info Notice 81 - 05 . "Degraded DC Sys at 
Palisades No action required 

.(EPPLER. J 0 Region 3 . Chicago. Office of the Director 01/03/13 

2pp 


0103170355 Forwards 
KAL I VI ANA* IS. N 


•'ontMy operating rpptc for Feb 1981. 
Com-*c nuea 1 1 h Edison Co 01/03/02 Ip 


07924 03 


--61031 7037* Monthly operating repts for Feb 1901 
T03BS. P Commonwealth Edison Co 0J/O3/O«. 


2 1 P P 


07924 030, 


S Reportable occurrences, LERs 4 related correspondence 


9103040474 PMO- II 1-0D-1BO on 801009. sra 11 oil fires occurred Caused 
<-aint on MSIV* Valves operated u/throttlc valve protective 
caps r e.rcved. a 1 lowing oil to looh past packing K spray onto 
-ct stea<« line Fires eitingulshed llaint completed 

CHRISSOTlMOd. N . SPEBSARD.R L • RE IflANN. F Region 3. Chicago. Off 
of the Director 00/10/06 2pp 07011 394 


b 1 03030392 Forwards updated t.Eft 80-035/031-“ 1 

/ AL 1 V I anak I S- N co’“nonuealth Edison Co 81/02/13 Ip. 07793 IS 


- - 01 03030593 Updated L£R 80-035/03U-1 on 010126. dr ywel 1 equipment dr 
su-p outboard isolation valve AQ-2-2001-I6 exhibited erratic 

closure tine Caused by sediment in valve restricting 

movement . Valve cleaned 

WUNDERL 1 CH. J ft C omnonuea l t h Edison Co 01/02/13 2pp 
07793 129 


0103100377 Forwards l£R 01-CO4/OIT-O 

PAL [VlANA* IB. N Cofrdnwea 1 th Edison Co 81/03/02 Ip 07063.01 


- -01 03100384 LEfl 0t-OO4/OJT-O on 910220. four low condenser vacuum 
switches tripped m excess of Tech Specs during test Caused 
by setpoint drift Switches recallhr 

AOPACZ.J J Coimonuea 1 th Edison Co 81/03/02 2pp. 07869 03/ 


V Operator E * am l nat 1 on* 


0103030769 Forwards supplemental Info re shift technical advisor 
training. per NUREQ-0737. I ten I A I 1 . <3> Info includes 
response to training requirements for shift control room 
engineers t projected schedule Por training completion 
aQEl.J S Cor—ior»wea l th Edison Cn 01/02/24 4pp 


0103030140 Forwards list of shift control room ur.gineeri meeting 
training 4 education requirements by dates l «<f 1 cated. Many 
engineers completed training by 810101 Target date for 
corplellon of training Is mid-19Bl 

ADEL > J 9. Commonwealth Edison Co 01/02/24. 4pp 


6103200269 Forward* [E Info Nctlco 01-07. "Potential Problem 
U/Ud tcr-Bolub 1 e Purge Dar Metis Used During Inert Oas 
Holding ‘ N*j response required 

KZPPLER. J C Region 3. Chicago- Office of the Director 01/03/16 

2pp 


9103200974 Forwards supplemental Info re long-term shift technical 
advisor p r ogram. i nc 1 ud i nj candidate qua 11 f i c a 1 1 on, no 1 ec 1 1 on 
cr i t eria, training plans U bases for phase-out of shift 
technical advisor program mandated by NURE0-0737 . 

ACEL . J & Commonwealth Edison Co 81/03/17 19pp 


010326 1 1 93 Responds to IE Bulletin 00-25. "Operating Problems H/Target 
Rock Safety Relief Valves at BVRs " Engineering review of 
LaSalle safety relief valve pneumatic Supply sys still in 
progress Mods will be completed prior to fuel loading. 

RAUSCH. T J Commonwealth Edison Co 01/03/19 7pp. 


B1O3270494 Confirms info in BOOfeH> response to IE Bulletin 80-06. 
"Engineered Safety Feature CE 8 F) Reset Controls " Valves 
2301-64* 63-29 h 30 dote on HPC l sys Initiation HPC 1 
aulltlery oil pump will not deplete power source 
vJANECEX. R F Commonwealth Edison Co. Bl/03/20 4pp. 


ft Periodic operating reports U related correspondence 


6103020373 Forwards "Effluent 1 Haste Disposal Be-iiannual Rept.1900 " 
KAL IVIAN'AX IS- fJ Cortnonwea Uh Edison Co 61/02/09 ip 077Q5 222 


--8 1 03020361 "Effluent L Haste Disposal Semiannual ftept. i960. " 
* Co*:*onweal th Edison Co 80/12/31 21pp O770S 223 


9103030792 Forwatds occupational etposurfs rspt for 19BQ 

01 TEL. J S. Co.-monweal th Edison Co 01/02/29 ip 


“*-8103030007 Occupational radiation exposures rept for 1980 
# Commonwealth Edison Co 91/02/29 3pp 


B 103160657 Forwards monthly operating repts for Feb 1981. 

KALIVIANAKIS. Nf Co^oniue a f th Edison Co 01/03/02. ip. 07914 239 


-&103160666 Monthly operating repts for Fob 1991 

* Commonwealth Edison Co 81/03/07 1? 07914 23A 


OGCKET 50-266 POINT BEACH NUCLEAR PLANT, UNIT 1 


F Security, nerflcal. emergency 4 fire protection plans 


6103240688 Approves 810120 request for extension of date to inetall 
emergency diesel generator remote panels for fire protection 
sys. Fire detector installation dates meet requirements of 
60102] fire protection eaPety evaluation Ffi notice encl. 

DENTON. H P Office 0 # Nuclear Reactor Regulation. Director. 
61/02/13 3pp 07902 274 


--9103240702 Notice of extension until 011117 for installation of 
energenty diesel generator remote panels for fire protection 
sys 

CASE. E 0 Office of Nuclear Reactor Regulation. Director. 
01/02/13 ip 07902 277 


9103100264 Ltf to all power reactor licensees u/plants licensed prl 
to 790101 Foruards NftC position t, request for add 1 info re 
safe shutdown capability for compliance w/801119 fire 
protection rule 

EIBENHtlT*. DO Division of Licensing. 01/02/20. l3pp 


6103090052 Forwards request for addl info re socurlly guard trelnin 
qu* I 1 f lea t ion Response roquested within 45 days of receipt 
of ttr. 

CLARK. R. A Operating Reactor* Branch 3 01/02/23 3pp 07852 


B103090546 Responds to NRC G01021 l 910122 requests for addl info r 
fire protection safety evaluation suppl App R mod 
raqu 1 raments are narrow In scope 4. do not assure that 
Increased plant safety will be achieved 

FAY.C U. Wisconsin Electric Power Co 01/03/02 . 30pp 0704Q-. 2 


BS 033 10339 Ltr to all licensees of operating plants t holders of CFs 
forwarding NUREQ-0696. 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for "•eeting fJRC r equ i r erren t s W/o tnc 1 

ElS£i.HjT, D 0 Division of Licensing 01/03/03 6pp 


0103100590 Forwards addl info re safeguards contingency plan Enc 1 
withheld (ref 10CFR2 790) 

fijRSTElN, 8 Wisconsin Electric Power Co 01/03/06 Ip 07067 290 


8103330164 Responds to util 810210 ltr re emergency response facilities 
at p l ant . Reques t * review of proposed facilities per enc I 
WORE0-0696 Revisions etpected re functions of technical 
support ctr & emergency operations facility W/o encl. 

6TELL0.V Director's Office, Office of Inspection and Enforcement 
61703/16 lp 07996 072 


--B103230I66 Sumnarlies coments on emergency operation facility 
requirements as part of overall emergency preparedness 
upgrading Mato i tab J 1 1 i v requirements deemed inappropriate 
Suggests facility be located at site 

SUR8TE IN, S Wisconsin Electric Power Co 01/02/18 3pp 
07996:073 


9 1 03230393 Provides info re fire protection mods at facilities Items 
addressed i.ater damage pr otec 1 1 on. f 1 re barr i er s. ven t 1 lat i on 
sye control c ab 1 e s - d 1 e so i generator air intake structure V 
containment bldg fire stops 

FAY. C W. Wisconsin Electric Power Co 01/03/10 Spp 69144 105 


9103360637 Forwards fire protection exemption request 

eu'ISTElN, 0 Wisconsin Electric Power Co 01/03/18 lp 00037 330 


-- 8t 0326066? Requests extension of schedule dates In new fire protection 
regulations Requests exemption from requirement forbidding 
shift supervisor to belong to fire brigade Provides basis 
for both requests 

DUR8TEIN.8 Wisconsin Electric Power Co 01/03/10. 9pp 
03037 331 


3100270430 Requests e tempt ion from newly enacted fire pro tec t ion 
regulat lotiir extend ing Implementation dates 6 deleting 
requirement that shift supervisor must be fire brigade 
member {Schedule requirements are unrealistic & unattainable 
8UR9TEIN- 8 Wisconsin Electric Power Co 81/03/10 9pp 
00044 138 


9103310216 Forwards change to modified amended security plan Continued 
observation program replacos medical 6 psychological 
• valuation End withheld (ref 10CFR2 790) 

S'jRSTElN. 8 Wisconsin Electric Power Co 01/03/24 lp 00079 110 


J Insurance t indemnity Information 


8103160724 Forwards Endorsements 6 to NELlA & HAELU Hinders ED-10 6 |9 
6 X8-1B 6 19 respectively 

DUNDAS'W J. Wisconsin Electric Power Co 81/03/09 9pp 
07910:299 


P Operating license stage documents 6 correspondence 


0100190732 Ltrs to all licensees of operating p 1 ant « . ap p 1 1 c an t » for 
OLs it holders of CPs re control of heavy loads Requests 
review per guidelines in NUREG-0612. Forwards NRC position re 
Interim actions 6 request for addl info 
EIBENHWTiD 0 Division of Licensing. 00/12/22 30pp. 


Bl 031 90387 Ltr to all licensees of operating plants L applicants for 
OLs t holders of CPs re program for environ qualification 
cf safety-related electrical equ 1 pmen t. I t ems addressed 
involve c o J <f shutdown, rep lac ement parts NURE0-0737 
EI&ENHUT. D 0 Division of Licensing. 81/01/19. 6pp. 


9103120014 Ltr to all licensees of operating plants.CP holders 6 OL 
app i leant*. e icep t Indian Point 2 & 3. Zion 1 S< 2 L TMI-1. 
forwarding Inadvertently omitted pages from NRC 801222 
request for addl info re control of heavy loads. 

E18ENHUT. D. 0. Dlv i s i on of L l c ens ing . 01/02/03. 6pp. 


0103300160 Ltr to all operating PWR licensees requesting Info on 
auxiliary feedwater tys seismic design Forwards request for 
addl info, list of actions requested of licensees u/o 
teismlcjljy qualified sys 6 results of NRC welkdowne 
ElBENhUT.OO Division of Licensing 01/02/10. 13pp. 


9103090136 Responds to 010116 ltr re radiological health & safety 
aspects concerning possible steam generator r ep lacement. No 
alternatives effect kinds of routine ra d i onuc 1 1 d it released 
Lists estimates of occupational radiation exposure. W/o enc 1 . 

CLARK. R. A. Operating Reactors Branch 3. 01/02/11. 3pp. 07040.391 


Bl03t60669 Ltt to all operating plants CP holders forwarding 
clarification of Tttl Action Plan Iter Iff A l ? re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation dates ui l l be met 
EISENHOT.I) C Division of Licensing 01/02/10 12pp 


0103100237 For-jdTis org an t t a 1 1 ona l charts depicting NHC Region 3 
reorganisation. pffec live 010216 

KEFPLER. J 0 Region 3. Chicago. Office of the Director 01/02/c 
2pp 07065 225 


0103250024 Ltr to all power reactor licensees it license applicants 
NV/REG-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee -nay submit analysis to 
justify use of existing low flow controller 
EISENhUT. 0 0 Division of Licensing 01/02/20 Spp 


0103030814 Forwards contrnl room habitability evaluation rppt in 
response to NIJ.9EC-0737, "Clariflcatin of Till Action Plan 
Requ f remen is ■■ Ref? 801223 & B10109 responses 

FAY. C. W. Wisconsin Electric Power Co 01/02/23 I5pp 07795 1 


0103040605 Requests response on behalf of HI Public Svc Commission 
enc 1 UI Environ Decade ltr re costs of operating facility u/ 
radioactive ciud buildup L reactor vessel embrittlement 
Verbal comments needed by 910227i wr i t ten comments by 010312 
MENDL.J E Wisconsin. State of 01/02/23 3pp 07011 360 


0 1 030306B9 Forwards addl info for Tech 3pec Change Request 20. re Ap 
containment testing requirements. per 0IOI27 request 
FAY.C.W Wisconsin Electric Power Co 01/02/25 6pp 07789 12 


8103230030 Ltr to all licensees of operating nuclear power plants t> 
applicants for Ol.s (eicept 5t Lucie. Units 1 4 2) Requests 
util review to determine capability to mitigate station 
blackout event t promptly Implement emergency procedures 
EISENHUT.O 0 Division of Licensing 8i/02/2b 5pp 


0103180000 Responds to 010223 requost for info re costs of opera tin 
facility w/rad loac t 1 ve cruri buildup 6 reactor vessel 
e.nbr i 1 1 1 ament /Vo cost info available Forwards pages from 
NRC 1979 Annual Rept re reactor vessel embrittlement 
CLARK. R A Operating Reactors Branch 3 01/03/03 Spp 07944. 


0103090381 Forwards TR-E9E-411, "Steam Generator Crevice Flow Test 
Wf Electric Power Co ’ Verifies analysis re leakage 
charac ter istics of simulated tube defects in lube shout 
crevice Rept Available in Central Files only 

FAY.C W Wisconsin Electric Power Co 81/03/04 2pp 07051 00 


0103100470 Discusses Nl/HEO-0737 schedule requirements provided in 
licensee 001223 ltr. in reiponse to NRC request for 
c lar i f tc at 1 on re accident iron i tor irg. tra ini ng for mitigating 
Core damage i. reactor vessel level sys 

FAY.C W Wisconsin Electric Power Co 01/03/04 2pp 07865 06 


0103310004 Ltr to all licensees of operating p 1 ant s . ap p l i c an t » for 
V holders of CPs forwarding 5ECY-8i-|l9 re info necessary to 
establish environ qualification of sa f e t y -r e 1 a t ed electrical 
equipment 

EI6ENIVJT.D 0 Division of Licensing 81/03/10 6pp 


0103310473 Forwards procedures for hydraulic snubber surveillance it 
testing. per 810313 request 

FAY.C W Wliccnsln Electric Power Co 01/03/24 Ip 00062 335 


--01O33IO479 "Hydraulic Snubber Buryeillance & Maint Program." 
e Wisconsin Electric Power Co. 77/05/05 7pp 09062 336 


--01O331O479 "Unit 1 & Unit 2 Containment Hydraulic Hanger Insp " 
<» Wisconsin Electric Power Co 70/10/09. 7pp. 00062 343 


Q Inspection reports. IE Bulletins fj correspondence 


0103020690 Forwards IE Insp Repts 90-266/00-23 & 50-301/00-23 on 
001217-10. No noncompliance noted 

F I OR ELL 1 » 0 Region 3. Chicago. Reactor Construction it Englneerln 

Support Branch. 81/01/07 2pp 07702 035 


--8103020701 tE Insp Repts 50-266/00-23 «. 50-301/00-23 on 001217-10 
noncompliance noted Major areas i ntp ec ted . QA/OC program. IE 
Bulletin 79-03A activities & rrvlxu l evaluation of 
nondestructive examination data & repts of inservice insp 
WARD. K D. Region 3. Chicago. Office of the Director. 

DANIELSON. 0. H Region 3. Chicago. Reactor Construction h 
Engineering Support Branch 81/01/07 Spp 07702.037. 


90 


DOCKETED ITEMS 


□ lODlOCiUS Fo'Udid> IE ins? fiept* 50-366/60-22 8. 50-301/00-22 an 
B 3 l 201 -31 t rctKf if vlolatlO" 

HClSKWAIKf- F Fc^on 3 C/.icago. Rejctsr 3peracions ’-vc lear i>J?PorC 
Rranch ai/Oi/2? 2Pt O/L'iP 139 


U 103 S 09628 Ac, .# 810213 Hr re recent etee-e gene.etor Ub. 

In % p plane for enteeguent inept ne . t Hear, generator nep 
cotage ie etaelulea for Jol l«6t Util plane to netall 10-12 

Peneaetrattcr. .Havee in et.ar -„n,rator. In Jul 


--□)C3lOO±ti9 Notice cl wiuldtn'i frc- Inst on BO 1 201-31 

l-EJSK*'.oVi R r 3r Chicago- Rcdt tD' Qpefa**»cr? •.uclea- 

^jppor t Branch 01/D1/22 Ip 07Eo2 140 

--^ 103100^9 |E Ins? flepts *0-265/60-22 K 50-301/60-22 cn E0120! 31 
r.'?nc cup 1 i d-»c e ri 3 (<d failure to Pi tiin f e~ baseline data 
OUcuini inter rg( 1 1 O n iti rprufl l'^ activities 

GLLDEMOND W C . HAG'JE. P I. . WARWICK.* F Roilo" 3r Chicks® nffi£? 
the Ot-ector 01 / 01/21 0i> P 07662 14 ! 


9103230309 Forva-ls >j?ddte to 001030 rnponie *c Suppl 3 of IE B-jlWtir. 
/9-01G. Tr,.noi Odd 1 i f i c a t ion cf Class IE Equitnent ” 

Foster list of electrical eqji pi»en*.. tonp onent evaluation 
iCrUNftl *. sv< (cndiUrr profiles er-t 1 

; Av C w Wisconsin Electric Po*er Co 81 / 01/20 I 30 p? 07979 122 


B 10 .“G 201 JI Furwatcs IF Ciriuli 1 01 - 02 - "Fe r f or -arc e of F 4 C -Licensed 
Irdlviflujls KMU oft Duty * rfn writ tar response requires 
SEPPLZ P- J 0 Region 3 Chicago. Office o» the Pirector 81 / 02/09 
i'pp 0*707 359 


9 1 030*10279 Po-uidfci IE info Notice BJ- 03 . 'Oeellist for Licensees 
ra kins Hot i f i c at j 5 ns of Significant Events In Accordance 
i,/ 10 CFR 50 72 Wo written raspems required 

/FFPLER. J C Region 3 - Cmca;?. Office of the Director 01 / 02/12 
2pp 0701 9 21B 


0SO32OO6B4 Forwards IE Info Notice 81-05. "Deflra.led UC By* at 
Pa 1 1 s a d « s " Nc action required 

PEPPLt’fia J G Rep i o' 1 3. C h It ag 0 . Office of the Dtroctor Ul/03/l.l 
2pp 07966 1 1 B 


0103200349 Forwards IE Info Notice Bl- 07 . "Potential Problem 
U/Water-So luMe Purge Dan Hltli Used During Inurt Qe* 

Welding. - N t; response required 

*EPPLER. J -J Region 3 - Chicago- Office of the Director ( 11 / 03/16 
2 pp 07966 314 

R Per ic.rjic operating report* * related c oer es p o«d enc e 


8 1 03 1302 EG " Semiannual Monitoring Rep t. Jo 1 -De C 1900 

• Wisconsin Electric Power Co 00 / 12 / 31 . I 4 pp 07907 090 


9103 C 9062 ? Forward* ‘Semiannual Monitoring Rep t • Ju l -Dec 1900 ■■ Ccmci 
plant releases. new fuel receipts, envinm rad i o 1 og l c a l 
-on 1 1 or 1 ng fc leal testing of sources 

FAY»C W Wisconsin Elertrlc Power Co 01/02/27 Ip 07040 Jif 


- -8103090636 " 6 e.m annua 1 Monitoring Rapt. Jul -Doc 1900 “ Concerns pic 
re 1 eases . new fuel r ec e 1 p t s - envi r on radiological monitoring 
L Ini testing of sources 

* Wisconsin Electric Power Co 01 / 02/27 4 \pp 07040 240 


6133200035 Responds to It Bulletin Bl Ol ”Sur veil lance of Mechanical 
3 nufcb©rs * No -echanical snubber* installed on safety- 
related sy s Saf e t g - r e 1 a t ed shock suppressors or souther* 

installed are hgdraulkt units 

FAY. C W Wisconsin Electric p c-er Co 01 / 02/12 1 f> 07972 07 $ 


0IO3O2CO61 Res ponds tc 001210 4 23 Itrs b> 001224 discussion re Steam 
generator tube insp Corrects Item 4 of 001216 itr re 
cperatli) conditions Results o# neit Insp should be 
Submitted fyr review prior to plant startup 

CLARK. R A Operating Reactors Branch 3 01/02/13 3pp 07703 022 


U10324>2l4 Fon-arcs IE Inst Wept* 10-266^61-01 t 50-30 1 /fU-0\ on 
810102-30 No norc or>p l i< 3 nc e ncted 

MTISHIFN. R F Regicr 3 . Chicago. Office of the Director 81 / 02/19 
2p p 07900 240 


0103100331 Forwards "Annual Results 6 Dato Rept 1900 " 

Fay. C W Wisconsin Fleclric Tower Co 01 / 02/27 Ip 07 HA 4 ., 92'1 


- -0103100335 Annual Results Data Rept.| 90 O ** 

* Wisconsin Electric Power Co 01 / 02/27 99 pp 07064 7!J t 


0103170320 Forwards nonthly operating ropts for Fob 1961 

FAi\ C U Wisconsin Electric Power Co 01 / 03/10 Ip 07723 : Jill 


- 010317032‘1 Monthly operating repts for Feb I 9 fll 

F AY. C W Wisconsin Electric Power Co Gi/ 03/04 0 pp 077^1 


9 . Operator t* « a->I ne t i ons 


--8103240226 IE Insp Repts 50 - 266 / 01*01 ^ 50 - 301 / 01-01 on 010102-30 No 
rone Offt? I i a nc e noted Major areas Inspected followup on Items 
of noncor.p 1 lane e . operat i ora l safety verification t ronthly 
malnt observation 

CULDEMCNO.W 0 . HAGuF.R L . WARNICk.R F Reqton 3 . Chicago. Office 
of tbs OsrsttCT Bt/ 02/13 1 - 37980.242 


0103110307 Provides c larif icotier of 010105 response to IE Sulletm 
00 - 24 . "Pr ev«r>t i on of Oarage Ote to Water Leakage Inside 
Containment. • re m s tr ur*e n t a t i on available on contatnrent 
sve water piping 

FAY. C w Wisconsin Electric Rower Co 81/02/20 2pp 07003 180 


0103160676 Forwards IE Info Notice 81 - 04 , "Crac king in Mam Steam 
Lines " No response required 

FEPPLER, J G. Region 3 . Chicago. Office of the Oirector 01 / 02/27 
ip 07914 304 


0103170030 Forwards IE Circular 81-03. "Inoperable Seismc Monitoring 
Instrumentation " No response required 

MEPPLEfl. J G Region 3 . Chicago. Office of the Director 01 / 03/02 
2 pp 07939 157 


0103 1 b CG 89 Forwards revised (E Bulletin 61 - 01 . ‘’Surveillance of 
Mechanical Snutbers. - <j/c o r r ec t ed Pages fl t 6 Change in 
identification of facilities ui/CPs to .h*ch bulletin ie 
applicable does not affect util requirements 

KEPPLfe'R. J 0 Region 3. Chicago. Office of the Director 81/03/04 
Ip 07915 010 


9103230823 Responds further to It Bulletin 00 - 06 . "Engineered Safety 
Feature cESFJ Reset Controls” per NRC 010209 request 
Describes control roo- /entiiatlon syt -ods t< reset test 
results Relay coil added parallel to solenoid valv« 

FAY. C U Wisconsin Electric Power Co 81 / 03/10 2 pp 07 S 7 B 305 . 


0103200371 Forwards IF Info Notice 01 - 06 . "Fa* lure of ITE Model A -600 
Circuit Greaser ■’ Nd response required 

ucqoi cs i q ^ ^ l _ r» -i rv i . m t j . . . » . . — . n . . . 


01O3O9O57G Responds to NuR£Q'D737 re quel iMcattoo It braining uf 4 u 
call technical odvlsor Compares facility training program t 
Inst of Nuclear Power Operations document Goctlons 9 0 & 

6 0 Training program to be completed by 010301 

FAY. C W Wisconsin Electric Power Co 01/02/26 4pp 07(j;>0 13 


— 0103090974 • Dutj Technical Advisor Training Program " 

* Wisconsin Electric Power Co 01/02/10 lOpp 07090 KlO 


DCC*ET 50-267 FORT 9T VRAIN NUCLEAR OENEftATlNO 8 T AT I ON 


F Security, nedical. emergency 6 fire protection plans 


9 1 03 1 80264 l.tr to all power reactor licensees u/plants licensed pi*k 
to 790101 Forwards NRC position & request for addl info re 
safe shutdown capability for compliance u/QOlll*? fire 
protection rule 

ElSEMRuT. D. G Division of Licensing 61/02/20. I3pp 


0)03100600 Requests that e.icl emergency planning info be mode publi 
ava i 1 able w/o end 

SOUDER. J. L Division of Ruies and Records 01/02/27 lp 
07869 313 


8103160492 Forwards emergency plan t lnplcnentlng procedures Al *o 
forwards state t local emergency plans. NRC has not reviowed 
previous p I art submittals W/o end 

WAREMBOURG. D. Public Service Co. of Colorado 01/02/27 2pp. 
07921 143 


0103310330 L.tr to all licensees of operating plants & holder* oP CP 
forwarding NU8EQ-0696. "Functional Criteria for E<tv«r?eooj 
Response Facilities “ Criteria describe acceptable method 
for meeting NRC requirements 1 //q enc 1 

EfSCNHUT.O G Division oP Licensing 01/03/03 6pp 


810-3LB07G5 Responds to NRC 9102)1 ltr re revised util security plan. 
App B, gu*r <1 training * qualification submittal Informs that 
810313 deadline for revisions !-< add l info util not be net 
S.bmlttai expected by 010320 

WAREM0OUR3.0 Public Service Co of Colorado 01/03/11 ip 
07934 10* 


9I03I9C056 Forwards Revision 3 to security plan Revision withheld 
(ref 10CFR2 7S0> 

WAREMBO'JRO. 0 Public Service Co of Colorado Rl/03/ii ip 
07965. 121 


0103300067 Forwards revised guard training 6 Qualification plan Plan 
withheld (ref 10CFR2 790 i 

t^AF EMBOLI 3, D w Public Service Co of Colorado Gl/Oj/20 Ip 
08033. 052 


QJ 003001 71 Releases public version of emergency plan 

FELTON. J M Division of Rules and Records BI/03/23 Ip 
07006: 00 1 


--BJ03300I74 Forwards public version of State of CO radiological 
emergency response plan. Draft 3 of util emergency plan 
1 mp 1 imn 1 1 ng procedure* * Weld C oun t y . CD. emerg one y response 
jlin. 

» Public Service Co of Colorado 01/03/10 lp 07806 001 


“'8103300)92 Public version of State of CO radiological emergency 
response plan. Draft 3 of util emergency p l an. 1 m? 1 enen t i ng 
procod j ret * Weld County. CO. emergency response plan 
* Public Service Co of Colorado 00/04/30 1290pp 07006 COl 


H General correspondence 


C 1 032304 1 4 Responds to 801226 Itr to Senator Hart re history of gas 
cooled reactors- NRC goals 6 purpose * excessive noise & 
banging at facility Similar concerns addressed at ACR8 
□10127 reeling NRC comments enc 1 

HILLER . J R 8tandar d 1 ra t l on h Special Projects Oranch 01/03/17 
5pp. 07997 2*0 


I. Financial Information 


8103160699 Forwards Annual Financial Rept 1900 

WAREMBOURQ, D Public Service Co of Colorado 01/03/11 Ip 
07918:001 


--B103I60703 Anruol Financial Rept 1900 

PERSON, fl T . WALKER* R F Public Service Co. of Colorado 
91/02/06 92p p 079J8 002. 


P Cporotlng license stage document* K correspondence 


0 IOGV90397 Ltr to all licensees of operating plants * applicants for 
OL* 6 holder* of CPs re program for environ qualification 
of safety- related electrical equipment Items addressed 
Involve cold shutdown, rep laconent parts 6 NURE0-0737 
ECSEAWr, 0 0 Division of Licensing 61/01/19 6pP 


0103120014 Ltr to all licensee* of operating plants, CP holder* & QL 
*pp 1 leant*, exrep t Indian Point 2 L 3, Zion 1*2* TMl-l, 

PoriuAr d 1 ny Inadvertently omitted pages from NRC 001222 
request for addl Info re control of heavy loads 
ElSENHur, D . 0 Division of Licensing 81/02/03 6pp 


8 103040961 Forwards revised NRC Region 4 organisation chart. effective 
810227 

GEVFR1T.K V Region 4. Dallas. Office of the Director 81/02/17. 

2pp. 


9103160669 Ltr to all operating plants t CP holders forwarding 
c lar If 1 c at ion of TM I Action Plan Item lit A. 1.2 re upgrade 
of emergency support fac 1 1 1 1 1 e s . Reques t s confirmation within 
43 days that Implementation dates util be met 
EfBENHs7T,o 0. Division of Licensing 01/02/10 12pp. 


9103030744 Responds to CO PIRG questions re f ac 1 i 1 ty . Ut i 1 has not 
experienced problems w/fuet particle coatings 

UAfleneoURO.D w Public Service Co. of Colorado. 01/02/20. 9pp 
07796 073 


8103250024 Ltr to all power reactor licensees 5, license applicants re 
NUR£0“ 06 1 9 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing loui flow controller. 

ElSENHUT.O 0 Division of Licensing 81/02/20. 8pp. 


0103030741 Responds to Professor Rea 001226 ltr re facility Core 
meltdown Is not possible at facility IJtil has provided 
justification to NRC re relief or 15- minute time limit for 
public notification 

WAHEHBOURQ. D W Put lie Service Co of Colot a fl<> 01/02/23 3po 
07796 067 


9103030043 ferwards add I info re reactor core primary coolant bypass 
fractions L comparison of predicted vs treasured core region 
outlet tempi before t after experience of core region outlet 
temp r ed i * tr i but i on. per NRC 810210 request. W/o enc 1 
SWART, F E Public Service Co of Colorado 01/02/23 lp 
07793 223 


0103230030 Ltr to all licensees of operating nuclear power plants t 
applicants for OLs (except St Lucie. Units 1 t, 2) Request* 
util review to determine capability to mitigate station 
blackout event * promptly implement emergency procedures 
E I ECfllfUT . D G Division of Licensing 01/02/23 5pp 


8103030/03 Forwards response tu NUflKO-0737 Item lit A 2 re 
meteorological sys V dose calculation method Util will 
procure replacement wind instrumentation for reactor hid; 
WAREHECURO, D W Public Service Co of Colorado 01/02/26 79pp 
07799 194 


0103110994 Notifies that 001222 Hr, transni tting NJKEG-0612. Control 
of Heavy Load*.' request for addl info, not received Requests 
guidance for response \ ends, if applicable 

WAREhOOUHO.D 11 Public Service Co of Colorado 01/03/02 Ip 
07077 394 


0103200021 Inforxs that staff functions of Region 4 reassigned, 
effective 010227 (,L Madsen, Chief of Roac tor Projects Qrarch 
designoted as principal contact & recipient of 
correspondence re reactor const K operation activities 
SEYFfllT.ft 7 Region 4. Dallas, Office of the Director Dl/03/09 
lp 07960 102 


0)03170007 Notifies that payment for Class 3 fee re 800905 request for 
exemption from requirements of 10CFR25 * I0CFR95 will be 
refunded Fee per J OCFR j 70 22 not applicable to request 
HILLER. U 0 License Fee Management Oranch 01/03/10 lp 
07939 203 


0103310004 Ltr to all licensees of operating p l ant*. app 1 1C ants for OLa 
* holders of CPs forwarding SECY-81-119 re info necessary to 
establish environ qualification of safety- related electrical 
equ J pnen t 

eiSENMVT.D 0 Division of Licensing Bl/03/10 6pp 


0103240476 Forward* proposed revisions to Tech Specs 3131.3134* 
last paragraph of page J 1-7 Format request for amend will 
be made after safety commltteo approval received. 

WAREHDOURO.D Public Service Co of Colorado 81/03/16 lp 
07990 195 


--B1O324O40O Proposed revisions to Tech Specs 3131 for p ower -t o- f 1 uw 
ratio between 1 I 7 f, 2 5. 3. 1 3 4 for p ower - to- f l ow ratio 
lass than 1 17 * Page 3 1-7. last paragraph 

« Public Service Co of Colora/o 01/03/16 9pp 079W 136 


0103240838 Forwards Amend 23 to License DPR-34, oaf ety evaluation * 
notice of issuance ** ava i lab 1 1 1 ty . 

MILLER.J R Standard 1 ret i on * Special Projects Branch 81/03/16 
3pp 07904.247 


--0103240044 Amend 23 to License DPR-34 ■ e x t end 1 ng min sample Plow limits 
to cover reactor Power range of 70- 1007,, d ef I n 1 ng times to 
start depressor J iat l on * extending core residence time of 
fuel test element* 

MILLER. J R Standar di latt on * Special Projects Branch 81/03/16 
20 p p 07984 230. 


--8103240Q47 Safety evaluation supporting Amend 23 to License DPR-34 
« Office of Nuclear Reactor Regulation. Director 01/03/16 
30 p p 07904.270 


--8I03240B52 Notice of issuance & availability of Amend 23 to License 
DPR-34 

HILLER, J. R Standar d 1 rat 1 on * Special Projects Branch 81/03/16. 
3pp. 07904 300 


0. Inspection report*. IE Bulletins 6 correspondence 


0103031094 Forwards IE Mg t Meeting Rept 50-267/00-23 on 0011 19 No 
noncompliance noted 

MADSEN . 0 L. Region 4, Dallas. Reactor Operations Nuclear Support 
Branch. 00/12/04 2pp 07797.039 



9103 180433 forward* JE tnsp fte?t 30-267/60-23 or G0I2O131 «■ nolle® of 
violation 

MADSEN. 9 L Reg j on 4, Dali a*, praetor Operations Ny-c lea- Support 
Oranch ©1/CW29 2;p 07943 04? 


-0103100436 Notice of violation fron jnp on B0l20k-3l 

MADSEN. C L Region 4. Dallas. Reactor Operation!. Nuclear Support 
branch Gt/01/22 ip 07943 044 


-9103 190443 IE In*? Rept 60-267/60-25 on 801201-31 Non c c<r? I i arc e noted 
failure la per forn surveillance within specified tire period 
for fuel storage facility coolin; sy* flaw indicators fc 
HOJ l t «rp a 1 a rfl>» 

DJCKERSCtl.M w - PI.UMlEE. 0 L . WE5fERMA‘i. T F. Region 4. Dallas. 
Office of the Director 01701/22 7pp 07943 045 


QI0305CC09 Ac k receipt cf 010109 itr re violations noted in IE Jnsp 
Rent 30-267780 1 / Pending approval jf proposes elevator nod. 
inter in corrective actions are acceptable 

HEU.V. J A Region 4, Pallas. Office of the Director 01/02/06 ip. 
07827 028 


--01O3OSOO13 Forwards response to viclatlcn* noted in IE Insp Rept 
50-267/00-17 Summary of /resting to dllCuit physical security 
plan liiII be sent t v 810201 Response withheld 
iref J0EFR2 790 i 

MfLLEM.CK Public Service Co of Colorado 01/01/09 Ip 
07027 029 


0103200349 forwards IE Circular 01-02. " Per f ?r mane e of NRC-L l c ensed 
Individuals Uh-ile on Duty '* No written response required 
6EVFH1T.H V. Region 4, Dallas. Office of the Director 81/02/09 
ip 07966 3-: 8 


0103160390 Forward* IE Info Notice 01-03 "Checklist for Licensees 
Making Notifications of Significant Events in Accordance 
W/IOCFR30 72 " Nu response required 

SEYFRIT. K V Region 4. Dallas. Office of the Director 01/02/12 
lp 07915 262 


9103160642 forwards l£ Irfo Notice 81-04. ‘Cracking in Main Ste&n 
Lines " No response required 

SEYFRIT, K V Region 4. Dallas. Office bf the Director 61/02/27 
Ip. 07917 104 


01031 70051 f oi ward* |E Circular 01-03, ■Inoperable Seismic Monitoring 
Instrumentation " no response required. 

SEYFRIT. H v Region 4. Dallas, Office of the Director 81/03/02 
lp 07739 173 


6103110787 Ack receipt of 810121 Itr informing NRC of step* taker* to 
correct violation* noted in IE In»p Rapt 50-267/00-24. 

MADSEN. 9- I. Region 4. Dallas. Reactor Operations Nuclear Support 
Branch 81/03/03 tp 07976 335 


- -8103 1 1 0792 Respond* to NRC 80)216 Itr re violation* noted in Je ? n *p 
Rept SO- 267/BC-24 Corrective actions deviation prepared to 
correct error in she tc * . Pr o jec t engineering personnel will 
review problem 

LEE > 0 R Public Service Co of Colorado Gl/Ol/21 lc 
07076 356 


0103270286 Updates infc re admittance of NRC personnel to facility 
Forward* lists of regional ln*pactor» (f/o encl. 

SEYFRIT. « V. Region 4. Dallas, Office of the Director 81/03/03 
2pp 08044 184 


8103160838 Forwards revised IE Bulletin 81-01. " 3ur ve i 1 1 anc e of 

Mechanical Snubber*." w/c arrec ted Page* 5 & 6 Change in 
identification of facilities w/CP* to w*iich bulletin is 
applicable does not affect util requl r e-iont*. 

SEYFRIT.il V Region 4. Dallas. Office of the Director 81/03/04 
lp. 07914 197. 


010323 01 74 Forward* IE Info Notice 9t-07. "Potential Problem 
W/Wa ter-So 1 ub le Purge Dam Matls Used Oufing Inert Qas 
Welding. *' No re*pon*e required. 

SEYFRIT. K \f. Region 4. Dallas, Office of the Director Bl/03/16 
ip 07977 212. 


0103240193 Forward* IE Insp Rept 80-267/61-07 on 810223-29 No 
none enp 1 1 a nc e noted. 

DROWN. O D. Region 4. Dal la*. Office or the Director. 01/03/10 
2pp. 07960 237 


ft Periodic operating report* 4 related correspondence 


0JO3O5O3O3 ‘Rept of Change*, Test* & E > p e r tr.en t * not Requiring Prior 
Co'.nlsilon Approval Per 1CCFRS0 59(a). 1980 " 

* Put l lc Service Co of Colorado 00/12/31 97 pp 07827 109 


8103060204 Forward* "Envinon Radiation Surveillance Program Bum-ijry 
Rep t . 3u 1 -Dec l 9fl0 " 

SWART, F. £ Public Service Co of Colorado 01/02/27 |p. 

07639 355 


--D1O306O29J ‘Environ Radiation Surveillance Program Summery Rept.Jjl 
Dec 1900 • 

JCHNSON. J E. . SCh-LEICER.T E . 6WA4T. F F Colorado State Univ 
BI/03/26 I67pp 07840 C01 


8103080276 ‘Annual Operating Rept 10. IftBO “ 

* Public Service Co of Colorado 01/03/04 50pp. 07032 146 


8103100491 Forward* "Initial Approach to Power Test* ( 0 -9er 1 eel "for 
period ending 8(0222 

WAREHOOUflO. D Pub 1 1 « Service Co of Colorado 01/03/05 lp 
0786 7 223 


--01O31OO4G3 "Initial Approach to Power Te*t* ( B-9er i e » 1 . " 

* Public Service Co of Colorado 01/03/05 2pp d7067 224 


0103100604 Forwards monthly operating r6pt for Feb 1901 

WAREftQOURO . D Public Service Co of Colorado 01/03/05 lp 

070*3 086 


- - 01 03 100606 llontnly operating rept for Feb 1901 

OAHM, J W Public Service Co of Colorado 01/03/01 5pp 
07063 OP 7 


B103060609 ‘Annual Operating Rept. 1900. " 

« Public Service Co of Colorado 01/03/06. 90pp 07037.181 


S Reportable occurrence*, LER* & related correspondence 


B 1030204 3 1 PNO- 1 V-8 1 -006 on 810223. hot reheat temp scram occurred, 
releasing minute amount of radioactivity Into reactor bldg 
Caused by frequancy swing* on grid sy*. State of CO mas 
no tl f 1 ad 

UE9TERMAN, T. F . MADSEN. 0 L Region 4. Dalle*. Office of the 
Director Bl/02/24 Ip 07704:1 10 


0103030671 Forward* LER BI-012/03L-0 

WAREMOOURO, D Public Service Co of Colorado 01/02/26. 4pp 
07791: 269 


--6103030677 LER 01-O12/O3L-O on 610127. sit of twelve steam pipe rupl 
<plpe ca vi t <j >ul trasoni c noise channel* had unacceptably low 
response to known noise source during test. Caused by 
microphone t/or transmitter gain reduced bo stop tripping 
<JAHM. -J. W Public Service Co. of Colorado 01/02/26 lp 
07791:273 


8103100579 Forwards LER 01-O16/O3L-O 

UAREMBOURO. □. Public Service Co of Colorado 81/03/03. c 
07062 326. 


--6103 100502 LER 0I-OI6/O3L-O. on 81 021 3. d i sc overed that 3 of 12 hell 
circulator seal malfunction pressure differential switch 
unit* had trip point outside limit* Cauted by dirt 
ac c umu I a 1 1 on In electrical switches Switches readjusted 

J W Public Service Co. of Colorado 01/03/03 Ip 
07062 331 


01033107 37 Forward* LEft 01-O14/O3L-O Detailed summary also encl. 
WAREMOOURO, D Public Service Co. of Colorado 91/03/03. Spg 
0606 1 000. 


--8103310744 LEft 8 1 -01 4 /03L-0: on 810104, instrument air compressors 1C 
IA out of svc. leaving only compressor IB in svc. Caused by 
compressor 1C tripping on high discharge air temp & 
compressor |A being cleared out for insp & repairs. 

OAltM- J U. Public Service Co of Colorado 01/03/03. lp 
08061 OSS. 


eiCJliOZltA Forward* l.Efl 91-0lS/O3L~O Detailed event ar>alu*, fc one 1 
LARE*l90UN<5 . 0 Public Service Co of Colorado Rl/03/0* 

07072 266 


IP 


P Opiating licence sta;e doc-renti 6 c or r e *p ons »nc e 


€103110327 V-ER G1-013/0X-0 on 0 1 0204-0220, p Unt operated in degraded 
frooe on »• i n w occasion* C«me» include Increased oxidant 
6utg**eing after power increase 6 moisture introduced into 
Drir'flry coolant as part of approved test 

QfiHM. J>. II Public Service Co o# Colorado 01/03/06 9 on 

07073 • P7 7 • VV 


01 03 u 0029 4 Ph.U-1 V-Oi-OlO on 010321 . dur i tig test for turbine generator 
power load Imb® 1 oik o, turbine trip occurred causing increase 
in loop 2 stem generator penetration interspace helium 
lisl sge. Cause not stated Pnuor reduced to rero 
NESlERttAW. T F . HAUGEN. 0 L Region 4. Dallas, Office of the 
Director Gl/03/23 Ip 00059 200 


0010230399 Sjrrarg 0 f 6C0621 meeting w/tKW rector c^*r* or cur re 
at no r fra I transient operating guidelines program 
V1SS1N0.0 Operating Reactors Drench 4 80/09/30 29pp 

06707 236 k 


-*•0103230335 Draft At nor -a j Transient Operating Guidelines. Part l - 
Adequate Core Cooling Reactor Trlp/Forced Shutdown 
HALLMAN. D A . TWlLLEY.P C . WALTERS- J F Babcock i, wtlcoi r c 
80/07/30 54pp 


" “Ql 03230375 Draft Abnormal Transient Operating Guideline*. Part 2 -V 
Funflamentals of Reactor Control for Abnormal Transients 
NAPlti.D A . SWAASOV. £ , CAR TER. L ft Oabcod & (fiUoi Co 
80 / 07/30 1 50 p p 


9 Operator EiininaUnpi 


01030 4 0634 Responds to NURE 0-0737 re Trll action plan requirements 
PsieatB of plant *ys or equipment for malnt nr surveillance 
testing is controlled by senior operators Procedures provide 
Tur equipment*, worker protection. 

mAREHBUIj> 10. 0 W Public Bet-vice Co of Colorado 01/02/27 4 0 o 

n 7/a i asri 


DOCKET 50-269 OCONEE NUCLEAR STATION. UNIT l 


f Security, radical, omergoncy 6 fire protection plans 


rt) 03 103264 Ltr to all power reactor licensees w/plants licensed prior 
to 790101 Forwards ARC position & request for addl info ro 
sa-fa shutdown capability for compliance w/GOl 1 19 flro 
protec t i on rule 

£ IGEllI lUT * l) 0 Division of Licensing 01/02/20 13pp 


0103120643 Ac I receipt of 001117 Itr re change to security plan Concurs 
w/cA4*tg* contained in encl End withheld <rcf 10CFR2 790). 

0»n.U fJporatina Reactors Wrench 4. GI/03/04 2pp. 07906 132. 


0103310330 Ltr to all licensees op operating plants 6 holders of CP% 
forwarding NUReG-0696, 'Functional Criteria for Emergency 
Response Facilities. “ Criteria describe acceptable method 
for ^eating Mrc requirements W/o encl 

E|6fhHUr.D 0 Division of Licensing. 01/03/09 6pp 


0103160101 Releases public version of implementing procedures for 
emergency plan. 

FELTQtV. J M Division of Rules and Records. 01/03/12 Ip 
07006: 001 


--010316010? Fort/ards public version of implementing procedures for 
emergency plan. 

PARKER, N O Du k o Power Co. 01/03/02 ip 07QO6 001. 


-- 01 03 1 60196 Public version of implementing procedures for emergency 
p ] an. Inc lud et load re jec t Ion. tur b Ins 6 reactor trip, lot* of 
reactor coolant It boron dilution 
* Power Co 01/03/02. 390pp 07B06:0Qi. 


--01O323O306 Draft Abnormal Transient Operating Ou i d e 1 i nes . Pa r t 2. V 
Discussion of Selected Transients 

NAP IN. D A . SWANSON. E . CARTER, l R Babcock U Wtlcoi Co 
S0/07/30 I25pp 


8103190732 Ltrs to all licensees of operating p 1 ant s. ap p 1 1 c an t s for 
OL* & holders of CPs re control of heavy load* Requests 
review per guidelines in NJREG-0612 Forwards SRC position re 
interim action* L request for addl info 

EISENHUT, D 0 Division of Licensing 00/12/22 30pp 


0103190307 Ltr to all license©* of operating plants K applicants lot 
OL* L holders of CPs re program for environ qualification 
of safety-related electrical equipment Item* addressed 
Involve cold shu t down . r ep 1 ac emen t part* t> NLREC-0737 
EICENHUT.O.G D l v i * I on of Licensing 01/01/19 6pp 


0102270309 Summary of 801216 meeting u/OiW owner* group re abnormal 
transient operating guideline* <AT03) program & IM1 Action 
Item If 1 3 30. small break LCC A model* List of attendees 6 
vlewgrapb* end 

TliRQK. E 0 Reactor 6-jttems Branch 01/Oi/3O 3Qpp 


0103120014 Ltr to all licensee* of operating plant*. CP holder* b OL 
app l leant* . eit ep t Indian Point 2 L 3. Zion 1626 TMl-t, 
foruardlng Inadvertently emitted pages from NRC 001222 
request for addl info re control of heavy loads 
EJSENHUT.p 0 Division of Licensing 01/02/03 bpp 


8(03050131 Forwards request for addl info re seismic design to C omp i 
review of standby shutdown facility 

RE 1 D. R. W Assistant Oirector for Licensing 81/02/09 4pp 
07829 170 


0103030093 Forward* Amend* 93,93 i 90 to License* DPR - 3B. DPR-47 & 
DPR- 99» res pec 1 1 ve 1 y . *a f e ty ©valuation L notice of issuance & 
availability 

REID.RW. Operating Reactors Branch 4 01/02/10 2pp 07000 3< 


— 0103030899 Amend* 93- ?3 t 90 to License* DPR-30. DPR- 4? & DPR-S5, 
r e sp ©c t i ve 1 y , r ev i s ing Tech Specs to support operation at 
Unit 3 at full rated power during Cycle 6 
REID. R W Operating Reactors Branch 4 81/02/10 20pp. 

07000 350 


6103200611 Advises that proposed updated Tech Spec for fire protection 
program will be submitted by 010416.10 response to NRC 
001001 request 

PARKER* W. 0. Duke Power Co 01/03/16 Ip 07971:255 


6103261212 ftequost* that encl emergency planning Info be placed In 
LPCfi W/n 0103160109 

SOU 0 ER.JL. Division of Rules and Records. 01 / 03/24 lp 
0 G 040 : 247 


1 Financial Information 


BJ00310549 Forwards Annual Financial Rept 1980. annual certified 
financial « tate/nent*. 1901-83 financial forecast U util 
statement re available funds to satisfy liability Info 
guarantees retrospective premiums per 10CFR140. 26. 

TH1E3, A C. Rule Power Co 01/03/24 lp. 08075:100 


- -0103 31 0630 Annual Financial Rapt 1900* Inc lud Ing financial statements* 
1991-83 financial forecast 6 statement re sources of 
available funds to satisfy liability 

HORN* C , LEE.W.3, Duke Power Co 01/02/13. 51pp. 00075:101. 


- -8 i 030309! 4 Safety evaluation supporting Amends 93,93 & 90 to Licef 
DPR-33, DPR-47 l DPR -95. respectively 

* Office of Nuclear Reactor Regulation. Director 01/02/10 1 

07801 016 


— 8103030923 Notice of issuance availability of Amends 93.93 L 90 
Licenses DPR-30. DPR-47 t> DPF- 59. r s*p « e t i ve 1 v 
RE 10. ft. M Operating Reactor* Branch 4 81/02/10 2p? 

07801 025 


8103300160 Ltr to all operating PUR licensees requesting info on 
auxiliary feedwater *ys seismic des ign. Forwards request for 
addl info, list of actions requested of licensees w/o 
selsmicelly qualified sys L results of NRC ualkdowns 
EI6EA'Hl/T. D. 0 Division of Licensing 01/02/10 13pp 


8103160669 Ltr to all operating plants 6 CP holders Porvardlnq 
c lar 1 f Icat ion of TM I Action Plan Item III A. 1.2 re upgrad* 
of emergency support fac 1 1 1 ti es. Requests confirmation within 
45 days that implementation date* will be met. 

EI8ENHUT.D0 Division of Licensing. 81/02/10 12pp 


0103090010 Advises of review of util 801208 response to NRC 800701 
requdtting info on fuel assembly holddown spring fai lures 
Requests commitment to perform surveillance testing on 

holddown springs in core during next refueling outage 

REID* R W Operating Reactors Branch 4 Sl/02/20. 2pp 07Q49: S 


010-230024 Hr to all Jv-*' reactor Jicen*ee* «. hcme 1 

txlU-Qb-.* F.cuote 2 in Table 2 c^nU.ri error due 

t5 I , ai ^e testing iel*<ions liters* ^*h 4na] «‘ u |J 

u*e e f en»tin S low *I<1U ccnsrpller 

C Owtstoo of L;<en*inq Qi/02/20. 


Bpp 


ftHV/»C6S9 G*n.*vc ltf to alL Dii. licensees r* capability of 
tree' LOJA ->oCel ic predict sr’-all -real beravior Foat-test 
evi | u4 tiont of l.-4-l l 6 -07- 100 prediction* requested for 

oClO.R W Cp*~at m; Re^<tori Branch 4 Gl/02/24 Bpp 07B44 233 


6)03110321 Advi«H that analyse* of liquid & ge>oov* 

J2rl"r.d by Teledyne Isotope*, per sehtdyl# rtquirpajnti 
If Tech Epee* 3nU 10 9. satisfying Tech Spec 6 4. 1 

Leaned rjyieu of vender analysis procedure® 

PAPkEfl* W 0 Cute Power Co 01/03/03 2pp 0 

8103170390 Forward* safety evaluation re TMI ^*1°" Pl ** lioi * 
II A 2 IS ‘Benchmark Analyst* of Sequential Auxiliary 
Feedwater Flow. 1 for D*W reactor plant* Util f°« nrf In 

KEIdIr^v; 0?OTating Realtor* Oranch 4 01/03/04 2pp. 


91031 :07£4 Fjr.ard* request for addl inf? r* util 79i22l U 303723 
re (porter tc recc-^endaticns contain*! ir. 0 AW -156 4. 

-Integrated Control Si* Reliability Analyst* * Analyeii o# 
ccr 4 fduer.ee* of stuck eper turbine typa** valve 1* required 
REtO-P W Operating Reactor* Branch 4 9J /02/23 Bpp 07877 328 


G1C323003J Ltr tc all licensee* cf operating nuclear power plants t 
applicant* for Ols <e.cept St Lucie. Urits ) t 2) Requests 
wt 1 ) review to determine capability to litigate station 
blackout event b promptly Implement emergency procedure* 

E t S E I iH'J T . t> 0 DiJtlor cf licensing 61/02/23 5? p 


91 OJ 1 2006? Forward* 01OIC9 request for add! info re BL4 )77 fuel 
a**e rt tly owners group submittal on asyrrelric LOCA loading 
Response requ«*ted withm 60 day* _ . 

REiD.R w Operatin} Reactor* Branth 4 01/02/26 2pp 07904.001 


9103230013 Cemeric Ltr 31-06 to a)l CP holders V 0 - applicants re 
1 CCFRS 0 ? l<e> Periodic Updating of FSAR*. “ effective 
GC 0722 Info re FSaR legal * to tui . f or.-a t 4 . content enc ) 
EfS£f*HUT.n 9 Ci vinon of Licensing 01 / 02/26 lOpp 


8 1 03120229 Ad receipt of 000211 response to 79C051 info request to 01W 
reactor surer* groub Requirement* cf 1M AttSon Plan Her. 

1 1 H 2 19. 3 erctn*ark Analyst* of Sequential Auxiliary 

Feedwater Flow fulfill* request Safety evaluation end 

REID-R W Operating Reactor* Branth 3 8W02f27 2pp 07903 02i 


- - 91 03 1 2024 b Safety evaluation re item 11 A 2 19 " Benthffav k Analysis of 
Sequential Auxiliary Feedwater Fiou v for B6H reactor plant* 

Intent of Aftion Item fl K 2 19 etc o-pl 1 shed 6 result* 
prevideo by CKAFT-2 similar to TRAP-2 prog T am 

4 Office of ml el par Reactor Regulation. Director 81/02/2 7 2pp 
07503 023 


91031 202*6 Ac h receipt of 900205 response to 790021 info request to BbW 
reactor carvers fcequi r e-.eht® t>< T«t Action Plan Item 
| t K 2 19. “Jenchrarl Analysis gf Sequential Auxiliary 
Feeduatar Flow-'* fulfill* request Safety evaluation end 
REID-RU Optratvnq Reactors Branch 3 01/02/27 2gp 07906 137 


--0103120339 Safety evaluation re TKl Action Ptar> Item It * 21 19. 
benchmark Analysis of Sequential Auxiliary Feedwater Flow" 
f 9 r GIU plant* Intent of Action Item II K 2 19 * c ccwp l l*hed 
V result® provided by CRAFT-2 similar to TRAP-2 program 
* Office of Nuclear Reactor Regulation, Oireetor 01/02/27. 3pp 
07906 139 


-8103170671 Safety evaluation re TMI Action Plan Itoi II K 2 IV. 
-Oenchnark Analysis of Sequential Feedwater Flow fur DM4 


reactor plant* 


, , .. D.mitdllfln, 






8103120439 FuTUhvd* proposed tech Specs for upqrade of ur> 1 1 c Ipa tnry 
PARHE9.W 0 F Duke Power Co 81/03/06 3pp 07701 224 

•-81031204J5 Proposed Tech Spec Page* 3. 5 - 3> 3 5-4.3 S-9. 4 1-7 K, \ I l* 
upevai* of anticipatory reactor trip sy* 

♦ Ojke Pouer Co 01/03/06 5p P 07901 227 


8 103160793 Notifies that editing Tech Specs re heat 
during all rode* of operation re*olved concern* re 
Hr L 000606 response to IE Bulletin 00-12. "Decay 
Reroval Sy * Operability " 

STOLZ.J F Operating Reactor* Branch 4 01/03/0/ 


removal 

000724 

Meat 

2PP 


c a?ab i 1 1 1 


07V- 1 145 


0103310004 Ltr to all licensees of operating p 1 an t« . ap p 1 1 c an t • f i' r lh * 
H, holder* of CP* forwarding 9ECV-S1-II9 re info necessary to 
establish environ qualification of saf e ty -r v 1 a t cd electrical 
equ i p merit 

FlSEUMUT.O G Division of Licensing 01/03/JO fapp 


6103170454 Responds to NRC 810220 request for util commitment to 
surveillance of fuel assembly holddown spring* in facility 
cores Document s util plans to Inspect fuel assorrbtles for 
broken holddown springs during upcoming refueling outages 
PAR(c£R.W 0 Duke power Co 81/03/12 2pp 07934:337 


0103240078 Requests remission of license amend foe In connection w/ 
issuance oF A-enrfs 92.92 U 90 to License* ORR**30. DPfi-47 h 
CPR-55. res ?*t t tvely . „ „ , ...... 

DIG09.R License Fee Management Branch. 81/03/17. ip 0//CI/ 411 J 


9103230644 Application to amend OLirfevlsing License Condition 3C In 
authorise completion of rods identified in Table 3 1 of NIK? 

700011 fire protection safety eva 1 ua 1 1 on. Sup p or 1 1 ng 
documentat 1 on enc 1 

PARKER. W 0 Duke power Co 01/03/10 Upp 07977 00V 


8103240332 Forwards revised response* to Ouestiotis 4 & 1 1. ad dro * * e d i 
util 601113 ltr. per NRC 010316 request for add 1 
clarification on reload design methodology tochnical rapt 
PARKER. M 0 Duke Power Co. 91/03/10 3pp. 07990 134 


0103120709 Discusses compliance w/TMl Action Plan Her* II K 2 |9, 
"Cenchrark Analysis of Sequential Auilllaty Feedwater Flow '• 

More rigorous assessment 1* being Ferf of-ed under Iten 
11. K 3 30 Item is resolved Safety evaluation encl 

RCIO-R M Operating Reactors Branch 4. Bl/02/27 2pp 07904 227 


9102C70J93 Notification of 010402-03 melting j/08,14 cwners group in 
Bethtsda.MO to discus* responses to f49C 010109 ltr re 
asyrnetric LQCA loadings. 

VISSINO. 0 Operating Reactor* Branch 4 01/03/02 2pp 0 7840 341 


& 1 03120261 Act receipt of £300 630 roiponte to 790021 info request to B&U 
reactor owners group Requirement* df TKi Action Plan Item 
[ I K 2 19. 'Benchmark Analysis of Sequential Auxiliary 
Feedwater Flow." fulfill* r eque % t. Ba f » t y evaluation «ncl 
rEID.R U Cparatln9 Reactors Branch 4 81/03/02 4pp 07904 349 


— 8103120270 Safety evaluation rt TrtJ Action Plan Item IT K 2. 19. 
“Benchmark Anely®!* of Sequential Auxiliary Feedwater Flew." 

Intent Of Action Item II K 2 19 ecccmpllshed & result* 
provided by CRAF T“2 similar to TRAP-2 program 

* Office of Nuclear Reactor Regulation. Director 61/03/02 2pp. 
07904 353 


01030 90640 Advise* that response to request for add I info re emergency 
feedwater iy t will be submitted by 610403 
PARKER. R 0 Duke Power CO 31/03/03 ]p 07044 289 


0103240393 Forward* '“Evaluation of Transient Nuclear Instrumentation 
Power Range Flux Error." In response to NRC 010114 ltr. 

PARKER. IJ □ Duke power Co 81/03/19. Ip 0799 0 104. 


--91(33240398 "Evaluation of Transient Nuclear Instrumentation Power r! 
Flu* Error ■' 

0 Duke Power Co 81/03/19. 33pp. 07990‘ 105 


0103270704 Requests meeting w/NRC to discuss Issue of mild invli om 
per Cominitilon 000523 memo & NRC 801024 order by 010413 
Response should be received by 010401. 

PARKER, W 0 Ouke Power Co 81/03/19. Ip. 08047: 119. 


8103270684 Inform* that BIN owners group submitted OAM-10I1P, 
"frradlatl on- Indue ed Reduction In Cbarpy Upper Shelf Energy 
of Reactor Vessel Welds" to fvlfull submittal requirements 
Of 10CFR50. App 0 

PARKER. W.O Duke power Co. 81/03/23. Ip. 00043:301. 


- -0103270693 Forward* DAW- 151 IP, " Irradiation-Induced Reduction In 
Charpy Upper Shelf Energy of Reactor Vessel Welds " 

Describes Implementation predictive methodology to determine 
*vc life of r*«ctor vessels W/o encl. 

TAYLOR. J. M Babcock L Wilcox Co. 81/03/12. 2pp 08043 30y 


Q Inspection reports* It! Gullet ini 6 correspondence 


9103170103 F orwar d t Revision 6 to 90-flay response to IE Bulletin 
7<?-0lB* "Environ Qualification of Class IE Equipment ” 

Revision addresses environ qualification of electrics! 
equipment needed to achieve hot 4 cold shutdowns 
THIE6.A C Duke Po-»er Co 01/01/30 l&ODpp 00047 211 


9103020203 Forwards IE Circular 01-02. 'Performance of NRC-Licensed 
Individuals While on Duty " No written response required 
O'REILLY, J P Region 2- Atlanta. Office of the Director 01/02/09 
Ip 07703 306 


8103030082 Buppls previous responses to IE Bulletin RO-11 Forwards 
schedule for completion of .masonry wall re-evaluation 
Parallel path program will be followed for walls which do 
rot comply u/long-term acceptance criteria 
PARKER. W 0 Ouke Power Co 81/02/09 2pp. 07000 2CQ. 


8103040167 Forwards IE Ir.fo Notice 01-03. “Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/lOCFflSO 72 " No written response required. 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/02/12 
Ip 07613.007 


9103160725 Forwards IE Info Notice Gl-04. "Cracking In Main Steam 
Lines. *' No response required. 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/02/27 
Ip. 07914 110 


9103160651 Forwards IE Circular 01-03. ‘Inoperable Seismic Monitoring 
Instrumentation “ No response required 

O'REILLY, J P Region 2. Atlanta. OPfico of the Director 81/03/02 
(p 07917 121 


B103120G28 Ack receipt of 810211 Itr Informing NRC of steps taken to 
correct violations noted in IE Health Physics Appraisal 
Repts 50-270/80-27. 50-2G7/00-24 & 30-269/80-31 

LEWIS. fl.C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch. 81/03/04 Ip 07903 338 


- - 8 l 03 i 20836 Responds to NRC 810120 Itr r» violations noted in tE Health 
PbiJStc l Appraisal Repts 30-270/00-27, 30-287/80-24 £ 

30-269/00-31 Corrective ectlonsnore sensitive probes 
placed et high-vol personnel traffic RCA exits 
PARKER. W 0 Duke Power Co. 01/02/11 4pp 07905:339 


— 8103120041 Forwards IE Health Physics Appraisal Repts 90-270/00*27. 
90-287/80-24 6 90~269/00-3 1 . notice of violation 4 
significant appraisal findings. 

O'REILLY. J.P Region 2> Atlanta. Office of the Director. 

81/01/20 4pp 07903 343 


8103120643 Notice of violation from health physics appraisal on 
800908-19 

* Region 2. Atlanta. Office of the Director 01/Ol/OQ ip 
07905: 347. 


- -8 1 03 L 2O04B IE Health Physics Appraisal Repts 30-270/00-27.90-207/00-24 
6 30-269/00-31 . Noncomp 1 lane a no t ed . f a i 1 ur o to follow 
written procedures 4 td perform safety analysis prior to 
making changes to facility. 

H3BEY, C M Region 2. Atlanta. Office of the Director. OIOBON.A F. 

Region 2. Atlanta, Fuel Facility & Materials Safety Branch 
01/01/00. 29pp. 07903 340. 


8103160091 Provides supplemental response to IE Bulletin 80-11, 
‘Hasonry Nell Design. " Two masonry walls in Unit 1 reactor 
bldg are adequate for all design loadings 
PARKER, U 0. Duke Power Co 81/03/04 2pp. 07913. 230. 


0103170041 Forwards revised IE Bulletin 81-01, ''0ur ve i 1 lane e of 
Mechanical Snubbers." w/corrected Pages 3 4 6. Change in 
Identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements. 

O'REILLY. J.P Region 2. Atlanta. Office of the Director. 01/03/04. 
Ip. 07939:167 


6103H0676 Responds to NRC evaluation of 601031 Revision 3 response to 
IE Bulletin 79-010. Requests further c lar 1 f i ca 1 1 on of 
response Items classified as def 1c lent. Def Ic lenc 1 ee would 
not adversely affect plent operation. 

PARKER. W. 0. Duke power Co. 01/03/03 3pp. 07003:033. 


8103260492 Advi see that review of interim mods showed deviation from 
schedule in 790612 response to IE Bulletin 79-01, "Environ 
Oja I 1 fleet ion of Class IE Equipment." NRC will be Informed 
of mu <rod schedule upon receipt of replacement equipment. 

PARKER. VI 0. Duke Power Co. 01/03/03. Ip. 08037:202 


B 1 03200281 Forwards IE Info Notice 01-06, 'Failure of I TE Model K-6C0 
Circuit Breaker ■■ No response required 

O'REILLY. J P Region 2, Atlanta. Office of the Director 61/03/11 
Ip 07969 016 


8103240611 Ac k receipt of 810306 Itr informing MIC of steps taker, to 
correct violations noted » n IE Insp Repts 30-269/00-30. 
50-270/80-33 4 90-287/00 32 

LEWIS, R C Region 2. Atlanta. Office of the Director 01/03/11 
Ip 07903 107 


--01O324O62Q Responds to NRC 8102M Itr re violations noted In IE Insp 
Repts 50-269/00-30* 30-270/80-33 6 50-207/00-32 Corrective 
actions stopped s p l 1 1 . J e c on tarn! na t ed area 6, counseled 
personnel about procedure g No proprietary info 
PARKER. IJ O Duke Power Co 81/03/06 3-p 07903 1 68 


— 0103240635 Forwards IE Insp Repts 50-269/00-39. 50-270/80-35 4 
50-207/00-32 on 801201-31 t notice of violation 

LEWIS. R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/11 ?pp 07903 191 


--0103240640 Notice of violation from insp on 001201-31 

* Region 2. Atlanta. Office of the Director 01/02/jj jp 
07903 193 


- -8103240640 IE In» p Repts 50- 269/00-36. 90-270/60- 35 4 50-207/80-32 on 
001201-31 None otrp 1 lani e no ted. inter im radwaste ays was 
operated w/o adequate pr oc edure. r esu 1 1 ing in radioactive 
spill 

OROERS.W T . JAPE * F . MYERS. D □ Region 2, Atlanta. Office of the 
Director 01/02/1! 8p P 07983 194. 


8103170760 Notification of 810324 meeting w/utl) in Bethpada.PO to 
discuss proposed inservico insp scheduled during June 1981 
refueling shutdown 

WAGNER. P C. Operating Reactors Branch 4 01/03/13 2pp 

07920 020 


0103200013 Forwards tE Info Notice 01-05. ‘Degraded DC Sy s at 
Palisades " No respense required 

O'REILLY. J.P Region 2, Atlanta, Office of the Director Bl/03/13 
ip 07969 072 


0103240704 Ac k receipt of 010306 Itr tnforning NRC of steps taken to 
correct violations noted in IE Insp Repts 50-269/00-39. 
50-270/00-34 4 50-267/00-30 

LEWIS, R C Region 2. Atlanta- Office of the Olrector fli/03/lf? 
ip 07983 309 


--0IO324O712 Responds to NRC 010210 Itr re violations noted In IE Insp 
Repts 50-269/80-39,50-270/00-34 6 50-207/60-30 Corrective 
actions retnspected ref wold* using proper cailbr £ 
cautioned a] I p&w inspectors to document callbr & ihsps 
PARKER, W □ Duke Power Co 01/03/06 3pp 07903 310 


--01 03240722 Forwards IE Insp Repts 50-269/00-39,50-270/00-34 K 
50-287/80-30 on 001215-10 4 810105-00 4 notice of violation 
MURPHY. C.E. Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch 01/02/10 2pp 07903 313 


- -BJ 03240776 Notice of violation from insp on 0O12J5-J0 £ 8JOJOS-OD 
* Region 2. Atlanta. Office of the Director 01/02/10 Ip 
07903: 315 


- -0103240709 IE Insp Repts 50-269/00-39,50-270/00-34 £ 50-287/00-30 on 
601215-18 4; 810105-00 No nc on-p 1 i *nc e no te d at t iv i 1 1 e s 
affecting quality not being accomplished per procedures 
re exam records of pipe ueldi. 

ECONOriOS,N Region 2- Atlanta. Office of the Director HERDT. A R 
Region 2, Atlanta. Reactor Construction 6 Engineering Support 
Branch 01/02/09 10pp. 07983 316. 


0103310913 Responds to IE Bulletin 81-01, ''Surveillance of Mechanical 
Snubbers." No INC snubbers Identified In bulletin are in use 
at f ac 1 1 i ty. Uni t 3 inaccessible mechanical snubber insp 
completed 010220. All snubbers were clean. 

PARKER, U. 0. Duke Power Co 01/03/20. Ip 06050.147. 


R Periodic operating report* £ related correspondence 


8103090276 Forwards "Semiannual Effluent Release Rept.Jul-Dec 1900 " 
PARKER, WO Duke Power Co 01/02/27 Ip. 07050 322. 


- -8103090283 "Semiannual Effluent Release Rept.Jul-Dec 1980. " 
* Duke Power Co 81/02/19 5pp 07850. 323. 



DnCrfET 50-270 OCONEE U'.'ClEAH STATION LHI1T 2 


F S«curlt j, T0()i:a). emergent, t fit* protection pJa"* 


0103100264 Ltr tc all power reactor licensee* w/plants licensed prior 
to "*90101 Forwards MC position U request /or Add I info re 
safe shu t d cun capability for cc-pliance u/E0lll9 fire 
protection rule 

eiSfriHjT.D 0 Dj vision of Licensing. 91/02/20 I3pp 


81031206 43 Act receipt oP 801117 Jtr re change to iecurtty plan Concur* 
w/ihenge contained in enc 1 Enel withheld (ref 1 0CFR2 79<>> 
f»EIf>*9 U. Operating Reectont Drench 4 61/03/04 2pp 07906 132 


G10331033G Ltr to ail licensee* of operating plants t holder* of CP* 
forwarding \UHEG -06^6 ■ ’Functional Criteria for Emergency 
Response Facilities " Criteria deicrite acceptable method 
for meeting NFC requirement* U/o encl 

F I tSENHUT - D 0 Division of Licensing 81/03/03 6pp. 


9103160161 Releases public version of I mj l ament l ng procedure* for 
emergency plan 

FELTON J M D l v i * ] on of Rule* and Record* Bi/03/12 lp 
07006 001 


--81O316O109 Forwaids public version of imp 1 ement in g proceour** for 
e^ergerct, plan 

PARW.GR. 11 0 Out* Power Ca . BI/03/Q2 l? 07QQ6 OQl 


--8103160196 Public veriion of implementing procedure* for emergency 
plan Includes load re j e c 1 1 on . Cur b i ne 4 reactor trip, loss af 
reactor coolant L bor«n dilution 
♦ Du I e PoL f r Cc BI/03 '02. 3S0pp 07806 001 


61032006 1 1 Advises that proposed updated Tech Spec for fire protection 
program will be submitted bg ©10416. in response to tiRC 
801001 request 

PARKER. W 0 Duke Power Co 81/03/16 Ip. 07971 233 


0 1 0326 1212 Requests that end emergency planning info be placed in 
LPDR W/O 8103160109 

SOL'DER* J. L Division of Rule* and Records 01/03/24 l f 
06040 247 


I Financial information 


0103310549 Forwards Annual Financial Rapt 1980. annual certified 
financial * tate.-»*nt*. 19UI-63 financial forecast It util 
statement re available funds to satisfy 'lability Info 
guarantees retrospective prjniuni per 10CFR140 26 
THIES-AC. Duke Power Co 81/03/24 I? 00073 IQO 


--B1 03310638 Annual Financial Rapt I960. Jnc 1 ud *ng financial statement*' 
1 99 1 -83 financial forecast 4. statement re sources of 
available funds to satisfy liability. 

HOflif.C . lEE.U 3 Duke PoJ»r Co 01/02/13 51pp. 03075; 101 


P Operating license stage documents & c or r e spend enc e 


0010230589 Summary of 000©2l meeting y/BLlJ reactor owners group re 
abnormal transient operating guideline* program 
WSSlA'O. 0 Operating Reactors Brand 4 60/09/30 29pp 

06707:236 


0103190732 Ltr* to all licence** of operating p 1 ant * . a?p 1 lc a n fc* for 
OL* & holder* of CPs re control of heavy loads Request* 
review per guideline* in NUREG-0612 Forwards NRC position re 
interim actions 6 request for add] |n(*a 
CtSEKHUT.OO Division of Licencing. BO/12/22 30j>p. 


8103190387 Ltr to all licensee* Of operating plants & applicants for 
GL« V holder* of CPs re program for environ qualification 
of *af e ty-re la ted electrical equipment Items addressed 
involve cold shutdown* rep 1 ac ament part* l NfREO-0737 
£lSEfJHUT«D <? Division of Licencing. 91/01/19. 6pp 


8T03I2CD14 Ltr to all licensee* of operating plant*, CP holder* 6 OL 
app ltcants, except Indian Point 2 L 3,2100 | *, 2 u 7M I - 1 . 
forwarding Inadvertently omitted pages from h'R-C B01322 
request for addl info ve control of heavy load* 

Er6Ehrfi/T. D 9. Division of Licensing 81/02/03 6pp 


8103030151 Forward* request for addl Info re selsrlc design to complete 
review of standby shutdown facility 

REID.P U. Acslstant Director for Licensing. 61/02/09. 4pp. 

07025 170 


8103030893 Forwards Abends 93.93 6 90 to Licenses DPR-30. OPR-47 t. 

DPR- 53* respec tively. safety evaluation & notice of Issuance 6 
eva i 1 a b i 1 1 ty 

PC1D.R W Operating Reactor* Branch 4 81/02/10 2 pp 07000 34? 


--810303C999 Amends 93-93 L 90 to License* DPR-38. DPfl-47 6 DPR-5S. 
re*p *c ti ve I y . rev i sing Tech Spec* to support operation at 
Unit 3 *t full rated power during Cycle 6 
REID.R W Operating Reactors Branch 4 Gl/02/10 20pp 

07000 390 


--0103030914 Safety evaluation supporting Abends 93.93 L 90 to UtSMu 
OPR-39. DPR-4 7 6 DRR-95* respectively 

« Office of Nuclear Reactor Regulation. Director 81/02/10. Vpr 
07801 016 


--8103030923 Notice of issuance i. availability of Amend* 93.93 ?■ 90 to 
Licenses OPR - 38. DPR-47 & DPF~93* re«pec tively 
RETO'R W Operating Reactor* Branch 4 Bl/02/10. 2pp 

07031 025 


B 1 03300 1 60 Ltr to all operating PUR licensee* requesting Info on 
auxiliary feedwater iy% seismic design Forwards request for 
addl info, list of action* requested of licensees u?/o 
seltmleally qualified sy* 6 results of NRC we lk downs 
EISENHUT.O 0 Division of Licensing Gl/02/10. 13pp 


Q 1 03160669 Ltr to all operating plant* A« CP holders forwarding 
clarification of T«l Action Plan Item III A l 2 re upgrade 
of emergency support facilities Request* confirmation within 
43 days that imp 1 omen bat f on dates will be met 
EfSElfrtUT.O O Division of Licensing Bl/02/10 12pp 


Bl 0339001 8 Advises of review of ufcit 001208 response to NflC 000701 Hr 
requesting info an fuel assembly holddown spring failure* 

Requests commitment to perform Surveillance testing on 

holddown springs in fore during n**t refueling outage 

REID, R W Operating Reactor* Branch 4. 01/02/20 2pp. 07049 272- 


81032500-24 Ltr to all power reactor licensee* & license applicants ra 
MlfteC-0619 criteria Footnote 2 In Table 2 contain* error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
EtSENhDT.D 0 Division of Licenting. 81/02/20 Spp 


8103090699 Generic ltr to alt 06w licensees re capability of small 
break LOCA <rg<|el to predict small break b ehavi or Poe t"tes t 
evaluation* of L-4-1 6 9-07-10D predictions requested for 
submittal by 810401 

REID.R U Operating Reactor* Branch 4. BI/02/24 3pp 


8103110704 Forward* request for addl info r© util 791221 & 0OO7JJ3 
responses to recommendations contained to QAW-1364. 

’Integrated Control Sy i Reliability Analysis " Analysis of 
consequences of stock open turbine bypass valva is required 
REID.R W Operating Reactor* Branch 4 01/02/23. 8pp 07077 370 


8103230030 Ltr to all licenses* of operetlng nuclear power plant* L 
applicant* for PL* (except St Lucie. Units 1 L 2). Request* 
util review to- determine capability to mitigate station 
blackout evert L promptly Implement emergency proc adores 
EI6ENWOT.D Q. Division of Llcantlng. Bl/02/25 3pp 

8103120B62 Forward* 810109 request for addl Info re OLU 177 fuel 
assembly owners group submittal on aaymmatrlc LOCA loading 
Response requested within 60 day* 

REID.R W Operating Reactor* Branch 4 61/02/26. 2pp 07904 001 


8103230813 Generic Ltr 01-06 to all CP holder* 6 OL applicant* re 
10CFR30 7He). ‘ Periodic Updating of F8AR*. * effective 

600722 Info re FSAft legal *ta tu*. format 6 content end 
EI6ENHUT. DO Division of Licensing. 01/02/26. lOpp 


8103120229 Ac k receipt of 000211 response to 790821 info request to 01 
reactor owners group Requirements of TMl Action Plan Itom 
M K 2 19. "Benchmark Analysis of Sequential Auxiliary 
Feeds# ter Flow." fulfills request. Safety evaluation end. 

REtG, ft. W. Op«raLlnq Reactors Branch 3 81/Q2/S7 2pp 07903 021 


**-8103120345 Safety ©valuation re Item II. K. 2, 19 "Benchmark Anaiyeie o 
Sequential Auxiliary Feadwater Flow” for B&U reactor plants. 

Inteht of Action Item 11. K 2 19 accomplished V r*»u\ts 
provldad by CRAFT^S similar to TRAP-2 program. 

» Office of Nuclear Reactor Regulation, Director. 81/02/27 2pp 
07903.023 


0103120296 Ack receipt of &0020S response to 790021 Info requel t to BL 
reactor oune r s. Re qu i re men t s of TNI Action Plan Item 
II K.2,19. ‘’Benchmark Analysis of Sequential Auxiliary 
Feedwater Flow," fulfill* r © q ue* t. Safe ty evaluation end. 

REID.R W Operating Reactors Branch 3 81/02/27. 2pp. 07906 137 


DOCKETED ITEMS 


-“■6103120300 3afety evaluation re TM I Action Plan tteu II K 21 19 
’.Denchvark Analysis of Sequential Auxiliary Feedwater Flow" 
for BlW plant* Intent of Action Item II K 2 19 ac t Dirp 1 1 * h e d 
ft wultt provided by CRAFT-2 tir-ilar to TRAP-3 program 
• Office of Nuclear Reactor Regulation. Director Bl/02/27 
07906 13V. 


0103120709 ni*CL»B*<es compliance w/TMl Action Plan item II K 2 19. 
•'Benchmark Analyst* of Sequential Auxiliary Feedwater Flow. 
her* rigorous a**us*mont 1* being performed under Iton 
J1 K. 3. 3£> lter> t% resolved Safety evaluation oncl 

RE10.fl W Operating Reactor* Branch J 01/02/27 2pp 07904 227 


0 1 03090193 Notification of 010402-03 neeting u/B&lj owner* group in 
Betheide.rtO to dlfcuii responses to NRC 01OLO7 itr re 
a*y-n*tric LOCA loading* 

VIG9 IHO, 0 Operating Reactor* Branch 4 01/03/02 2pp 07048 34 1 


Ut03t20SAl Acf etceipt of 000630 response to 790021 info request to QJUJ 
reactor owrera group Requirement* of INI Action Pi on I ten 
II K. 2 19, "Benchmark Analysis of Sequential Auxiliary 
feedwater Flow, fulfill* requott Safety evaluation end 
flElD.R W Operating Reactors Branch 4. 01/03/02. 4pp 07904 349 


- -S 1 03 1 202 70 Safety evaluation re TM 1 Action Plan Item II K 2 19. 
Benchmark Analysis of Sequential Auxiliary Feedwater Flow " 
Intent of Action Item II K 2 19 ac c omp 1 i th e d ft results 
provided fcy CRAFT-2 similar to TRAP-2 program 

•» Office of Nuclear Reactor Regulation. Director Bl/03/02 2cp 
07904 333 


0103090640 Ad v 1 So* that response to request for addl info re emergency 
feedwater tys will be submitted by 010403 
PARKER. W 0 Duke Pouer Co. 01/03/03 ip 07044:209. 


Q 1031 10321 Advise* that analyse* of liquid ft. gaseous radiuastes are 
performed by Teledyne Isotope*. per schedule requirements 
of Tech Spec* 3 9. B l 3 10 9. satisfying Tech Rp* c 6 4 i 
Detailed review of vendor analyst* procedures unnecessary 
PARKF.R, W □ Duka Power Co. 01/03/03 2pp 07072 319 


0103170390 Forwards safety evaluation re TMI Action Plan Item 
It.K. 2 19. "Benchmark Analysis of Baquentlal Auxiliary 
Feedwater Flow" for OftW reactor plants Util found In 
compliance if / Item 

RElD-fl N Operating Reactors Branch 4 81/03/04 2pp. 07923 246 


--0IO3 17067; Safety evaluation re TMI Action Plan Item II. K 2.19, 
"Denchnark Analysis of Sequential Feedwater Flaw" for DftW 
reactor plant* 

• Office of Nuclear Reactor Regulation. Director 61/03/04 2pp 
07925 240 


0103120438 Forward* proposed Tech Bpecs for upgrade of anticipatory 
reactor trip ay* 

PARKER. WG Duka Power Co 01/03/06. 3pp. 0790 1 224 


- -01 03 120449 Proposed Tech Bpec Rages 3. 9-3. 3 9-4, 3. 5-5. 4 1-7 ft 4 l-Q re 
Upgrade of anticipatory reactor trip tys 
* Duke Power Co 01/03/06 Spp 07901 227 


0103160993 Notifies that oxlstlng Tech Spec* re heat removal capability 
during all mod** of operation resolved concern* re 000924 
]tr ft 800606 response to IE Bulletin 00-12. 'Decay Heat 
Removal Sys Operability." 

3TOL2, J. F Operating Reactor* Branch 4 01/03/09 2pp 07921.145 


Q 1 0331 0604 Ltr to all licensees of operating p 1 ents, app 1 leant* for OL* 
I. holders of CPs forwarding 6ECV-91-1I9 re Info neceseary to 
establish environ qualification of sef ety-r elated electrical 
equ i print. 

EI8ENH0T. D O. Division of Licensing 01/03/10 6pp. 


0103170454 Respond* to NRG 810220 request for util commitment to 
surveillance of fuel assembly holddown springs in facility 
core*. Document* util plans to inspect fuel assemblies for 
broken holddown spring* during upcoming refueling outages. 
PAfiKERt W. O. Ouko Power Co. 0//03/I2. Sftp 07904.337, 


0103240099 Request* remission of license amend fee In connection u/ 
Issuance of Amend* 92.92 ft 90 to License* DPR-30. OPR-47 ft 
DPR— 55r respectl ve 1 y . 

DIG-3 G. R. License Foe Management Branch. 01/03/17. Ip 07909 202. 


810323064-4 Application to emend QL«»revi*ing License Condition 3£ to 
auth or < < e completion of mods identified in Table 3. 1 of NRC 

Ttino ( 1 Mr. » wj. 1 1 1 a t Inn fluOtinrH nrt 


3103240332 Forwards revised responses to Questions 4 ft 11. addressed i 
util 001113 itr.p*r NRC 010316 request for adii 
clarification on reload design methodology technical rept 
PARKER. W 0 Duke Power Co 01/03/10 3pp 07990 134 


0103240393 Forwards 'Evaluation of Transient Nuclear instrumentation 
Power Rang* Flu* Error.' in response to NRC 010114 ltr 
Parker. u. 0 Duke Power Co 01/03/19 Ip 07990 184 

■ -0103240390 "Evaluation of Transient Nuclear I n * tr u*ren t e t > on Power ft. 
Flux Error " 

* Duke Power Co 01/03/19 33pp 07990 105 


0103270704 Request* moeting w/NRC to discuss issue of mild environs 
per Commission 0OOS23 irero ft NRC 001024 order ty 010415 
Re sp on * e should be received by 010401 

PARKER. W 0. Duke Power Co 01/03/19 Ip CG047 119 


0103270684 Informs that BftU owner* group submitted BAW-19I1P. 

' Irr ad la 1 1 on- Indue ed Reduction in Charpy Upper Shelf Energy 
of Reactor Vessel Welds" to fulfull submittal requirements 
of lOCFRSO.App 0 

PARKER. W 0 Duke Power Co Bl/03/23 Ip 00043 301 


-01O327O69J Forwards BAL'-1511P. " I rr ad i a t 1 on - I ndut ed Reduction in 
Charpy Upper Shelf Energy of Reactor Vessel Welds " 

Describes implementation predictive rrethodotogy to determine 
sve life of reactor vessels W/o enc 1 

TAVi.OR. J H Babcock ft Wilcox Co 01/03/12 2pp 00043 302 


G Inspection reports- IE Bulletin* ft correspondence 


8103170103 Forward* Revision 6 to 90-day response to IE Bulletin 
77-010. "Environ Oua l l f l c a t i on of Class IE Equipment - 
Revision addresses environ qualification of electrical 
equipment needed to achieve hot ft cold shutdown* 

THICB.A C Duke Power Co. 01/01/30 I600pp 00047 211 


0103020203 Forwards IE Circular 81-02. "Per f orranc e of NRC-l.l censed 
Individuals While on Duty “ No written response required. 

□ 'REILLY, J P. Region 2, Atlanta. Office of the Director. 01/02/09 

lp 


0103030002 Buppls previous responses to IE Bulletin 00- ; 1 Forwards 
schedule for completion of masonry wall re-evaluati on 
Parallel path program will be followed for walls which do 
not comply w/long-term acceptance criteria 
Parker . u 0 Duke Power Co 81/02/09. 2pp. 07008 200 


0103040167 Forwards IE Info Notice 01-03. "Checklist for Licensees 
Melting Notifications of Significant Events In Accordance 
W/10CFR50 72 " No written response required 

O'REILLY. J P Region 2, Atlanta. Office of the Director 01/02/12 
Ip 07013 007 


0103160725 Forwards IE Info Notice 01-04. "Cracking In Main Steam 
Line*. " No response required. 

O'REILLY. U P. Region 2, Atlanta. Office of the Oirector. ai/02/27 
Ip. 07914 110. 


0103160651 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
instrumentation " No response required. 

0 'RE ILLY. J. P Region 2. Atlanta. Office of the Director 01/03/02 

lp 


01031 20029 Ack receipt of 010211 itr Informing NRC of steps taken to 
correct violation* noted in IE Health Physic* Appraisal 
Rep ft ■ 50-270/80-27. 50-207/00-24 ft 50-269/00-31 

LEWIS. R. C Region 2. Atlanta. Reactor Operation* Nuclear Support 
Branch. 01/03/04. Ip 07905 330 


— 0103120636 Respond* to NRC 810120 ltr re violation* noted in IE Heal 
Physic* Appraisal Repts 90-270/00-27.50-207/00-24 ft 
50-269/00-31. Correc t Ive actions: more sensitive probes 
placed at Mgh-vol personnel traffic RCA exits. 

PARKER. W.O Duke Power Co 01/02/11 4pp. 07903 339 


0103120841 Forward* IE Health Physic* Appraisal Repts 50-270/00-27. 
50-207/00-24 ft 30-269/80-31. notice of violation ft 
significant appraisal findings 

O'REILLY, J.P Region 2. Atlanta. Office of the Oirector 
01/01/20. 4pp. 07905.343. 


— 0103120043 Notice of violation from health physics appraisal on 
000900-19 

« Reolon 2. Atlanta, Office of the Director. 01/01/08 Ip. 


-01O31SC04O t £ Mftdittv Physics Appraisal Repts 30-2/0/00*27. 50 -20? /BO-24 
*, 50-?^/00-3 J fJcncc-pl ian<» noted failure tc follow 

written procedures 4 to perform safety analysis prior to 
making change* to facility. 

HJSEY.C ri WegioO 2. Atlanta. Office of the Director GIBSON, a F 
Region 2. Atlanta. Fuel Facility U Materials Safety Branch 
91/01/00 29pp 0790 5 3*10 


3I0316CBSI Provides supplemental response to (E Bulletin E0- 11 . 
Masonry Ha 1 1 Design “ Two masonry w*a 1 1 s m Unit 1 reactor 
•il-lg are adequate for all leiign loadings 
PARKER. N u Do Ve Po*«r Co 0J/O3/O4 2pp 07915 230 


6lO3l7C0.ll Forwards revised IE Bu 1 1 e 1 1 n 0 l - 01 . ’3ur we 1 1 1 ant e o# 
Mechanical Snuboers-" w/corr»ct»fl Pages 3 8. 6. Change In 
identification of facilities j/CP* to which bulletin Is 
applicable does not affect util requirements 

O'REILLY. J P Region 2 Atlanta. Office of tbe Director 01/03/04 
If* 


6 1 031 10676 Responds to NRC evaluation of R01031 Revision 5 response to 
IE Bulletin 79-01B Requests further c lar i f i c at S on of 
response Items classified as deficient Deficiencies would 
rot adversely affect plant operation 

PARKER. HO Duke PJ-er Co 61/03/05 3pp 07603033 


8J03260492 Advises that review of interim nods showed deviation frcr 
schedule in 790612 response to IE Bulletin 79-01, "Environ 
Qua 1 iflcatlon of Class IE Equipment * NflC will be informed 
of nsj; mod schedule upon receipt of replacement equipment 
PARKER. W 0 Duke Power Co 01/03/05 Ip C6037 202 


0103200261 Forwards IE Info Notice 01-06. 'Failure of HE Model K-6C0 
Circuit Drearer 1 No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director Ql/03/11 
)p 07969 016 


01032406 1 1 Ac It receipt of 010306 Itr informing NRC of steps taken to 
correct violations noted in IE Insp ReptS 50-269/00-30, 
50-270/00-33 % 30-297/90-32 

LEW t 9. R C Region 2. Atlanta- Office of the Director. 01/03/11 
lp 07983 187 


--8I03240628 Responds to NRC B102II Itr ro violations noted In tE Insp 
fiepts 50-269/80-39. 30-270/03-35 t 30*267/00-32 Corrective 
actions stopped sp 1 1 1. d econtaminat ed area & counseled 
personnel about procedures No proprietary info 
PARKER. U 0 Duke Pou.er Co 91/03/OA 3pp 07983:183 


--H103240635 Forwards IE Insp Repts 50-269/60-30.50-270/00-35 fi. 
30-287/80-32 on 001301-31 t notice of violation 

LEWIS. RC Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch Ql/02/11 2p p 07903: |9l 


--0103240648 IE Insp Repts 50-269/00-39.90-270/00-35 fi< 50-207/80-32 on 
601201-31 Noncompliance noted Interim radwaste ty* was 
operated u/o adequate pr oc edute. re sul ting In radioactive 
spill. 

CRDERB.W T . JAPt-.F , MYERS- D. Q Region 2. Atlanta. Office of the 
Director Bl/02/11 Gpp 07983 194 


6103200013 Forwards IE Info Notice 81-05. "Degradec DC 8y% at 
Palisade* " No response required 

O *RE I LLV > J P. Region 2. Atlanta. Office of the Olrector 01/03/13 
*P 


8103240704 Act receipt of 810306 Itr informing NRC of *teps taken to 
correct violations noted in IE Insp Repts 50-269/00-39. 
50-270/80-34 & 30-287/60-3D 

LEWIS. R. c Region 2. Atlanta. Office of the Director 81/03/16 
lp. 079B3 309 


--0100240712 Responds to NflC 810210 Itr re violations noted in IE Insp 
Repts 90-269/80-39. 90-270/00-34 6 30-207/60-30 Corrective 
ac t i on* re 1 n s p ec t« d ref welds using proper celibr fit 
cautioned all 91U Inspector* to document calibr & Imps. 

PARKER. W O. Duke Po^er Co 01/03/06 3pp. 07903:310. 


— 6103240722 Forward* IE Insp Rapt* 30-269/00-39.50-270/00-34 6 
90-287/BO- 30 on 001219-18 & 810105-09 t notice of violation 
MJRPHY.C E Region 8. Atlanta. Reactor Construction & Engineering 
8upport Branch 61/02/10 2pp 07903 313 


- -01 03240765 IE Insp Repts 50-269/90-39.50-270/00-34 6 50-207/00-30 on 
601215-18 b 810105-OB Non c omp li ance noted: a< tlvlties 
affecting quality not being accomplished per procedures 
re esam records of pipe welds. 

ECCNOMCS. N Region 2. Atlanta. Office of the Director. HERDT. A R 
Region 2. Atlanta. Reactor Construction & Engineering Support 
Branch. Bl/02/09. 10pp. 07993 316. 


6103310913 Responds to IE Bulletin 81-01. "Surveillance of Mechanical 
Snubbers ' Nc INC snutbers identified in bulletin are in use 
at facility Unit 3 inaccessible mechanical snubber insp 
completed 010220 All snutbers uere clean 
PARKER. W 0 Cuke Power Co. 01/03/20 Ip 00050 147 


R Periodic operating reports & related correspondence 


6103390270 Forwards "Semiannual Effluent Release Rept.Jul-Dec 1900 
PARKER. W 0 Duke Power Co 81/08/27 lp 07850 322 


- - 81 03090205 Ser 1 annua ) Effluent Release Rept.Jul-Dec 1900. *♦ 
« 0-jke Power Co 01/02/19 3pp 078S0 323 


DOCKET 30-27! VERMONT YANKEE NUCLEAR POHER STATION 


F Security, medical, emergency & fire protection plans 


0503030617 Notifies of change re issuance of NOAA receivers for hones 
in lieu of r ecor-'iendati ons stated in Analytical Bys 
Engineering Corp 9 tudy.per meeting w/FEMA fc States of M3. VT 
& NH 

KAY. J A Yankee Atomic Electric Co 01/02/10 Ip 07794 170. 


0103160264 Ltr to all power reactor licensee* u/planti licensed print 
to 790101 Forwards N9C position 6 request for addl info re 
safe shutdown capability for compliance w/601119 fire 
protection rule 

EIEENHJT, 0 0 Olvision of Licensing 01/02/20 13pp 


8103110790 Forwards request for addl info re util 790817 guard 
training & qua 1 1 f i c at 1 on plan Com-M tnent * to rest 
requirement* of NLREG-0674 must be incorporated in 
appropriate worksheets 

IFPCLITO'T A Operating Reactors Drench 2 01/02/23 6pp 

07077 312 


8103100765 Releases public version of emergency plan for facility 
FELTON. J M Division of Rule* and Records 81/03/03 lp 
07006 OOi 


--8103100770 Forwards public version o# draft emergency plan for 
f ac 1 1 1 ty . tnc lude* draft States of VT «. NH radiological 
response plan*. local plane for four VT cities, five NH citiom 
K seven MA cities 

SMITH. R. L Vermont Yankee Nuclear Power Corp Gl/01/02 2pp 
07006 001 


— 8103100770 Public version of draft emergency plan for facility. include* 
draft States of VT 4 NH radiological response plans, local 
plans for four VT cities, five NH cities & seven MA cities. 

» Vermont Yankee Nuclear Power Corp 81/01/02 1000pp. 

07006 001. 


0103310338 Ltr to all lltenseos of operating plants t* holders of CPs 
forwarding NUREQ-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/o end. 

EI&ENHUT.O 0 Division of Licensing 81/03/05. 6pp 


6103300475 Requests that snc 1 emergency planning info be made 
conspicuously available to public Great public interest 
ant t cl pate d. U/o end 

GOITOER.J L Division of Rules and Records 91/03/17 Ip. 

oaosa 126 


9103200212 Provides info re compliance w/revl*ed lOCFflSO. 40 6 now Ap p R 
to 10CFR50. Includes fire protection of safe shutdown 
capab 1 1 1 ty . f ire brigade l emergency lighting. 

ICIDER«L H Vermont Yankee Nuclear Power Corp. 81/03/16 3pp 
07970. 244. 


91 033 10619 Notification of 010330 meeting w/util In Bethestfa.MO to 
discuss post-Ttlf requirements for emergency operations 
facility 

ROONEY. V. L. Operating Reactors Branch 2 01/03/25. 2pp. 

0006 1 : 020 


H Oenerol correspondence 


8103110117 Responds to ltr re comment on reported shipment of loiu level 
waste w/tapod-over hole in side of drum Package had sealed 
inner liner. No leakage or loss of containment took place. 

DO 80-36 re facility end. W/o end. 

5TELL0. V Director's Office. Office of Inspection and Enforcement 
Bl/02/27 2pp 07004 309 



- -8 9 031 10 1 24 Request i order Indepth Jn^Mtigatlon Into al UgdUone of 
Unsafe rajnt practices V sloppy handling of wastes 
PRIEST. N Affiliation Untnoun 81/01/31 Ip 07884 311. 


8103110759 Responds to recent itr re reported sMp/uent of low level 
ivaete drum w/ tap e d -over hole on side Since sealed inner 
liner provided L no leakage or containment loss occurred.no 
violation of NRC packaging requirements took place 
8TELL0- V Office of Inspection & Enforcement. Office of the 
Director 01/02/27 2pp 07073334 


0103101019 Responds to 000216 Itr requesting full public investigation 
of safety violations 6 repair costs for facility Enel 
Decision DO 00-36 addresses sirllar concerns. N/o encl 
9TEUL0- V Director's Office. Office of Inspection and Enforcement 
61/03/12 2pp. 07954 162 


— 6103181025 Requests foil public Investigation of safety violations & 
repair costs at facility 

HARAOWIT*. P. W Affiliation Unknown 00/02/16 Ip 07934 164 


61031BI032 Responds to Itr requesting full public investigation of 
safety violations 8. repair costs for facility Enel 
decision Of) BO-36 addresses similar concerns Ul/o enc 1 
5TELLD. V Director's Office. Office of Inspection and Enforcement 
01/03/12 2pp. 07934. 160 


6103101037 Requests full public Investigation of safety violations at 
fad 1 1 ty 

HOVLE. S Affiliation Unknown 01/03/12 Ip 


8103101042 Responds to 810209 Itr requesting full public Investigation 
of safety violations t repair costs for facility Enel 
Decision DD 80-36 addresses similar concerns. U/o encl. 

8TELL0. V Director's Office. Office of Inspection and Enforcement 
81/03/12 2pp 07994 109 


81031BI091 Requests full public investigation of safety violations & 
repair costs at facility 

HUMPHREY. M J Affiliation Unknown 01/02/09 Ip 07934:110 


0J&3131O59 Responds to Itr requesting full public investigation of 
safsty violations S* repair costs for facility Encl Decision 
DO 30-36 addresses similar concerns U/o encl 

&TELLO, v. Director'* Office. Office of Inspection and Enforcement 
81/03/12 2pp 07994 137 


J Insurance J. indemnity information 


Q 1 03 1 30389 Forwards Endorsement 6 to NELlA Oinder EB-32 & MAELU Binder 
K0-32 

CAREY* W. W. Vermont Yankee Nuclear Power Corp 01/03/09 4pp 
0791 1: 394 


0103310471 Forwards Endorsement 7 to MEL I A Cinder ED-32, End orsemen t 96 
to NELIA Policy NF-1B9 t Endorsement 49 to MAELU Policy 

rr- 36 . 

CAREY, W U Vermont Yankee Nuclear Power Corp 91/03/29 6pp. 

09099; 203 


P Operating license stage documents 6 correspondence 


8103190732 Ltrs to all licensees of operating p 1 an t • , ap p 1 1 c an t s for 
OCs !■ holders of CPs re control of heavy loads. Requests 
review per guidelines In NURE0-061 2 Forwards NRC position re 
interim actions & request for addl InPo. 

EI8ENHUT, D. 0 Division of Licensing 00/12/22 30pp. 


91O319OG07 Ltr to all licensees of operating plants S, applicants for 
QLt S< holders of CPs re program for environ qua 1 1 f 1 ca 1 1 on 
of «e f ety-r elated electrical equipment Items addressed 
Involve cold shutdown. rep 1 acement parts 8, NUREQ-0737. 

ElBENHUTrD. 0. Division of Licensing 01/01/19. 6pp. 


9103240290 Ltr to all SWR licensees forwarding Buppl 1 to generic 
safety evaluation on BUR scram discharge sys Bummprliet 
re-eve I uat t on of Interim measures recommended per B01201 
safety evaluation. 

ErSENitJT, D. 0. Division of Licensing 0J/OJ/23 2pp 


9103120014 Ltr to all licensees of operating plantSrCP holders & OL 
app 1 leant t , « * c ep t Indian Point 2 t 3. Zion 112 1 TMI-l, 
forwarding inadver tently omitted pages from NRC B01222 
request for addl Info re control of heavy loads. 

EISENHUT. D. 0 . Division of Licensing 81/02/03. 6pp. 


0103160669 Ltr to all operating plants & CP holders forwarding 
clarification of TMf Action Plan I tom 111 A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation dates will be ret 
EISENHUT. 0 G Division of Licensing 01/02/10 I2pp 

0103110412 Forwards 'Partial Rev i eij. Equ i pmen t Evaluation Rept by Ofc of 
Nuclear Reactor Regulation for VT Yankee Atomic Power Co.vT 
Yankee Atomic Power Station ' IJrltten response requested 
NOVAK, T M Assistant Director for Operating Reactors 81/02/20. 

4pp 07094 060 


--0103110416 'Partial Re v i ew. Equ 1 pnm t Evaluation Pept by <Jfc of Nuclear 
Reactor Regulation for VT Yankee Atomic Power Cq.VT Yankee 
Atomic Pojer Station " 

* Office of Nuclear Reactor Regulation. Director 81/02/20 
23pp. 07084 072 


8103250024 Ltr to all power reactor licensees 6 license applicants re 
NuREG-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis tc 
justify use of erlstlng low flow controller 
ElBENHuT.D 0 Division of Licensing 01/02/20 Opp 


9103030777 Forwards minutes of 8I012Q~29 meeting w/NRC re DUR reload 
licensing irethods 

SMITH, R L Vermont Yankee Nuclear Power Corp 61/02/29 5p p 
07793. 086 


8103230030 Ltr to all licensees of operating nuclear power plants t> 
applicants for OLs (eicept St Lucie. Units 1 L 2) Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures 
EISENHUT, D 0 Division of Licensing 01/02/29 5pp 


0103110810 Confirms 910302-06 engineering analysis for purpose of 
identifying vital equipment at site NRC contractors 
require access to both facility info t> areas 
IPPOLITO. T A Operating Reactors Branch 2 Bl/02/26 3p? 

07876. 359 


8103170225 Ltr to all OUR licensee* (etcept Humboldt Day 8c LeCrosse) 
requesting review of AS^E Code Class J 8 2 pressure boundary 
piping, safe ends t* fitting iratl per guidelines of encl 
Revision 1 to NURL'0-03 1 3 Model Tech Specs only encl 
EISENHUT, D 0 Division of Licensing 01/02/26 3pp. 


--0I 03 i 70266 Mode] Tech Specs Pages 3/4 0-2. 3/4 0-3.3/4 4-7 h 3/4 4-9 re 
surveillance requirements for A8ME Code Class 1,2 6 3 
components 8< RCS operational leakage limiting conditions for 
Operation 4 Surveillance rsqt/i 
» General Electric Co 01/02/26 4pp 


□103110024 Forwards safety evaluation supporting reactor bldg crane 
mods re shipping cask lifting device per 010211 ltr 
IPPOLITO. T A Operating Reactors Branch 2 BI/03/02 3pp 

07805- 007. 


--8103110020 Safety evaluation supporting reactor bldg crane mods re 
shipping cask lifting device to be used w/CN9 4-45 cask. 

* Office of Nuclear Reactor Rogulation, Director Bl/03/02 2pp 
07005: 010 


8103130079 Confirms agreements reached In 010220 telcon re NRC BIQ109 
order for BUR scrar. discharge sys Needed equipment 
procurement will be e « pe d 1 1 ed . Pre s sure setpoint i. time delay 
for turbine an tt motor i ng will be changed 

IPPOLITO, T. A Operating Reactors Branch 2 Bl/03/02 3pp 

07912. 014 


9103190206 Forwards Amend 63 to License DPR-2B. safety evaluation V 
notice of Issuance 6 ava i lab i 1 i ty . 

IPPOLITO. T A. Operating Reactors Branch 2 Bl/03/02 3pp. 

07965 049 


>8103190216 Amend 63 to License OPR-20, 1 nc or pore tl ng TMJ-2 lessons 
learned Category A requirements re valve position 
1 nd 1 c at 1 on. c on te 1 nment l so 1 a 1 1 on . 1 od i ne monitoring L 
emergency power supp ly / l ned e quat e core cooling. 

IPPOLITO. T A Operating Reactor* Branch 2 81/03/02. 10pp. 

07965 051 


--0103 190232 8ofety evaluation supporting Amend 63 to License DPR-2B 
* Office of Nuclear Reactor Regulation, Director. Bl/03/02 4pp 
07963.061 


■0103190247 Notice of issuance & availability of Amend 63 to License 
DPR-20. 

IPPOLITO, T A Operating Reactors Branch 2 01/03/02. 2pp 

07965:065 



100 


DOCKETED ITEMS 


8133160263 fcr-arM truest for *66 1 info re containment purging during 
rornal plant <p»ret icn Info requested witM n 43 day* 

IPPCLITO. r a Operating Reactor* Branch 2. 01/03/03 3pp 

07944 060 


01O31CO341 Ditcuise* preliminary results of NRC review of environ 
aualiflcetior of safety-related electrical equipment Oased 
on evajoatior of identified deficiency* contained in 010220 
ltr. safe operation it atturpi 

HEICt'rt.L.H vetrert Yerkae Nuclear Pcuer Carp 81/03/04 ip 
07067 252 


8103120799 Requests that 80101** 4 810127 c oirr.i tren 1 1 re EH* scran 
discharge tys be nodtfied to t omp l y c/921231 •rod completion 
date & divert* i nt tr orient l on design criterion Revised Tech 
Specs -ay be required prior to operation w/rvodiflei *j*. 
IPPO-ITO.T A Operating Reactors Graneh 2 01703/06 .Iff 

07905 010 


8103 I 3035 1 Forwards yODAP- I -A. 4per at icna 1 Oft p r ogram, Ravi * i on 9, re 
duties & responsibilities of personnel involved in 
ei t a b 1 1 s h i ng h executing operational GA projrim 

JQm'»SOM> 11 P Yankee Atomic Electric Co 01/03/09 lp. 07907 1 04 


- - 0103 1 30359 Operational Oft p r oq r an, Rev v l i or 9. re duties 6 
responsibilities c ( personnel involved in establishing 4 
executing operational Oft program 

MARTIN, R L . PME. 0 0 , MOODY, 0 £ Yankee Atonic Electric Co 
01/03/09 43 p p 0 7907 105 


810316OS6B Provide* addl c l a r i Y 1 c a 1 1 on re corMtment* to Iters 
ft H 3 3. I I k 3 30. Ill A 2. Ml D 3 4 l I. A I 31 1 >. Plant 
procedures npu include prompt 4 annual reporting 
r e 4 v t remen ta 

SMITH. R L Vermont Yankee Hvc Iter Power Corp 91/03/10. 2pp. 
07917 146 


8103310004 Ltr to all licensees of operating p I ants, app ii tants for QL* 
t holder* of CPs forwarding SECY-81-119 re info necessary to 
establish environ qualification of sa f e ty-r e I a tec electrical 
equ ip.mant 

ElSFNhUT.D 0 Divi*ion gf Licensing. BI/03/10 6pp. 


8103190073 Requests submittal if review fee fer proposed change to 
Reload 7. submitted 030819 

MILLER. WO License Fee Management Branch 01/03/11 ip 
07965 119 

8103190166 Forwards Amend 64 to License OPR-20. safety evaluation l 
notice o# issuance 4 availability 

iPPOLrlO.T A Operating Reactor* Branch 2 01/03/11 »P 


*• -8103 1 90 1 72 Amend 64 to License DPft-28. changing Tech Bpoce to permit 
performance of stability L recirculation pu-p trip tests per 
util 810212 submittal 

IPPOLITO.T ft Operating Reactors Branch 2 81/03/11 2lpp 


--01O319O175 Safety evaluation supporting Amend 64 to License DPR-28 
• Office of Nuclear Reactor Regulation, Director. 01703/11. 7pp 


- - Q103 1 9QI81 Notice of issuance 4 availability of Amend 64 to License 
DPR -28 

I P POL I TO , t a Operating Reactors Branch 2. 31703/1 1 2pp 


0103270099 B u.-ra r y of ©10304 meeting u/Mark J owner* group L GE in 
B»thesda>H0 re s upp 1 emen ta r y tests conducted in full-scale 
test facility 4 resolution of outstanding Mark I Issues per 
r4J.9EG-066t Slide presentation & list of attendees one] 

G9IME3.C I Licensing Branch 3 81/03/16 Spp 


B 1 03230462 Requests eie-ption from requirement* of Item 3 2 4 of G01124 
ltr per I0CFR5O 40. to allow continued operation in present 
mode . Licensee not required to maintain inerted containment 
atmosphere 

MARSOLAIS. L D l/err-ont Yankee Nuclear Power Corp 91/03/17 2pp 
07977. 272 


0103310206 Forward* vAEC-123©. "Method* for Analyst* of BVJfls Steady 
State Core Physics," describing methods to be used to 
perform safety evaluation of Reload 6 at facility. 

SMITH- ft. L Vermont Yankee Nuclear Power Corp. 81/03/26. ip 
08060 236. 


'•-0103310214 “Methods for Analysis of BWRs Steady Btate Core Physics " 
VERPLANCK.D M . PILAT.E E , 6LIFER. B.C Yankee Atomic Electric Co. 
YftEC- 1238 81/03/24 I37gp. 03060:237 


0 Inspection reports. IE Bulletin* *, correspondence 


0103040345 Forward* IE tnsp Rapt 90-271/80-18 on 001202-04 No 
ranc onpl lane e noted 

CARtSON. R T Reg i oh I* Philadelphia. Reactor Construction $. 
Engineering Support Branch 80/12/31 2pp 07620 141 

- -8103040335 IE tn*p Rept 50-271 /BO-18 on 801202-04 No none o m? 1 1 am e 
noted Major area* inspected fir© barrier penetration mods i* 
fire areas In electrical penetration seal* 

ZOLTAY. P . FDNETER.5 D Region 1, Philadelphia. Reactor 
Construction % Engirse-rlng Support Branch G0/12/30 9pp 
07820 HO 


8103100229 Respond* to IE Bulletin eO‘17.Suppl 4. "Failure of Control 
Rads to Insert During Scram at BWR. ’• Sys consists of sensor, 
transmitter, alarm unit K remote 8- local Indicators Sensing 
device Is capacitance probe 

HE10ER-L H Vermont Yankee Nuclear Power Corp. 81/01/30 Hpp 
07063 215 


B 103 1 BO 092 Forwards IE Insp Rept 30-271/01-01 on 010103-03 No 
nonccrplldnce noted 

CARLSON- ft T Region l. Ph t lad e Iph ja. Reactor Construction 6 
Engineering Support Branch 91/01/30 2pp 07943 316 


- -B1 03 160098 IE Insp Rept 50-271/81-01 on 010103-09 No nonconpl lanco 
noted Major areas i nsp ec te d ; c «u % e Of failure of portion of 
piping connecting waterbox of last regenerative heat 
exchanger to first nonr eg em r« 1 1 ve heat exchanger 
REYNOLDS. SO Region 1. Ph 1 1 ad ♦ 1 ph I a . Office of the Director- 
TRIPP. L E Region 1* Ph 1 1 ad e l phi a. Reactor Construction h 
Engineering Support flrohth. 01/01/36 7pp. 07943 318 


Bl 00230861 Responds to IE Bulletin Gl-01, ’-Surveillance oP Mechanical 
Snubbers - No such snubter* used or planned for use at 
fee 1 1 1 ty 

C0NWAY.W F. Vermont Yankee Nuclear Power Corp 01/03/10 lp 
07977 061 


8103040223 Forwards IE tnfo Notice Bi-03. "Checklist for Licensees 
Making Not i f i cet i on* of Significant Events In Accordance 
W/10CFR90 72 " No written response required 

CRIER, B H Region l. Ph 1 1 a J © I p h i a . Office of the Director. 
01/027! 2. lp 07013 IB9 


8103190846 Act receipt of 010130 ltr informing NRC of steps tak et* to 
correct violations noted in IE tnsp Rept 50-271/60-13 
QRUNNEF-E j Region l. Philadelphia, Reactor Operation* Nuclear 
Support Branch 01/02/12 lp 07964 274 


--B1031906S5 Responds to NRC 810108 ltr re violations noted in IE Imp 
Rept 50-271/00-15 Corrective actions high radiation area 
barricaded h posted ** scram discharge headers hydrolyted to 
reduce lose rates 

CONWAV.W.F Vermont Yankee Nuclear Power Corp. 01/01/30. 2pp 
07964 275. 


—810319006*3 Forwards IE Insp Rept 90-271/00-13 on 000913-1017 t notlc 
of violation 

BRUNNER. E J Region I, Philadelphia. Reactor Operations Nuclear 
Support Drench 01/01/08- 2pp. 07964 277. 


-8103190970 Notice of violation from insp on 600919-1017 

♦ Region I. Ph 1 Jadelphia, Office of the Oirector. 00/12/04. Ip 
07964: 279 


—0103190079 IE Insp Rept 90-271/00-15 on 00091 9-10! 7. None omp 1 1 an< * 
noted failure to barricade l post area as a high radiation 
area. 

COLLINS. 0. J . FOLEY. T F. . SA98ANI , A Region 1, Ph 1 1 ede I ph I a, 
Office of the Director. 00/12/04 29pp. 07964*200. 


0103030263 Forwards Suppl 3 to IE Bulletin 00-17. "Failure of Control 
Rods to Insert During Scram at BUR." No written response 
required. 

ORIER.B H Region I. Ph 1 1 a d e 1 p h ia. Office of the Director. 

01/02/13 ip 07790 309 


0103200195 Forwards JE Info Notice Bl'04, “Cracking In Main Steam 
Line* * No response required 

GRIER. B-H Region I. Philadelphia. Office of the Director. 
01/02/2? Ip 07972 036. 


8103200163 Forward* IE Circular 81-03. “Inoperable Seismic Monitoring 
Instrumentation.” No written response required. 

GRIER. 0 H Region 1. Philadelphia# Office of the Director 
81/03/02 ip. 07971 361. 



810320^034 Forward* reviled !£ Bulletin 91-01- 'Surveillance of 
Mechanical Snubber*-" u/correc tid Pagea 3 & 6 Change in 
l d e r» t 1 f 1 c e 1 1 on of facilities w/CP tt> which bulletin l« 
applicable doe* not affect util requirerents 
£RIER»0.H Region 1- Philadelphia. Office of the Director 
Bl/03/04 Ip 07960 196 


8103130363 Fulfill* 801023 c email tmen t to advise NRC of Puel tnsp 
program for 1901 refueling outage OF formal recommendation 
will be delayed for several month* Fuel tnsp plan* will be 
available 60 dag* prior to Oct 1981 refueling outage 
SMITH, fl L Vermont Yankee Nuclear Power Corp 01/03/06 Ip 
07907: 1*18 


9103200282 Forward* IE Info Notice Gl-06. "Failure of ITE Model K-600 
Circuit Breaker " No response required 

GftIER,B H Region l. Philadelphia. Office of the Director 
01/03/11 Ip 07969 019 


R. Periodic operating report* t related correspondence 


9103170335 Forward* ‘Effluent K Waste Disposal Semiannual Rept 
Radiological Impact on Man for Jul-Oec 1900 " 

Srtl IM. R L Vermont Yankee Nuclear Power Corp 01/03/10 ip 


--G 103 170561 "Effluent V Waste Disposal Semiannual Rept. Radiological 
Impact on Man fqr Jul-Dec 1900 " 

« Vermont Yankee Nuclear Power Corp. 81/03/10. 53pp 


8103300319 Forward* "Annual Operating Rapt for 1981 ” 

SMITH, ft L Vermont Yankee Nuclear Power Corp 01/03/23 Ip 
06037 156 


--QI03300324 Annual Operating Rept for 1901 " 

* Vermont Yankee Nuclear Power Corp. Gl/03/23 9pp 00037 137 


5 Repor table occurrences, LEffs if related correspondence 


0103030931 Forward* lER 01-006/03L-0 

MJRPHY-W P Vermont Yankee Nuclear Power Corp 01/02/29 ip 
07790 Oil. 


--B103030896 LER 0 1 -006/03L -0 on 010127. ATUB/rec 1 rc ulat ion pump trip high 
pressure trip point* from PT-2-3-56Bmr 36Cm & 56 Dm tripped 
above Tech Spec level during surveillance testing per 
operation procedure 43*2 Caused by instrument drift. 

KURPHy. w P Vermont Yankee Nuclear Power Corp 81/02/29 Ip 
07790:012 


8103090346 Forward* l_ER □ 1-007/03L-0 

MURPHY, W P Vermont Yankee Nuclear Power Corp 01/03/04 Ip. 
07843: 256 


6103240530 Forwards LER B1-006/Q3L-0 

ML'flPHY, W. P. Vermont Yankee Nuclear Power Corp. 01/03/20 Ip. 
07984:343 


**•*0103240532 LER 8 1 -OC0/O3L-O : on 010210. reactor core isolation Cooling 
pump tripped Caused by electrical cable connector detaching 
from EOR. Connec tor replaced. 

MURPHY, HP. Vermont Yankee Nuclear Power Corp 01/03/20. lp 
07904 346. 


CCCKET 30-272 SALEM NUCLEAR GENERATING 8 TAT ION. UNIT 1 


F. Security, medical, emergency & fire protection plan* 


0101070330 Release* public version of util emergency plan 
F'ELTON. J M Division of Rules and Records. 80/12/01. Ip 
07401- 228. 


-~9l0t22Q627 Forwards public version of emergency plan. 

LlSRlZZIiF P Public Service Electric & Oes Co. of New Jersey 
80/07/17. Ip. 06171:299 


— 9(01070333 Public version of emergency plan. 

• Public Service Electric (. 0*s Co. of New Jersey 00/07/12. 
390pp. 07401:229 


9103020140 Approve* proposal to suppl five-man fire brigade ur/addl 
member until all brigade members receive full training or 
until 610131 

VAROA. 8. A. Operating Reactors Branch 1. 91/01/23. 2pp. 07704:349 


B1030S0336 Releases public version of emergency plan for facility. 
FELTON.J.M. Division of Rules and Records. Gl/02/17. Ip. 


--0103050344 Forward* public version of revised emergency plan, in 
response to NRC request for addl Info 

MITTL.R L Public Service Electric l Gas Co of New Jorsoy 
01/01/30 4pp 07006 OOL 


-“01 0305035 1 Publtc vfi -Jion of revised emergency pisn 

« Public Ser v 1 c e Electric f* Oas Co of New Jersey 01/01/30 
30 p p 0 7006 001 

8103100264 Ltr to all power reactor licensee* w/plant* licensed prior 
to 790101. Forwards NRC position t request for addl info ro 
safe shutdown capability for compliance w/G0lll9 fire 
protection rule 

EI3ENHUT.D 0 Division of Licensing B 1/02/20 I3PP 

0103100000 Request* that enc i emergency planning info be made publicly 
available U/o 8102130332 

SQUOER.J I. Division of Rule* and Recordo. Ql/02/37 Ip 
07833 169 


0103100083 Requests that encl emergency planning info be made publicly 
available u/o 810213C064 

SflVDER.JL Division of Rules and Records 01/02/27. ]p 
07033 170 


0103160264 Aek receipt of BC0333 1 tv transmitting -nods to util security 
plan Comment* t review guideline withheld (ref 10CFR2 7901 
Orants extension until 010316 to provide eddl info on guard 
training program 

VAROA, 0 A Operating Reactor* Branch 1 01/03/03. Ip 07921 232 


81033 ! 0330 Ltr to all licensee* of operating plant* & holders of CPs 
forwarding NOREQ-0696. ‘Functional Criteria for Emergency 
Response Facilities * Criteria describe acceptable rretnoc 
for meeting NRC requirements IJ/o encl 

EIGENHUT.O 0 Division of Licensing al/03/09 6pp. 


OJ 0326 1 099 Forwards emergency planning info for placement in L.POft U/o 
0103030344. 

SODDER.J L Division of Rule® and Records. Ql/03/11 ip 
00040: 270 


0103170271 Forwards Submittal 2 of security training t> qualification 
plan Plan withheld (ref 10CTH2 7901 

UDERITZ.R-A Public Service Electric L Oaa Co of New Jersey 
01/03/13 ip 07939:213. 


0103240604 Discusses evaluation of 001031 fire test rept, "Cable Tray 
Fire Test - 3M Fire Harrier Gy* " 0y% eshibits equivalent 
or better characteristics than Kiouool 8- can provide 
acceptable fire barrier for cable trays U cables 

TEDEBCO.R. L Assistant Director for Licensing (31/03/10 2pp 
07989 100. 


8103230713 Submit* info re fir* protection program backfit Item 
compliance u/10CFR90, App R. 

MITTLrft. L. Pubiic Service Electric 6 Oa* Co of New Jersey. 
01/03/19 Ipp. 07977 344 


8103310351 Forwards revised pages for security training S, qualification 
plan Encl withheld (ref I0CFR2 7901 

UDERITZ.R A. Public Service Electric & Oas Co. of New Jersey 
Ql/03/24. Ip 00079 150 


0 Adjudicatory correspondence 


0103050695 Forwards util 61022*1 ltr to NRC noting minor editorial 
errors & providing clarification re procedural steps for 
spent fuel rack replacement per safety evaluation suppl In 
support of OL Amend 33. Related correspondence 

UETTERHAHN.M J Conner, Mopre l Corb*r. 81/03/26 2pp. 07039:293. 


— 0103050690 Discusses minor editorial errors & provides c 1 a r 1 # 1 c a t i on 
procedural steps In saPety evaluation suppl in support oP 
Amend 33 Related r orree ponder co. 

MITTL.R. I.. Public Service Electric It Oat Co of New Jersey 
01/02/24. 3pp 07029 293 


0103030573 Brief opposing Lower Allens Creek Township 00 1104 exception 
1 AC $* EC Coleman 6011 11 e * c ep 1 1 on s . ASLB 901024 decision 
should be affirmed 

MOQRE, J E. Hearing Branch 3. 01/02/27 6Spp. 07793:336. 


--81 03030S77 Notice of finality of Corrmlssion action w/regar <f to final 
ganarlc FES on handling $* storage of Spent light water power 
reactor fuel (NURE0-0575 I. Cfi* 1 1 f iCate oP 8vc encl 
CH ILK, 0 j Office of the Secretary of the Commission 01/02/27 
4pp 07793.301. 


8103100617 Notice ot 010430 oral 4 rj u * ( nt in Betfi«sd«- I'D on appeal* of 
T CL.n ship of Lower Allouays Creel 6 AC K RC Coleman frc-n A.5LG 
601077 initial decision 

fllSHOP.C J Atonic Safety and Licensing Appeal Panel 01/03/12 
ip 0 794? 20k 


3103100639 Older scheduling 810430 oral argo-ent on appeal* ef Tc-jnship 
gf Louer AJlc^ays Creek *, AC t EG Colenan fro*-. A5L0 E01027 
initial ietiiun- in Ge t n e ade . 1*0. 

BISHCP. C J A ten | c Safety and LlCentinp Appeal Panel Gl/03/1? 

2? p 07947 321 


H General corresponjenc e 


0103260651 Eif reset s concern re NR C failure to ©ipedlte action on 
completed t/or readif-to-jperate facilities Alto expresses 
concern re intervenor groups vM<h r««ua indirect govt 
funding 

TALMA- J 1 . J w Affiliatun Unknown 81/03/21. Ip 


OI03260GJ9 Urge* NRC to expedite full po~er licensing of facilities 6 
reit art of TH1-1. Concern for safety 6 careful review of 
licensing process has gone beyond reescrabte caution 
TAlhaOI.J u Affiliation unknown Qt/OJ/21 lp 09037.34b 


J Financial inf onra t I on 


0103170584 Forward* Annual Financial Kept 1930 

Ex'iaolE f . E J RM ladelph ia Electric Co 91/03/13 7 pp 


- -H 103 1 70596 Annual Financial fiept 1 980 

* Public Service Electric l Gas Co of New Jersey 01/02/16 
53pp 


— 9103170606 Annual Financial Rept 1900 

« Philadelphia Electric Co 01/03/13 46pp 


- - 8103 1 70616 Annuel Firanc ipl Rapt 1980 

• Atlantic Electric of New Jersey 81/03/13. 40pp 


0103100537 Forward* Annual Financial Pepts for 1900 k sur-ary of 
projected internal cash flow stetenent for 1901. 

SChNE T DcR . F u Putllc Service Electric 6 Oa* Co. of New Jersey. 
01/03/13. 7p p . 


J. Insurant® b incer-nity in f prir.a t i on 


G 103060362 For.acis Endorsement S to UAEUJ Hinder Ml -60 % End or ssr.ent 2 
to MACLU Binder XQ-72 

CORREA, n A Marsh 4 lie Lennon* Inc - M b M Nuclear Consultant*. Inc 
Olv 81/01/27. 5pp. 07640 233 


0103060515 Forwards End orser ©n t 43 to I.ELIA Policy NF-230. 

CORRFA- M A Marsh t> McLennan. Inc . M M Nuclear C©nsu 1 1 a nt o. I nc 
Olv 81/02/23 2f>F 07036 228 


0100090607 Forward* Endorsement* 6 V 4 to NELlA Binders EB-60 6 ED-72, 
respec t Ive ly 

CORREA, M A Public Service Electric & Qas Co of Jensy 

01/02/27 3p p. 07044 151. 


6103110712 Forward* Endorsement A to MAELJ Binder XO-60 %> Endorsement 
4 to MAFLU Binder XG-72 

CORREA. M A. Marsh <* McLennan. Inc -HIM Nuclear Consultants. Inc 
01 v. 81/03/06 3pp 0700 5 J26. 


P Operating license stage document* & correspondence 


0103110373 Informs that B-3 narrative currently usod In 0„ Issuances 
may have to be mod i Fled . t died an forwarded .'«r o U/o end 
MIRAGLIA.F J Licensing Branch 3. G0/I2/I9. Ip 07804:143 


0103190732 Ltr* to all licensees of operating p 1 en t «. app 1 icon t « for 
CLs 4 bolder* of CPs re control of heavy 1 oad *. Roque »t* 
review per guideline* In NUREG-061? Forwards MIC position re 
interim actions 6 request for addl info. 

EI8ENHU7, D <5 Division of Licensing. 80/12/22 30?P 


8102270565 Notification of contract «* ©cut I on. Mod 2 to 'Environ 
Monitoring Profran U/C oemo nwea 1 th of PA " Contractor 
Commonwealth of PA 

JAIBDEH. L. Research Contracts Branch PIN B-Slll 01/01/07 |p 
07772: 351 


91031903Q7 Ltr to all licensee* of operating plant* 6 applicant* 
Ots U holders of CPs re program for environ qua 1 1 f i c a 1 1 on 
of safety- related electrical equipment Iters addressed 
involve cold shutdown, rep lac enefit parts L NUREO-0737 
E rSENH'/T. 0 0 Olvtsion of Licensing Bl/01/19 6pp. 


□ 103120014 Ltr tc all llcer«««» of operating plants. CP holder® «. 
app 1 leant® . e»c ep t Indian Point 2 6 3* Mon i fc. 2 6 TMI-1, 
forwarding inadvertently omitted pages fron NRC 001222 
request for a<JC 1 info re control of heavy loods 
EIBENHUT.D 0. Division of Licensing 01/02/03 6pp 


9103300160 Ltr tc all operating PUR licensees requesting info on 
auxiliary feedwater sys seismic design Forwards request for 
addl info, list of actions requested of licensees w/o 
seismlcally qualified *y* 6 results of WflC walldouns 
E1SENHVT. 0. O Division of Licensing Bl/02/10 13pp. 


B10304C970 Submits sun-Tar* of decision* reached at 791116 meeting 
791119 site visit re containment sur*p purp capability to 
operate effectively in poat-LGCA recirculation node 
VAR0A.3A Operating Reactors Branch 1 01/02/13 4pp 0791 


91C303<VM4 Forward® application to «rer»d License DPR-70 4 propose 
Spec changes Trip of ma l r. feedwater pumps starts motor 
driven auxiliary feedwater pumps only 

UDERltl.R A Public Service Electric 6 Oa* Co of New Jersey 
Ql/02/17 2 p p 07790 I B I 


- -81O3O3O0OV Application to amand License CPrt-70. c hang 1 ng Tech 9p 
reflect N'JREO-0378 re Trtl-I lessons Learned Category A 
L terns 

BCHhE I DER. F W Public Service Electric 6 Gas Co. of Noui Jer® 
01/02/17 4pp 07790 193 


810303G012 Proposed Section 3 Tech Spec changes for facility Lt 
conditions enc | 

* Public Service Electric & Gas Co of blew Jersey 01/02/17 
3 7p p 0 7 790 107 


6503160669 Ltr to ail operating plants 6 CP holder® forwarding 
clarification of TM 1 Action Plan Item III A. 1 2 re upgrade 
cf emergency support f ac i 1 i 1 1 e* . Requ e s t* confirmation within 
43 days that 1 r.p l emen ta 1 1 on dates will be net 
EI86NHUI. 0 0 Division of Licensing 01/02/18 13pp 


0 103250024 Ltr to all power reactor licensees t license applicant 
NLPREQ *C6 1 9 cr Iterla- T ootnote 2 in Table 3 tontains error due 
to leakage testing deletions Licensee may submit analysis to 
justify ut» of ©listing leu flow controller. 

EISENI'UT/ D 0 Division of Licensing. Dl/02/20 Hpp 


01O3G6O439 Bequests addl paj-'ont re 001 120 application for 
or gani iat 1 onal changes to Tech 8pec*. Class III fee required 
for Unit 1 

MILLER. U.O License Fee Management Branch. 01/02/23 lp 
07035 249. 


0103110221 Forwards "Equipment Evaluation ftept by Ofc of Nuclear 
Reactor Regulation for Public 6vc Eloctrlc & Gas Cq, Balm 
Unit l** partial rov i ew. Ur 1 1 1 en response required 
NOVAK. T ri. Assistant Director for Operating Reactors 01/02/2 
3 f? 0788 4 162. 


- -9103 l 10229 'Equipment Evaluation Rept by Dfc of Nuclear Reactor 
Regulation for Public Ovc Gas & Electric Co. Golem Unit 1." 

* Office of Nuclear Reactor Regulation. Director Bl/02/23 
23 fp O70B4: 163 


QI031 1 0789 Noll f los that util 791029 response ro Inadvertent safe 
Injection during surveillance testing adequately addresses 
NRC concerns hatter io resolved. 

VARGA. 8 A Operating Reactors Branch I 81/02/24. 2pp. 0797 


0 1 0323 0 030 Ltr to all licensees of operating nuclear power plants 
applicant* for OLs (except 6t Lucie. Units 1 L 2) Requests 
utjl review to determine capability to mitigate station 
blackout event & promptly implement emergency procedures 
E18EMKUT. 0. G Division of Licensing Ql/02/29 5pp 


9103050699 Forwards util 810224 ltr to NftC noting minor editorial 
errors b providing clarification re procedural steps for 
spent fuel rack replacement per safety evaluation suppl in 
support of CL Amend 33 Related correspondence 

ME T TEP-HAHN* M J. Conner* rtoorc fe Corber 81/02/26 2pp 0782 


- -9103090698 Discusses Minor editorial errors 1* provides clariflc 
procedural steps In safety evaluation suppl in support of 
Amend 33 Related correspondence. 

MITTL.R. L. Public Service Electric & Gas Co. of New Jersey 
01/02/24. 3pp. 07029:293 


0103170136 ' Insorvjce Testing Pr og ran. 8a 1 en Nuclear Generating Station. 
Unit I . • safety evaluation for 790901-001201. 

F£HR 1 NQER. J ft . RQC^I'OLO.H C EGtO tdafo. Inc FIN A-<j 250 
0103170136 01/02/28 *Opp 07939.039 


6103050208 Forwards measured leakage rates for %y* outside containxent 
likely to contain radioactive natl. in response to 
NUR ED-0578. Ken J. l 6 a 

MITTL.R L Public Service Electric ft Oat Co of New Jersey 
01/03/02 3pp 07027 011 


0103110379 Responds to N*N? 010223 list of deficiencies re environ 
qualification of sa Fety-r e lated electrical equipment Review 
of equipment performed per NURED-0500 ft It* Bulletin 79-OlD 
Facility can continue to operate in safe nannir. 

SCHNEIDER* F w Public 3ervice Electric ft Oas Co of N bj Jersey 
01/03/06 2pp 07072.309 


0103160460 Forwards addl amend fee to cover fee discrepancy caused by 
reclassification of amend*. per NRC 010220 ltr 

SCHNEIDER. F W Public Service Electric ft Oas Co of New Jersey. 
01/03/06 Ip 07917 339. 


— 0103160471 Describes procedures for processing Itrs u/checU received 
directly by License Fee Mg l Branch 

01009. R License Fee Hanagexsnt Branch 81/03/13 Ip 
07917.360 


0103230307 Forwards Amend 31 to License DPH-70, safety evaluation & 
notice of issuance ft availability 

VARDA. S. A Operating Reactors Branch I 01/03/06 3pp 07995 290 


0103230311 A-nend 34 to License UPR-70. rovi s ing radiological Tech Specs 
to incorporate new requirements ro reactor decay heat 
removal c apab 1 1 J ty 

VAHOA. Q A Operating Reactors Branch 1 01/03/06 I9pp 

07995 293 


— 8103250316 Safety evaluation supporting Amend 34 to License 0PR-70 
a Office of Nuclear Reactor Regulation* Director 01/03/06 3pp 
07993 300 


0! 032303 18 Notice of Issuance ft ava 1 lab 1 1 1 ty of Amend 34 to License 
PPR"70. 

VARDA, 0 A Operating Roactors Branch 1 01/03/06 2pp, 

07993:311. 


0103230424 Advises of review of deficiencies Identified In NRC 810223 
ltr Fully qualified replacement equipment will be Installed 
by 020630 per R01024 order Fur mod of license re environ 
qualification of saf oty-re lated electrical equipment 
SCHNEIDER. F. W Public Sorvtce Electric ft Oa* Co. of New Jereoy 
01/03/06 Ip 


0103160913 Forwards application for amend of License DPR-70* c on s i s t i ng 
Of proposed Changes to App A Tech Specs ro containment 
cooling sys fan coll units Class 111 attend fees enc 1 
UDERITZ.R A Public Service Electric ft Oas Co of New Jersey. 
01/03/09. Ip 07913.193 


--0103160323 Application for emend ta License DPR-70. consisting of 
proposed changes to App A Tech Specs re containment cooling 
s y * fen coll units 

SCHNEIDER. F. W. public Service Electric ft Gas Co of New Jersey- 
81 /03/09 3pp. 07913 156 


— 8103160931 Proposed changes to App A Tech Opecs 3 6 . 2 3 ft 4 6 2 3 re 
containment cooling sys 

* Public Service Electric ft Das Co of New Jersey. 01/03/09 
2pp. 07913:159. 


□103310804 Ltr to all licensees of operating plants. applicants for OLs 
ft holders of CPs forwarding SECV-81-U9 re info necessary to 
establish environ qualification of saf ety-related electrical 
equipment. 

EI 0 ENHJT, D O Division of Licensing 81/03/10. 6pp 


8103290626 Forwards revised Tech 8 psc Pages 6-5.6-6,6-19 ft 6-16. 
implementing 801024 order for QL mod re environ 
quel 1 flee t ion of s« f * t y -re lo ted electrical equipment. Changes 
mandated by order u*r« not Included in original issuance 
VARDA. 8 . A. Operating Reactors Branch 1 01/03/11 3pp 07998 341. 


— 8103290632 Revised Tech Spec Peges 6-3.6-6*6-19 ft 6-16. Inc lud lng 
changes mandated by 801024 order for OL nod re environ 
qualification of saf ety-roleted electrical equipment. 

* Operating Reactors Branch 1. 01/03/11 4pp 07998:344. 


0103100564 Forwards proposed Tech Specs for \r ? 1 ene n ta t i on of dograd 
grid voltage design mods, in response to NRC 810119 request 
HtTlL.R 1. Public Service Electric ft Gas Co. of Now Jersey 
01/03/12. ip 07953 2J6 


--0103180968 Proposed Tech Specs Tables 3. 3-3* 3 3-4 ft 4 3-P re o.igin 
sofoty feature actuation sys instrumentation, trip setprints 
ft surveillance requirements- respectively 

# Public Service Electric ft Oa s Co 41 f New Jersey 01/03/12 
3p p 07993 237 


O Inspection reports- IF OutleUr.* ft corrc jpandpnce 


0103020139 Forwards IE Info Notice Bi-Ol. “Possible Failures of CE T 
UFA Relays ” No response required 

DRIER* D H ' Region I. Philadelphia- tiffice of it e Director. 

01/01/16 Ip 07785 299 


G1O3190CD5 Forwards IE Insp Repts 30-27^/00-32 ft SO-3 1 1 /tlO-22 on 
Q01 1 16- I 23 1 . No none onp 1 1 anc c noted 

BRUNNER, E J, Region t* Philadelphia- Reactor Op 0 t **» 1 1 one Nuclear 
Support Branch B 1/01/21 2pp. 07960 324 


- -01 03 1 90090 If. lps p Repts 90-273/00-32 ft 30-3 1 1 /HO *22 on HOI 116 l 23 
none omp l lane e noted Major areas 1 n s p ec t eU : f 0 1 I uwi'p of 
licensee events ft previous ln»p J t 0 ns , c on f ormoti c o w/Fuch 
Specs ft operating paran9t«r« ft log ft t ocofd rovlaus 
NQRRHOLri.L J , MILL, hi r. Region i- F»h 11 ade 1 ph i a . Office of the 
Director KEIHIQ.R R Rogion 1. Philadelphia. Reactur Uporatini 
Nuclear Support Branch 01/01/20 19pp 07960 32/, 


0103060464 Buppls 790706-0924 ft 1005 roe pun*©* to IE Bui loti* 79-02- 
•'Pipe 8 uf port Base Plate Designs Using Concrete Ftp ansi on 
Anchor Bolts •* Tension ft shear loads oti lulti bolts ate loss 
than specified ma 1 

GCHMEIDER* F W. Public Service Electric ft Oas Co of New Jersey 
01/01/23 2pp 07036 030 


0103060471 Buppls 771305 response lo IF Bulletin 79- 03, Ro v 1 * 1 p n Si. 
■Ripe Support Pete Plate Designs Using Concrete Espension 
Anchor fidl ts ‘ Turther investigation revealed one support on 
Unit 1 ft thro© safety- related supports on Unit 2 

GCUNE ITER. F W Public Oorvjcp Electric ft Oa* Co. of New jorsoy 
01/01/23 2pp 07836 032 


0103100636 1-rtedjate Action Ltr 01-03 forward I hg c err ec t Jons discusei 
in 010129 to Icon re violation of physical protection 
program. Cor r ec 1 1 ons withheld tref 10CFR2 790) 

CRIER, 0. II Region I, Philadelphia. Office of the Director 
OWOi/30 Ip 07063 028 


Ql 03240736 ftuqueat* extension until 010209 to respond tu Ovppl 3 of 
IE Bulletin 79-01D. "Environ Qua 1 1 f 1 c a t 1 on of Class IE 
Equipment," re equipment required Lo achieve ft maintain cold 
shutdown 

UDERITf.R A Public Service Electric ft Gas Co of New Jersey;. 
01/01/30 2pp 07990 022 


0103190092 Ac k receipt of 801201 ft 19 Itrs informing NRC 0 f steps tal 
to correct violations noted in IE Imp Repts 90-272/00-27 ft 
50-311/00-20 

CARlSGM. R, T. ftegvon I. Philadelphia* Rs actor Construe t loti ft 
Engineering Support Hranch 81/02/04 Ip 


--0IO3I9D7O3 Responds to NRC 801 l 03 ltr ro violations noted in IE Ini 
Repts 30-272/00-27 ft 30-311/00-20 Corrective actions fire 
brigade members trained ft individual designated to perform 
surveillance for fire barriers to Identify deficiencies. 
8CHNEIDFR.F W. Public Service Electric ft Oee Co. of Now Jersey. 
80/12/01. 3p p> 


0 103270 702 Forwards JC Insp Rept 90-272/60-33 cm G01200-12. No 
noncompliance noted. 

BRUNNER, £ J. Region 1- Philadelphia, Reactor Operations Nyrloor 
Support Branch. 01/02/04. 2pp. 00034:078 


--01O327O70B IE Insp Rept 90-272/80-30 on 001200-12. No none omp Untie e 
noted, Major areas Inspected ednlni strati vt controls for 
surveillance procedures , surve 1 I lane a testing ft tnservlce 
Insp program. 

CH0M0. J. Lf , SHAJB-E T. Rogion 1, Philadelphia, Office of tho 
Director OREEMMAN. E O Region 1, Philadelphia, Reactor 
Operations Nuclear Support Branch. 81/01/30. Mpp 0B034.000 


0103240960 Forwards Revisions 2 ft 3 Lo util responso to IE Bulletin 
79— 01B, "Environ Qualification of Claes IE Equipment 
Requests that proprietary Wovtinghous* Info be withheld 
(ro f 10CFR2 790) W/o ends 

SCHNEIDER. F. U. Public Ssrvlcp Electric ft Qa 1 Co. of Naui Jorseu. 
01/02/11. 3pp 07909 110 


0103040183 Forward* JE Info Notice 01-03- "Oeckltst for Licensee* 
Maunj Notification* of Significant Everts In Accordance 
W/IOCFR30 7 2 No ittfcn r«*j 07 >*e requit'd 

G9JER-0 M Region 1* Philadelphia. OfPice of the Director 
in /02/ 12 |p 076 J 3 03 1 


91 030401 6 J Ditcutiee l£ msp on 801007-09 t. 14-17 6 forward* notice of 
violation L proposed imposition of civil peralt., ]n»p 
eia'lned c i rc or * tanc e * r® 0OIGO4 peuonnul c antaf l n a t ion 
event L 001010 personnel eipoture event 

STKLLO. V Director's Office- Office of Inspection and Enforcement 
01/02/10 3pp 07020 l 52 


--01O3O4OI0J Hut i( e cf violation from m»P on 001C07-09 U 14-17 t, 
proposed imposition cf civil penalty lf i amount of S9O-C0O 
1 1 e -m* of not! co nip lienee involve personnel entry through fuel 
transfer tube or* E01004 i 901010- reactor vessel pump in*? 

3TELL0. V Director ‘ * Office. Office of Inspection and Enforcement 
fU/02/lfc Sd 07B20 1^5 


H 103200 199 Forwards IE Info Notice 01-C4, "Cracilng in Main Steam 
l ines. '■ No response required 

CRIER. B h Region 1. Philadelphia, Office of the Director 
01/02/27 |p 07 973 040 


G1C32002C6 Fcr L ai ds IE Circular 01-03. ‘ Inoperable Seismjc Monitoring 

[futr urentitlcti * No written response required 
OniER-D.H Region 1. Philadelphia,- Office of the 01 rector 
81/03/02 Ip 07966 177 


0J 032 0 0095 forwards revised IE Bulletin 01-01. Surveillance cf 
Mechanical Snubbers." -//corrected Pages 5 8. & Change In 
identification cf facilities w/CP to odch bulletin is 
applicable does not affect util requirements. 

CfTIER- U H Region 1. Philadelphia- Office of the Director 
01/03/04. Ip. 07969 047 


H 1 033001 54 Forwards IE Info Notice 01-06. Failure of ITE Mode) K-600 
Circuit Oreaker '■ No response required 

CftlER B Vi Region l. Philadelphia, tiff its cf the Director 
Bl/03/11 ip 07968 29? 


n Periodic operating report* l related correspondence 


P103060547 Forward* mtertd Qomtannual Radioactive Effluent Release 
flept. *' Ju 1 -*De t 1980 surraritlng liquid fr gaseous release* U 

solid waste shipments from facility 

niTTl..R L Public Service Electric L Oat Co oP New Jersey 
81/03/02 Ip 07Q39 186 


- ~0 l 03060392 'Semiannual Radioactive Effluent Release Rapt." interim rept 
for Jul-Dec i960 

* Pub l 1 c Service Electric t Qas Co. oP New Jersey flERR-9I. 

01/03/31 47pp 07039 107 


0103170313 Forward* monthly operating rep t for Feb 1901. 

MtOUrtA, H J Public Service Electric & Oas Co of New Jersey 
81/03/U Ip. 


— 9103170315 Monthly operating rept for Feb 1901 

MILLER. L.^. Public Service Electric & Gas Co. of New Jersey. 
01/03/11 23pp 


9 Reportable occurrences- LFRs L related correspondence 


0103030772 Forward* LER 01 -01 1/03L-0 

UDERIf2*R.A Public Service Electric L Gat Co of New Jersey 
91/02/19 Ip 07791.327 


9103030773 LER Oi-OI 1/031-0 or 010127. sve water line to containment fan 
coll unit II found leaking Caused by leaking weld connecting 
spool piece to valve 11GW37 Weld reworked 6 tpool piece 
rep lac ed 

9IEELE. IV J Public Service Elsctrlc 6 Das Co of New Jersey. 

Bl /02d9 2j>p 07791 ;32B 


0103030678 Forward* LER 01-01 5/03L-0 

UO£R IT?. R A Public Service Electric t Oa i Co of New Jersey 
01/02/26- SPP 07791 274 


— 0103030682 LER 01 -015/03L-0; on 010206. rod position indicator for rod 
201 indicated that rod had dropped Caused by loosely 
contacted Amphenol screw connector an rod position indicator 
cable Connection secured 

STEELE. If J Public Service Electric It Oe* Co of New Jersey. 

B I / 02/26 Ip. 0779127& 


0103030762 Forwards 1 ER 01-O16/O3L-O 

UOERITZ-R A Public Service Electric 6 Oas Co of New Jersey 
0UO2/26 2pg 07791 323 


--0103030767 LER 01-O16/O3L-O on 010207. rod position indicator f 0 r rod 
2D1 indicated that rod had dropped Caused by rod position 
indicator cable making loose contact at reactor head 
connection due to spreading of pins. Cable replaced 
STEELE. W J Public Service Electric L Oas Co. of New Jersey 
81/02/26 2p P 07791 325 


8103090354 Forward* LER 01-OIG/O3L-O 

LOERITZ.R A Public Service Electric 6 Gas Co of New Jersey. 
01/02/27 2pp 0704 S 314 


- -9103090996 LER 0 1 -OlS/OOu- 0 on 81 021 4. c oo 1 i ng water leak found on 
diesel generator IA Caused by cracked nipple connecting 
jacket water valve 1DA45A £ jacket water pipe. Nipple 
replaced 

BTEElE. U J Public Service Electric l Go* Co of New Jersey 
81/02/27 2pp 07345 317 


8103100509 PMJ- I -ei-030 on 010301. unit tripped from 1C0X power Caused 
by steam generator low level after feed pump il trip, because 
of low suction pressure due to heater drain pu<mp vibration 
Shutdown extended for repairs l test per IE Bulletin 01-01. 

NORRHOi-M, L • KEIMIO.R . OREEnUaN. £ Region 1. Philadelphia. Office 
of the Bit »t tor BW03/03 2pp 07867 213 


8103170337 PND-t-01-035 on 010311. airborne activity in auklllary bldg 
increased 1* re-rained at appro* t 5 E-7 uC 1 /ml 1 1 1 1 i t e r. Caus ed 
by leakage fror- waste gas compressor seal Licensee declared 
alert per emergency plan 

^IQRRICLM, L. . ORECmWl.E . KENUQ.H Region l. Philadelphia. Office 
of the Director 01/03/11. 2pp 07924 03i 


6)03310626 Fpr ward s LER 0 1 -007 /0 1 X- i Detailed event analysis and. 
JDERIT2.R A Public Service Electric & Oas Co of New Jersey. 
81/03/20 4pp 08061 03i 


--8103310632 LER 81-007/01*^1 on 010119, thrott 1 ing valves I48J16. 11SJI 
12SJI33 U 13SJ130 found out of position Caused by procedure 
inadequacy L personnel error. Valves moved to correct 
positions t procedures changed 

STEELE-U J Public Service Electric L Gas Co of New Jersey. 
Bl/03/20 Ip 0006 1 033 


0 10331 07 L 1 Forward* LER 01 -019/03L-0. Data i 1 ed event analysis end. 
U&ERiYZ.R A Public Service Ciattrit L Oas Ct> of tUw Jersey 
01/03/20 3pp. 08061 070. 


--81033107)0 LER 0I-O19/O3L-O on 010221, panel 1RP9 for waste ga* 
compressor showed firo alarm annunc iat Ion. but no audible 
alarrt heard Caused by impedance nlsratch created by unknown 
tourist. Arpllf k er tii tone generator unit adjusted 
STEELE. W. J Public Sarvice Electric 1 Oas Co. of New Jersey 
01/03/20 ip 00061 073. 


0103310724 Forwards LER B1-021/03L-0 Detailed event analysis end 
UDER1T2.R A Public Bervlcr Electric & Oas Co of New Jersey. 
01/Q3/2O. 2gp 00061 077 


- -8103310730 LER 91 -03t/03u-0. oh 8 10227. boric add tanka U & 12 
declared i nop e ral 1 e. Caus Bd by lose of level indication for 
both tank* due to sen*ing lines plugged u/borlc acid. 
Transmitter »en*fng lines cleaned 

STEELE. W J. Public Service Elactrlc L Oas Co of New Jersey. 
81/03/20 ip. Oe06l 079. 


V Operator E*»iMnatt©ns 


0103230401 Forwards names of personnel for reactor operator license 
renewal 8 Connor, A Foehner & F Kemlnsll have completed all 
aspects of r equa 1 1 f i c a t i on program. 

6CHNE10ER. F. W. Public 8ervlce Electric 6 Gas Co of New Jersey. 
GUOi/13 4pp. O79B0 35Q. 


DOCKET 50-273 BE7NAU NUCLEAR STATION, UNIT 


P Operating license stage documents t correspondence 


01031 90 1 4 5 Notification of 810316 nesting lu/near-term OL applicants in 
Oeth esda, MO re info required to be submitted on environ 
quel if icat ion of electrical equipment prior to site visit l> 
h«C review. 

CUR WELL, 0 Licensing Branch 2. 81/03/12, 15pp. 


>retlT»$ stag* 4 c or r «spon4et\t * 


30190 Forwards revised NRC Region 4 Organisation chart, effective 
J27 

■R1T.K V Region 4. DalUs. Office of the Director 01/02/17 


i pec 1 1 on reports. IE Bulletins 4 correspondence 


)0037 Forwards IE Cticotot &1~02. "Perf ortance of HHC-L t c ens ed 
1 vidual i While o n Duty " No written response required 
‘RIT.K V Reg ion 4. Dallas. Office of the Director. 01/02/09 
07966. 284 


r 90-275 DIABLO CANYON NUCLEAR POWER PLANT . UNIT I 


i 1 1 c a 1 1 on /c on 1 1 r uc t 1 on stage documents Si correspondence 


?0732 Ltrs to all licensees of operating p 1 ant s . app 1 l c an t s For 
& holder* of CP* re control of heavy load* Requests 
l eu per guideline* In NUREG-06 1 2. Foru,a r d s NRC position re 
> r i m actions S request for add! info 
■HMV1T . D 0 Division of Lie on ling 00/12/22 'JOpn 


10204 Provides guidance for meeting target scheduler for OL 
i eus. Per 1 od i c mg t meetings to assure appropriate 
Ignrent of resources 4 pro.rpt resolution of outstanding 
>ei recommended 

:6C0* R I.. Assistant Director for Licensing Gl/Ol/14 App 


?Q3B7 Ltr to all licensees of operating plants 4 applicants for 
4 holders of CPs re program for environ qua 1 1 f i c a t i on 
I*f e ty-re ) a ted electrical equipment Items addressed 
j 1 v* cold shutdown, replacement parts l NURE0-0737 
►NMUT.D 0 Division of Licensing 01/01/19 App 


?00I4 Ltr to all licensees of operating plants. CP holders 4 (X. 
[leant*. except Indian Point 2 4 3, ?lon 1424 TMI-J. 
jarding inadvertently omitted pages from NRC 001222 
jest for ad d 1 info r« control of heavy loads 
INHUT. 0 0 Division of Licensing. 01/02/03 App. 


5O0JB Responds to illlC /9I005 request for add 1 info re potential 

ire In steam generator water levol measurements du« to 

[ror> temp effect* on level ref logt Calculations showing 

ilred error setpoint for I ow- 1 ou trip function end 

JE.P A Pacific Oas 4 Electric Co. 01/02/19 app 07020 194 


>Q0«?4 Ltr to all power reactor licensee* 4 license applicants re 
'0-0619 criteria Footnote 2 In Table 2 contain* error duo 
leakage testing deletions Licensee may submit analysis to 
; J f y use of editing low flow controller 
lNKUT.D 0 Division oP Licensing. 01/02/20 0pp 


10030 l.tr to all licensees of operating nuclear power plants 4 
leant* for OLs (except St Lucle.Unlts 1 4 2> Request* 
l review to determine capability to mitigate station 
Vout event 4 promptly implement emergency procedures. 

■HMUT. D 0 Division oP Licensing 01/02/29. 9pp 


>0279 Submits supplemental responses to specific action plan 
dromon tsJnelude* Info re RCB van ts. post-ecc i dent 
1 1 1 rig c apab 1 1 1 ty< training for mitigating core damage. N880 
for rev low of test procedures 4 shift technical advisor. 

JE.P A Pacific Oas 4Eloctric Co 01/02/26. 32pp 07039.323 


)08l3 Generic Ltr 01-06 to all CP holders 4 0L applicants re 
R50 7lf*), '’Periodic Updating of FSARs, " effective 
r 22 Info re FBAR legal status, format 4 content end 
'NHUTrD.O. Division of Licensing 81/02/26 10pp 


10273 Forwards info re potential net positive suction head 
1 1 ems u/RHR pump when taking suction on containment sump. 

IE. P A Pacific Oas 4 Electric Co 01/03/03. 9pp. 07031 309 


>0062 Forwards 147 mallgrams 4 ltr* addressed to secretary 
irds.W/o ltr*. Author* 4 addressee listed. 

INC OUR T. 0. Energy. Dept. of. 01/03/03. 6pp. 00036. 209. 


►0817 Forwards roquest for add! Info re Items 260. 1 1 through 
16 delineated In 010122 OA program Review of Table 
■4, "Classification of Otruc tur e. Sy s 4 Components 
Diablo Canyon." identified deficiencies in Item 26017. 

:SC0. R L. Assistant Director far Licensing. 01/03/06. 9pp 
19: 021. 


bt oa kwd t et- * protecting plant intake structure Response 
tads d for completion oil t«vuu 

TEDESC0- O L Assistant Director for licensing Bi/03/09 0pp 
00036 310 


0103120656 Forwards Wr* t i tig h om e burst 4 blockage calculations in 
response to NRC 791109 ltr re fuel rod models used in L0CA 
ECCG evaluation model* Current Woitinghousp models are 
conservative 4 comply W \OCFR 50. Apt K 

CRANE. P A Pacific Oas 4 Electric Co 01/03/ 10. Hpp 07«OA 270 


0103170942 Notifies of » ept to te prepared by 010715 re adequary of 
*a f c ty - r e 1 a ted masonry wells Wept will address 
I d en 1 1 f i c a 1 1 on. d e s I g n re v 1 ©w. St r uc tura l Engineering Branch 
design tr i tor la. def it *oru i ©s 8. Implementation schedule 
CRANE. P A Pacific Gas l Electric Co. 01/03/12 2pp 07930 129 


0103190145 Notification of <110316 mooting w/near-torm Erl. applicants in 
Qp th os d*. MD to info required to be submitted on environ 
qualification oP electrical equipment prior to site visit 4 
NRC review 

BURNELL'S Licensing Branch 2 01/03/12 i3pp 07965 004. 


0103300007 Forwards aJdl info requested by NRC QOO027 ltr re 
application for OL Submittal addresses main feedwater 4 
«team piping Feedwater isolation velvos F CV-4b J . F CV- 44. 
penetration sleeves 4 flued head 4 oquipment hatch 
TRANE, P A. Pacific Gas 4 Electric Co 01/03/12 93pp 


0103170403 Bubmiti responses to Questions 3 4 4 in N=?C 000927 ltr re 
stress corrosion cracking 4 turbine missiles 

CRANE. P A Pacific Oas 4 Electric Co 01/03/13 3pp 07934 334 


0103170619 Requests acknowledgment of receipt of VJo sting house rorionii 
re emergency procedures uhlch were discussed at 910311 
(routing w/NRC Procedure* will be consistent w/Ne s 1 1 ng hous e 
ref emergency operating instructions 

CRANE* P A Pacific (las t Electric Co 01/03/13 2pp 079Z3 170 


0103170665 Provides requested info re NUHE0-O737 Items II 0 3, pust- 
accident sompiing capabllity.il 11 1. testing of reactor 
relieP 4 safety valves, 11 K 2. orders on DAW plant*. II K. 3. 
final U40 task force suggestions 4 HI D l l.sys integrity 
CRANE. P A Pacific Gas & Electric Co 01/03/13 I7pp 07923 121 


8103200529 Responds to 01030A request for add! info re QA/QC program 
requir cmen Is 

CRANE. P A Pacific Oas 4 Electric Co. 81/03/10. 5pp 07972.160 


0103230332 Forwards Suppl 1 to 'Diablo Canyon Unit [ Radiation 
Ghlelding Review. " in response to Part II D 2 of NuftEG- 
0737 

CRANE.P A Pacific Oas 4 Ejoctric Co 91/03/19 2pp. 07977 109 


0103230339 Buppl I to "Diablo Canyon Unit t Radiation Shielding 
Review " 

* Pacific Oas 4 Electric Co Bl/03/17 I3pp 07977.111 


9103240306 Forwards rospnnso to NRC request for addl clarification of 
util 910206 submittal re Horn II F 2 of NURE0-0737 
concerning inadequate core cooling 

CRANE. P. A Pacific Oas S Electric Co 01/03/19. 3pp. 07907.345 


0103300311 Forwards status of Ueitlnghouse review of util low power 
test program, power ascension procedures 4 emergency 
procedures re Task Action Plan Item f. C 7. Reviews will be 
completed prior to operation above 57. full power 

CRANE.P A Pacific Qa* 4 Electric Co. 01/03/26 2pp. 08059 134 


E NRC Safety Evaluation fiopoi t <SER). euppls 4 correspondence 


0103200000 Forwards Buppl 12 to 8ER KUREG-067S. "BER Re Operation of 
Diablo Canyon Nuclear Power Plant. Units 1 4 2." Suppl 
delineates evaluation of all Tnl-2 matters for operation at 
power levels not to exceed 9X of rated full power. 

MIRAOLIA, F, J. Licensing Branch 3. 81/03/04. 6pp. O7<?7I;O20. 


0103230112 Forwards list of open issues for which util submitted info, 
but no 8ER input has been rec • i ved . Enc 1 2 Identifies issues 
for which util must provide info 4 expected submittal dates. 

BUCKLEY, R Licensing Branch 3. 01/03/16 5pp O7S05 001. 


91031R0664 SAFETY EVALUATION REPORT RELATED TO THE OPERATION OF 01ABLQ 
CANYON NUCLEAR POWER PLANT. UNITS 1 6 2 Docket No*. 50-275 
and 30-323 (Pacific Oa* and Electric Company) 

* Office of Nuclear Reactor Regulation, Director. NUREO-0679 812 
81/03/31 54pp Available at NT18 ♦379 00024291 


V SecuMt,. radical. h fir* ;r£tet tnn pliT« 


01033J03~9 utr xo a | 1 h;n»en c* OPJriUrj pV»r>t« *» Q ' 

foruardlrj t,jP£(i-Qb?t 'Fur< tioMt CriU'li f “ r "Cj 

Response fa: litttti •' Criina J»»cri)e acceptable ntt'ot 
fcr nMt ir; f«W<J reqji » U/o tr.cl 

E ICE f ‘HUT. 0 9 Division o# Lic«nui^. 01/O3/G3 6? 7 


61031 60 J 30 f cr wd ras re<»oiw« tc W 0lOlCM ccr“tnis an Revision 
security plan Responses uitnheio lr **f 10CFR2 790> Written 
ret( orif r 

CRAuf.P A Pacific Ca * l Electric Co 9l'03/l2 Ip 07921 


10 cf 

134 


0103170463 ACntn \ha*. ^mcu^ly <M^rntt(d *tate radiological 
do r.ot nt;t rujjlatcry r eqj J r »n*M * - <> f r O'jREC-0737 Plant are 
tltll In full fcrce l f f IfC t Revii i on 2 of emerge ncy plan 
hat been a'.tniftted *- i» ijppU"tnl»i ©10113 lX r 
CPA'.E.P A Pacific Oaft 7. Electric Co Gl/03'12 Ip 07^5 


p lens 


244 


01 O 3 I 7 Q 533 Respond* tc NP C 001216 riqtMt re evaluation of potential 
latu.qvite effects in tnerqi^: j '“Mjonit planft Eva] jation 
t»i jltt «Jtll be incCfporat«(J in *n*rj(rcy plan prior to 

operation ab:^e 5X pc_®r 

CRANE. P A Pacific Qa* «. Electric Co BW03M3 Ip 07930 120 


•* KIEV: “ xwxz fru,8 ‘ 

gHvi, rl«,L t- *0-f *,<•>* ** « f « 

ditto very regulations ot/MJD A in 07913 C 


J1 e«>)* a,*e, (.HIMHUOI «. '»pll 10 * 1 '* t,,r 

£™s*SV' L« .0 th. Putltl l.t.r..|. FUEtBCIIAKtM. 0 

6 6 O1/0W37 So, 07793 210 


6I03030S83 F.r«r<» ol.-ctlo". t» F9L3 0.0313 ori.n MV.BE0-0737 «... «<.* 

s i-rrs.s^reu:::^ 

sssii^rx.M: o,™ 


— ei03030flea Gbjects to ASLB 010213 or-er admitting Joint Intarvanor. 
Contentions -1.3,1 M3 * 24 Good Cause not demonstrated 

Record should only be reopened for significant now evidence 

A* * Vac! f ic Oaf *> Electric Co QfilH, A C. final I & W1 lirer 
NCRTON-G Brute Morton 01/02/25 5p,i 07796 221 


0103240426 Tor^fd* info ra f 4 rf protection progra* at facility. per 
©actions ||] 6 .JII J 1 lit 0 of a?p P to 1CCFFS0 Util Jtll 
|rcr««i( capacity o* reactor coolant pump clt collection sqs 


5, p«rfor*i ftelftf-ic nalyatlcn 

CKAf.E- 9 A Pacific 04* 6 El at trie Co 


fll/03/20 3?p 07907 352 


.-ftiO3O3O094 Forwards FE^A/MflC inter ir, ogreonent on criteria for lu-i 
power testing at n pj tnirTi ( rcl«| nuclear facilities Public 
heaif «. safety it adequately protected if facility Is 
located in state receiving previous t ot\t urvanc « 

<JRIPE6-D a Emergency Preparedness Task Force HVAN. n 


F odero I 


01033106-15 Forwards discussion of site specific ne teor o I o g 1 c a 1 factors 
submitted in response to SRC request for info re jp graded 
r-eter oi og i c al program for er.ergency preparedness per 
Criteria! in iyjPEO-065 4 . App 2 Ac IaquI edg mint requested 
CRAfiE. P A Pacific Oas 8 . Electric Co 61/03/27 6 pp 0 BO 75 202 


C Adjudicatory correspondence 


Q 1 03 1 106 74 Order granting e itenlon until BI0213 for Cnr-'nistlon to 
let Ida v»he\bsr to r»<ltu AB 1 .AB 30 12 30 order 

CHIlk.Q j Office of the Secretary o# the Co.^ise l on 01/0-2/09* 
Ip O7B07 ■ 093 


61031304^6 First set of Interrogatories l requests for product ion of 
documents directed to Oovcrnnr Orown requesting Info ro 
Contentions 4,5,11.13 «r 24 <• witnesses to be called 
Certificate of S/c end Related correspondent e 

CEhR.A C Pacific Oa» U Electric Co OEi'f?, A C Unol 1 J* HI l/rer 
91/02/27 I6?p 07913.036 


0103130500 First set ot intsr roqetor ves l lequsst* for pt-oductlun of 
documents directed to Joint Intervenors requesting infn ro 
Contentions 4,5.11-13 K 24 t witnesses to be callod 
Certificate of Bvc cnc 1 Related correspondence 

G£h 9- A C Pacific Qaa t El oe trie Co. Gt'HH. A C Hnoll ^ Wile'oi 
61/02/27 lG?p 07913 030. 


0103110371 Order qrantirg ettjnsion until BI0220 for Con^ission to 
decide whether to review AJJlAD 6(71230 order 

CHfLK.S J Office of the Sedrstary of the Commission 01/02/1 3 

i p 07eaf> 129 

SI03 120633 Order affirming aSlaS B01230 decision chastising Governor 
Drawn counsel, /uf Brcwn t LC Uanpher, for conduct in 
proceeding Conduct was ill-considered t constituted 
dtr err e I y poor judgment Sant tiled prior one 1 

CHlLh. 6 J Office of the Secretary of th* Corots * L on 01/02/20 
3pp. 


6J 0305^674 Submits list of cases going to hearing during l‘#U! in 
.rich emergency preparednese contentions have been raised by 
one or cror® parties 

CHR 1 97EA0URY, E Hearings Dlvlelon UI/03/04 Spp 070 29 262 


B1O310OO32 Response to Joint Intervenors' interrogator la s re emergency 
plan* Af Plrrat Ions of preparation by PG T«ir. RO Fitzpatrick. 

SO tfadey.r Huang. F Orr.EC Hem-singer, J (icriillen %■ DC Ruckley 
end Prof qual if leal Ions also end 

JQKE 6 . 0 W Hearing Branch 3 01/03/05 G7pp 07941.352 


-*-0103120637 SamtUed order denying applicant oral motion to consider 
whether to allow Governor Brown counsel to continue In 
proceeding Protective order under which facility security 
plan released violated No sanctions imposed 

BISHOP. C J Office of the Secretary cf the Co-mission 00/12/31 
29pp 


--01O31QOO4O Forwards interim agreement on criteria for low power testi 
of new c ormerc lal nuclear facilities. FEMA/NRC steerinfl 
committee considers criteria Adequate l* can serve as Interim 
basis Certificate of Svc enc 1 

GRlWcS. 0 K Emergency Preparedness Task Force RyAN, R. Federal 
Emergency Harage-eot Agency 60/03/06 Upp 07942 077 


0 1 03050554 Joint Intervenors* i n t e rroga t o r i e » directed to util 
requesting info re Contentions 4,5.11,13 & 24 Certificate 
of Qvc enc 1. Related correspondence 

REY*N0LD5r J p Ban LiO s Obispo Mothers for Peace REY60LDS. J. R 

Canter for I. aw in the Public Interest. 01/02/23 ISpp 0/029 036 


0103050964 Joint Infcevvanors ' interrogatories directed to KRC 
requetting info re Contentions 4,5.11.13 6 24 Certificate 
of Svc enc I Related correspondence 

REYNOLDS* J R San Luis OMspo Mother* for Peace. REYKGLDS. J R. 

Center for Law in the Public Interest 81/02/23 I3pp 07029:050. 


8103050942 Objections to ASLQ 810213 prehearing conference order 
admitting Joint Intervenors' Contentions 4,5.11,13 i, 24 Mere 
mention In MUREG-0737 insufficient tc make issue ASLS used 
wrong std for reopening r ecord s . U/Cer t i f I ca te of Svc. 

CRANE, P A Pacific Oas L Electric Co CEhR.A C Snell t UUmar 
NORTON. B Bruce Norton 81/02/25 7pp 07020. 161- 


G 1 03020400 Responds to Commission 010220 order critlcillng CA Governor 
Broijn c o jnse I . OrdeT was n l * ] ead I ng , gr os s I y generaliced i. 
conveys false impressions about counsel conduc t. Tranecr i p { t 
should be publicly available 6 Itr should br sent w/order 
BROUN, H H . LANPKFR. L C California. Gtata of 61/02/26 Sap 
07702: 178 


0103120560 Response opposing util 810226 request for directed 
cert if icatlan. revi eu of A9LD 010313 order & review of entire 
01. proceeding Request overbroad, ill-defined 6 u/o legal 
basis Certificate of Svc enc i 

REYNOL03. J P San Luis Obispo Mothers for Peace HEYNOLPfl. J R 
Scenic Shoreline Preservation Conference. Inc HEYNUlOG. J 6 Centei 
for Law in the Public Interest 01/03/09 llpp 07904.233 


— 8103120574 Discusses Furbush 810227 Itr to Oenton requesting relief 
from some emergency response planning requ ireroon t « Joint 
intervenors oppose requ e s t . Emerg enc y planning is Issue qf 
admitted contention to he decided in proceeding 

REYNOLDS. J Tl Center for Law In the Public Interest 01/03/09 
5j>p 07904.244 


9103130559 Opposes util 810227 request for relief from certain 
e-srgancy response planning requirements contained In NUREQ- 
0737. "Clar i f ic at 1 on of TM I Action Plan Requirement. " 

Emergency planning Is subj of admitted contention 

REYNOLDS, J R Center for Law in the Public Interest 01/03/09 

5pp. 07908 292. 


0103180566 Response on behalf oP Governor Drown supporting NRC 810223 
request for directed certification of certain 1 s s ue e . Dp p os e f 
util 810226 similar request Issue re need for EIA should be 
directly c er 1 1 f led. W/Cer 1 1 f I c ate of 0vc 

GEORG I DU, 0 S , LANP HER, L C California. State of. LANPHER. L C 
HIM .Chr i stopher 6 Phillips 81/03/09 13pp. 07933.030 


6103120333 Forwards rfspomei to Btate of CA Oovemop Qrou,n 010220 
t n t e r r oga t or \ e s ** document production request? directed to 
URC 

JONES- li W Hearing Graneh 2 01/03/10 Ip 07901 190 


-~8103 1 20373 Retponee to CA Oovernor Grown 010220 interrogatories & 
rtquift to produtt re emergency planning Objects to 
Document Request 2 as being overly broad If document request 
It more specific. NRC Jill c unp I y Certificate of Svc end 
JONES. 0 W Hearing Branch 2 TA'i. P S Exprgpncy Preparedness 
Licensing Dr (after 001119 see UE1 01/03/10 Spp 07901 191 


0103130406 Order directing KttC to provide status rept on issuance date 
of Buppl 12 to SCfi 

DONERS. E S Atomic Safety and Licensing Board Ponel 01/03/10 ip 
07911 202 


6103200670 Answers to CA Oovernor Broun 010220 1 n t err u ga t or l e s 8. 
document production requests re util, state '/ local emergency 
response plans Objects to document production request 
Certificate of But end Related correspondence 
NORTON. B. . GEMR.A C . FURflUSH. M H Pacific Gas t, Electric Co 
01/03/1 1. 7pp 07969 260 


0103100040 Response to ASLD 010310 request for status rept on Issuance 
of SER. Buppl 12 Document Issued on 010304 Buppl 13 or 14 to 
be issued by 020331 One suppi to deal ui/non-mi issues & 
other util deal u/TMI issues Certificate of five end 
J0NE9.D W Hearing Branch 2 01/03/16 3pp 07953 214 


8103190637 Notice of ASl.R reconstitution JF Wolf chairman. GO Bright & 
JR Kline, members 

COTTER. BP Atomic Safety and Licensing Guard Panel. Bl/03/16 
Ppp 07964.081 


8103230715 Answers to Joint Intervenors' 010223 interrogatories re 
Contention 4. F0AR, 0FR. emergency planning regulations {, 
public evacuations Certificate of 6vc one 1 Related 
correspondence 

NORTON. D. OEHR.A C . FURDU8M.M H PsdHc Oat (. FUctru Co 
01/03/16. 103pp 07973 224 


8103260626 Clarifies util position as represented in Joint Intervenors 
response to util request far directed certification No 
further hearing necessary re util motion to load fuel & 
conduct low power tests 

CRANE. PA Pacific Oas * Electric Co 01/03/16 Ip. 00041 100 


6103260720 Responds to NRC 010224 request for admissions by joint 
intervenors re facility low poxer test proceeding 
Certificate op Svc enc 1 Related correspondence 

REYNOLDS. J R San Luis Obispo Mothers for Peace REYNOLDS. J R 

Center for Law In the Public Interest 01/03/ 16 6pp OG041 073 


6103260750 Joint Intervenors response to NRC 010224 1 ti t err ope t or 1 o s re 
core exit thermocouples 6 saturation nsteri. reactor vessel 
water leve is. i nadequate core rooting & emergency planning 
Issues Certificate of Svc enc I . Re 1 a ted correspondence 
REVNOLOBiJR. FLEI8CHAKER. D. Affiliation Unknown. REYNOLDH. J R. 
Center for Law In the Public Interest. 01/03/16. 22pp C0O36 029 


01 03260 706 Response to NRC requests for admissions 6 Interrogatories re 
reactor pressure vessel water level. core exit thermocouples 
6 emergency procedures for Inadequate core cooling 
W/affldavlts t Certificate of Svc Related correspondence 
BROWN, H H , OE0ROIOU. 0. 3 California, fltato of BROWN. H M 
HIH. Christopher * Phillips 01/03/16. 5bpp 0003 6 095. 


6103190616 Request for corrections of misinterpretation of revised 
policy deterrent by accepting certification or clarifying 
statement. ASLQ Illegally constricted intervenors' rights to 
challenge sufficiency of TMI-related safety requ ir erran t » 

WEISS. E R Union of Concerned Scientists WEI8S.E R Harmon 6 
Welts G 1/03/17 9p p 07963:276 


— 6103190622 Request to address Commission as amicus curiae in support of 
requests for certification filed by Joint Intervenors & CA 
Governor Grown to urge Commission to correct A8L0 error. 

Certificate of Svc enc 1 

WEISS. E fi. Union Of Concerned Scientists. WE IBS. E R Harmon 6 
WelSS 81/03/17. Spp 07963:265 


0103260645 Request to compel util to answer Interrogatories under oath 
NRC regulations require luch ictlon FsUur* to comply 
creates problems w/answsrs at trial W/prof qualifications & 
Certificate of Svc. Related correspondence 

OCOROIOU. 8. 8. , LANPHER.L C. California. State of LANPHER, L C 
HU 1. Christopher Phlll ips. 81/03/17 I7pp 08036 239 


U 1 03 1 90052 Correction to 010316 rept in response to ASLD 010310 on 
re issuance of Supple 13 & 14 Issuance date should be 
Bl 0331 - not 020331 Certificate of Svc end 

JCNEQ. 8 W Hearing Branch 2 01/03/10 3?p 079*4 1 l 7 


0103200050 Response to util 010226 motion for directed certificate 
ASLB G 102 13 ruling re litigation of Joint Intervenors 
contentions Commission should direct certification 8. reverse 
ASLG rulings admitting contentions IJ/C er 1 1 f i c a to of Svt 
OLMSTEAD. W J Hearing Branch 4 uLNES- Q W Hearing Branch 2 
01/03/18 30pp 07970 023 


0103260566 Informs of Joint Intervpnor desire h intention to be !•«.*< 
on merits of issues raised by NRC I HO*E 010223 & 26 
requests for directed certification Review of 010401 
substantive response expected prior to decision 

FLE I BCHA^EH. D . REYNOLDS- J R Center for Law in the Public Intel 
01/03/20 2pp 05041 056 


□103260857 Notification that Governor Drown will submit brief 
discussing rents of util V URL 010226 k 0310 sutmittAls, 
respectively Orlof will be filed to assure opportunity to be 
heard on s a f e t y - i © l a t ed issues W/C er t i f 1 c a t e of Svc. 

BROWN. H H California. State of DROWN. H M Ml 1 1 . Chri stop her ! 
Phillips Bl/03/23 5pp 00036202 


B1O327O101 Buppl to NRC 010316 response to Joint Intervenors’ 
interrogatories DM41. ongoing research rr.ay bear on listed 
Interrogatories Certificate of Bvc enc I 

J0I.ES.B W Hear 1 n (j Branch 2 01/03/25 Up p 00045 310 


8103270460 Errata to NRC response to Joint Intervenors’ 
Interrogatories Certificate of Bvc enc 1 

JONES. H W Hearing Branch 2 01/03/25 4pp C0O34 140 


H Genera) correspondence 


0103200503 Urges startup of facilities 

HtOOINfJ.C Affiliation Unknown 01/02/10 Ip 07505 001 


0103200985 Urges startup of facilities 

PR INC If C Affiliation Unknown UI/02/12 ip 07365 OOl 


□103300699 Urges administration to adopt policy to expedite Iktensl 
of nuclear power plants to appoint strong chairman to 
enf or c e policy 

AUOUIST.A i: . AYALA, ft R . BOAT WR l OUT. D E California. State of 
01/02/12 3pp 0/970 001 


6103270469 Supports facility 01. application 

ALOfUClhR l. Affiliation Unknown GW02/12 lp 00043.090. 


8103160235 Urges startup of facilities 

ROMERO. L V Affiliation Unknown 01/02/13 Ip 07918 362 


8103300321 Ten Itrs urging startup of facilities 
NElQCMi G O Affiliation Unknown 0|/O2/l3 1 1 pp 


0103260014 Comments on NRC performance re French nuclear industry f 
WALKER. C J Affiliation Unknown 01/02/10 Ip. CB04I 072 


0103270444 Package of 121 irailgrams from cltmtn supporting factJi 
startup 

MURPHY. N Affiliation Unknown 01/02/18 121pp. 


8103200406 Urges that NRC grant OLs u/o delay Applicant has met ai: 
safety-related l seismic requirements Plants are needed Por 
electrical power generation 

STEFANETTI.M j Affiliation Unknown 01/02/19 tp 07505 OOl 


0103200600 Supports licensing of plants 

BRADSHAW. J. Affiliation Unknown 01/02/19 lp 07971:260. 


01031 70492 Urges startup of facilities 

REHBOCK. C. R. Affiliation Unknown. 01/02/30. Ip 07305.001 


0103200463 Supports plant operation 

BRAOHETTA. L. H Affiliation Unknown 81/02/20 Ip 07307.001 


0103200902 Urges that NRC grant OLf w/ o delay Applicant has met 
saf e ty-r elated 6 aelsmit requirements Plants are needed for 
electrical power generation 

VOLLE. H Affiliation Unknown 81/02/20 lp 07505.001 


0103170617 Supports license Issuance 

LEWON. R. Affiliation Unknown 01/02/23 Ip 


tg* 9 i.:f.,r * 

0/563 OOl 


TCnsiLE E Affiliation Lntrcwn ©1/02/23 


Urses startup tif *flc>1iti©s 
* Affiliation Unknown 01 / 02/23 1 


0103040230 RfSpor.j* to FJI* r e; imt for >i Denton 771010 ">e-o ^ 
porting dui^^'itt Fcrvarjs fiocu/'ent* listed Jr Ap p A fiept 
entitled "iwti ©I sit Pay Hc ~ er Riant Cite Otolog, 
Jnve*tlgaticn“ ! « available »r> ° 0 R 
fEUTOfJ, J II Division of H ilrs end Record* 


BJ/ 02/24 2pf 


0103 J 703 B 4 dr(ci startup of facilities 

L>HEATLE/,A 0 Affiliation Un 4 nou.fi 01 / 02/24 


EJJ03I70?00 c OT.-trntf that facility *hould be started up Safety *• seismic 
requirement* lave teen "‘e t 

KCHROKDER. K E Affiliation L'ninpuf* G|/02/24 


Ip 


QI03300-1&7 Gujiport* plant operation 

3 *-l|TH, 3 Affiliation ly-imnun 61 / 02 /?* 


£1103200471 Supper u facility operation 

P* J K'CR ■ L Affiliation On l rice, r, 01/02/24 U 0/971 2t>3 


0103230711 

Opposes granting of Dl PI 

leaned site 

ui th j 

i r. 2 5 mile* of 

1 1 o s g r 1 fault 

RARCLAY. M Affiliation Unknown 

si /oa /24 

ir 

0 / 9/7 34 J 

0103200474 
ROGERS . 0 

Support* plant operation 
H Affiliation Unknown 

BI/ 02/26 

ip 

0797 J 562 

0103200539 
UilLLAflO. < 

Urges startua of facillti 
: L Affiliation Lnkno-n 

l o * 

6 ) / 02/26 

ip 

073 S 9 COJ 


0103110470 r<,ru-*TCs Orange County Chamber cf Commerce 010227 resolution 
Favoring tr-iediet* licensing of facilities 
1 RUH 2 UL.L 0 Orange County. CA [ 11 / 02/27 2 pf 


071382 15* 


Ol 03 t 303 Sb Forwards fQ!A Tensest. for docunonts r® Abalone Alliance. 
7/0006 d enen* tra 1 1 on at Can Qnofre nuclear plant t 7QQQ06 
denoni trat icn at Diablo Canyon nuclear plant 
KOEHLER. U R Juiute. prpt of 01 / 02/27 2 pp 07904 344 


13103200493 Urges that ARC grant OLt */o delay Licensee •!«» *et 
v*f « ty-r c* 1 at e i % te>**'ic r ©qu 1 r incr.ti Plant* oro needed fcl 
electrical power generation 

CtTKMfKOS. F Z . CLAtCK.fl H . PHILLIPS* T J Affiliation Unlfttvn 
01 / 02/27 ip 07509 C 01 


H1O320C49O Urges that NRC grant OLt w/o d elay . App 1 1 cant has r®t 
«af « ty -re 1 ated L seismic * e qu 1 r* -en ts Plants are noeded for 
©lectricel pouer generation 


OUILFCI.V . COCLEV.f « 
] p 07585 001 


PARTIN. F J Affiliation Unknown 81 / 03/27 


<6 1 03200940 Urge* startup of Facilities 


nURRAV.H • MORSE. A E 
075 A 3 : OOl 


Affiliation Unknown. <11 /02/27 


01032005^2 Urge* startup of facilities 

UEQQA J. Affiliation Unknown B 1 / 02/27 


0103200533 Urges that NRC grant Gc* for facilities w/o delay, due to 
need for electrical energy 

©LONERS. L Affiliation Unknown 81/02/2R. Ip 07099 001 


GIO 317 O 50 D Oppose* delayed restart of Facility 
CHOUN. F. Affiliation Unknown 01/03/02 Ip 


6103170496 Urges that NRC grant facility OL Facility has met all 
safety V seismic roqu i r ement s A is reeded to provide 
electrical energy in critical yrt ahead 
□eUARA^O* J R Affiliation Unknown 01 / 03 / 03 . Ip 


01 03170490 Urges startup of facilities 

TTLER.F J , PHILLIPS. R C Affiliation Unknown. 81 / 03 / 03 . Ip 
07369 : 001 . 


B1O3170&O1 Express©* admiration For Ahearne Request* autograph 
CZlttG**S*Y. L. Alii nation Un fcao4.il. 0V/Q3/O3 Ip 075B9C01. 


price* > unee -oc ra * 1 1 < i %«■■■»*■ * 
ac tl v> 

LAMU.PR Affiliation Uni noun 


D 1032 C 0514 Urge* tret NSC grant CL* w/o delay Applicant has r.et 
«afe ty~related L selolc requirement* Plant* are needed for 

a. /OJ/OJ .p 07503 001 


©103200506 Urges ttartvp of facilities 

p OH, L A Affiliation Unknown 01/03/03 ip 07^05 OOl 


AiKUiOtMQ Suoport* THf-| restart K licen»mg of other facilities 

SctScS. 6 t im nation unknown 01/03/04 Ip 07005 203 


01 O 31 GO 51 V Etpr,,,,,* shoo ie delay* it' Utensin* new nuclear plants 
Ccrrr 1 * * i on er * reipontiblp for be Jag* 

ALIEN. C ft Affiliation Unknown 01 / 03 / 0*7 Ip 07944 261 


010312005 ? Re. ponds to FOIA request fn r document* re Abalone Alllar 
770006 de.-ont trat ion at Ban Onofre nuclear plant l 7 Q 0 U 06 
demonstration at Diablo Canyon nuclear plant Forwards EG 
Case 770203 Itr to Southern CA Ed i ton Co 

FELTON. J M Division of Rulos ahd Records Ql/ 03 / 10 . Ip 
07904 342 


QIQ 3260929 Urge* ©» j:ed 1 1 leu* licen.idg of util to load fuel h aosume 
full power operation Util has accomplished all retrofitting 
measure* State of CA need* 207 . power increa»e that 
foe little* could supply 

CURG.M California. Qtote of. 01 / 03/11 Ip 0 R 037 362 


9103200932 Urges granting of 01. to facility , 

ALBRECHT* R 0 . A*.UEW.OC Affiliation Unknown 01/03/16 Ip 


9103260030 Urges restart of facilities Environ, political, ec on an leal «. 
sociological d«r-* ? e cau*cd by needless shutdown* are 
iinrea * urab j e 

DUNHAM. I? S Affiliation Unknown. 01/03/19 


lp 


103260691 Expresses concern re fiRC failure to eipadlto action 
ccrpleted t/oi r eady-to-oporat e facilities AUo e*preo*os 
concern re inter venor group* which receive indirect govt 


funding 

TALNAQl . J U Affiliation Unknown 01/03/21 ip 


01O326O01 9 Urge* NflC to expedite full power llcen*ing of facilities & 
r e* tar t of TMf-i Concern for safety 6 careful review of 
Mcenting proce** ha* gone beyond reasonable caution 
T ALNAG 1. J U Affiliation Unknown. 01/03/21, Ip 00037.346 


Operating license stage document* t< correipondencc 


0103310004 Ltr to all licensees of operating p 1 ants . epp 1 U ants for OL 
?. holder* of CPs forwarding 8 ECV- 81 -I 19 re info nocesaary to 
establish environ qualification of *a P ety—r e 1 ated electrical 


0 <\uipnr»nt 

EI 3 ENMJT. 0 0 


Division of Licensing 91/03/10. 6 

0 Infection reports. K BulUtlns V t err ** pondtnc e 


Q 10303 Q 483 Forwards IE tn*p Repta 50 ' 27 t>/B 0-23 l 5 O- 323 / 0 O -12 on 
001201-31 No nonco-^f 1 ianc o noted 

CREL- 8 . JL Region 3 - Sen Francisco. Reactor Operations Nuclear 
Support Urench 01 / 01/13 2 pp 


-9103030498 IE ln*p Rept* 3O-275/0O-2J Sc 90 '323/BO- 1 2 on 001201-31 
No none onp 1 lanco noted Major area* Inspected preop ora 1 1 ona I 
te*t ing, plant tou r - opera t i ng staff t ra 1 n ing * f o* 1 etoray© S. 


operator training „ .. 

YOUNG- T. , BAOAOLIO.M Region 3. Ban Francisco. Office of the 
Director BIE9N3ERO.O M Re^tOh 9* Sau Francisco* Reactor 
Operations Nuclear Support Drench 01/01/06. 4pp. 


Bi 031009 1 5 Forwards |E If»sp Rspti 50-279/B1-01 50-323/01-01 on 

010101 -31 Mo none 0 <rp 1 lance noted. 

CRCWB. J L Region 9 * Ben Francisco. Reactor Operations Nuclear 
Support Branch Bl/ 02/06 2 pP 07949 318 


-6103100523 IE In»p R«pt* 50 - 279 / 01-01 *< 90 - 323 / 01-01 on BlOlOl- 31 . t 
nonccrpl lance noted. Major areas inepec tod: preoperat lonal 
testing, plant tour, fire prevention protection 6 IE bulletin/ 
circular followup „ .. 

YOURO.T , BAOAQLlQ^M Region 5 * Gan Franc laco* Off It* of the 
Director. STERNBERG- 0 M Region 9 , 8 an Francisco. 

Operation* Nuclear Support Branch. 61/02/06. 5pp. 0/949 320. 


0103020096 Forudrjt IF Circular 01-02. 'Pat formant o of NRC -L i c ens e d 
Individual s While on Duty 1 No written response required 
El.OELKEN. R It Revlon 5. ‘Jan Francuco- Office of f>e Director 
01/02/09 Ip 07707 342 


8103160636 Forwards IE Info Notice 01-03 "Checklist for Drenseci 
Making Notification of Significant Events in Accordance 
W/IOCFRSO 72 “ No response required 

ENOELKEN.R H Region 9, San Francisco, Offlte of the Director 
01/02/12 lp 07917 094 


B1 031 6066 1 Forwards IE Info Notice 81-04, "Cracking in Main Steam 
Line* “ No response required 

ENGELKEN. R H Region 5, 3a n Francisco, Office of the Director 
81/02/27 ip 07914 290 


8103170023 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation '■ No response required 

ENOELKEN, R H Region 9, San Francisco, Office of the Director 
01/03/02 lp 07939 149 


V Operetot Euan (nations 


8 1 03020979 Submits info re shift technical advisor. operator t 
qua 1 1 f i c a t i on t Ot-O Ta«» Force tec o-menda 1 1 on* in response 
to N»C request Supportive doc irnien t a 1 1 oti enc t Related 
correspondent e 

CRANE , l 1 A Pacific Oa* t Electric Co 01/02/13 23pf. 


DOCKET 30-276 GEORGIA TECN RESEARCH RfAC TOR 


0 Inspection reports. IE Bulletins 6 correspondence 


0lO3DaOl49 Forwards IF Circular Gl-02. “I’e* f ornanc « of NRC-Ll 
Individuals While on Duty ' No written response required 
O'REILLY. J P Region 2- Atlanta. Office of the Director 
Ip 07708 099 


DGCKET 30-277 PEACH GQTTO‘1 ATIJHIC PCl.Efi STATION. UNIT 2 


8103160892 Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubber*-” w/coirected Pages 366 Change in 
Identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements 

ENGELKEN, R H Region 9, San Francisco. Office of the Director 
01/03/04 lp 07914 209 


0103200252 Forwards IE Info Notice 01-06. "Failure of ITC Model K-600 
Circuit Breaker " No response required 

ENGELKEN, R M Region 5, San Francisco. Office of the Director 
01/03/11 Ip 07960:340 


0103200047 Forwards IE Info Notice 01-05. “Degraded DC Oy* at 
Palisades *' No response icqulred 

ENGELKEN. R H Region 5. San Francisco, Office of th© Director 
81/03/13 lp 07970.019 


8 Reportable occurrence*. LERi 6 related correspondence 


F Security, mud teat, emergency 4 fire protection plans 


0103100264 Ltr to all power reactor licensees w/plants licens 
to 790101 Forwards NRC position & request for addl Info re 
safe shutdown capability f° r compliance w/001119 fire 
protec t i on rule 

EISENHUT-D 0 Division of licensing 01/02/20 13pp 


0103310330 Ltr to all licensees of operating plants 6 holders 
forwarding NyflGC-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable -tie thud 
for meeting NRC requirements N/o enc) 

EISENUJT. D 0 Division OF Licensing 01/03/09 6pp 


010313024? Forwards revised safeguards contingency plan Plan 
Irof 10CFR3 790 > 

ORADLEy.E J. Philadelphia Electric Co 01/03/10 3|>P O 


Q 1 03020514 Interim deficiency rept re 6-s delay in contalnmpnt spray 
pump start after high-high pressure signal during LDCA, 
initially reported 001204 Starting sequence will be changed 
Final rept due after design of modified starting scheme 
CRANE. PA Pacific Ga s t F.lectric Co Ul/Ol/19 2pp 


0103200470 Requests concurrence that existing facility fire l> 
testing requirements per lech Spec 4 14 . A 4 d Identify 
proper testing pressures to comply w/lCCFR90 40 & 

10CFR90. App R 

DALTROFF.Sl Philadelphia Electric C© 01/03/12 2pp 


0103100409 Final deficiency r©pt re ITagan Model 110 low level 
amplifiers Indicating improper output voltages, Initially 
reported on 010206 Trans 1 * tor* 2N699 in Location 014 will be 
replac ed. Technic at analysis end. 

CRANE. P. A Pacific Gas 6 Electric Co 01/03/09 16pp 


8103300400 Board notification re facility breakwater damage on 01012?. 
Damage to be further Inspected by NRC Safety Implications 
to be determined following discussions w/eppllcant 6 
consultant 

TEDESCO. R. L Assistant Director for Licensing. 91/03/10 3pp 
00097: 173. 


11 J 03 J 90 1 6Q Forwards revised plant security personnel training 
qua 1 1 f 1 c a 1 1 on plan Plan withheld lief I0CFR3 790) Affidavit 
for withholding enc I 

BRADLEY, E J Philadelphia Electric Co OWO'J/16 3pp G 


0103290205 Submits response to 10CFR90.App R re fire protectl 
program Six marked-up overt! to drawings enc 1 Aperture cards 
aro aval lab le in PDR 

DALTROFF. 8 L Philadelphia Electric Co 01/03/20 Hpp 
00022. 213 


I Financial Information 


U. Congr ess 1 anal /Etec ut fve Correspondence 


0103200496 Requests info re Commission position on licensing 
procedures 

BAILEY, D. House of Rap 81/02/10 lp 07971 264 


0103240091 Forwards fourth monthly status rept to Congress for 
BJOJ 13-021 9 Rep t discusses actions taken on licensing 
reviews of new fac 1 M t I es Rep t will be amended to Include 
add) Info requested on 010217. 

KAHMERER.C Office of Congressional Affairs. 01/02/27. 3pp 
07990: 119. 


8103270110 Responds to request for rept on possible addl Improvements 
to NRC licensing process. Leg is lation allowing interim 
operations In advance of hearing completion would reduce 
delay In licensing process 

HENORIE. J. M. Commissioners. 91/03/12. Spp 00043:329 


--01O327O931 Submits r « commend at Ions to «*pedlte Impacted 0L hearings 
Code should include set of TMJ-related OL requirements. A0LAO 
decisions on fuel loading 6 low power testing should be 
immediately effective 

BICKWIT, L Office of the Oenerel Counsel 61/02/23. lOpp 
00043: 344. 


0103170584 Forwards Annuel Financial Rept 1980 

ORADLEY.E J Philadelphia Electric Co. 01/03/13 7pp. 


- -01 03 1 70596 Annual Financial Rept 1903 

a Public Service Elsctrtc V Gas Ca of New Jersey Ql/O 
32pp. 


*--3103170606 Annual Financial Rept 1900 

* Philadelphia Electric Co 01/03/13 46pp 


- -81 03 170616 Annual Financial Rept 1900. 

» Atlantic Electric of New Jersey 81/03/13 40pp 


8103170626 Annual Financial Rept 1900. 

« Delmarva Power 6 Light Co 01/03/06 40pp 


J Insurance 6 Indemnity information 


8103170560 Forwards Endorsements 90 K 91 to NELIA Policy NF-1 
Endorsements 46 U 47 to MAELD Policy hF-67. Endorsement 4 to 
NELIA Binders EO-0 4 E0-9 6 Endorsement 4 to MA&LU Binders 
XQ-0 8, XB-9 

BRADLEY. E J Philadelphia Electric Co 81/03/12 Hpp 


P Operating ] I : f n ip i dec jnent» 6 < op re sp o »»d erve e 


0103190702 Ltr* to aU l icn^e^s cf operating p l an t * . a op | i < a nt s for 
Ol* i holders o? CPs r e cant^ol 0# heavy leads Requests 
t4vi«t per )jid») met In M,ftEG-06t? f-orjards NRC petition re 
inter 1 * 1 * action* l request for e c d 1 » r f c 
EISE'IHvJT.O G Clinton of Licentlnj 03/12/22 20?? 


81C2270565 Nc t i t j < a 1 * no of contract e % ec u t 1 on. Ho <J 2 to ‘Environ 
Kcni t Dfing Program W/C---onweal th of PA “ Contractor 
Co".* oo^i a l t s of pa 

3A1SDEM L Research ConcracU Brandi FJN 0-5-1 I I 91/OJ/O? Ip 


--9I02270590 Msd 2- adding TLO monitoring around facilities t increasing 
amccrit of contract to “Environ Monitoring Program LV 
CcAnin*« a l th of PA *' 

CERUS^V- T M Pjnnsi, 1 vania. State of .i 3 RTCN-H V Research 
Contracts Branch FtN □- S I | ( 01/01/07 4pp 07772 33? 


010319003? Ltr to all licensees of operating plants fc applicants fnr 
OLs t, bolder* of CPs re prograi for environ qua 1 1 f i cat l cn 
of saf e <;*- r * \ ated electrical equipment Itervs adermed 
involve told shutdown. replacement parts & ‘.URE0-0 737 
FISENHyr. D 0 Division 0 f Licensing Bt/Ol/19. 6PP 


fi 1031200 1 -1 l.tr to all licensees of operating plants, CP holders t U- 
applicants, p 1 1 ;p t trdian Point 3 L 3 . Zion I 6 2 & TMl-l, 
forwarding | re 0 ver t e n 1 1 g omitted pages fro^ NRC 60122.2 
request for add 1 info rp control of heavy loads 
EISENHuT.D C. Division of Licensing Gl/ 02/03 A?? 


910316G669 Ltr to #11 operating plants t CP iclders forwarding 
darlfitation of TMl Action Plan I ten HI A l 2 re upgrade 
of e-ergency support facilities Requests confirmation within 
43 oays that irp 1 efren t a 1 1 on dates will be net 
ElSENH'jT.O 0 Division of '-icensing 01/02/13 l2pp 


6103020260 Requests add] Class IV t I fees for review of safety Issues 
involved In 900915 Tech Spec change request 

HOLLOWAV.C J License Fed Management Branch. 91/02/20 Ip 
0/79 4 272 


010323002-1 Ltr to all po-er reactor licensees 6 license applicants re 
r-AjftEG-06 19 criteria Footnote 2 in fable ? contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of eiitting low flow controller 
E £ 5 £f.-i'jT , 0 0 Division of Licensing 01/02/20 8pp 


6103020649 Responds to NflC 610)22 request for add! info re util 760812 
request for e»e-ptlO»iS fro-, requirements of containment 
leakage testing Response will be provided by 010313 
0A_TR0FF,9. l Philadelphia Electric Co 6 1 / 02/23. Ip 07762; 1 28 


6103160459 Forwards preliminary results of review re environ 
qualification pf « a f et j - r e l a ted electrical equipment Util 
*uit respond u/^rltten statement that facilities can be 
safely operated 

NOvWt, f W Assistant Director for Operating Reactors 81 / 02/23 
30 pp. 07916 223 . 


8103230330 Ltr to all licensees of operating nuclear pouer plants 6 
applicants for 01. • t e * c ep t St Lucie. Units 1 i 2J Requests 
util review to determine capability to mitigate station 
blackout event L promptly imgloriqt emergency procedures 
EI8ENMU7.0 O. Division of Licensing 61/02/23 3pp. 


0iO3|7O225 Ltr to all BUR licensees fercept Humboldt Bay E LaCrosse) 
requesting review of ASFE Code Oats 1 i 2 pressure boundary 
piping. safe ends * fitting metl per guidelines of encl 
Revision 1 to NUREG-0313 Model Tech Specs only encl 
EISENhuT, D Q Division of Licensing 01/02/26 3pp 


— 9103170266 Kode 1 Tech Spec* Pages 3/4 0-2, 3/4 0-3, 3/4 4-7 V 3/4 4-9 re 
surveillance requirement* for A 5 ME Code Class 1,2 U 3 
components 6 RCg operational leakage limiting conditions for 
operation U surveillance requirements 
* Oeneral Electric Co Bl/02/26 4pp 


8103230973 Notifies pf issuance of NuftEC-079?, "Radon Releases From 
U Mining 8, Milling «* Calculated Health Effects. •» which 
contains new info potentially relevant 6 rat) to ASLAB 
proceed logs 

TERRY. O. A Division of Fuel Cycle & Material Safety. 01/02/26 
2pp. 08022. 227 


8 1 032 4 02 YO Ltr to all BUR licensees forwarding fiuppl 1 to generic 
safety evaluation on Bkft scram discharge sys Summaries 
r e-aval upt ion of interim measures recommended per 801201 
safety evaluation. 

EISENHUT. 0 0 Qlvtslon of Licensing 91/01/23. 2pp 


91031 1 0640 Responds tc B 10225 preliminary results of NRC review of ir 
re environ qua) 1 f lc a t ion of » a f ety -r p 1 a t e d electrical 
eq>j i pr.en t Ut i ! rpy i?u of environ qua l 1 f l c a 1 1 on documents 
ccnc Ivdes that App A of 001031 ltr remains valid 
CA.. TRCFF. S L F’r. i jadelph ia Electric Co 01/03/06 3pp 


0103160630 Notifies t>at util 801216 coc.nl tnenli to BUR scram dlschar 
sgs long-tern mods do not satisfy f.RC criteria Design must 
include criterion o n diverse 1 nstryrentat tor. 

RETD. ft w Operating Reactors Branch 4 01/03/06 2pp 07919 205 


6103130307 Furwards addl info re rue tor protection sys pouier supply, 
per l.RC 010121 request Three overswe drawings encl Aperture 
cards are available In P DR 

DALTftO r F. 8 L Philadelphia Electric Co 81/03/09 9pp 


0103310804 Ltr to a)] licensees of operating p lan t s . ap p 1 1 c ant s for CL 
L holders of CPs fo r warding 9tCY-B 1-119 re info necessary to 
establish environ qua l i f i co t * on of sa f e t y -r e l a ted electrical 
equi pmant 

E I8ENHJT. 0 0 Dlvislor of Licensing 01/03/i 0 6pp 


6103200520 Submits response to Item IT K 3 3 of NRC B00307 ltr, 
requiring annual reft of challenges to primary coolant sys 
safety t relief valves Describes B01217 challenge involving 
four relief valves 

OALTftOFF.S L Philadelphia Electric Co 01/03/13 2pp 07970 24 


8 1 0327 0093 Surrary of 010304 meeting u/tfarfc I owners group L GE in 
Beth esda, MO re supplementary tests conducted In full-scale 
test facility l resolution of outstanding Mart I Issues per 
CfJREC-OLM Glide presentation L list of attendees encl. 

CRIMES.C I Licensing Branch 3 01/03/16 5pp 


0103270403 Forwards application for anend of Licenses DPR-44 4 DPR-B6 
requesting changes to Tech Speed 

ORACLEY.E. J Philadelphia Electric Co 01/03/24. Ip 00043 049, 


-••01 032704 14 Application for amend to Licenses DPR-44 & 96. reques 1 1 ng 
changes to Tech Specs re surveillance requirements t 
limiting conditions for operation applicable to shock 
suppressors on safety-related «ys Certificate of Qvc encl 
OALTftOFF.8 L Philadelphia Electric Co 01/03/34 6pp 
08043 030 


— 8)03270424 Tech Specs 3 11. D re Uniting conditions for operation b 
4 ||. D for surveillanca requirements re shock a up p res sor s 
on saf e ty *r e tated eye 

* Philadelphia Electric Co 81/03/24. 3ipp 00043 036 


Q Inspection reports, IE Bulletins L correspondence 


8103180223 Responds to 8uppl 3 of IE Bulletin 79-OiD, ’’Environ 
Qualification of Class t£ Equipment *’ Ts.np profll* for 
saturated steam test.LOCA profile t TM I nods Included 
DALTROFF,0 L Ph i la do I ph i a Electric Ca 01/01/30 35pp 
07952 217. 


6103200330 Responds to IE Bulletin BO-17. Bupp] 4, "failure of Control 
Rods to Insert During Scran at BUR ” Calibr & testing of 
continuous monitoring sys were performed by facility 
instrument technicians Personnel qualification data encl 
DALIROFF.B L Philadelphia Electric Co 01/01/30. Upp 
0797 \ : 037. 


0103180157 Ac l receipt of 810126 ltr informing NRC of steps taken to 
correct violation noted in IE lr»sp Repts 50-277/00-32 & 
SO-27D/BO-34 

BRUNNER. E J Region i, Ph 1 1 ad e 1 ph la. Reactor Operations Nuclear 
Support Branch 01/02/06 Ip 07943 266 


>0(03180164 Responds to NRC 010107 ltr re violation noted in IE Inep 
Rep t s 50-277/00-32 b 50-278/BD-24. C orr ec live ac 1 1 ons . revl sed 
procedures posted 

OALTRO^F. 6 L. Philadelphia Electric Co. 01/01/26. 2pp. 

07943 26?. 


--01O318O172 Forwards IE Insp Repts 50-277/80-32 L 50-278/00-24 on 
891001-1107 & notice of violation 

BRUNNER, E J. Region 1. Philadelphia, Reactor Operations Nuclear 
Support Branch. 01/01/07. 2pp. 07943 269. 


--8103180177 Notice of violation from Insp on 001001-1107. 

• Region 1, Philadelphia, Office of the Director 81/01/09. Ip 
07943.271. 


1180106 IE |n«p Rept* 50 *277 /80-32 4 50-270/00-24 an 001001 -1107 
>nc omp I lone * noted outdated procedure* pasted et emergency 
Lutdowm panels 

JUJRL.C J , PLOUGH. A fi Hog ion 1. PhtlddelpMa. Office of the 
rector rtCCAOE-F- C Region l. Philadelphia. Heritor Operations 
>cle*r Support Branch 01/01/05 &?pp 07943 272 


>0452 Provides info re proposed support mods to one primary 
ainment atmospheric control line on each unit in area of 
• ttpn valves Design (. installation ui | ] be completed by 
ill 

IEY. M J Philadelphia Electric Co 01/02/11 2pp 07036 020 


10187 Forward* IF Info Notice 01-03. 'Checklist for Licensees 
nQ Notifications of Significant Events In Accordance 
)CFR50 72 " No written response required 
:R, E H Region 1. Philadelphia. Office of the Director 
>2/12 Ip 0/013 037 


10391 Forwards Buppl 5 to IE Bulletin 00-17. Failure of Control 
i to Insert During Gcra<h at BWR ” No written response 
i lr ed 

;R. B H Region 1. Philadelphia. Office of the Director 
>2/13 Ip 07000 233 


>0164 Forwards IE Info Notice 01-04. "Cracking in Main Steam 
s " No response required 

:R. 0 M Region 1. Pht ladelphla, Office of the Director 
>2/27 ip. 07972 008 


10217 Forwards IE Circular 01-03. " Inoperablo 8ei9irit Monitoring 

rumantation “ No written response required 

;r, DU Region I. Philadelphia. Office of the Director 

>3/02 ip 07966 202 


10033 Forwards revised IE Bulletin Bl-Ol. "Surveillance of 
.anlcal Qnobhsrs. " w/corrected Pages H 6 Change In 
itlflcatlon of facilities w/CP to which bulletin is 
icable does not affect util requirements 
;R. B H Region \. Philadelphia. Office of the Director 
13/04 Ip 07968. 186 


>0129 Forwards IE Info Notice 81-06. -Failure of ITE Model K-600 
uit Breaker " Mo response required 

‘R. 0 H Region l. Philadelphia, Office of the Director 
13/11. Ip 07971 332. 


Iodic operating reports S, related correspondence 


0210 Forwards "Semiannual Effluent Releases Rept 10. 

Dec 1900. " 

;N.W M Philadelphia Electric Co 81/02/26 Ip. 07506 00J 


1050222 "Semiannual EPfluent Releases Rept 10. Jul-Dec 1900.” 
LftlCVl.WT Philadelphia Electric Co. 81/02/26 9pp 
r 827 044 


ortable occurrences. UER* & related correspondence 


10651 LER Q1-009/03L-0 on 0101 26. d l e s e 1 cardot fire protection 

E-3 felled to Initiate automat lc a 1 ly during testing 

ed by mlcroiultch in e 1 ec tr oiranu J 1 pilot control valve 

nold circuitry being stuck open, prevent Ing initiation. 

lEY.M. J. Philadelphia Electric Co 01/02/18. Ip. 07B11 337. 


0623 Forwards LER 81-OlO/ODL-O 

IEY. M J Philadelphia Electric Co. G 1/03/02 2pp 07062:344 


1100626 LER 0 l -0 1 0/03L-0: on 01 0 1 27* d r yue 11 radiation monitor found 

t of Svc during full operat ion. Caused by no sample flow 

rough sys due to manual sample/purge valve dislodged from 

rmal sample pos tti on. Ual ve returned to position. 

iONEY.M J Philadelphia Electric Co Bl/03/02. Ip. 07062 346. 


8103100630 LER 81-OJ5/03L-O on 010203. ma in steam line unitor A 
indicated low level radiation resulting in trip setpoint 
above Tech Epee limit Caused by instrument iero drift 
ranitor calibr l returned to svc 

CtlOue'f.M J Philadelphia Electric Co 01/03/04 Ip 


0103110559 LER 81-01 l/OJL-0 on 010202. core spray pump C interlock to 
automatic depressor i tab ) on sys pressure sw 1 t c h . P8-2- 1 4-44C . 
was found valved out of svc Caused by personnel error Switch 
returned to Svc 

CCONEV, M j Philadelphia Electric Co 81/03/04 Ip 


0103310642 ICR D1-016/03L-0 on 91 0225, r ea c tor core Isolation cooling 
trip throttle valve would not reset tn normally open 
position u«tng Llmltorque op era tor ► Pol I awing manual trip 
Caused by i>orn worm gear in trip throttle valve operator 
COONEY. M J Philadelphia Electric Cj 81/03/23 Ip 


D103300342 LER Q I -01 7/03. .-0 on 010310. all inboard sanple isolation 
va I v«». RV-267ia-SV?6710. c losed Caused by short in coil oP 
dyro-type solenoid vjlvo SV-2671 A. uh l c h blew corson fuse in 
control circuit for all seven valves 

COONEY. M J Philadelphia Electric Co Hl/03/24 Ip 


V Operator Examinations 


8103120367 Responds to MJRF.C-0737 re shift manning requirements Submits 
clarification to util 801222 1 tr re facility overtime 
policy 

OALTROFF.8 L Philadelphia Electric vo OI/O3/10 2pp 07904 356 


DOCKET 50-270 PE ACM BOTTOM ATOM 1 C FCL.EP ST AT I (IN, UNIT 3 


F Security. medical. emergency 4- fire protection plans 


0 1 03100264 i. tr to all power reactor licensers w/plant« licensed prior 
to 790101 Forwards ARC position request for add! info re 
safe shutdbwn capability for compliance w/801119 fira 
protection rule 

Et£ENHjT.O 0 Division of Licensing 01/02/20 13pp 


8I033103J8 L tr to all licensees of operating plants 6 holders of CPs 
forwarding MJRE0-0696- 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC r equ 1 «* events tJ/o encl 

EI0ENHUT.D 0 Division of Licensing Gl/03/05 6pp 


0103130242 Forwards revised safeguards cor L lugcncg plan Plan withheld 
(ref 10CFR2 7901 

BRADLEY. E J Philadelphia Electric Co 01/03/10 3pp 07908 360 


0103200478 Requests concurrence that e> is ting facility fire hose 
testing requirements per Tech Spec 4 14. A. 4 d Identify 
proper testing pTssturts to comply w/1QCFR90 48 t 
1OCFR50. Ap p n 

DAI.TR0FF.8 L Philadelphia Electric Co. DI/03/12 2pp 07970 247 


0103190168 Forwards revised plant security personnel training !« 
qualification plan. Plan withheld tref I0CFR2 790) Affidavit 
for withholding one l 

BRADLEY. E J. Philadelphia Electric Co 81/03/16 3pp. 07963:090 


0103250285 Submits response to 10CFR50. App R re fire protection 
program 31 1 marled-up overt) le drawings enc I . Aperture cards 
are available In PDR 

DALTROFF.B L. Philadelphia Electric Co 01/03/20 14pp. 

08022 213 


I Financial information 


0103170904 Forwards Annual Financial Rept 1900 

BRADLEY. & J Philadelphia Electric Co 81/03/13 7pp 


8103170596 Annual Financial Rept 1980 

« Public Service Electric 6 <?e* Co of New Jersey. 01/02/16 

S2pp 


0491 PNO-I-Bl-032- on 01 0304. Ch 1 c ag o Bridge Iron Co sheet metal 
•r* established orderly picket lines on site access 
S owned bq township Staffing of licensed shift personnel 
fled. 

ILL. C . OREENmAW. E <5 . KEIM10.R.R Region I. Philadelphia. 


ce of the Director. 81/03/04. 2pp 07867:219 —8103170606 Annual Financial Rept 1900 

« Philadelphia Electric Co 81/03/13. 46pp 

0624 LER B1-012/03L-0 on 010202, main steam line monitor D 

ceted low level radiation resulting in trip setpoint --0103170616 Annual Financial Rept 1900 

a Tech Spec l Imtt. Caused by Instrument taro drift. * Atlantic Electric of New Jersey 01/03/13 40pp 

tor calibr & returned to svc. 

EY, M J Philadelphia Electric Co. 01/03/04 Ip 

--0103 1 70626 Annual Financial Rept 1980 

* DelmarvA Power L Light Co 81/03/06 40pp. 


J Insurance 8. indemnity inforratlon 


a 1 0-1 J 70540 F oruaris Endorsement* 90 4 91 to DELIA Policy NF-MO. 
tndorser-en ts 46 b 47 to MAEUJ Policy hF -6?, End or * u-nert t • t« 
flinders E.3-0 ** tW-9 t Cr.c or - e-<jut 4 to '«A£LU 5|TidPr4 

(jRADLtv. E J PhiledelpM* Electric Cc fll/03/12 llPP O/MJ J3l 


P Operatiny license stase docuce.it* t c o» r e »ponJ enc e 


8103190732 If* to all licensor* of operating p ) an t t. app M c ant* ol 
0L% l * 0 1 <J e**% of CPs rb control t>f heavy lead* Pe<\uO%t^ 
review per golfltm n* NufiEO-0612 Forwards NRC position re 
interi-t. e< tier* L request for addl info 
E 1 HEHhl/T , D 0 division of licensing 90/ 12/22 30f.p 


8102270365 Notification of c or. tract r x et ut 1 on- Mod 2 to -Environ 
Men I tor l ng Program W/Con/ronwea 1 th of PA " Contractor 
Cflir.-onjea J th of PA , 

DAI8CEN-L Research Contracts Branrt. Flt4fl-5tH 9WG1/Q7 Ip 


— 3102270590 Hod 2, adding TlD ronitoring arui/nd fatUHlti L '.ntreASlng 
amount of contract to "Environ Monitoring Program g/ 

C o^nor je a l t S of PA “ ^ 

CEfiUSKV. T M f’ennsy 1 vania- State of FlUti-Skll QWOWO/ *ljp 


8)03190337 Ltr to all licensees of operating plonk* !* applicants for 
Ols \ holders of CP* re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold shutdown, rep lac emont parts b NURR 0-073? 

ETSENmuT, 0 0 Division of Licensing 01/01/19 6pp 


Q 101 12 C 01 4 l.tr to all licensees of operating plants. CP holder* !• HI 
app lie «nt s. e * c ep t Indian Point 2 3. Zion I l 2 4 TMI-1. 

forwarding inadvertently oiritted pages from f.9C 001222 
request for add l info re contrut of hoav^ load 6 
ElSENHUT, D 0 Division of Licensing 01/02/03 6pp 


0103160669 Ltr to all operating plants l CP holders forwarding 
clarification of TMI Action Plan I ten til A 1 3 re upgrade 
of emergency support facilities Requests confirmation within 
43 days that i nj l ec-enta 1 1 o n dates will he net 
EfBEL'lijT, [> (J Division of Licensing 01/02/18 12pp 


0103020268 Requests addl Class IV t t fees for review of safety Issues 
involved in 000915 Tech Spec change request 

HOv-LQ.VAV, C J License Foe Management Pranch 01/03/20 Ip 
07704 2/2- 


rn 032309 f i Not X f te* o' - , . , . , , . .. 

U Mining t hilling «■ CaK«laUd Health oj. U 

contains new ti.fu potentially relevant 6 r>a 1 1 t» A .1 All 


l on t a l ns new ti.fu po ten 1 1 a i ly - 

liSivl'S 1 ^* Division «f h,o| Cycle Mate, ml Safety 
3vo 00022 22 7 


IM0l240290l.tr to ail W'* license*. forwarding 1Ji'Fi»1 | 
safety evaluation on RL« s< t ao discharge 

, a evaluation uf inter lm measures .ecurrmended pei 1H>I2<>1 
safely evaluation 

( 1 nci.M'jl . tl 0 l»W»*l»n of licensing IU/0|/*.I Jvv 


U 1 03 II 064.1 liespimjs V> »»0223 tdsHnlhSvy vs suits uf NIK review of 
re environ qualification uf to f * ty - 1 e 1 A t e J electrical 
equipment UU l review «if e»v|iu<> qua 1 l f I c a l l on il.|fu*r«..ts 
CCiiC li/do» tfi.it App a Of ILHOJ1 Ur remain* valid 
pAl. Tiltin’ - 11. 1 - Philadelphia Electric to II1/IM/C16 , PI < 


0101160650 Notifies that util 001216 c peM tr, elite l<> \M» Scram dle.l.ai 
sys I png- tore- mods do nut satisfy mf. criteria Design n.usl 


include criterion on diverse inetrur fnla t inn w ... 

nr.ID.M W Dpoiatlng Rear tore {Irene 1. 4 Hl/0|/<i6 Jpp 


mf>:»i:i050/ r t .rwai d * adJl lnf« TMUr mutes lldf* »g* i">.uei soi'nlg- 
p«i riNC, fllOlifl request lh.ee overt Hu drawings mu I Apeitme 
cards are available n» ITU 

DAlTflLM'.b l Philadelphia Electric fn HI/lH/OV ‘/p P 


8101310004 ltr t n all licensees uf operating p I ante . a|.f> I I r an I * foi 
f, hulders o ( CPs forwarding Pit C V -fit - 1 1 H re Inf., net *»•«< V t« 
eelahlish envlrnn qua l J f 1 c a 1 1 nn of safely relate. I eie. Iriial 

equipment 

liuniiujt.il 0 (H vi* inn of l I censing IJ| /().!/ 10 6p|» 


11103280320 Outfits response In ttem It K ,i ,i i»f fl9C (lildOO/ llr. 
requiring annual ref.t of ihalHuge* to primary coolant »y« 
safety b relief valve* Oesf lhel 110121/ challenge involving 
four relisf valves 

UAETKOM.H l I 1 hi HdeJp'.ia Electric f« (M/OI/l’l 2pp 0/‘ 


111032/0093 Uu-.mai y «f HlO'104 meeting u/Ma. » I cwins group t (i( in 
Uelheida- Mil re tupp 1 eme.ilai y test* cundncled In foil «‘#1* 
test facility t resolution o» outstanding hart 1 Issue* per 
fAl.1EO*066l (Hide presentation 1 list of attendees tiiil 
(RUMi n. C I Licensing llranrh :i II 1/01/ 16 3pp 


1)1032/0401 forwards app 11 ration for amend of t l tenses Ill'll 44 1. *Sf. 

requesting (.flange* to *C«h lipfCi 


tuMOiEY.E j i J h i lade IpMa I.Jectrlc Cm lil/o:i/24 


8103250024 Ltr to all power reactor licensees 6 license applicants re 
NUHEO-0619 criteria Footnote 2 in Table 2 contains error due 
to leekago testing deletions Licensee may solicit analyst* to 
justify use of erlsting low flow controller. 

ElGENHjT* P 0 Division of Licensing 01/02/20 Opp 


8103020645 Respond* to f.'RC 01012? request for addl info re util 76QUU’ 
T*m»e*t for sieftvption* froev reqg i r ervsnts of containment 
leafage testing Response will be provided by 010313 
DAlTftCFF.G.t Philadelphia Electric Co 81/02/23 Ip 07703 I2U 


8101160430 Forjard* preliminary result* of review re environ 
quellMcaticn of ** f e ty» * 1 Ated electrical equipment Utlt 
must respond v/wrltten statement that facilities can he 
safely operated 

KO\JAV\, T U Assistant Director for Operating Realtor* (U 702/23 
30 pp 07916 223 


0103230030 Ltr to all licensee* of operating nuclear power plant* 6 
applicant* For Gls teicept 0t Lucie, Units l b 2) Request* 
util review to determine capability to mitigate station 
blackout event 6 promptly lnple<*ent emergency procedure* 

ElSENHUT, D 0. Division of Licensing. 01/02/33 3pp 


0)03170225 Ltr to all RUft license?* iercept Ku^boldt Day & l.aCrone) 
requesting review of AB^E Code Class 1 5 2 pressure boundary 
piping. safe ends & fitting mat] per guidelines of enc) 

Revision 1 to M/RE0-O3 1 3. Mod e 1 Tech Specs only encl 
ElSENHUT, 0 0 Division of Licensing. 01/03/26 3pp 


Dl 03 170266 Model Tech Spec* Pages 3/4 0-2, 3/4 0-3. 3/4 4-7 b 3/4 4-G re 
surveillance requirement* for A0I1E Code Class 1,2 & 3 
component* Jit RCB operational leakage Molting conditions for 
operation & surveillance requirement* 

* Oeneral Electric Co. 01/02/26. 4pp 


rj|032/04H Applicntion feir amend to I. lienee* Ill'll 44 6 Uf*. requee lt*«g 
Changes to loch DpeC* »• mrv»l I lar*t » r e qu l r #m* n l » L 
limiting c u ud ) 1 I nu* fo« operation applicable U) sh.uk 
Suppressor* nt. safety raiated ays Ear l i f I c a la uf Uvi er.it 
PALIIIUH. n I. 1*1. 1 ladelpf.ia I lltlrU to 111/0.1/^4 6pp 
0(1043 030 


-IP 1032/0-124 Tech Sped 3 111* re limit mg condition* fnf iiptiatloi. i 
4 II (* for sur ve 1 1 1 anc a \ * qu l rf*n« l s re shuck suppressors 
on safety - 1 elated *y> 

a I'M lede] ph I a Cite trie Co III /01/ 2-1 illpp UUlM:i (136 


(J Inspection report*. IE Mullet In* 5 correspondence 


UJ 03100233 Respond* to Hup pi U of It Uu I let In /*l - 01 U- ”lnv|ron 
Ouel i f 1 c at ion of Cl 4*1 U* l-.qulpmint " Temp profile for 
saturated steAtr. tvst.LtlCA profile L TM( mod* Included 
DAl.TftOFf- , 0 L P'M Mde tph la Electric Co Hl/Ot/MO 3 r)pp 
0 / 932. 217 


U 1 03200130 Rs spends to Mv llulieiln (10-17. Rupp I 4. "Failure of Control 
Rods to Insert During Qtram at flirt * Callbr L Vesting of 
continuous monitoring *y* we r * performed by facility 
Instrument techiilclan* f'ersunuel qualification data encl 
|>AL TRfJTP . B |. Philadelphia Electric Co 111/01/30 klpp 
07971 037 


0103100137 Ack receipt of 010126 ltr informing MMC of step* taken to 
correct vlolablon noted In IK Imp Repls 30 * 2 /// 1 ) 0 -32 l> 

30 - 270 / 08-24 

QRt/NNER. b* J Region J, {’h ] | ad • I ph 1 a. Reactor Operation* Huclsar 
Oupport Oranclv Ul/ 02/06 Ip 07943 366 


0)03100164 Responds to NRC 0(0107 ltr re violation notad in H (n*p 
Rapt* 90 -2 7 7/dO -3? 5- 30-278/00-24 Corrective action* revised 
procedure* potted 

DALTROFF.o t Philadelphia Clactric Co il|/0|/^6 3pg 
07941.26 7 


- - Hi 03 100172 Forwards JE Insp Repts 90-277/00-32 t 30-270/00-34 on 
601001-1107 t* notice of vial at ion 

BRUliNtR, E O Region \. Philadelphia. Reactor Operations Nuclear 
Support Branch 01/01/07 2pp 07943 269 


--8103100177 Notice of violation from insp on 001001-1107 

* Region 1. Philadelphia. Office of the Director 01/01/05 Ip 
07943 27 1 


--0103180106 IE 1 n ap Rcpt* 50-2/7/00-32 i 90-2/0/00-24 on 001001-1107 
Nonco'ipl lance noted outdated procedures posted at energenc ^ 
shutdown panels 

COUDlLL. C J . UL0UGH.A 0 Region 1. Ph 1 lade I p h i a . Office of the 
Director MCCABE-E C Region 1/ Ph 1 lade lph la. Reactor Operations 
Nuclear Support Branch Bl/Ql/05 29pp 07943.272 


9103060452 Provides info re proposed support nods to one primary 
containment at no spheric control line on each unit in area of 
isolation valves Design ?, installation will be completed by 
010311 

CCKWEY.m J Philadelphia Electric Co QI/Q2/11 2pp 07036 029 


0103040107 Forwards IE Info .'Jot Ice 01-03. "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR50 72 ” No written response required 
GRIER. B H Region l» Philadelphia. Office of the Director 
0 1/02/12 ip 07013 037 


0103030391 Forwards Suppl 5 to IE Bulletin 00-17. "Failure of Control 
Rods to Insert During Scram at fiWR No written response 
required 

GRIER. G H Region 1. Philadelphia. Office of the Director 
01/02/13 Ip 07000 23J 


0103200164 Forwards IE Info Notice 81-04. "Cracking in Main Gtean 
Lines " No response required 

CRIER. B M Region 1. Philadelphia. Office of the Director 
01/02/27 jp 07972 000 


0103200217 Foruard* IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation." No written response required 
GRIER. B it Revlon l» Philadelphia. Office of the Director 
81/03/02. ip 07966 202 


0103200033 Forwards revised IE Bulletin Di-01« "Surveillance of 
Mechanical Snubbers." w/corrected Pages 366 Change in 
identification of facilities w/ CP to which bulletin is 
applicable doe* not. affect, util requirement* 

GRIER. B H. Region I. Philadelphia. Office of the Director 
01/03/04. |p 07960 106 


0103200129 Forwards IE Info Notice 01-06, "Failure of ITE Model K-600 
Circuit Breaker." No response required 

GRIER. D H Region 1. Philadelphia. Office of the Director 
81/03/11 ip 07971 3J2 


R Periodic operating reports 6 related correspondence 


0103050216 Forwards "Semiannual Effluent Releases Ropt 10. 

Ju 1-Dec 1980. " 

ALDEN. w. M Philadelphia Electric Co. 81/02/26. Ip. 07506 001 


— 8103030222 "Semiannual Effluent Releases Rept 10<Jul-Dec 19B0, " 
ULLRICH, NT Ph I 1 ad e 1 p h i a E 1 ec t r 1 c Co 81/02/26 9pp 
07827; 044 


9. Reportable occurrences. LERs 6 related correspondence 


8103110654 Forwards LE« 8I-OO0/O1T-O 

COONEY. M J. Ph i lodel Ph ia Electric Co. 01/02/29. 3pp 07007.089 


—0103110638 LER 8I-008/0IT-0: on 810211. main isolation valve on loop D 
mistakenly isolated instead of loop A valve during 
Installation of test connection to I-lnch containment 
atmospheric dilution line. Caused by wrong valve designation. 
COQNEY. M.J. Philadelphia Electric Co 01/02/29. Ip 07007 092 


0103100491 PNO- 1-01-032 on 01 0304. Ch 1 c ago Bridge & Iron Co sheet metal 
workers established orderly picket lines on site access 
roads owned by town»h ip. 8ta f Ping of licensed shift personnel 
ver i fled. 

CONO ILL* C . . OREENMAN. E. 0. . KEIMIO. R. R. Region 1. Philadelphia. 
Office of the Director. 01/03/04. 2pp. 07867:219. 


8103100621 LER 81 -007/03L-0 an 810206. mein steam lino monitor A 
indicated low level radiation resulting In trip setpoint 
above Tech Spec 1 imi t. Caused by instrument tero drift 
Monitor calibr & returned to sve 

COONEY. rt J. Philadelphia Electric Co. 91/03/04. ip. 


01031 10495 LER 01-CC9/O3L-O on 010216- during surveillance test. oil 1 
of 3-5 gpir found on oil Si.pply line to H°C I turbine manual/ 
over sped trip nechanisr. Caused by ruptured diaptragm in oil 
line pressure control valve VC-2J0 

CQCNEY.M J Philadelphia Electric Co 81/03/05 Ip 07306 001 


Q 1031 1 0729 lER 0l'OlO/O3L-O on 8102M l 25, b lown control fuse render 
RHR logic sys A inoperable dating full power ppe’aUon 
Caused bj intv t r>i V. t onl ground on indicating lamp on control 
panel Indicating ] l g ' t isolated 

COONEY, M J Phi lade Ip 1 ' I a Electric Co 01/03/03 Ip 


0 1 03 1 70354 PrO-I-01-O34 on 0 1 03 1 0 . c on t eh t s of 55-gallon drum used 
to catch radioactive dram* flowed into storm drain sys 
before drains were plugged Caused by cooling water supply 
valve not tightly shut when draining lube oil cooler 
CEU0II.L.C • KEIM1C.R R . MCCABE. E C Region t. Philadelphia. Offi 
of the Director 81/03/10 2pp 0/924 055 


0103300300 l£R G1-C06/03L-0 on 010227. cote spray logic sya B failed 
Caused by blown fuse due to grounded lug on cote spray pump 
circuit breaker D latch check switch Circuit breaker 
replaced i lug on grounded circuit breaker repositioned 
CCOnEy.n J Philadelphia Electric Co 01 /03/23 Ip 


V Operator £i aginations 


0103120367 Responds to NUREO-0737 re shift manning requirements Subm 
clarification to util GOi 222 Itr re facility overtire 
polity 

DALTROFF. S l. Philadelphia Electric Co 81/03/10 2pp 07904 3 


DOCKET 50-200 SLR RV POUER STATION. UNI T l 


f Security, nodical. emergency L fire protection plans 


0103100264 Ltr to all power reactor licensees u/plants licensed pr to 
to 790101 Forwards NRC position l request for addl info re 
safe shutdown capability for compliance U/0O11J9 fire 
protection rule 

F.IGENHJT.O Q Division of Licensing 01/02/20 Ulpp 


0103040366 Suppls 001215 response to NvJREQ-0737 re emergency 
preparedness Rept will not bo completed until 010415 Backup 
neteor o 1 og lc a i tower signals at facilities 4 strip chart 
recorders at Burry will not be installed until 810001 
QYLVIA.B R Virginia Electric fc Poj«r Co 01/02/27 3p$ 

07020 149 


01033 1 0338 Ltr to all licensees of oporating plants f. holders of CPs 
forwarding NUR60-0696, "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable -net hod 
Por meeting fJRC requirements lf/o end 

E1BENHUT.D 9. Division of Licencing 81/03/03 6pp. 


J Insurance V indemnity information 


0103060312 Forwards Endorsement 45 to MAELU Policy M c -37 

HAIRF IELD. K. J Marsh S, McLennan. Inc . (1 6 (1 Nut leer Consultants. 1 
Dlv 01/01/27 2pp 07836:352 


P Operating license stage documents t correspondence 


0103190732 Ltrs to all licensees of operating p i an 1 1 . app 1 i c an t s for 
OL* & holders of CPs re control of heavy loads Requests 
review per guidelines in NUREO-0612 Forwards NRC position to 
Interim actions L request for addl info 
ElBENHUT. D 0 Division of Licensing 00/12/22 30pp 


0103190307 Ltr to all licensees of operating plants t. applicants for 
OL* 1 holders of CPs re program for environ qualification 
of saf ety-rela ted electrical equl pnent. 1 terns addressed 
Involve cold s hu tdown. rep 1 ac enen t parts 6 NUREQ-0737 
EI8ENHUT.D 0 Division of Licensing 01/Oi/I9 6pp 


0103120014 Ltr to all licensees of operating plants, CP holders S* OL 
«p p 1 1 c an 1 1 . e k c ep t Indian Point 2 & 3- Zion 1 & 2 & TMl-1. 
forwarding Inadvertently omitted pages from NRC 601222 
request for addl (nfo re control of heavy loads 
EJSENHUT. D Q. Division Of Licensing. 01/02/01 6pp 


91 D3 030452 forwards A-*end 64 to Licenses DPfl-32 DPR-37. safety 
•valuation t notice of issuance L availability 
VAROA. 0 A Operating Reactors Branch I 01/02/09. 2pp 


• Office vt V,. clear Regulation. Director GJ/02/07 3PP 


--0101030476 Notice of issuance t availability of A-end 64 tu Licenses 
DPR -32 t DPF-37 

VAR 0 A. 5 A Operating lleac 'or i Branch 1 01/02/07 *PP 


B103040229 Forward* A-?no 6b to Licer.se UPR-32 l notice of Itiuanre 
V avd liability 

VARQA. 6 A Do ere ting Reactor* H ranch l 81/02/10 Jpp 0/RJJ 20 i 


- -9103040243 A-iend 6b to Licence RPR - 13. J PC or? or e 1 1 f.g «tci'' gonerntm 
iniurvic e in*? loquira^ent^ 4 react oi & secondary coolant 
iodine raj J oa: ti vlty c cm eitr atl on* into Tech Specs 6 
deleting previous conditions 

VARGA, S A Operating fi vac tort Or anc h I 01/03/10 29pp 
07813 204 


--81 03C402-19 Notice of issuance f - availability G* 5 Amend 6b to License 
CPR-32 

VAflOA. S A Operating Reactor* Dram ft 1 01/02/10 2pp 

0781 3 229 


8103300160 Ltr to ail operating PUR licensees requesting info on 
aotlllary feedwater sys soismic design Forward* request fer 
add! info, list of actions requested of licensees w/o 
selsmically qualified *ys >> results of NIC calkdouns 
E 1 3DMJT , D 0 Division of Lltensing FW02M0 \3pp 


HI 03 1 60669 Ltr to ell operating plant* t CP holder* forwarding 
clarification of TMl Action n 1*n. Ito'i III 6 1 S re upgrade 
of emergency support facilities Requests confirmation w 1 thin 
45 days that implementation dates will bo not 
eiSENHJT.D 0 Division of Licensing U1/02/HI 12pp 


0103250024 Ltr to all pourr reactor licensees l license applicants re 
NuREG-0619 criteria Footnote 2 In tabic 2 contains error duo 
to leakage testing deletions Licensee my subnit analysis tc 
justify use of eiisting low r'lou controller 
ElSENHjr.D 0 Olvislon of Licensing 01/02/20 Opp 


8103110440 1 r. Porn* s that Amends 63 S. 63 to Licenses DPR-32 t> DPR -37* 
raspec ti vely, contain typographical error incorrectly 
referencing License Paragraph 3 k be added instead oP 3 L 
Corrected amends ent 1 

VAROA. a A Operating Reactor* Branch l 01/02/24 2pp 0/1172 202 


—8103110455 Corrected Amend* 63 & 63 to License* OPR-32 l. DDR-3/, 
r e sp ec 1 1 ve 1 y . ad d ] ng Paragraph 3 l. re imp lamenting l 
maintaining nuclear security personnel training U 
qualifications program 

VAROA. 8 A Operating Reactors Branch l 00/12/10 4pp 
07872 284 


0103050499 Forward* Amend* 66 *« 63 to Licenses DPR-33 (i PI'fi-37. 
reop ic tlve iy. safety evelutqtlon & notice of Issuance & 
aval lab 1 1 1 ty 

VARQA. S A Operating Reactors Branch 1 Bi/02/23 2pp 07023 033 


OJ 0312002.1 Not 1 MO* or f«n inquires mi rj»i.v u. v< . r -nr -.<■* 
‘CcntrnJ Rod Reactivity Uni lh Pe ter*nl nat i m. by Hud lluap 
Technique" 

illLl.fR. IJ 0 i irer. to foe fin nag omen t Dranrh til /I). 1/02 Ip 
117900 304 

0103100420 Keep nude lc WJfil.Ci' U/J7. Nor If- Anna tivettt dedicated hy<1l ( 
control penetr at lmi i e lull nrenie Requli #o*.oi«l i do not Apply 
tu flurry Design change* e«u being jevelnped to add remote 
opera tec isolation solves 

HVI.VIA, 3 ft Virginia flee trie %. I’husi Cn 111/0.1/03 Ip 
0/H6-I IVJ» 


11103310004 ltr in «)l lirtnsoa* uf operating plants, app I leant e fur 
t, holders of CDs fnusnllng SlitV III 117 i« info noc«t«aly to 
establish environ qua 1 1 f I < all wn of safoty related electrical 
equipment 

rlSr.f.HjM) 0 Division of llienllng EJl/OI/Jl) 6pp 


01 1 ) 32306 ")7 TnfprTis oP delay in submittal of license amend applliat 
tn lncoipucate (>M> re insurvlte Surveillance i equ l r enente 
fur snut be is. per Nif 001120 i equetl Delay due tu need fur 
Otfl format revision Application will be submit ted by Hi 0420 
lULVIA. 3 K Virginia live trie A. 1'iiwr Cr> UI/OI/J V Ip 
077/7 020 


Hi 0*12603/7 Advisee uf errur In monthly (.painting lapis fm fee lilt 
collect figure fur line 3, Design Electrical Haling. I* /Mil 
N«iet**ry (Snei-USM thuuld be r*«le In 1*01110 0020 
Oil VIA H R vMglnjA Moclric l Puuui Cu ill/ 0.1/ 17 Ip 
O11037 331 


0101110563 ro'<j«rdt I isf u re effects uf intended fuel ti or imps nn 
accident source term* & tudino spiting, in respunse In HHC 
verbal request. Surple r >enllng 000319 f. 1 1 1 (f 10/# ltr* re 
?r up used T p c *■ Jlpec charges t'» I nr l ease enr it hirer, t level 
Oyl VIA. fl H Virginia I. Metric 6 Dower Cn (1 1/01/26 Clpfi 
CD073 217 


0 1 ns p ev 1 1 u i. reports- ll liullettni i correspondence 


11103230696 foi wards Nevis inn 2 tn respimsf In M Hull e tin 77 0111. 
■'fnvlff.n Qua 1 1 f I c at I nn of (1«S* IF tqnlp^enl' (» MIC |H)(1I127 
order for mod of license 

litl.VlA.il II Virginia I 1ei.li If H. Dower «: *► (10/12/01 5|pp 

077V 7 026 


010.104000/ 1 nrwardt If. Insp RoptS 30 -.10/00 42 1/ 90 2H|/Ml» 46 on 
HOI 20; I 09 Nu hunt limp Manet noted 

rtiKDH/.L f‘ Reg Inn 2. Atlanta. Neeclur I (instiiictluM b lug Intel | 
(iuppor t Nr anci- m/01/20 Ip 07MI2 w«3 


--O|0:)040lll4 If J n *p Kept* 90 2110/00 42 t !V> JllJ/IKJ-46 nil 110120 1 0 
none rurp I lance noted Major area* Inspected fullnwnp nn It 
[iulletln III) il re matunry wall design 6 status u f const fur 
steam generator replacement 

L f NA*M7. ) j Region 2. Atlanta. Office of the Direct nr 
COM-ON. I | Reg kun 2. Atlanta. Reac tui Construction U l.nyinee 
fiupport Rr anc h (11/01/20 3pp U/012 166 


- -81 03050502 Amends 66 *• 65 to Licenses DPR-32 t> OPR-37. retp *c ti vs 1 y. 
allowing increase, in enrichment fur new & spent fuel 
VARGA. 5 A. Operating Reactors Drench 1 01/02/29 Opp 

07023 037 


D10.il 2044 1 f orwards H Insp Kepti 9U 2110/(11 01 l DO 2(11/(11 OI nn 

III 01 06 -OV No nuncor’p M anc e rioted 

MURPHY* C C Region 2* Atlanta. Reactor Conitrurlinn t (ngineeri 
Support Or anc h 111/02/04 2fp 0/703 133 


--8103020506 Safety evaluation supporting Amend* 66 & 69 to licenses 
OPR-32 \ OPR-37, respectively 

* Office of Nuclear Reactor Regulation. Director G1/02/2D 3on 
07G23 049 


— 010305051? Notice of issuance t, availability of Amends 66 l 69 to 
Llceneei CPR-32 h DPR-37. respectively 

VAROA. S A Operating Reactor* Oranth 3 81/02/23 2po 

07823 040 


0103230030 Ltr to a 1 1 licensees of operating nuclear power plants (. 
applicants for OLs (accept 8t Lucie. units I 1 2J Requests 
util review to determine capability to mitigate station 
blackout event 1 promptly implement emergency procedures 
EISEJIWUT.D 0 Division of Licensing 81/02/23 9pp 


^ ^ECC B^outag e* Tnf o * re * pon,e * U NuR E0-0737 Item J| K 3 I 7, comp j »t i ng 
BJV^V Virginia Electric 6 Power Co Bj/02/27 10pp 


■- 1110:1120440 If Insp Kept* 90 - 7110/111 01 H. 3 D 2 ( 11/111 (>J or* 1110106 0 
noncoirp | | an* e noted He jor areas inspected Unit 1 steam 
generator repair t safely guide feedwater no i i 1 e welding 
records * Unit 2 luservice inip rept 

(ll. AKC ■ J J Region 2. Atlanta. Office of the Director ii(nf)T. 
Region 2* Atlanta* Reactor Construction 4* l-.ngin taring Oupport 
Branch ni/Oi’/OI 9pp 0/909 137 


010302017/ forwards IL Circular Hi -02. "Per # orirance of RllC l I cense 
Individuals UM 1 » on Duty “ No written response required 
O'RF.It i Y. j J> Region 2- Atlanta. Office of the Director 0|/<M 
Ip 07709 2Vi 


fl 1 01 1 90321 Forwards t(* Insg Rqpts 90 -2QO/GO-A4 U 30-201/(10 4(1 on 
001201-24 No none omp l l anc e noted 

LtWlH* H C Region 2 * Atlanta* Reactor (Jparallons Nuclear Ouppnr 
Branch 01/02/11 2pp 07934 317 


19032G IE Imp «ept* 50-230/00 44 L 50-201/80-40 on 0O\2Ot-24 TJo 
nc omp 1 lane e not®d Kajur areas ii'jppt tpd operations f, 
prating rec onJs* p lant mods 6 malnt. periodic testing & 
ant %e c ur i ti, 

RKE. D J Region 5. Atlanta. Office of the Director 

LLCC0* P J Region 3. Atlanta. Reactor Operations Nuclear Support 

anch. 01/02/11 4?p 07954 319 


0149 Poryards IF Info Notice 01-03. "Checklist for Licensees 
ng Notifications of Significant Events In Accordance 
CFR50 73 “ No written response required 

1LLV.J P Region 3. Atlanta. Office of the Director 01/02/12 
07020 033 


0713 Forwards 1 F. Info Notice 01*04. "Cracking in Main 9team 
s No response required 

ILLY. J P Region 2, Atlanta. Office of the Director 01/02/27 
07914 000 


0564 Forwards |E Circular 01-03. Inoperable Seismic Monitoring 
r client at Ion ” No response required 

ILLY. J P Region 3, Atlanta. Office of the Director. 01/ 03/02 
07916 343 


3067 Forwards revised IE Bulletin 01-01, 'Surveillance of 
anltal Snubbers-'' «/ 1 or » e: ted Pages 5 k 6 Change in 
tlflcatlon of facilities u/CP» to which bulletin is 
icablf does not affect util r e qu i r oment s 

ILLY. J P Region 2- Atlanta. Office of the Director 01/03/04 
07939 109 


3700 Ac k receipt of 0l0li9 Jtr inforTing NRC of steps taken to 
ect violations noted In IE Health Physics Appraisal 
» 53-30O/RO-P9 6 50-201/80*- 33 

3. R C Region 2- Atlanta. Reactor Operations Nuclear Support 
Lh. 01/03/06 Ip 07912 072 


130705 Responds to NRC 001210 Itr re violations noted in IF. Health 

ysic* Appraisal Rapts 50-200/00-29 t» 50-201/00-33 

rrective actions laaj blankets irniecf 1 a t e I y removed from 

irglng pump piping 4 valves i supports inspected 

•VIA. 0.R Virginia Electric 6 Power Co 01/01/19 J Ip? 

712 073 


130700 Forwards IE Health Physics Appraisal Repts 50-200/00-29 6 
-201 /tiQ-33. not It® of v \ o 1 at l on . Ap p 3 L significant 
iralsal findings. App A 

?E ILLY. J P. Region 2. Atlanta. Office of the Director 
'12/18 3pp 07712 004 


130711 Notice of violation from health physics appraisal on 
3009- I 5. 

Region 2. Atlanta. Office of the Director 00/12/09 4pp 
?I2 008 


130716 IE Health Physics Appraisal Ropts 90-200/80-29 b 
-201/80-33 None oh>P 1 1 anc e noted temporary lead shielding 
inkets wrapped around discharge piping of Unit I A, fl L C 
irging p uirp s . Or gan 1 1 a 1 1 on chert encl 

/A008KI.R W. , PUCKETT. J M . WRAY, J fl. Region 2. Atlanta. Office 
the Director 00/12/09 43pp 07912 091 


>314 Forwards IE Info Notice 01-06. 'Failure of ITE Model K-600 
<it Dreaker " No response required 

fLLY. J P Region 2. Atlanta. Office of the Director 01/03/11 
07969 040 


>315 Ac k receipt of 010303 Itr informing NRC of stops taken to 
ict violations noted In IE ln*p Reptt 50-200/80-43 S. 

11/00-47 

l.R C Region 2. Atlanta. Office of the Director 01/03/12 
07986337 


140322 Responds to NRC 010206 Itr re violations noted in IE Inep 
tt 90-200/00-43 4. 50-201/00-47 Corrective ac t Ions : 1 eaks 
Unit 2 safeguards bldg roof repaired. electrical cables 
ed It U bolts replaced or tightened. 

■VIA. 0 R Virginia Electric l Power Co 01/03/03. 5pp. 

, 86: 338. 


•40324 Forwards IE insp Repts 90-200/00-43 & 90-201/00-47 on 
112-26 & notice of violation. 

IEILLY.J P. Region 2. Atlanta. Office of the Director. 
02/06. 2p p 07906 343. 


140334 Notice of violation from In»p on 001112-26 

Region 2, Atlanta. Office of the Director. 01/02/06 2pp. 

06: 349. 


-3103240342 it Uisp Repts 50- *80/ 00 43 l 50-2ai/QO-47 on OOUlO-26 
None or? 1 i anc e noted leakage foum in Unit 2 safeguards bldg 
Residual rieat rer.ova) piping had broken floor support 
U-bolt pipe supports were 1 03te. ml ss ing or broken 
3UR/-E. D J Region ?, Atlanta. Office of the Director 

AELLO04. P J Region 2. Atlanta. Reactor Operations Nuclear Hupport 
Branch 01/02/06 U?p 07906 347 


8103200030 Forwards It' Info Notice 01- 09. "Degraded DC Sys at 
Palisades ' No response required 

O'REIl-LY. J P Region 2 Atlanta- Office of the Director Bl/03/13 
Ip 07969 094 


0103270053 Forward* IF lm r Repts 50-200/01-05 K 90-201/01-05 on 
010209-12 t notice of violation 

LEWIS. ft C Region 2 . Atlanta Office of the Director 01/03/13 
2pp 08045 ISO 


-0103270056 Notice o# violation from Jnsp on 010209-12 

* Region 2, Atlanta. Office of the Director Hl/07/13 ip 
■10045 102 


--8103270072 IE Ins? Repts 90 -200/01 -05 %■ 30-201/01-03 on 010209-12 
None or.p 1 i anc e noted radiographic films not in compliance 
w/fllm density re qui rerent* 

ZAJAC. L 0 . ViF.RDI • A fl ftoqlon 2. Atlanta. Office of the Director 
01/03/09 6?? 00045 103 


0103310620 Ac C receipt of 0)0313 Itr informing NRC of stops taken to 
correct significant appraisal findings L violations noted in 
IE I nsp Repts 9O-20D/0O-29 I 30-261/60*33 

LEWIS. R C Region 2- Atlanta- Office Jf the Director GI/03/26. 

Ip 00061 086 


n Periodic operating reports V related correspondence 


0103060307 Forwards "Rapt of Radioactive Effluents" 6 “Radiological 
Environ Mini tor ing Rept. " CY0O annual repts for facility U/o 
“Rep t of Radioactive Effluents “ 

GYLVtA.il ft Virginia Electric A Power Co 81/02/27 tp 
07037. 333 


--8I03C60316 ‘Radiological Environ Mom tor ing. CY 00 " 

KOHL. K /. . CHANORASEkARAN Eberlme Instrument Corp 01/02/23 
73pp 07037 336 


8103170333 Forwards monthly operating repts for Feb 1901 
SYLVIA.O R Virginia Electric K Power Co 81/03/13 Ip 
07923 330 


-0103170338 Monthly operating repts For Feb 1901 

DUNN. S D Virginia Electric 6 Power Co 01/03/05 42pp 
07923 331 


S Reportable occurrences. LERs A related correspondence 


8103040479 PNO- 1 1 -8 ] -01 9 on 010223 I* 24. during steam generator 
replacement ou t e go. u 1 lr a s on i c Insp detected linear defect in 
base metal on pipe in 30-inch main steam line of steam 
generators A>H C Cause under Investigation 

SKYMLOCK.M . DANCE. H Region 2- Atlanta. Office Of the Director. 
01/02/23 2pp 07012 340 


0 J 03130470 Forwards LERs 01-OM/O3L-O l 81-0|9/03L-0 l updated LER. 
00-063/0 1>-1 

WILSON. J L. Virginia Electric t Pomer Co. 01/03/09. Ip. 

07913: 092 


0103130477 Updated LER 60-063/01 X-l on 80 1 11 9. Vase omi t cap screw in 
steam generator A leveling pads broke during disassembly 
Caused by stress corrosion cracking Bcreus replaced. 

WILSON. J l. Virginia Electric 6 Powor Co. 01/03/09 2pp. 

07913. 097 


0103170579 Forwards LER 81-001 /01T-0 

WILSON. J. L Virginia Electric 6 Pouer Co. 81/03/11 Ip. 
07939 244. 


■0103170585 LER 8 1 -00 1 /Ol T-0. on 0 1 0223. w/un 1 1 defueled for steam 
generator rep lac ement. rout ine testing exam of loop A main 
steam piping revealed linear Indications Caused by corrosion 
pitting 9ubj areas will be repaired. 

WILSON. J.L Virginia Electric «. Po<-er Co. 81/03/ii 3pp 
07939. 24 3 


U 103231099 Part ?1 r e p t - 0 ' 1 g I r a I l -j roportsJ ,90 j 33. r« 9 C 

*oet sol* >cli> Corrosion r ^o V9() Ousted t. 

^Hgd (htiade Crar*d running helttcil tar l''l° ® oU 

holes Drier to nrL re I noil installation 

5 VL V I A. 3 R Vjr;»r>1o Flectrlc A PoL«r Co U1/03/1I Jpl 
070 73 01 2 


mo:i(Kl 0470 lisfel, evaluation euflOitlhg ^*** *■' l.U WH > 

r R Off jeo of Nui U*« Ko.sclor Regnlati nimrtot lll/lW/l*V » 

f)l0303Q4/6 No t lc 0 ..f Iss.Mn.e 6 avAllAhlllty » ? M *" 1 ll *»» 

(H’ff J 2 A iIF»f 3/ . , 

VARQA.H A (l[.oratn>« liMcta" ******* l Hl/OJ/UP 


8103240516 Forward* updated LEfl 0O-OO2/O3X-1 
WlLECN J L Virginia Electric A Puw*r Cu 
07904 330 


m/03/19 


IP 


- B103240521 U?d*ted LEW 00-002/03*- 1 on 000012 water ontcre-i lances* 
vent i.s.FJUfiS -onl^u RK-Cw- |OJ t 102 l hcalU phyMC» 
accountability ‘ampler Caused by g*» stripper overflowing 
jw* f l jshed< dried K died vacuum pinup t, filters replaced 
NtLSQN* J L Virginia Electric t Power Co 01/03/19 3pp 
0 798*1 339 


yt03HQ535 Forwards LEW 01 -004/031.-0 

WILSO-'.. J L Virginia Electric A Power Co 
Cr? C81 21 ! 


111/03/27 


*P 


--8103310562 LEW 31-00*1/03.-0 on 01 0205- r ad 1 a 1 1 cn roultor iDfOrdnr ««-!« 
found to be printing erratically Caused by loose gear cn 
Dalarce notcr. al losing drwe cable to slip Out screw on 
drt jg gear tightened i unit returned to *vt 
LlLSON. J L Virginia Electr ic A Power Co 01/03/2/ 2;'p 

00 OB 1 212 


D3CPET 50-231 SUT9V PO^’ER STATION, UMI T 2 


U103VOOIAO »-t. in all .»!>*. a t !'■( I'HM lUaneees requesting In# 

auiillary feedu.ltu. *y» se.sr.lc doaign fur wai U request Fur 
aJdl 1 hf o, J 1 st of actions rcquoiteJ »f licensee* u/i. 

60 1 s**ilc a 1 1 4 qualified *ys «• ie»ult* ..r N'fC wa I Mown* 
i't't'MVjT.tl IS 11 1 v l « I sjr» ;iP t lr mili'U 111/02/10 l.ipv 


Ul 03 JA 0 NA 9 1 .tr l,> all operating flants l tt* l.ojdo.-g t or will d I ng 
(lertfltltm uf VWl Ac 1 1 cm flair I be.'. Ill A 1 2 re upgrade 
•if erergency seppm l facilities Re<i»eets lonPunallon WllM«» 
*13 days t‘-at 1 .*? I eraenia 1 1 on lotos Wl 1 I be «~al 
1‘lfENilUt . I) O Illvf Him uf I U#ni my 111/02/ III 12p|i 


D 1 033 30024 l.lr tu nil puwer renter license#* A licens# aPl' I 1 1 *f« l • 
NURLO-Ofi 1 9 criteria luntnnl# *' In lal:l* 2 c nnlelnt erinr duo 
10 leaVaje UOH'D deUUu^s l lesnseo rAq *«rtinU #1114 l <4 n I 0 In 
justify me uf e*l*tu «3 l‘>w flnw tmiliel li r 
rtCf.MI'JT. 0 0 (J 1 v | i l ; ,f i uf 1 Icons I Q ll|/0»'/2ll 


Hpi> 


0103110440 I *i f 0 1 r*s l^at A*»#n.1» f *1 l> A- 1 l«> I lcens#« |IT J JI 12 <■ 
r • « p #c t tv# l y . c nil l a ( n lypugrapblcal error H>< oet #( 1 1 y 
lefererulny license faxagrAph U k l*e eJd#d Instead nf ,1 I 
foriectid nr- ond* em\ 

VAHCA, !1 A Operating Heaito r * flianch I IU/T Jpp 


Ill'll *(/, 


ci/ll/.' . 


F Securltg* '»#<l\cal. creryonc^ 4 fir© protectiun plant 


0103100264 Ltr t» all power reactor licensoes w/p)ant» llconsol p»lnr 
to 790101 Forvai position 4 request /or add) Info rc 
safe Shutdown capability for compliance u/001119 fire 
proteetten rule 

£ISF.NHUT,D C Division of Licensing 111/02/20 l3pp 


F) ) 03040366 ESnppls 001213 response to NVREC -07.37 re erargoncy 
Dreparedress Wept will not bo cc-plated until B10413 Qacluip 
- » teor olocj k t at tn^er signals *t facilities E strip chart 
recorders at Surry will not be installed until QIOOOl 
S/I.S/IA.D R Virginia Electric 1 Power Co 81/03/27 2pp 
07020 149 


01O331OD3B Ltr to all licensees of operating plants t holders uf Cl’s 
forwarding NURFO 0 /j 96. “Functional Criteria for Exiergency 
fiesprcnse FatUitlos ” Criteria descrlb* attepts^ls aiathod 
for meeting MAC r eqm regents W/o sne l 
EISETMH'JT.D 0 Division of Licensing 01/03/03 /,?? 


J Insurance 4 indemnity information 


GI030S0312 Forwards Endor ser.ent 43 to 1\A£LU Polity F.F-3? 

MA IRRIELD* / J narsh \ NcLonnan, Inc .Min Nuclear Consultants. Inr 
Olv BI/Ol/27 2pp 


1110.1110433 boiiocte.) A-#ml* f>3 ♦- M \u \ t tenses W'l' *IJ ** I/, 

respectively, adding Naragi ap»* II 1 * implementing *. 
maintaining n«ic)#ar eecurity r#reoi'n#l training I* 
quallf uat lone program 

VA90A. (I A (Ipeiallng Heat lm » f)i anc h I 110/12/ 11) App 
0/11/2 2114 


U10. 1030493 1 uiwai ds A».#m1* AA *• A3 to l l« »"•»! ^ l^'ll l>, 

c 0 « |) ec t ive I y. t* fely evajulallnn t untie s nf linunct t 
availability 

VANiM, 0 A (lp#i at I ng Keactnrs llrsni '- l IU/IW/J1 Upp N/ 1 U 3 t 


111 03030002 Amends A A *> A‘> to license* UP II -IU t llf'fl .1 /, 1 # « p 9 ■- 1 1 v « 1 y 
a 1 lowing mete**# In enrUfmenl f ,M new l epant fuel 
VAROA.M A uperating fleantori llranth l lll/iU/23 llpp 
0/1133 03/ 


I)U»10303PA Bafely evaluation luppoi llug Abends /./, t A^> In I l< 
Ill'll* 32 l l» J ll . U. r#«pec lively 

V Office of Nuclear tfeaitu' Hegu la 1 1 un. Hirer tur Ml/lU/./'l 
0/023 04 3 


--111011030312 Notice of issuance 6 availability of Agenda A A l A^ In 
licenses lii’ft 32 t Ill'll 3/. re spec lively 

VAW0A.1i A Operating lleacluis Drench .1 fl|/l)2/Jl 2|)|) 

071123 041) 


P Operating license stage ducu-ents A correspondence 


G10G19O732 Un to all licensees of operating plants, appl Hants for 
OLs holders df CPs re control of heavy loads Requests 
review per guidelines in M,RE0**06I2 Forwards NRC position re 
interim actions & request for add! Info 
EtSEtmuKD 0 Division of Licensing 00/13/22 30pp. 


8103190397 Ltr to all licensees of operating plants b applicants for 
Q 1 _* t* holders of CPs re program for environ qualification 
of sa fety' related electrical equipment Items addressed 
involve cold shutdown, rep lac ament parts A NunEC-0737 
Er 6 EN‘ l {UT, D. 0 0 1 v I * 1 on 0 f L l c ens I ng 01/01/19. 6 pp 


0103120014 Ltr to all licensees of operating plants, CP holder* A OL 
ap p H cante, except Indian Point 2 A 3. Non I A 2 A T Ml - 1 . 
forwarding Inadvertantly omitted pages from N9C 001222 
request for a J d 1 info re control of heavy loads. 

ElSENliUT.O 0 Division of Licensing 01/02/03 6 pp 


B10J0304S2 Forwards A-iend 64 to License* OPR-3? A DPR-37, «a f$ ty 
evaluation & notice of issuance A availability 
VAROA.S A Operating Reactor* Drench 1 01/02/09 2pp 


--0103030463 Amend 64 to Llcen»e< DPR-32 A DPR-37, revl « 1 ng Tech Qp«<s to 
incorporate clarification of definition of operable A adding 
general limiting condition* for operations 
VAROA.S A Operating Reactors Branch I 01/02/09 30pp. 


U 103230030 l tr |« all llttue##* of uperating nuclear pciw#r ulente t 
applicants fur I'l • («i«.ept lit l uc 1 e> U«i I tt I A 21 Request* 
util review to determine capability to mitigate ttallon 
blecboul event A promptly tiuplemenV smsrgs^cy pvotsduut 
CiUNilur. D 0 (1 1 v 1 s I no uf l.itemintf IH/ 02/23 ?lp|i 


mo3040:m lot wards ie*pOiiS»e MVlIU'O 073/ Uem \\ K \\ |/,lumptsASs 
(.CCIl outage Info 

im.VlA.D R Virginia llectrlf A Power Co 111/03/2/ lllpp 
07020 163 


NI030900IJ3 Inform* lhAt re evaluation determined that Claes I A C|«< 
II fees were acceptable for 003316 application Class III fee 
no longer required 

oioon, R 11 License Fee flanagement Uraxich 111/02/2/ Ip 
07032 HI 


0103120023 Notifies of fee required for review of VU*- I'ffl) 36. 
'Control Rud Reactivity North Determination by Rod flwap 
Technique " 

MILLER. NO license Re# Management Uranch 01/03/02 Ip 
07900 304 


11103100420 Responds to NVRCO 073/ North Anna meets dsdicated hydrogi 
control penetration requirements Requirements da not apply 
to Gurry Design changes are being developed to add remote 
operated Isolation valves 

tlYLVlAi 1) R Virginia Electric A Pcw*r Co 01/03/03 Ip 
07063. 195 


0103310004 Ltr to all licensee* of operating p 1 an t a . ap P 1 i c an t s for Cl. a 
* holders of CP* Porwarding SCCY-01-II9 re Infu necessary to 
establish environ qualification of sa f e t y - r e 1 a t ed electrical 
equ 1 p me n t 

fjeefiKUT. 0 Q Division of Licensing 01/03/10 t»pp 


8103260246 Forwards Amend 66 to License DPR-37. saf e ty evaluation l 
not 1 f f of issuance b availability 

VARGA- B A Operating Reactors Branch 1 61/03/16 2pp 0B042 004 


- -9103260260 Am.ond 66 to License DPG-37, p rov i d i ng one tin-e 30-day 
extension for visual insp surveillance requirement for 
inaccessible snubbers 

VARGA, 8 A Operating Reactors Stanch 1 91/03/16 4pp 

08042 006 


--0103 260269 Safety ©valuation supporting Amend 66 to License DPR-37 
♦ Office of Nutlff Reactor Regulation, Director 01/03/16 2pp 
08042 OJO 


--BI03260280 Notice of Issuance & availability nf Amend 66 to License 
CPR-37 

VARGA, S A Operating Reactors Branch 1 81/03/16 2pp 

00042 012 


9103230637 Informs of delay in submittal of license amend application 
to Incorporate STB re Inservice surveillance requirements 
for snubber#. per NRC 901120 r eque * t. De l a y due to need for 
STS format revision Application will ho submitted by 810420 
SYLVIA, 0 R Virginia Electric *. Pouer Co 91/03/19 Ip 
07977 020 


0103260379 Advises of ertov in monthly operating rept* for facilities 
Correct figure for Line S, Design Floctrical Rating. is 700 
Necessary corrections should bo made to NURE0-0020. 

SylVIA. 0 R Virginia Electric b Po-^ei Co HI/03/19 Ip 
00037 391 


8103310369 Forwards info re affects of extended fuel burnup# on 
accident source terns t iodine spiking, in response to NRC 
verbal request, supplementing 800313 b 810306 Itro re 
proposed Tech Bpac changes to increase enrichment level 
SYLVIA, 0 R Virginia Electric b Power Co 81/03/26 I3pp 
0BO73 217 


0 Inspection reports, IE Bulletins & correspondence 


0103259656 Forwards Revision 2 to response to IE QullBtin 79-OlB. 
"Environ Qua I l f 1 c at 1 on of Class IE Equipment" t NRC 090029 
order for mod oP lieente 

SYLVIA. D R Virginia Electric b Power Co 00/12/01. 5lpp 
07997 026 


8103040007 Forwards IE Intp Rept* 90-200/00-42 b 30-291/00-46 on 
001203-03 No noncompliance noted. 

KURPHY.CE. Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch 01/01/20 Ip 07012 163 


— B103040014 IE I nap Rept* 30-280/00-42 b 30-201/00-46 on 001203-03 No 
noncomp | lance noted Major areas i n spec ted . fo 1 1 owup on IE 
Bulletin 00-11 re Masonry wall doslgn b status of const for 
steam generator replacement 

LENA HAN, j j Region 5, Atlanta. Office of the Director 

CONLQN, T. E Region 2. Atlanta, Reactor Construction l Engineering 

Support Uranch 81/01/28 9pp. 078J2 166 


0103120441 Forwards IE Insp Repts fO-280/01-Ol b 50-201/01-01 on 
010106-09. No noncompliance noted. 

MURPHY. C E Region 2* Atlanta, Reactor Construction b Engineering 
Support Branch. 81/02/04. 2pp. 07903: 133 


--8103120448 IE Insp Repts 50-230/01-01 1 50-201/01-01 on 010106-09 No 
noncomp I ianc e noted. Major areas 1 nap ec ted : Un i t i steam 
generator repair V safety guide feedwater notile welding 
records 6 Unit 2 Intervlce insp rept. 

BLAKE, J. j Region 3, Atlanta, Office of the Director. HEROT.A R 
Region 2, Atlanta, Reactor Construction b Engineering Support 
Branch 81/02/03- Spp 07900: 137 


0103020177 Forwards It Circular 01-02, "Performance of NRC-Licensed 
Individuals While on Duty." NO written response required. 

O'REILLY, J.P Region 2. Atlanta, Office of the Director 91/02/09 
lp- 


8103190321 Forwards IE Insp Rept* 30-200/00-44 b 50-281/90-48 on 
801201-24 No noncompliance noted. 

LEWIS, ft. C. Region 2. Atlanta, Reactor Operations Nuclear Support 
Branch. 01/02/11 2pp 07954:317. 


-01031 90320 IE Intp Ropt* 50-200/80-44 l 3O-28J/BO-40 on 001201-24 
none emp i ianc e noted Major areas inspected operations b 
operating tccords.pla.it nods I maint- periodic testing *. 
plant security 

B'JRKE. D j Region 2 Atlanta. Office of the Director 

KELLOGG. P J Region 2 Atlanta. Reactor Operations Nuclear Gupi 

Branch BJ/02/11 4pp 07954 319 


0103040149 Forwards IF Info Notier 01-03* ‘Checklist for Licensees 
Making Notifications cf Significant Events In Accordance 
U/10CFR90 72 ' No written response required 

O'REILLY, j f* Region 2. Atlanta. Office of the Director 01/02/j; 
]p 07020 033 


0103160713 Forwards IF Info Notice 01-04, “Cracking in Main Qtear 
Lines “ No response required 

O'REILLY. j P Region 2, Atlanta. Office of the Director 01/02/2! 
Ip 07914 09R 


0 1 03 160364 Forjards IF. Circular 01-03. 'Inoperable Seismic Monitor in| 
Instrumentation ' No response require,]. 

O'REILLY, j p Region 2. Atlanta, Office of Lh« Director Ol/03/OJ 
IP 


81031700*7 Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical 3n utters- ’ w/ corrected Pages 5 b 6 Change in 
identification of facilities w/CPs to luhlCh bulletin is 
applicable does not affect util requirements 

O'REILLY, j p Region 2> Atlanta. Office of the Director 01/03/0 

tp 


0103130700 Ac k receipt of 810! 19 ltr informing NRC of stops taken to 
correct violations noted in IE Healf Ph^slts Appraisal 
Ropt* 30-200/30-29 % 50-261/00-33 

LEWIS, R C Region 2. Atlanta. Reactor Operation# Nuclear Support 
Branch 01/03/06 tp 07912 072 


- -01 03 130705 Responds tu 1-RC DO 1210 ltr re violation* noted In IE Hi 
Physics Appraisal Rept* 30-2GO/BC-29 b 50-2G1/QO-33 
Corrective actions lead blanket* in-edialely reroved from 
charging pump piping 4 valve* l support* inspected. 

SYLVIA. 8 0 Virginia Electric S. Power Co 01/01/19 1 Ipp 

07912 073 


- -0103130700 Forwards If Health Physics Appraisal Repts 3D -200/ DO -2V 
50-20 1 /BO -33- notice of v i o l a t 1 on. Ap p 0 b significant 
appraisal f lud trig*. App A 

Q 'REILLY, j P Region 2. Atlonta. Office of the Director 
90/12/10 3pp 07912 004 


-•0103130711 Notice of violation from hoolth physics appraisal on 
000005-15 

* Region 2. Atlanta. Office of the Director 00/12/09 4pp 
07912. 080 


--0103130716 IE Health Physic* Appraisal Dept* 5O-2BO/0D-29 b 
50-2HI /80-33 None omp l ianc e no ted . temp orar y load shielding 
blankets wrapped around discharge piping of Unit I A. B b C 
charging pumps Urganliation chart enc 1 

MVADOuKI.R W . PUCKETT. J. M , WRAY, J FI Region 2. Atlanta. Offic 
of tho Director 00/12/09 ,13pp 07912.091 


0103200314 Forwards IE Info Notice Bl-06. ‘Failure of ITE Hod»t K-60C 
Circuit Droaker ■’ No response required. 

O'REILLY. J P Region 2. Atlanta- Office of the Director Bl/03/11 
ip 07969 040 


0103240315 Ack receipt of 010303 ttr Informing NRC of steps taken to 
correct violations notod In IE Insp Repts 30-200/00-43 b 
50-281/00-47 

LEIIJ6-R C Region 2. Atlanta. Office of the Director 01/03/12 
Ip 07986 337 


- -8 1 03240322 Responds to NRC 010206 ftr re violations noted in IE I 
Repts 90-200/00-43 b 90-201 /80- 47 Corn ec 1 1 ve ec t i on* ; 1 ea k * 
in Unit 2 safeguards bldg roof repaired, e 1 ec trice ] cable* 
dried b u bolt* replaced or tightened 

SYLVIA. B R Virginia Electric b Power Co 61/03/03. 3pp 
07906 330 


-■-8103240324 Forwards IE Insp Repts 50-200/90-43 b 50-201/00-47 on 
001112-26 t notice of violation 

O'REILLY. J.P Region 2. Atlanta. Office of tho Director 
81/02/06 2pp 07906 343 


— 8103240334 Notice of violation from insp on 801112-26 

* Region 2. Atlanta, Office of the Director. Hl/02/06. 2pp. 
07996 343 


--81032403*12 IF. Insp Repts SU-2fl0/80-43 t 50-201/00-47 on GOU 10-26 
None omp 1 ii"ce n P t»: leakage fOut^a *" U-.lt 3 «4**S« ar *‘ H<, 5 
Residual **©at lertwal piping had t'OHn floor support 6 
U-tolt pipe support* were J oo *e . ni t « 1 ng or broken 
8U9KF.0 J Region 2. Atlanta- OtfUe or the Director 
HELLOS- P J Rp-i:n 2- Atlanta, Reactor Operations Nuclear Support 
Branch 91/02/06 Opp 07966 347 


910320G030 Forwards It Info Notice 81-05. 'Degraded PC 8y s at 


Palisades ' retponsf cequirr^ 

O'REILLY. J P Region 2 - Atlanta- Office cf the Director 

IP 


01/03/ U 


(1I0327C053 Forwards IE Irsp Rept* S0-230'0l-0S l 50-201/01-05 on 
010209-12 l node# Of violation 

LEUIS-R C ftejmn 2 - Atlanta- Office of the Director QU 03/13 
2 p p 0034 5 100 

- -01O327CO56 notice t> f violation from insp on 8102G9-J2 

• Region 2. Atlanta. Office of the Director 01/O3/1J Ip 
00045 192 


(II03I30470 F.r^.d. nil. HI- OH/OX -0 l in -oi worn <> «. «IH 

UlLsSw't"' Vl.«inU. Cl.ctrK t Po-.r Co lll/.):i/«)V Im 
0/913 002 


•0103130472 l-F.H Hl-0J4/0:il.'0 on IH02I2. NM l.C 10 A *|ern .et P ..|..l 
outside Tech (Ipoc Caused by personnel onoi Hot r nl>.t* r»s»L 
Wlt,f*n , .‘. J L Virginia UfithK *• I’ounir (u lll/O.I/OV «PP 


01 03 1 30475 Iff! Ill - 0 1 9/031. 0 on (J1 021(1. «<~-P readings for heat u«<ir.fl 
panel 7. circuit />A wore low Cautod by OtceOSlv* l.eal Ileal 

t r ac 1 ng rep 1 ac o d 

WJI.OLN-J. I Virginia l loclrlC b I’ou-et Cii II 1/0 1/07 -Cl> 

07713 075 


II 103231070 Part 21 r*pt. oi I ( kna k) v reported /90929. re eleam ■jouat«|ni 
feat tolt *>o l« discrepancies Cm rot I on removed dusted K 
galled threads cleaned In* running helitnlJ lap knl" fit'll 
holes ptior tn new hellcoil ] lit (a 1 1 a t inn 

6Yi.VlA.il ft Virginia I.UilrlC I* Fewer Co lll/<Jl/ll Inp 
0/77 J 012 


- -6 1 03270072 IE ln*p Repts 50-200/01-03 t 50-201/01-09 on 0JO2O9-J2 
Nencomp 1 ianc e noted radiographic films not in compliance 
v/filr- dersltg r aQv 1 1 Wisent » 

ZAVAC-L D MCRDT A R Region 2 . Atlanta. Office of the Director 
01/03/09 6pp 09045 103 


8103310020 Act receipt of 810313 Itr informing NRC of steps taken tn 
correct significant appraisal findings 6 violations noted in 
IE Insp Regis 50-230/80-29 6 50-201/80-3-1 

LEPIS-R C Region 2- Atlanta. Office of the Director 01/03/26 
Ip 0GC61 006 


0 Ilk'll 9069 1 forward i 1.1 H 111 ■020/031-0 

lnill.;;fi.N. J t Vi* g ml A I. las If | c 6 Fuwer C n III /II 1/1 A 1 r 
0/963 067 

8103190694 l.m ill 020/0 'll. 0 An 010223. dm- lug full jnin,ei , Hit C< kllf. a 
l high alarm light* eneigiird w/" inlttatirig 

automatic action famed bg failed t«i<l In «l*cn * Ifinll l’«* «1 
replaced t- tested 

Htl DllN. J l. Virginia t lecli ll l Pnwei I'li ll|/i> 1 /W. JlM* 

07963 061) 


R Periodic opf r at trg reports K related correspondence 


0103060307 Tor ware* Rept of Radioactive Effluents k ■'Radiological 
Environ Monitoring Rept-“ CYBO annual ''Opts for facility U/c 
■Rept of Radioactive Effluents " 

SYLVIA. B R Virginia Electric 6 Power Co 111/02/27 Ip 
07037 333 


-'9103060316 "Radiological Environ HomUr ing.Ch eO 

KCM 1 .K A . CRANCR/1SEKARAN Eberiine Instrument Corp 01/02/23 
73pp 07037 336 


0103170333 Forwards monthly operating rept* for Feb 1901 
SYLVIA. 3 ft Virginia Electric ** Power Co IM/03/13 Ip 
07923 390 


--0 1 03 1 70330 Month 1 g operating repts for Feb 1901 

tHJM-i.S 0 Virginia else tr lc L Power Co 01/03/09 4;(pp 

07923 391 


G Reportable occurrences. Ltfts >, related correspondence 


01 03060393 Forwards lFRs 0 1 -003/03L-0, Q1 -00U/03L -0 t, 01-017/031.-0 
WILSON. J L Virginia Electric 6 Power Co 01/03/02 Ip 
0703 7 174 


“-8103060596 LEft B 1 -005/031.-0 on Ql0204.air motors for preferred start 2 
of emergency dies*] generator 3 found engaged to flgwheel 
Caused bg air leakage through solenoid valve Solenoid & a|r 
motor* replaced 

WILSON. J L Virginia Electric k Power Co 0 1/03/02 2pp 
07837 1 75 


- -0103060600 LEft 81 -0C8/03I.-0 on 8 10206. ou tput amperage for RM-CC-106 
reduced In none onsorva t ive direction Caused bg failed remote 
indicator module in auxiliary bldg Module Isolated t 
ftM-CC-106 recallbr Monitor will be repaired 
WILSON- J L Virginia Electric $. Power Co 01/03/02 So o 

07037. 177 


--0IO3O6O6O2 LER 81-017/031.-0 on 010210. Intermediate range channel N36 
high level trip setpoint found in etcets of Tech Spec Caused 
bg setpoint drift Setpoint adjusted 

« Virginia Electric K Power Co. 81/03/02 2pp 07037 |77. 


G 1 03 100639 Forwar ds LEA 81-OI0/03L-0 

WILSON. J. L Virginia Electric L Pouor Co 01/03/06 Ip 
07862.350 


ikjlkct 90-282 rjiAiiin: iuauii m;u i:ah iintriiiN. unii i 

F r.eeurUg- medual. sms* g*nc g L ftv* pvuieitiun v tans 


0101070941) Releases public veieion of utt 1 upgraded »«trg*rnv plan 
f f l. KIN. J n Division of Rules and llicgidi 110/12/01 Ip 
07-104 001 

H101220571 Forwards put Ik version of nlll draft i.pgradad em*r*yei»«ij 
p 1 an 

MAYfll. t tl Nuil'-ern l.tatui Power Co 110/011/13 Ip Of.l/W 1'2N 

—(HOI 070992 Public version uf upgraded aflieiyeuig plan 

■ Northsiu Dtate* Power Cn (10/03/19 |l)9pj* 0/4(14 002 


ti 1 01000276 Flsleates public version of util draft tmeigenig plan 
U.t.UlN,.) M Oiviiton of Rules and Records (10/12/01 Ip 


•mo:Jl7COv>:i Fnrward* public version of draft emergency pi a" 

MAYr.n.l l) Northern mates Power C.u 77/12/11 Ip OU-'M 2*12 


010100020 j Public version of draft energenCg plan 
c Northern (Hales Power to 79/l2/:il Mjtp 


8103050246 Approves 111 0207 v truest for attention uf lustelUliei* date 
up fire pump an cl t related dag tant curbing to IHO.MH I ft 
notice enc 1 

DENTON. K R Office uf Nuclear Reactor Regulation. Ilirn lur 
01 / 02/13 ;)pp 07032 112 


--(1103050297 Notice of attention of Installation date of #|ie p*#np 
related dag lank curbing to 010601 

CADF:. E Q Office of Nucleai Reactor Regulation. lDr»i t u r 
(M/027 13 Ip 07032 119 


0 1 0309030 1 Releases public version of revised emergency plan 
M.LTON. J m division of Rules and Records 111/02/1/ Ip 
07006 001 


--R 10303030/ Forwards public version of revised emergency r«epone« el 
in response to NflC UOllM Itr Alert l notification status 
rept enc l 

MAYER. 1. o Northern Gtates Power Co 01/02/06 Jpp 


- - 0 1 0303031 3 Public version of revised emergency response plan 
» Northern (Mates Power Co 0I/02/2H HOQpp 07006 yoi 


01031(10264 Ltr to all power reactor licensees w/plam* licensed prior 
to 790101 Forward* NRC position K request for add l info t* 
safe shutdown capability for compliance u/U0lil9 fire 
protection rule 

L'lDFN'iUT. D 0 Division of Licensing 01/02/20 lllpp 


0103100639 LEH 81-010/03L-0 on 810209. sve water pump. 2-BW-p- |QQ, 
developed lew discharge prossuro. Caused by eel lodged in 
Inpeller Eel removed t pump returned to «vc 
WILSON- J. L Virginia Electric 4 Power Co 81/03/06 2pp 
07862 351 


sponse Facilities " Criteria describe acceptable method 
r meeting NRC requirements W/o one 1 

SENHUT. D 0 Division of Licensing 01/03/05. 6pp 


to leakage testing deletions Licensee may submit analysis to 
Justify use of Btistmg lo* flOJ controller 
ETSENHur.D 0 Division of Licensing 01/02/20 flpp 


130220 Forwards Revision 3 replacement page to "Emergency 
epar edness-Evac uat l on Tine Estimates. ‘ dfcd Apr 1500. per 
1209 request 

Y£Fl. L 0 Northern Status Power Co 01/03/11 Ip 07907 0Q4 


03130234 Revision 3 to “Evacuation Tine F.stinates Fron Areas Near 
Prairie Island Nuclear Generating Plant ° 

* Northern States Power Co 01/03/11 2pp 07907 0Q9 


261052 Forwards emergency planning Info for placement In LPDR W/o 
03090301 

UDER . ) L Division of Rules and Records 01/03/JI lp 
040.271 


180329 Requests extension of schedule requirement* of 1QCFR50. 
ctlons 90 4G ( c 1 1 2 ) . < c i i 3 ) • L <CM5J re conpletlon of App 
fire protection mods 

YER. L 0 Northern States Power Co 01/03/13 6pp 07943 353 


240354 Advises tv imp lem.antat Ion of fire protection nods net 
evlously accepted by NRC Evaluation of emergency lighting 
s will be completed by 011117,011 collection sys mods for 
actor coolant pump are scheduled after 010016 

YER. L 0 Northern States Power Co 01/03/19 3pp 07990 142 


inancial Information 


200215 Forwards Annua) Financial Rept 1900 

U3VEN, A 0. Northorn States Power Co. 01/03/17 40pp. 07960 22 1 


0103050519 Forwards Amends 49 h 39 to Licenses DPR-42 !■ DPR-60- 
respectively \ notice of issuance t availability 

CLARK. R A Operating Reactors Branch 3 01/02/25 3pp 07025 052 


- -8103030527 Amends 45 L 39 to Lnensp* OPR- 42 L OPR- 60. r esp ec t ive ly . 
addin; requirement to maintain safeguards contingency plan 
to be implemented within 30 day* b guard training & 
qua I i f 1 c a 1 1 on plan within 60 days 

CLARK. R A Operating Reactors Branch 3 01/02/29 4pp. 

07823 039 


-'B103050522 Notice of Issuance \ availability of Amends 45 L 3*7 to 
Licenses DPR-42 «. DPR - 60. r © e p oc 1 1 ve 1 y 

CLARK. R A Operating Reactors Branch 3 01/02/25 2pp 

07025 059 


8103230030 Ltr to all licensees of operating nuclear power plants A. 
applicants for Uls (except St Lucie. Units 1 l 2) Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures 
EtSELviuT.D 0 Division of Licensing Qi/02/25 5PP 


0103130140 Forwards Amends 46 6 40 to Licenses OPR-42 S. DPR-60, 
respectively ** notice of issuance & availability 
CLARK. R A Licensing Branch 3 01/03/02 3pp 07907 290 


-0103130146 Amonds 46 l 40 to Licenses DPR-42 J, DPR-60. respec t i voi y. 
incorporating new requirement* for instruments L equipment 
shift manning. resol t ing from NRC assessment of TMI-2 
ate I dent 

CLARK, fl A Operating Reactors Drench 3 01/03/02. 32pp 

07907. 301 


03200222 Annual Financial Rept 1980 

MCCARTHY, 0. , larpON. C Northern States Power Co 81/03/17. Ip 

07960 222 --01O313O19O Notice of issuance A availability of Amends 46 t 40 to 

Licenses DPR-42 & DPR-60. r e sp ec t i ve l y 

CLARK, R A Operating Reactors Branch 0 81/03/02 2pp 

nsuranee 6 indemnity Information 07907.333 


330730 Forwards Endorsement 4 to MAEl.U Qinder xO-36 W/o Endorsement 
to HAELU Qinder X0-37 

WBOIt.ft. 0. Northern Utates Power Co. 01/02/24. 3pp Q7796 057. 


170390 Forwards Endorsement 3 to NELlA Hinders EQ-36 L EB-37 «- 
ELU Binders XQ-37 I XB-36. 

4NB0H.R 0 Northern 8tatei Power Co. 01/03/10. 7pp 07924 040 


Derating license stage documents 6 correspondence 


190732 Ltrs to all licensees of operating p 1 ant s . app 1 1 c an t s for 

i V holders of CP* re control of heavy loads Requests 

view per guideline* in NURC0-0612 Forwards NRC position re 

terlm actions 1 request for add 1 info 

JENHUf, D. 0. Division of Licensing 00/12/22. 30pp 


0103170150 Forwards responses to NRC 001109 questions ro fuel storage 
facility mod Earlier responses were forwarded 001121*010114 
L 0203. 

MAYEfl.L 0 Northern States Power Co 81/03/10 20pp 07925 274 


0103310004 Ltr to all licensees of operating p 1 ant s . ap p 1 1 c an t » for OLs 
b holders of CPs forwarding SECY-0I-H9 re Info necessary to 
establish environ qua 1 i f l c a 1 1 on of safety-related electrical 
equipment 

£ I SENHUT# D- 0 Division of Licensing. 01/03/10 6pp 


6103310616 Forwards OM review of util analysis of alternate safe 
shutdown capability for Fee 1 1 1 ty, orlg 1 nal ly submitted 
791022 Concurs w/BNL conclusion that proposed mods do not 
meet NRC criteria 

CLARK, R A Operating Reactors Branch 3 81/03/23. 2pp 00089 165 


190307 Ltr to all licensees of operating plants & applicants for 
» Si holders of CR* re program for environ qua 1 1 f i cat 1 on 
saf ety-related electrical equ I pmen t. 1 1 em* addressed 
volve cold shu tdown. r ep lac ement parts E NUREG-0737 
3ENUUT.D 0 Division of Licensing 01/01/19. 6pp 


0103310170 Informs that implementation of NUREC-0737, post-Tiil Item 
I C 9 requ l renent . wi 11 be delayed until 010701 due to mgt 
procedures being written in series rather than in parallel 
Procedures build on r equ i r evnen t s per higher level directive 
MAYER. L 0 Northern States Power Co 01/03/27 ip 00062 318 


120014 Ltr to all licensees of operating plants, CP holder* & OL 
■ 1 tc ants. except Indian Point 2 L 3, Zion 1 6 2 & TMI-1, 

•warding inadvertently omitted page* from NRC 001222 
tuest for addl info re control of heavy loads. 

SENHUT. D 0. Division of Licensing. 01/02/03 6pp. 


100160 Ltr to all operating PWR licensees requesting info on 
illiary feedwater *y* seismic design Forwards request for 
II info. list of actions requested of licensees u/o 
tmlcally qualified sys L results of NRC uelkdouna 
1ENH0T, D 0 Division of Licensing 01/02/10 13pp 


60669 Ltr to all operating plants & CP holders forwarding 
indication of TUI Action Plan Item III. A 1.2 re upgrade 
emergency support facilities Requests confirmation within 
days that imp 1 emen ta t i on dates will be met 
lENHUT.D O Division of Licensing. 01/02/18. 12pp. 


Q Inspection reports* IE Bulletins K correspondence 


8103090794 Forwards IE Insp Rept* 30-202/00-20 8. 50-306/60-20 on 
001201-31 No none omp 1 f anc e noted. 

HE18HMAN.R F. Region 3. Chicago, Reactor Operations Nuclear Support 
Branch. Bl/01/20. 2fP 0704? 230 


- -01 03090799 IE Insp Rept* 50-282/00-20 6 50-306/00-20 on 801201-31 No 
noncomp 1 lance noted. Major area* Jn*pee ted : p lant operation, 
ma int, sur vel llanc e- securi ty J. IE bulletin followup 
FElERAGENOrC 0. . 0URCE98, 0 L. , LITTLE, US Region 3. Chicago. 
Office of the Director 01/01/20 lp. 07049 932. 


0103130677 Forward* IE Mgt Meeting Rept* 50-263/00-21,30-202/00-21 S, 
90-306/00-21 on B01121 

KEPPLER.J 0 Region 3. Chicago, Office of the Director 01/01/20 
2pp. 07913 267. 


•90176 Forwards organ I lat i ona 1 chart* depicting NRC Region 3 
rganitatlon, effective 010216 . 

-PLER.J. 0 Region 3. Chicago. Office of the Director. 01/02/20. 
07092. 106. 


30-306/BC-2I on 801121 Arm di*cc*»ed regulator., 
per romance of activities at facilities per systematic 
a**o**->ert c f licensee perforptnc? program 

HElSHr'AN.R F. Region 3- Chicago. Reactor iteration* Nuclear 
S'jCport 2r 4 ritt. H1/0W13 16PP 07913 269 

3 1 03020C83 Respond* to 1C Bulletin Bl-Ol Mo snubbers of type rescribed 
are in use or planned for use in safety -related sj*. 

OIL3ERTB. D E northern States Power Co 81/02/06. 2pp 07703 020 


31O3020C67 Forwards IE Ci-iular 01-02. 1 P s r f orman c e cf MRC -Licensed 

Individuals While on Outg 1 t.o written tiipDiist required 
KfPPLER. J G Region 3. Chicago. D/flee cr the Director 91/02/09 
2p? 07707 290 


31030*0272 Forwards IE Info Notice Gl-03* ’C«»cHiit for Licensees 
haling t.ctifl cations of Significant Events tn Accordance 
^yiOCFRSO 72 " No written response required 

/EPFLEB. J G Region 3. Chicago. Office of the Director 81/02/12. 
2p p 07e 13 307 


>103190049 Forward* JE In*p Repls 50-232/01-02 6 SU - 306/G l -02 o-> 
GtO\01-3l Mo ncntor?p 1 1 ante noted 

HE If. KHAN, R F Region 3. Chicago. Reactor Operations Nuclear Support 
Branch fl 1/02/ 12 2pp 07964 1 02 


■ - 0 1 03 1 9OOS0 1 E Jnsp Repts 3C -202/0 l -02 l 50-306/01-02 on 61 01 01 -31 No 
none Oftip lienee t otwu Major areas inspected plant operation, 
mainti iurvei llanre* security radiation protection & followup 
on IE bulletins 

FF.1E^AGEN3. C D . OL-ftDESS.D L . OTTLE.U3 Region 3. Chicago. 
Office of the Director 01/02/11 6pp 07964*104 


3103160706 Forwards lE Info Notice 61-04. 'Grading in Pain Btoam 
Lines." Nc response required 

KEPPLER . J G Region 3, Chicago. Office of the Director 01/C2/27 
2pp 07914 076. 


3103160521 Forwards lE Clicular 01-03. 'Inop crat Id 9etsmic Monltcrlng 
In* tru-sntat i on * No response required 

/EFPLER, / c Region 3. Chicago. Office of the plrector 01/03/02 
dpi 079 V 6. 319 


3103160970 For varus revised IE Bulletin 01-01, "B/rve i 1 lane e of 
Mechanical Enubbers-" w/cor re t ted Pages 3 t. 6 Change In 
identification of facilities u / C p * to which bulletin Is 
applicable does not affect util requirements 

hLPF L£Ri -J 0 Region 3, Chicago. Office of the Director 01/03/04 
Ip. 07919 00 1 


31 (73200303 Forwards | f Info Notice 01-06. "Failure of I TE Model K-600 
Circuit D r eol*r " SC response required 

AEPPLER.J. 0 Region 3. Chicago. Office of the Olrectqr Ql/03/ll 
2pp 07972 133 


>103200693 Forwards If; Info Notice 01-05. Degraded DC Ei,* ot 
Palisade*. " No action required 

KEPPLER. J. O Region 3. Chicago. Office of the Director 01/03/13 
2pp 07966 1 20 


>103200313 Forward* IE Info Notice 01-07. 'Potential Problem 
W/Water-So 1 ub te Purge Dam Mat)* Used During Inert Oas 
Welding " No response required 

KEPPLER, J Q Region 3. Chicago. Office of the Director. 01/03/16 
2pp. 07966. 2SD 


t. Periodic operating report* & related c orr e t p ondenc s 


1103030965 Forwards ''Annuel Operating Rapt. |980 ‘ Covers occupational 
eiposure. change*, tests & e j per iment* & safety valve 4 relief 
velve failure* 4 challenges 

HAY£R. L G Northern States Power Co 0 1/02/2 7 Ip 07793.215. 


-G103030975 "Annual Operating Rapt, I960. " Cover* occupational etposure. 
changes, tests K e up orjiren t * 6 safety valve 6 relief valve 
failures t* challenge* 

* Northern States Power Co Ql/02/27 15pp. 0/793 2i6 


>103030028 Forwards "Effluent 6 Waste Disposal Semiannual Rept for Jul- 
Oec 1900. '■ 

MAYER. L O Northern State* Power Co. Qt/02/27 ip 07793 177 

-0103030035 "Effluent & Uasto Disposal Semiannual Rapt for 
Jul-Oec 1900 '■ 

* Northern States Power Co. 01/02/27 9pp 07795. 1 70 

>103100336 Forward* nonthlq operating rept* for Feb 1901 
MAYER* LQ Northern States Pour Co. 01/03/09 ip 07064 36| 


HJt.STAD- A A Nptthsrr. States Poufir Co Ql/03/01 Qpp 
07065 C01. 


0103270477 Forwards "Annua 1 Radiation Environ Monitoring Program. 19B0 
^ARD'E C Norfci-ern States Pacer Co 01/03/25 Ip 0B043 091 


--61032/0402 ‘Annual Radiation Environ Monitoring Program. 1900 " 
HllF.D.-'EP • L G i<ai el ton Environmental Science* Corp (31/02/26 
34pp 08043 092 


ei033!02C9 f srjdTls revisei Pag* l of “Effluent K Waste Oisposal 
Semiannual Rapt." reflecting correct reporting period of 
Ju 1 - Dec 1983 

rAVEfi. L O. Northern States f> 0 VBr Co Gl/03/27 Ip 0B062 319 


0103310357 Revised Pago 1 of ‘Effluent K Waste Disposal Semiannual 
Rept. Jul-Oec |9bO “ 

• Northern State* Power Co 91/03/27 I ; 08062 320 


CCCKET 50-204 IDAHO STATE UN IV RESEARCH REACTOR 


3. Inspection report*- IE Bulletins 6 correspondence 


910320005? Forwards JE Circular 0|-O2, ‘Performance of NRC -L 1 c en * o d 
Individual* While o n Duty " No written response required 
6E»FrtIT*K V Region 4. Dallas. Office of the Director 01/02/09 
ip. 07967 103 


OECKET 50-20 3 FORT CALHOUN STATION. CNIT l 


F Security, radical, emergency 6 fire protection plans 


0103240109 Submits 19GJ prograo* for emergency preparedness drill* & 
e i ere 1 ses, p e r NRC 001223 request 

JGNES- W C Omaha Public Power District. 01/01/23 2pp 07909 277 


0103030715 Discusses util 01012V response tn NRC G0IU7 4 24 lira re 
t>p*M It**** in fire protection program Proposed method of 
Hushing sprinkler sy* Is acceptable. Alternate shutdown 
design remains outstanding Issue 

CLARK. R A Opera t LR? Reactor* Branch 3 BI/02/10. 2pp 07029 063 


G 1031 00264 Ltr to all power reactor licensees w/planta licensed prior 
to 790101 Pprwards N4C position t request for add l info re 
safe shutdown capability for compliance u/G0lll9 fire 
protection rule 

EI6ENHUT.D 0 Division of Licensing. 01/02/20 I3pp 


91033 1 0330 Ltr to ill licensee* of operating giant* 4 holders of CP* 
forwarding NtlftEO-0696. ’Functional Criteria for Emergency 
Response Facilities." Criteria describe acceptable method 
for meeting nRC r equ i r amen b s . W/q »nc I 

EfbENHjT.O 0 Division of Licensing. 81/03/05 6pp 


8103170716 Forwards interim rept re poet-fire shutdown capability «t 
facility Licensee should verify that existing Tech Specs for 
boric acid i om entr all on are odhovsd to u>/ab*cnce of hset 
tree i ng 

CLARK, R A Operating Reactors Branch 3 01/03/09. 6pp 07930 149 


0103240909 Advises that existing fire protection sys meets 10CFR9Q, 

App R requiremen.s Add I supporting documentation will be 
submitted by 010327 

OGRES, <f C Omaha Public fb*»r District 01/03/19 lp. 07901:313. 


J Insurance 6 indemnity information 


0103040900 Forward* Endorsement 43 to H*ELl7 Policy MF-63 

PETERSEN, H. E. Omaha Pub I 1 c Powor District 81/02/26. 2pp. 
0781 0. 060. 


P Operating license stage docusonti & correspondence 


01 03190732 Ltr* to all licensee* of operating p 1 ants . app \ i c ant s for 
OL i & holders of CPs re control of heavy load*. Requests 
review per guideline* In NUftE<?-06l2 Forwards NRC position ro 
inter lh> action* 6 request for add I info. 

EtSENH J jr, 0 . <3. Division qf Licensing BO/12/22 30pp 


0103190307 Ltr to all licensee* of operating plants U applicant* for 
OLs K holders of CP* re program for environ qua 1 i f I c at I on 
of safety-related electrical equipment I tens addressed 
Involve cold *hu td own. rep lacemint parts l* NURE0-0737. 

E18ENMUT. D 0 Division of Licensing 01/01/19. 6pp. 


DOCKETED ITEMS 


121 


>001*) Ltr to dll licensee* of operating plants. CP holders 4 (J_ 
« u e Indian Point 2 4 3, Zion l 4 2 4 TMl-l. 

/aiding inadvertently omitted pages’ from NRC Q01222 
tos t for add! Info re control of heavy load* 

:nhuT,D O Division of Licensing 81/02/03 App 


10871 Forward* Amend 56 to License DPR-40 4 notice of Issuance 4 
lability 

•K.fl A Operating fleac tor* Branch 3 81/02/10 3pp 077Q9 397 


1030870 Amend $6 to License DPR-40, ad d l ng ad d 1 assurance of 
liable decay heat removal availability 

ARK, R A Operating Reactors Branch 3 01/02/10 lOpp 

>709 300 


1030009 Notice o# issuance 4 availability of Anend 56 to License 
>ft-40. 

ARK.R A Operating Reactors Branch 3 01/02/10 2pp 

'709 310 


10160 Ltr to all operating PUR licensees requesting info on 
Mary feedwater sy* seismic design Forwards request for 
Info, list of actions requested of licensees u/o 
mically qualified sya 4 results of NRC walkdouns 
.NHl/T . 0 O Division of Licensing 81/02/10 13pp 


0282 Forwards revised KRC Region 4. organ 1 1 at 1 on chart effective 
27 

RIT,K V Region 4, Dallas. Office of the Director 81/02/17 


>0669 Ltr to all operating plants 4 CP holders forwarding 
Iflcetion of TMl Action Plan I ten III A 1 2 re upgrade 
morgency support facilities Requests c on f 1 rma t | on within 
ays that implementation dates will be met 
;NHUT.O 0 Division of Licensing. Ql/02/10 \2pp 


f 0077 Forwards safety evaluation suppl re automatic Initiation of 
1 1 ary feedwater sye 4 Implications to positive 
tlvlty feedback resulting from steam line break 
dent Proposed method 4 analysis acceptable 

K.R A Operating Reactors Branch 3 81/02/20 2pp 07866 007 


1100086 Bafety evaluation supporting automatic initiation of 
tiliary feedwater sys 4 Implication# to positive 
activity feedback resulting from, steam line break 
c 1 dent 

Operating Reactors Branch 3 01/02/20 9pp 07066. 009 


0024 Ltr to all power reactor licensees 4 license applicants re 
0-0619 criteria Footnoto 2 In Table 2 contains error due 
eakage testing deletions Licensee may submit analysis to 
ify use of existing low flow controller 
If HUT .0,0. Division of Licensing 01/02/20 0pp. 


0217 Forwards request for addl Info on C-E owner's group 
Ittal on "RC8 Asymmetric Loads Evaluation Program.' 1 
1 rept Includes generic 4 p teht-spec i f 1 c requests 
CHF1ELD. D. Operating Reactors Branch 5 01/02/23. 27pp 

9 195 . 


0622 Forwards updated description of operational QA pr ogr am. wh l ch 
rsedei 781229 submittal re administrative changes 4 
ges for applicability to regulatory documents. 

8. W C. Omaha Public Power District. 81/02/24 37pp 
4: 141 


0030 Ltr to all licensees of operating nuclear power plants 4 
icants for OLs (except St Lucie. Units 1 4 2). Requests 
tsvlsw to d»te r< sih« capability to mitigate station 
kout event 4 promptly Implement emergency procedures 
NHUT, D 0 Division of Licensing. Bl/02/23. 3pp. 


0540 Forwards addl info re schedules 4 programs re TW Action 
Tasks t.C 6. 11 0 2 4 If F.S 4 supplements util 801212 4 
ltrs. '‘Inadequate Core Cooling Detection By* Summary 
. " enc 1. 

S.W C Omaha Public Power District. 01/02/27. 5pp. O 7040. 166 


090341 "Inadequate Core Cooling Detection Bys Summary Status Rept ” 
Omaha Public Power District. 80/12/31. 30pp. 07840.171 


0281 Forwards addl info to 810130 ltr re ability of solenoids on 
es HCV-238 4 HCV-239 to survive submergence 4 
ription of program to solve Const instrument 4 cable 
tratlon problem Distribution sheet end. 

B. U. C. Omaha Public Power District. 01/02/27. 4pp 00044.106. 


0103200076 In terms that staff functions of Region 4 reassigned, 
effective 010227 GL Mads en , Ch 1 * 9 of Keector Projects Branch, 
designjted as principal contact 4 recipient of 
c or r o sp ond e nc e re reactor const 4 operation activities 
6EYFRIT.K v Region 4. Dallas. Office of the Director Bl/03/09 
Ip 079A9 0J9 


8103200032 Advises that mpds re simultaneous hot 4 cold leg injections 
for long-term cooling are acceptable Nods do not involve 
significant hazards consideration Wtquests mods 
implementation schedule within 60 da*s 

CLARK, R A Operating Reactors Branch 3 01/03/10 2pp 07971 021 


0103310004 Ltr to all licensees of operating p 1 an t s, ap p 1 i c an t s for OLs 
4 holders of Cfs forwarding SECY-01** l 19 re Info necessary to 
establish environ qua 1 1 f 1 c a 1 1 on of sa f e t y - r e 1 a tod electrical 
equipment 

ElSENHJT.D 0 Division of Licensing 01/03/10 6pp 


(1103270400 Forwards application to amend I. tee rise DPR -40 to upgrado 
surveillance requirements for hydraulic snubbers Certificate 
of Bvc enc I 

LABQELlF. R J , LAMQ. H R , LLIHY.A C l.eGoeuf. Lamb* Lelby 4 MacRae 
91/03/29 2?p 08044 J47 


--8103270407 Application to a-nend License DPR -40. up g rad 1 ng surveillance 
requirements for hydraulic snubbers 

JCNES.U C Q-*aha Public Po*.er District 81/03/ 23 2pp 
08044 149 


0103270416 Proposed changes to Sections 2 0, 3. 0 4 5 0 Discussion, 
comparison of STS w/proposod Tech Specs 4 justification for 
Class til classification enc 1 

* Omaha Public Power District Rl/03/2? 26pp 0B044 151. 


0\G33iO441 Forwards application for OL a^intf 4 Certi f icate of Svt Amend 
would Change Tech Specs to increase required shutdown 
margin for cold shutdown conditions 

» LePoeuf. Lamb. Lelby 4 MacRae. 01/03/30 2pp 0UO62 329 


--0103310446 Requests License DPR-40 be amended to Increase required 
shutdown margin for cold shutdown conditions 
vONES.U C Chraha Public Power District 01/03/27. 2pp 
08062 327 


'“0103310451 Proposed Tech Gpecs 2 O rovislDni ro limiting conditions for 
operation 

♦ Onaha Public Power District. 01/03/27 4p p 00062.329 


O Inspection reports* IE Bulletin* 6 correspondence 


fl 1 03090648 Forwards IE Insp Reft* 30-285/80-24 on n0l20l-3l No 
noncompliance noted 

MADBENrO L Region 4. Dallas. Reactor Operations Nuclear 3upport 
Branch. 81/01/19 3pp 07020 173 


- -0103050650 IE Insp Rept 50-205/00-24 on 001201-31 No none oirp I i anc e 
noted. Major areas inspected operational safety 
ver 1 1 ie a ti on. surve 1 1 lance t e s 1 1 n g , r a dwa% to shipment 4 
radiation work permit review 

KELLEY. 0. L . NUNN 1C Ul T. 0 M Region 4. Dallas. Office of the 
Director 01/01/16 6pp 07Q2a 179 


0103180240 Forwards supplemental info re util 801031 response to IE 
Bulletin 79-0(0. "Environ Oud 1 1 f 1 c a 1 1 on of Class IE 
Equipment. " Schedule for TMI task submittals 4 rept re cable 
splice qualification enc l 

JONES. W C 0-ieha Public Power District. 01/01/30 100pp. 

07932: 271 


Q 103200393 Forwards IE Circular 01-02. "Performance of NRC-Licenaed 
Individuals While on Duty. " No written responta required. 

SEYFRIT.K V. Region 4. Dallas- Office of the Director. 81/02/09 
Ip 07966 318. 


8103160313 Forwards |E Info Notice 31-03 "Checklist for Licensees 
Making Notifications Of Significant Events in Accordant* 

U/10CFR50 72 11 No response required 

SEYFRIT.K V Region 4. Dallas* Office of the Director. 01/02/12 
ip 07922.029 


8103100059 Ac k receipt of 610121.30 4 0206 ltrs informing NRC of steps 
taken to correct violations noted In IE Insp Ropt 
50-203/80- 16 

SEYFR1T* K V. Region 4, Dallas. Office of the Director. 01/02/24 
ip. 07093 117 


--81031000/0 desponds to NRC 001212 1 tr re violations noted In IE fnop 
Rept 50-2B9/B0-16 Corrective actions technician accumulated 
required hours. new technician trained ft sys established to 
document health physic* technical qualifications 
/DUES. U C O.-aha Puttie Power District 81/02/06 
07 855 118 


--□103 100091 Responds to NRC 80122 ? itr re violations futtfd in IP Inep 
Rept 90-289/ BO - \b Corrective actions or g*n \ » aUor.a i tUn?* 
to be rrade.addl employees h i r ad . rev i sc d progra- Por 
technicians ft ji 1 1 study beta dosimeters ft spectrum* 
j3l.&\3-Ui C Omafa Public Pouer District 01/01/30. IOpp 
07855 122 


-8103 IOOICO Responds to MRC 801212 ltr r« violations noted In IT tnsp 
Kepi 50-20 5/ftO • 1 6 Corrective actions technician accumulated 
hours. n«u technician trained ft Sys established to document 
health physics technician qualifications 
j3h.ES. W C Ciaha Public Power District 01/01/21 4pp 
07893 132 


01 03 ) 606 44 ForLards IE Info Notice 0I'O4. 'Cracking in Mam Steam 

Lines ' No response required 

EEYfRfT.K V Region 4, Da lias. Office or* the Director U 1/02/27 

Ip 0791 7 [09 


81031 70053 fotjyarcs IE Circular Gl-03 Inoperable Reliant Munitormg 
J ns t r umen t at I cr mo response required 

SE 'l r ft 1 T » ‘A s / Region 4 Dallas. Office of U.e DlrttiOt 01/03/02 
U 079J9 177 


0103270392 Update! info re admittance of MIC personnel tn facility 
Forwards lists of regional inspectors W/o enc 1 

REYefllT.K V Region 4, Dallas- Office of the Director. 01/03/03 
2pp 00944 182 


9103160841 Foruei ds revised IE Bulletin bl-Ol. "Burvr 1 l lane e nf 
rtochanical Snubbers.* ^/corrected Pages 3 I « Change in 
identification uF facilities u/C/’i to which bulletin is 
applicable does not affect util vuqu it agents 

8EVFH1T.K V Region a. Dallas- Office cf the Director <11/03/04 
ip 07914 199 


3 Nop or tot 1 a nil 
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III 030 3009 1 Confirms IflO-V) toH - re 
lemer.tatiun <.f H*iisJ»f 

J l Weglnn 4 . Halles* »••*»*" • . • • 

Ilranch 81 / 02 / I I lr ontsl/ D *,I 


l ’> A. I III,, too II . 
f 1 1 - ■ )»ai !<*.,• |> in l 


IMILhrr 90 2116 fMD(AfMI 1 |N» MAlM-fi i'*Nl ■ 

1 Hoc ur 1 ty - medical, emei yen* y * fi'* 


J 1 1 ) 3(120 I'M Af pi lives ' e quest f'» esVa.stnn i -* . 

t a 1 h ciii dloilde Siifpie i s l»n * 4 * ..nlll ili-.-M' in 
m lane 1 on out | 

lVt.Mll>!!. It 1> Ilf f lit of f!*«vtea' i«*y-Jal< 

UJ/D.V 13 2 (>P U/''I 4 .‘/i 


♦ HIO.JO 2029 1 nf fnr . |ill< >. - f ■ <* 

Jlmide si.ppi ete H'« »Y« “i.l i I MltnM/ 

CAM:. 1 G ilfOn <‘f Itn limli" nij-.Uii." I'l ♦ v- « . i 
(U/D-’/U* l|> Of ft H 2 /- 


01 i>'M llOn’6'1 llr In e)l i *;we* .ga.tor l «< « «•••*» s 1 | . « >> i a ■ i i l.>i 

tu I i.l biNi .I s MU posit If* l raqigsl ».■« aJ-il t»f» 

safe •hi'ldujH rapabllilv « I v n*e 

protect! on rule 

I roi.Ml.fi.!> 0 I -j in < * -•> l Vr 


UjolOAO.I'/A I or war d t se»..ilty i> 1 « r > !’ la.* viD'MU ■"/ i i 

MIUIY-D t I’c^ei A" 1 h i*r 11^ ■■/ the '.let* »* lie- ■-'» ul '-'-4 
9rp 0/01/ I u 


R 1032 J 0 I 92 Act receipt of 810228 Hr informing IlilC of steps talei« to 
correct violations noted in JE Insp Rept HO 2 Q 9 / 81-02 
MADSEN - 0 l. Region 4 , Dallas. Clfflee of the Director ( 11 / 03 /U) 
ip 07977 173 


' -11103^30 160 Respotids tc NRC 810209 ) tr re violations noted In IF' Imp 
Rept 50-289/81-02 Corrective actions reminder to Include 
safety evaluation summaries in future ts jts util be ailed In 
Plant RovieiD Comrittae aeetlng guidelines 
JDNE6. W C Q-aha Public Po.»er District 81/02/28 12pp 
07977. 174 


0103230167 Forwards IF. Jnfo Notice 9 J- 97 . '‘Potential f’roblem 
Vi/Mat ei -Bo lub t e Purge Dam Mat Is Uted During Inert Gas 
Holding. ■ flo response required 

&EVFR1T. K V Region 4. Dallas. Office of the Director U 1/03/ 16 
ip 07977- 3CO 


R Periodic operating reports ft related < orre spotilenc e 


flit) I'll (Vni> lit tu all licensees ■* f iit*i* si D‘V i 1 U"* • * 1. 1* | .1 g • s -< t 

fill warding h.'Rl 0 Ilf.VU ‘ 1 I >««■* I i ' llli l« r« ■ l>*s.v* , ' u 

Response FaiJtltlos ' »i Ho* u das. ■ lie »■ -* t .i»H» -i 

fin meetii’g hil ( ‘ * ey" l * e'«ei. I s l:'i> *<*. I 

llMMMl.M >> In y J s i *• » it » 1 1 a ■> S I <■ g Ml * > ' H> 


11103240194 l*e q«:t sts < • t — \ 1 1 •»« t « »•* |« ,.(« «. (»< i ...• * . r «.i t • * ' > «* * t > 

protect I rn r egti 1 4 1 1 out |ns<>ff|i ie.| ID<i (• *.jii Ul< |s !•> 

meet ethadnle t **p ) ement^t I «.i> date -f < . p. 1 1 «-i 

■iequlted dale is liPMI*/ 

FlrtYflC - J P i’..,ei Anthill It 4 -f li-e ;ti»(p .r lie.. * .. i (> I ■ i IV 

■ipp <>/*/. 


111 0 1260392 Responds |.i II |l)| » If L ^7 | I . » t • « « • e i j S 1 > a S 1 -* ■ 

adopt sait r gem 4 i es|nu>if p I a t fur fa. iltl v a-. !«..>% w .> 
Slgnaluies of fnm Counties on pla>-s Mil * .■ I » »ei|„l.ae 
II l ()40 1 l<-p le*eulat inn. e»i ep i f.»» alert r. *>..1 i e i. • s i ... •,« 

81MLM.V 1)1 rei tnr ' s lifflte. |iff|«« i.t f.< e «>#. t i .... *. .i 

(UM*:tf;’M 2l>p t.litt-ltt Hf. 


(1103030844 Forwards. "Annual Rept for Toth (Ipec flection 9 7 l b.J,sn J)et 
1900 . *' ft 'Semi - Annua 1 Rept for Tech Spoc Section 9 9 4 ft 
App 0 . Jul-Ooc 1980 " 

JONEB- W C Omaha Public Pouer District 81/02/23 ip 07788 0(11 


- -Gl 030308 52 ‘Annual Rept for Tech Bprc Section 9 9 i |i.Jan-D»c i9!10. " ft 
"Ser>( -Annual Rept For Tech Qgec Section 5 9 4ft App 0, 

JuJ-Oet 1900 " 

* Cuaha Public Power District. 01/01/29 I30pp 077(i(1 0U2 


□ 1031203 SO Forwards data sheets l surmary tables for adult fishery 
study efforts Por Apr ft June 1970 ft Nov 1979 ft "fher-al 
Impact Study Final Summary Rep t. 1 972-77 " Info available m 
Central Ellas only 

JGNEB.W C Omaha Public Power District 01/03/05 Ip 0?904 226 


01 03 1 00512 Forwards monthly operating rept for Fob 1701 

JCl/eS. W C Omaha Public Power District 81/03/10 Ip 07949 307 


0 ft i l «i<J 1 1 a t fl r y t «r *■ o S p«in «1 •■■■ © 


fllOJOVUMO Cnrrat to tyf »gi ap>- n el srrm i». fi|«*. .u n. . o a ai> 

conclusion 

VARGA. f| A Operating lt»n lui i Hr «..</. | i||,c »2 | * \ v i.f|< 4 il - R. 

II1U.103U/0/ lin wards sf P 1 l < « t I u«» fur *-»ei..1 s . > l,i <Ji|.. 9 *fl<-|-*gl> 

environ prgtaclloji plan nn miry | l# pe.^it i r 1 1 * * « .. % » \ * ... 

settiement agresmi.it r» t<nde.«n Iii«g » v « i un r u ill 

amend fees enc I 

PAYNl*. JR Power A<thur|t, .,| |fg >it«te .># >i a i,rl lit 2 - 2 * 

2p<: 


(( 1 090.90/1 7 Melt lament agreement between i i'A ut.vts J h* < . .. i u i*a--s 
Cenlrel Hudson Oat ft f I ei ft t t • I'erp, (iiinyi (. n,.. i | «■ g ■ - 1 e I • 
litc.Nfgeia Mchewl I’cwer li rp ) 0 lf>i. f -Me-.t, j, , t0 

condenitr c»;il|ipg a 4 s 

• EnvJ r ur.-euta 1 I'lOlnliu, Agtf-iy Ili'lJ'IV /,v a e 


-8I03180S16 Monthly operating rapt for Feb 1901 

PATTERSON. T L Omaha Public Pouer District 01/03/10 lOnn 
07949 30B W 1 p 


1)1 03030 7 tl 3 Joint mot l< | «rj,r !(|f||i | t*ta M • e • I s t I 

requilemonl f u , («i n|i.«t j 0 .i yf upe»*l|i>. i. f .>>U« 
w/onco through cooling Draft s tl p..| a 1 1 *!<•♦ ft affiae.it* «-# 
sve re m-.Ucm ft HI02U/ \o e-*er>1 In e> . \ 

PRATT.C fl Pouer A-i t h <,r | | y of (he Mate lif Mev 
37pp 


HI i ^ 


040403 Request for order deleting Q|_ requirement for termination of 
eration of units u// one e - 1 h r ough cooling If motion granted, 
tt I erent agreement ecu I d te initiated allowing facility 
bf equipped w/c l rc u 1 at t ng water punpt t serpent 
AriOEN9F.RC.fi Consolidated Edison Co of New York PRATT. C M 

^er Authority of the State of New York 01/02/27 I2pp 

310 071 


03040736 Stipulation among listed parties that plant may be operated 
j/onc e~fchr ough cooling sys until 800913 at which time plant 
Jill operate w/approved closed-cycle cooling sy* Certificate 
of Svc e nc I 

J010T.H H Consolidated Edison Co of New York GALL0- J NRC - 
Mo Oetai led Affiliation Given • New York. Gtate of 74/12/01 

20 p p 


230063 Response supporting licensee 010227 motion for order 
letlng certain provisions from facility 1 1 c ense t. d 1 roc t i ng 
0113 stipulation be superseded 6 directing termination of 
nding actions re condenser cooling tys 

ORE. J E Hearing Branch 2 01/03/19 9pp 07970 344 


03230074 Affidavit re technical aspects of settlement agreement All 
environ concerns have received addl thorough eian. Agreement 
represents resolution of environ dispute f'rgf qua 1 l f 1 c at 1 on s 
5. Certificate of 3vc enc I 

91ULUPS. C H Environmental Engineering Branch 01/03/19 8 pp 
07970. 232 


pneral correspondence 


320068 FQI A request for documents re me t h od o 1 og y . a s sump 1 1 on s . data 
procedures used by task force on interim operation of 
c 1 1 1 ty 

LT.R-R New York UMv m/01/27 2pp 07703 042. 


020064 Responds to FQlA request for documents re me th odd 1 og y . 
sump 1 1 one. da ta 6 procedures used by task force on Interim 
Bratton of fee 11 i ty. Lists three documents which have been 
bllthed Unpublished documents will bo f urwardod . 

LION. J. m Division of Rules and Records 81/02/24 ip 
703 041. 


130441 Responds to 010119 roquest for Info needed to respond to 

nstltuent concern re derision not to shut down facility 

i V force concluded design did not warrant shutdown during 

-0 hearing aSLB roc om.menda 1 1 ons due G2010D 

IKWfT.L Office of the General Counsel 01/02/23 2pp 

91 l 244 


33130444 Forwards constituent 0 Jones 010110 Itr re failure to shut 
Jown facility for response 

4|LL1AM9,H A Senate DI/01/13 2pp 0791 1 246 


340641 Informs that onsite safety review group will now rept to 
iager of nuclear operations instead of senior vice 
esldent of nuclear generation. 

ITNE.J P Rover Authority of the State of New York 01/02/26 
p 07013.124 


jsrating license stage documents K c orrosg otvlenc a 


310307 Forwards tabular summery of comments It concents received ro 
rector's decision 5- Commission review of shutdown of 
: 1 1 Itles. 

ZKWIT.l Office? of the General Counsel 8ECY-0O-160 00/03/20 

jp. 07972:237 


L90732 Ltrs to all licensees of operating p 1 an t*. app 1 1 c ant » for 

i & holders of CPs re control of heavy 1 oad s . Reque s t s 

/lew per guidelines In NURE0-0612. Forwards NRC position re 

terlm actions 6 request for addl Info 

3ENKUT. D- 0 Division of Licensing. 00/12/22 30pp. 


190307 Ltr to all licensees of operating plants & applicants for 
» 6 holders of CPs re program for environ qualification 
saf ety-relatod electrical equipment. ! tem* addressed 
solve cold i h utdowh. r op I ac emen t ports 6 NURE0-0737 
JEUHUT.O 0 Division Of Licensing 01/01/19 6 pp. 


120014 Ltr to all licensees of operating plants. CP holders S. OL 
il leant*, except Indian Point 2 l 3. Zion l k 21 TMI-1. 

‘warding inadvertently omitted pages from NRC 001222 
lurst for addl Info re control of heavy loads. 

36NHUT i D. 0 Division of Licensing. 01/02/03. 6 pp. 


100160 Ltr to all operating PUfl licensees requesting info on 
illlary feedwater sys seismic design Forwards request for 
[| info, list of actions requested of licensees w/o 
Ismically qualified sys & results of NRC walkdowns 
iENHUT. D 0. Division of Licensing. 81/02/10. 13pp 


0103160669 Ltr to all operating plants 1. CR holders forwarding 
clarification cf TKl Action Plan Item til A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 day* that implementation dates will be met 
E 1 St'NHJt . D 0 Division of Licensing 01/02/10 12pp 


0103020491 Application to amend License OPR-64. in response to NRC 
790306 request for proposed Tech Specs re facility fire 
protection fire protection rod s . Pr op o * ed Tech Specs ail! be 
implemented 010217 n>/e prior Commission approval 
firt/rjE.J P Rower Authority r.f the State of Neu. York 91/02/20 
2p p 07705 102 


•'0103020493 Proposed Tech Specs 3 14 H 12 for fire protection K 
detection sys 

• Power Authority of the State of New York 01/02/20 I3pp 
07705 104 


0103030955 Forward* application for a-rend to License DPR-64 to delete 
four containment Isolation valves modified for automatic 
operation in response? to Uv/REG-0737 Proposed lech Spec 
change t safety evaluation encl 

DAYNE.jp Power Authority of the State of Now York 01/02/20 
2pp 07003 166 


0103030560 Application for amend to Tables 3 6-1 6 4 4-1 of OL App A tc 
delete four containment Isolation valves 4. add two new 
containment isolation valves. respectively 

BAYNE.JP Power Authority of the Slate of New Yor k fll/02/20 
Ip 07003 168 


-0103030569 Proposed change to Tech Spec Tables 3 6-1 S. 4 4-1 of CL App 
A Safety evaluation encl 

* Power Authority of the Rtate of Ni»u; York. 01/02/20 3pp 
07003 169 


8103250024 Ltr to all power reactor licensees t* license applicants re 
NUREQ-0619 cr i ter i a. Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee na>j subfrit analysis to 
justify use of existing low flow controller 
E f SENHVT . D 0 Division of Licensing 81/02/30 Opp 


0103090090 Requests date for mooting between NRC 6 util to discus* eye 
Interaction study Response requested within 1 uk cf dote of 
\ tr 

NOVAK. T N Assistant Director for Operating Reactors. f] 1/02/2 4 

4pp 07032 13) 


8103040923 Ad receipt of NRC 010211 preliminary results of electrical 
equipment environ qualification review Facility in shutdown 
for repairs to main turbine generator Licensee to submit 
statement supporting safe operation per NRC 010211 Itr 
DAYNE- J P Power Authority of the State of Now York Dl/02/29 
2 pp 07010 05B- 


0103040660 Forwards response to Items j.k.n 8 . p to NRC 001031 Itr ro 
control room hurati factors review Item f was erroneously 
included In Q01212 response to Item* ti through 361 Item f 
requirement tompleted 010217 

GAYNC. J P Power Authority of the State of New York. 01/02/23 
6 p p . 07815 103 


8103230030 Ltr to all licensees of operating nuclear power plants 6 
applicants far OLe f except Gt Lucie. Units 1 6 2) Requests 
util review to determine capability to mitigate station 
blackout event 6 promptly implement emergency procedures. 
FtSENHUT.O 0 Division of Licensing. 01/02/23 Spp 


0103230013 Generic Ltr 81-06 to all CP holders 6 OL applicants re 
10CFR30 71 (e), "Periodic Updating of FGARe, " effective 
000722 Info re F3AR legal s ta t u l » forma t i> content end. 
EISENHUT.O 0 Division of Licensing 01/02/26 10pp. 


0103030707 Forwards application for amend to CLs. adding nonrad 1 o 1 og 1 c a 1 
environ protection plan necessary to permit Implementation 
settlement agreement re condenser cooling sys Class I t I M 
amend fees enc 1 

BAYNE. J.P. Power Authority of the State of New York 0 ' TO0LF . J D. 

Consolidated Edison Co of New York 01/02/27. 2pp 07799 232 


0103030712 Application to amend Licenses PPR-3. DPfl-26 b DPR-64 . add 1 ng 
nonrad 1 0 1 og 1 c a 1 environ protection plan necessary to permit 
imp 1 emen tat ion of settlement agreement re condenser cooling 
sys. 

0AYNE.JP Power Authority of the Slate of New York O'TOOLE. J 0 
Consolidated Edison Co of Neu York 01/02/27 4pp 07799 234 


Vr via'* » w 1 ° ~ * T 

ivc re rotion t 010227 application to a^end 0^ «nc l 
PRATT. 'I m rouf Ai/thoritg o# the 5tate of New 'York 
GGAOENEL'RC 8 L Consolidated Elisor Co of ‘ie+ York 01/02/27 
37pp 07300 ! 03 


OJ34C697 Sub'* i 1 4 r«vi4ei response* to 601250 l tr re p o 3 t “ | 

r j» U | i-j-enln C or. ta j nmef-t mlition depenrfat 1 l 1 tj. C On t a I r ,’ipn t 
water level - o n 1 1 o r <, control roc* habitability di*cu**eC 
Supplemental info tc M.REG-0 7 37 *n<l 

GA/NE- J P Power Aotforit, c» the State of New /ori 81/02/27 
9pp 07010 047 


03170361 Re*?or*s to 810211 equipment evaluation rapt re environ 
qua ] i f i c at i o') oF electrical equipment Util reviewed 
set i c i e-'C i e* t j e i pf’iireT facility li *afe to operate. 

3A rue. J P 9 Cuer Authority of thr State of Ueu York 81/03/10 

2p? 0/939 020 


033I06C4 L tr tc all licensee* cf operating p 1 ant * . a pp 1 1 c ant s For Dl* 
t holder* C F CMt Forwarding SECY-SI-ll** re info necessary to 
establish en/iron qua 1 i f i c a t i on of * a f e ty-r e 1 at ed electrical 
equi p- ent 

£ 1 SEtHl/T . O C Ouislon of licensing. 01/03/10 6?p 


03170274 Forward* corrected affidavit* of sve to replace affidavit* 
in 901010 itr tc in two Itr* did 60121*? 

O'TOCLE.J D Cento I (dated Ediscn Co of New York 81/03/12 Opp 
07934 229 


03240523 Forward* conceptual design description of ATk0 mitigating 
ty* actual ic-n circuitry required by Item C 4* Ap p A oF 0002H 
confirmatory order 

PAYNE, j P Power Authority of the State of Mew York 91/03/16 
&p p 0?*>32 347 


03270764 A6w*et that pr otat 1 1 1 *1 1 c safety analyst* rapt will he 
aval lable Junt 1981 

GAynE. J P Power Authority of the State of New York. O'TOOLE. J 0 
Consolidated Edison Co of New YctY 01/03/23. 2pp 08043. 193 


03310497 fctjirdi "Habitat 1 1 ity Btvdy for Control Room." per 
MUflEO-0737. Item III 0 3. 4 

&AYNE. J P Power Authority of the State of New York. 81/03/23. Ip 
06079 042. 


8103310491 ‘Habitability Study foe Control Roc:h ‘ 

♦ Power Authority °» the State of New York 00/03/23 25pp 
08079 043 


te correspondence 


ire* of QE Type 
tor 


9. No 

>c lear 


It ante 


i Nuclear 


8103110526 Act receipt of 801 2 1 9. fJ 1 U l 16 6 2:* lire informing rms. wr 
step* taken to correct violation* noted in IE Insp flept 
50-2D6/G^-U . „ „ . 

SMITH. G. H Region i, Philadelphia. Fuel Facility & Materials HoPoty 
Dranch 01/01/30 IP 07077 170 


-8103110520 Supp 1 * response to NRC 001125 Itr re violation* noted In HT 
ln*p Rept 50-286/60- 1 1 Corrective action* util will review 
nonrad lolog lea I environ irnnitoring procedure change® before 
approval by Con td-effeettve 010202 

ZULU*- 5 9 Power Authority of the State of New York 01/01/23 
?p p 07077 179 


--91031 10332 Advises that util will submit revised response to NRC ll()I 123 
Itr re IE t ns p RePt 30-366/80-11 by 010123 

IliLl.A- 6 6 Power Authority of the State of New York (11/01/ 16 
Ip. 07077 181 


-0103110334 Respond* to RRC 801123 Itr re violations noted In 
IE Jr>sp fiept 50-206/00-11 Corrective action* personnel 
relnstrotted re required analyse* of drinking water V 
surface late water sample* 

2ULLA. 8 8 Power Authority of the Slate of New York 00/12/ IV 
4pp 0707 7 1Q2 


--81031 10537 Forward* IE Icvsp dept 90-206/00-11 on 800721-000(1 6 notice 
of violation 

QRIt'fi.O.H Region I. Philadelphia. Office of the Director. 

60/IW23 0707 7 IQ6 


B1031 10939 Notice of violation from ln*p on G0Q72I-0U0R 

• Region l. Philadelphia. Office of the Director 80/11/04 2pp 
07877. 1 09 


--BI03I10542 IE Insp Kept S0-2G6/80-U on 80072 1 -0000. None omp 1 1 anc « 
tinted failure to gerforofc Qc-90 analy«e* gf drinking water 
4 lake water sample* 

JACK SON. T J Region* I . Philadelphia. Office of the Director 
BORE0.0 J Region !. Philadelphia, Fuel Facility & Materiel* 
Safety Dranch 00/11/04 21pp 07077 191 


Q103060432 Clarifies 800912 response to IE Bulletin 80-20. “Failure of 
Uestlnghou«e type W-2 Spring Return to Neutral Control 
6wtUhe* " E-Jltch testing will be conducted when plant 1* 
above cold shutdown condition 

GRONSr J. C Power Authority of the State of New York 01/02/10 Ip 
07036:014. 


01030 60443 Respond* to 16 Bulletin 01-01. “Qurvelllance of Mechanical 
Snubbers “ No mechanical snubbers used 

BRONS, J. C Power Authority of the Stale of New York (11/02/11- Ip 
07036:021 


0103040233 Forward s IE Info Notice 01-03. “Checklist for Lie 
Making Notification* of Significant Events Jn Accordance 
W/IOCFflSO. 72 “ No written response required 
GRIER. Q H. Region l« PfelUdelphia- Office of the Director 
01/02/12 lp 07813244 


8103200203 Forward* IE Info Notice 01-04. '‘Cracking in Main Steam 
Lines " No response required 

GRIER. 0 » Region l- Philadelphia. Office of the Director 
01/02/27 ip 07972 043 


0103200210 Fgrwerd s IE Circular 01-03. “Inoperable Seismic Monitoring 
Instrumentation." No written response required 
GRIER. 6 H Region I. Philadelphia* Office of the Director 
81/03/02 lp 07966 19G 


0103200^03 Forwards revised IF Bulletin BJ-01. 'Surveillance of 
Mechanical Snubbers- ' w/corrected Pages 3 F b Change In 
Identification of facilities u /CP to uMch bulletin 1« 
applicable does not affect util requirements 
ORIER. B H Region 1. Philadelphia. Office of the Director 
81 ✓03/04 Ip 0796*? 056 


B103200I52 Forward* IE Info Notice 01-06. "Failure of HE Model K-600 
Circuit Breaker " No response required 

GRIER. 0 M Region lr Philadelphia. Office of the Director 
01/O37H Ip 07969 2f)9 


0103270669 Forwards c 1 ar 1 f 1 c a t i on of util 000617 response to Item 3 of 
IE Bulletin 00-06 re reset of engineered safety features 
controls 

3AYfi£. J P Power Authority of the State of (lew York 01/03/23 
4pp 00042 360 


R Periodic operating reports V related t dt t esp ond ent e 


0102290439 Forwards "Hudson River Ecological Study in Area of Indian 
Point." 1979 annual r ep t A f f I davl t of *vc end 

O'TOOLE. J D Consolidated Edison Co of New York 81/02/20 4pp. 
07749 001 


--0102270774 ‘Hudson River Ecological Study in Area of Indian Point. 
1979 annual rept 

• Teias Instruments, Inc 01 702/20 190pp 07767 001 


0103100917 Forwards "Effluent 4 Uaste Disposal Somiannuol Rept.Jul-Oec 
1980 " 

O'TOOLE. J D Consolidated Edison Co of Nb^j York Hl/00701 Ip 
07067 169 


- -0103100910 "Effluent 4 Waste Disposal Semiannual Rept. Jul -Dec 1900 
« Consolidated Edison Co of New York 01/03/01 43pp 
07067: 166 


0103100622 Forwards “Effluent 4 waste Disposal Semiannual Rep t, Jul -Dec 
1900 * Revised Table* tA 4 IB to first 4 second quarter 1900 
semiannual rspt end 

0RCNS-J c Power Authority of the Dtate of Now York 01/03/02 lp 
07063: 031 


-'*0103100627 "Effluent 4 Waste Disposal Semiannual Rapt. Ju l -Dec 1900 
» Power Authority of the State of New York 01/03/02 43pp 
07063 032 


- -8103100634 Revised Table* IA 4 2B to "Effluent 4 Waste Disposal 
Semiannual Rep t. Jan- June 1900 ■ 

e Power Authority 0 f the Btate of New York 01/03/02. 3pp. 
07063079 


8103160603 Forwards ironthly operating rept for Feb 1901. 

ORON8.J. C Power Authority of the State of New York 01/03/13 lp 
079 14. 324 


- -0103 1 60607 Monthly operating rept for Feb 1901 

CONNELL. C Power Authority of the State of New York 01/03/01 
6p p 07914 329 


8 Reportable occurrences. LERf 4 related correspondence 


0103030000 Forwards info re security plan. Info withheld 
(ref 10CFR2. 790) 

BERRY, 0. T Power Authority of the State of New York. Sl/02/24. 
2pp. 07700 332 


0103030003 PK0- 1-01-005. on 010225. Con Ed Customer svt representative 
received bomb threat by te 1 ep hone. Corp ora te ofc 4 facilities 
not i P 1 ed. Bomb searches Initiated w/negatlve results No 
further action anticipated 

MCREOWNrL. . JOYNER. J - DEVLIN, J U Region 1. Philadelphia, Office 
Of the Director 01/02/26 lp. 07700:334. 


0103030042 PNO- 1-81 -005; on 0 10225. c us tomer ivc representative received 
bomb threat by telephone Util corporate ofc notified 6 
bomb search Initiated Result* negative. 

MCKEOWN. L M. , JOYNER* J- H. , DEVLIN, J. W Region 1« Philadelphia, 
Office of the Director. 0 1/02/26 2pp 07793:173 


0103260913 Forwards lEfl 81-003/03L-0. 

8R0N8, J. C. Power Authority of the State of New York. 01/03/23. lp 
08041: 034. 


— 0103260527 LER 01-003/03^-0 on 010223. snubber RC -H-344 - S-H fall* 
lock up in e» tension position Cause not stated Snubber 
replaced Investigation to follow 

GUMBlE.F IJ Power Authority of the State of New York 01/03* 
IP 00341 039 


DOCKET 30-287 OCONEE NUCLEAR STATION. UNIT 3 


F Security, medical, energency 1 fire protection plans 


8 1 Q3 1 00264 Ltr to ell power reactor licensee* u/dents licensed pr 
to 790101 Forward* NRC position 6 request for addl info re 
safe shutdown capability for compliance w/0Ol 119 fire 
protection rule 

EtSENugr.O r * Division of Licensing 01/02/20 I3pp 


0103120643 Ack receipt of 001117 ltr re change to security plan Ca 
u/thangs contained tn ent l Enel withheld (vef 10CFR2 790) 

REID-R w Operating Reactors Branch 4 01/03/04 2pp 07906 


0103310333 Ltr to all licensees of operating plants 4 holders of C 
forwarding NUREG'0696- Functional Criteria for Emergency 
Response Facilities ‘ Criteria describe acceptable method 
for meeting NRC requirements li/o ancl 
ElSEtillUT.D 0 1)1 vi si on of Licensing 01/03/05 6pp 


0103160181 Releases public version of Implementing procedures for 
emergency plan. 

FELTON, J h Division of Rule* and Records 01/03/12 Ip 
07806 001 

--0103 160189 Forwards public version of implementing procedure* fa 
em* r gene y plan 

PARSER. W 0 Duke Power Co 0l/O3'O2 jp 07806001 

--0103160196 Public version of \ mp 1 eren t 1 ng procedure* far emergen 
plan Includes load r e jec t i on. turb 1 ne 4 reactor trip, loss of 
reactor coolant J boron dilution 
♦ Duke Power Co 01/03/02 350pp 07006. COl 


□103203611 Advise* that proposed updated Tech Spec for fire prutec 
program will be submitted by 810416. |n response to NRC 
001001 request 

PARSER. W Q Out* Power Co 01/03/ 16 tp 07971 295 


□103261212 Requests that end emergency planning info be placed ir 
LPDfl.U/b 8103160109. 

SODDER. J L Division of Rules end Records 01/03/24 Ip 
00040 247 


] Financial Information 


B 1 033 1 0549 Forwards Annual Financial Rept 1900, annual certified 
financial state men ts. 1901 -03 financial forecast 4 util 
statement rt available funds to satisfy liability Info 
guarantees retrospective premiums per 10CFRJ40 26 
THIES.A C Duke Power Co 01/03/24 lp 00073 100 


--0103310638 Annual Financial Rept 1900* inc lud ing financial stated 
1901-03 financial forecast 4 statement re sources of 
available funds to satisfy liability 

HQRN.C. . LEE.W £*. Duke Power Co 81/02/13 5lpp 08079 101 


P. Operating licenso stage documents 6 correspondence 


0010230989 Summary of 600821 meeting u/B4W reactor owners group r< 
abnormal transient operating guidelines program 
VI B9 1 NO, 0 Operating Reactors Branch 4 80/09/30 29pp 

06707: 236 


0103190732 LtrS to all licensees Of operating p 1 an 1 1 . app 1 I C an t s f< 
0L> L holders of CPs re control of heavy l oad* . Requests 
review per guidelines In NUREQ-0612 Forwards NRC position re 
Interim actions 4 request for addl Info 

EI8ENHUT, D 0 Division of Licensing. 80/12/22 3 Op p 


8103190367 Ltr to all licensees of operating plants 4 applicants 
OLs 4 holders of CP« re program for environ qualification 
of sa f at y- re 1 a ted electrical equipment Items addressed 
involve cold shutdown, rep lacement parts 4 NUREG-0737. 
erSENHUT, D 0 Division of Licensing 81/01/19. 6pp 


0103120014 Ltr to all licensees of operating plants, CP holders 4 1 
app 1 leant*, esc ep t Indian Point 2 4 3, Zion 1 4 2 4 TMi-i, 
forwarding inadvertently omitted pages from NRC 601232 
request for addl info re control of heavy loads. 

EIBENHUT. D Q Division of Licensing 81/02/03. 6pp. 


i |)< A I I >4 I 


07031 01* 


6103030923 Notice of Issuance 6 availability of Amends 93.93 6 90 to 
Licences PPR-2Q, CPR-4 7 6 DPF -35. respectively 
FtetQ.R w Cjje I- At tt»1 Weactori Branch 4 01/02/10 L’fp 

07001 025 


01033001*0 Ltr to all c?ecatins PUR license** requesting info on 
auxiliary feedwater *ys uii'Mt design Forwards request For 
add! inf©. list of action* requested of licensee* j/o 
seismitally qualified sys l* results of "RC jaUioun 
FIDENHjr.D 0 Division of Licensing 01/02/10 I3pp 


B 1 03 S 60669 Utr to all operating plants l CP holders forwarding 
clarification 0 f TrsI Action Plan ften 111 A l 2 re upgrsdo 
of ©mergency support facilities Requests confirmation within 
•13 dags that implementation dates ‘will be met 
El8£f«HJT. 0 0 Division of Licensing 01/02/10 I2pp 


0 1 030900 1 0 Advises of review of util 601206 response to NfiC 000701 ltr 
requesting Info on fuel assembly holddown spring failures 
Requests < orv l t.-'e n t to perform surveillance testing on 
holddown Springs in core during next refueling outago 
HFID-R U Operating Reactor - * Drench 4 01/02/20 2pp 07Q49 272 


0103200024 Ltr to all power reactor Ucenseos V license applicants re 
MJREO-0619 criteria footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee ~<eq submit enalqsis to 
justify use of existing low flow controller 
EISENHUT, p 0 Division of licensing 01/02/20 Opp 


0103070*99 Generic ltr to all BIW licensees re capability of icall 
break LUCA model to predict sma 1 1 break behavior Post-tost 
evaluations of u-4-1 t> B-07-10D predictions requested for 
submittal by 610401 

RCIO-R W Operating Reactors Drench 4 01/02/24 3pp 


01031 1 07Q4 Forwards request for eddl Info re util 791221 000723 

responses to rec ommenda t I ont contained In 0AW-1364, 

''Integrated Control Sys Reliability Analysis " Analysis □ f 
consequences of stuck open turbine bypass valve is required. 

RE 1 0 - R W Operating Reactors Branch 4 01/02/23 0pp 07677 320 


g l 03230030 Ltr to all licensee* at operating nuclear power plants 6 
applicants for 0L* (except 6t Lucia. Units l l* 21 Requests 
utl! review to determine capability to litigate station 
blackout ©vent 4 promptly Implement emergency procedures 
EI8ENNUT, 0 0 Division of Licensing 01/02/23. Spp 


0103120062 Forwards 010109 request for addl info re OiW 177 fuel 
assembly owners group submittal on asymmetric LDCA loading 
Response requested within 60 days 

REI0*R if Operating Reactors Branch 4. 01/02/26. 2pp 07904 001 


m in. him 

HU RWq f’lJ.VLR PI ANT 

Ptii.Q,') J . ticnnr* R I' • nAirn.!! if n»..,s s « ' a'-.i. •* t..' i * » 
NUflEO/CH- 1 A39 VH2 * n 'Vr Available #l Nlln 

0701 7 Oil? 


0103060460 For war Js cur ruled i igm • • 

License D P R 3‘J I s e Ul«-’li> • 

PAmtfcfl.U (1 IKiV* V''«sr f» «t filin',’ *vf 1 1 * 


IH 03090 19-1 Notification of lll'Hi 1 . t> 1 meeting w-HUj ••-m** j r in 

[i* t h e Ida. HP to disc"** *esp‘>nss» lii.'i. tili'ln# |l- • • 

asymrnstrlc L (1CA loading* 

V10G1UO-G Operating ileacture |lr * »** r. * *.>c ,,# n»il Ml 


0 103 12026 1 Ac i receipt of IlDlV. <•) t ■- fv.'iul « .. e .. •squeal |u i>tu 

reactor Owners group Ntqii 1 1 emanVs «il 'HI A- t i fl*«< Mpm 

(I K 2 19. "Ilfnchfflxl I A-ia I y * I e of Me-|«i"l III A.« « i I i *» t 

Feedwatar Flow.' fulfills request <«afel/ •<«> I 

RElUvR « UjeiftUnq Nltilm* in ««< h -I IMnii.u: 4©i i*-j 


0103120270 deftly iviluillnn is Till I Ii*m || i> IV 

"Dsnchnar k Analysis u# lleq "in t J a 1 Auxiliary I *sdw< l*< i !<>-■ 
Intent of Action Itom (1 h J IV m « n *j> I i * *« e J t 
provided by CNAI I 2 Similar to Thai 1 2 pt.iyi** 

« Office of Nuiiaar Rea« t»>» Regniai i< >>. im< •.*.>• ■ « i 

07904 33J 


0103090640 Advise* that ret;Hin*e lu r*y.>**i r>< «.ui * . . r. . > • «»•« - 4 

feedwater sy« will be sutnilted by IlliHoi 
PAflAFft.w fl Ouka Power c.o iinui »rtJ 


0103110321 Adviis* that ar.alytes at liquid 6 o*** ...* »«<ivtil*i j*i • 

performed by Teiadyi't I *» topes, par *,r.«d..|« i 

of Tach Opscs 3 V (J t ‘1 Id 9. satisfying r*,h n r «, /. a \ 

Patalled review of vendor analyiis pt m a d<<f e * > «•«. e . • • • a • 4 
PARKER, U. 0 Uute pt>vi*r Co » ( .p ifi 


0103(70390 Forward* safstq tvaluatlQn ti lilt ft |i<nt i* i iu<v 
M K 2 19. 'Benchmark Anely*li ©f liaquantiel Am i | i*i v 

Feedwater Flow fur l?tw reactor Plante uiii a 

torpliatui w/iton 

RC1D.H-H Operating Rsactur* Orench 4 MImII/ih ♦4*. 


*■ -0103 17067 1 Oafaly evaluation r* ini Action Plan |t«r> || »* -' \ * 
"Oenchrtark Analysis 0 f UequtnUal ■),.«* f..» fitn 

raactor plants 

# 07923^24B° f n »* t tor Usy \>Va\ *t>n im *■*<•» ill;i> mil ,'pp 

' ropo ’ ,< ' T,cri *»"• ut 

PARKGft.W, o Puka Fewer Cu Ui/0370* \ V9 n/vn| w „«a 


0103230813 Generic Ltr 01-06 to all CP holders t QL applicants re 
10CFR50 71(e), ‘Periodic Updating of F0AR», " affective 
000722 InPo r« FSAR legal status, format 4« content end. 
ElGEIJrlUf. 0 G Division of Licensing 01/02/26 l Op p 


Z ^up 0 » f)f )tCh Up#t r , ^ ,, , ^ q 

upgrade of ant tc tgatory reset*? Xn> , 

Duke Power Co 0|/O:i/OA J PP ,i/y lM JJt 




0103120229 Ack receipt of 800211 response to 790021 Info request to BM4 
reactor owner* group Requirements of TMl Action Plan Item 
tl K. 2 19, "GarKh<rerfc Analysis of Sequential Auxiliary 
Feedwater Flow." fulfills request. Safety evaluation end 
REID. R W Operating Reactors Branch 3 81/02/27 2pp. 07903:021. 


ltr 6 BOOAOa ^ Pt ration retolvsd Confirm r* |l .'»V» 4 

8tCL?.JF Op«»»l|nj BMtior* grand, 4 


liPi.'l I 41 


--8103120245 Safety ©valuation re Item II. K 2.19 "Benchmark Analysis of 
Sequential Auilltary Feedwater Flow" for DbU reactor plants 
Intent of Action Iton* t I tt 2 19 ac comp 1 1 shad % results 
provided by CftAFT'2 similar to TRAP-2 program 

s Office of Nuclear Reactor Regulation. Director 01/02/27. 3pp 
07903 023 


fc holders of CPs forwargug gpcv-m 9 M n a».|s 

..t.Ml.h .nvlron , U .lllnJ,u„ I?'.! !/* •- 

equipment rceiion of safsty fsU\e« xlnim*) 

E1QENHUT. 0 0 Division n» r i 

Ivision of licensing <i|/oiMn t. pp 


W0434 Responds to NRC 910220 f tquett for util commitment to 
rveillance of fuel d»*ert |g holddoun »pring< In facility 
re* Docui’-pfit t ut 1 > plans to inspect fuel assemblies for 
oken folddown springs during upcoming refueling outages 
RKER.W 0 Du v e Pojjr Co 01/03/12 2p? 0793d 33? 


240099 Requests remission of license amend fee In connection w/ 
suance of Amends 92.92 A< 90 to Licenses DPR-30. DPR-47 L 
R - 93, respectively 

093- R License Fee Management Branch 91/03/17 Jp 07999 202 


230644 Application to amend QL*. revising License Condition 3E to 
thorite completion of nods identified In Table 3 1 of NRC 
0911 fire protection safety evaluation Gup parting 
c un«n t a t Ion enc 1 

RKER.W Q Duke power Co 01/03/10 Upp 07977 009. 


240332 Forwards revised responses to Questions 4 ft il. addressed in 
il 801113 Itr. per NRC 01031* request for oddl 
arlficatlon on reload design methodology technical rapt. 

9KER.W 0 Duke power Co Ql/03/10 3pp 07990 134 


240393 Forwards "Evaluation of Transient Nuclear Instrumentation 
war flange Flu* Error," in response to NRC □ 1 0 1 14 Itr 
RKER.W Q Duke Pouar Co 01/03/19 lp 07990 1R4 


03240390 "Evaluation of Transient Nuclear I n » tr urren t a 1 1 on Power Range 
Flu* Error. *' 

* Dote Power Co 01/03/19 33pp 07990 109 


270704 Requests meeting w/NRC to discuss Issue of mild environs 
r Commission 000923 memo ft NRC 001024 order hy 010419 
sponse should bo received by G104QI 

RKER.W 0 Duke power Co 01/03/19 lp 00047 i |9 


270604 Informs that BftW owners group submitted BAU-1911P, 
rrsdlation-Inducod Reduction in Charpy Upper Bhelf Energy 
Reactor Vessel Welds" to fulfull submittal requirements 
lOCFRSOtApp 0 

RKER.W O Duke Power Co 91/03/23 Ip 00043 301 


03270693 Forwards OAU-ISllP. " I rr ad i a t t on- | nduc ed Reduction in 
Charpy Upper Ghe|f Energy of Reactor Vessel Welds ' 

Describes implementation predictive methodology to determine 
svc 1 i Pe of reactor vessels W/o enc 1 

TaVlOR.J H Oabcock ft Wilcor Co 01/03/12. 2pp 00043:302 


nspection reports. IE Bulletins 6 correspondence 


170103 Forwards Revision 6 to 90“day response to IE Bulletin 
-01Q. '‘Environ Qualification of Class IE Equipment." 
vision addresses environ qualification of electrical 
ulpment needed to achieve hot ft cold shutdowns 
IEB. A C. Duke Power Co 01/01/30 I600pp 09047:211 


020203 Forwards l£ Circular 01-02. "Performance of NRC-Licensad 
dividual* UMle on Duty " No written response required 
REILLY. J P Region 2. Atlanta. Office of the Director. 91/02/09 
07735:306 


030002 Supple previous responses to IE Bulletin 00-11 Forwards 

hedula for completion of masonry wall re-evaluation 

rallel path program will be followed for walls which do 

t comply w/long-term acceptance criteria 

RKER, W. 0 Duke Power Co 81/02/09 2pp. 07000.200 


040167 Forwards IE Info Notice 81-03. "Checklist for Licensees 
king Notifications of Significant Events In Accordance 
10CFR90 72. " No written response required 

REILLY. J. P Region 2. Atlanta, Office of the Director 01/02/12 
07013007 


160725 Forwards IE Info Notice 01-04, "Cracking in Main Steam 
net. " No response required 

REILLY, UP. Region 2. Atlanta. Office of the Director 81/02/27 
07914 ItO 


160651 Forwards IE Circular 81-03, "Inoperable Seismic Monitoring 
itrumentat ion. 11 No response required. 

REILLY, J. P Region 2. Atlanta. Office of the Olrector. 81/03/02 


120828 Ac V receipt of 910211 Itr informing NRC Of steps taken to 
rrect violations noted in IE Health Physics Appraisal 
Uti 50-270/80-27.50-287/00-24 4, 50-369/00-31 

418. fl C Region 2. Atlanta. Reactor Operations Nuclear Support 
snth. 91/03/04. lp. 07905 339. 


■8103120336 Respond* to l;RC 810120 Hr re violations noted In IE Health 
Physics Appronal Rept* 50-270/90-27,50-287/90-24 6 
30-269/00-31 Corrective actions more sensitive probes 
placed at hig^-vol personnel traffic RCA exits 
PARKER. U O Duke Power Cq 91/02/U 4»p 0/903.339 


0I9312OH41 Forwards tE Health Physics Appraisal Repts 30-270/80-27, 
30-207/90-24 ft 30-269/00-31 , notice of violation 6 
Significant appraisal flndlrg* 

□ 'REILLY, J P Region 2. Atlanta. Office of the Director 
81/01/20. 4 f p 07905 343 


--8I03120S43 Notice of violation from health physics appraisal on 
000908-19 

•* Region 2- Atlanta. Office of the Director 01/01/00 !p 
07903 347 


■ 8103120040 IE Health Physics Appraisal Repts 50-270/00-27, 50-207/80- 24 
ft 50-269/00-31 No n c omp l t anc e noted failure to follow 
written procedures ft to perform safety analysis prior to 
making changes to facility 

HQGEY. C M Region 2, Atlanta. Office of the Director 0 IB SON. A F 

Region 3, Atlanta. Fuel Facility ft Materials Safety Branch 
01/01/00 27pp 07903 348 


01031*0051 Provides supplemental response to IE Bulletin 00-11. 
"Masonry Wall Design “ Tvt> masonry walls in Unit I reactor 
bldg are adequate for all design loadings 
PARKER. W 0 Duke Power Co ©t/03/04 2pp 07915 230 


8103170041 Forwards revised IE Bulletin 01-0]. ‘Surveillance of 
Mechanical Snubbers." w/ corrected Pages 5 ft A Change in 
identification of facilities w/CPt to which bulletin is 
applicable does not affect util requirements. 

O'REILLY. J p Region 2. Atlanta, Office of the Director 01/03/04 
lp 


0103110676 Responds to NRC evaluation of Q01033 Revision 5 response to 
IE Bulletin 79-01 0 Requests further clarification of 
response iters classified as de f 1 c 1 en t- f)p f i c l enc 1 as would 
not adversely effect plant operation 

PARKER. W a Duke Power Co 81/03/05 3pp O70B5 033 


0103260492 Advises that review of interim mods showed deviation from 
schedule tn 790612 response to IE bulletin 7901. ‘Environ 
Qua 1 1 f icat 1 on of Class IE Equipment " NRC will be informed 
of new mod schedule upon receipt of replacement equipment 
PARKER. W 0 Duke Power Co 01/03/05 ip 0B037 202 


0103200281 Forwards IE Info Notice 01-06. 'Failure of I TE Model K-600 
Circuit Breaker •’ No response required 

O'REILLY. j p Region 2. Atlanta. Office of the Director 01/03/11 
lp 07969 016 


0103240611 Ack receipt of 810306 Itr informing NRC of step* taken to 
correct violations noted in IE Intp Repts 50-269/60-30. 
50-270/80-35 ft 50-287/80-3 2 

LELM8.R C Region 2. Atlanta- Office of the Director 01/03/11 
Ip 07903 107 


--□103240620 Responds to NRC 810211 Itr re violations noted in IE Insp 
Repts 5O-269/QQ-30. 50-270/00-35 ft 50-207/00-32 Corrective 
actions stopped *P 1 1 1. decontaminated area ft counseled 
personnel about procedures. No proprietary info 
PARKER. U 0 Duke Power Co 01/03/06 3pp. 07903 100 


- - 81 03240639 Forwards IE Insp Repts 50-269/00-30. 50-270/00-35 6 
90-287/00-32 on 801201-3! ft notice of violation 

LEWIS. RC Region 2. Atlanta. Reac tor Operations Nuclear Support 
Branch 61/02/11 2pp. 07983 191 


--B1 03240640 |E Insp Repts 50-269/00-30,50-270/00-39 & 30-207/00-32 on 
001201-31 None omp 1 i anc e noted: interim raduaate sys was 
operated w/o adequate pros edur e . resul t tug in radioactive 
spill 

ORDERS. W T. . JAPE. F • MYERS. 0 0 Region 2, Atlanta. Office of the 
Director 01/02/11 0pp 07983.194 


0103200013 Forwards l£ Info Notice 01-05. "Degraded OC Bye at 
Palisades " No response required 

O'REILLY, J.P Region 2. Atlanta, Office of the Director 01/03/13. 

IP 


8103240704 Ack receipt of 010306 Itr informing NRC of steps taken to 
correct violations noted In IE Insp Repts 50-269/80-39. 
50-270/80-34 ft 30-207/00-30 

LEWIS. R C Region 2, Atlanta. Office of the Director. 81/03/10. 
Ip 07903 309 


128 


docketed items 


~-atQ3?*07lZ R«*purd* to \RC 010210 Itr re violation* noted lit It l»'*P 
Rept? 5Q-269/P0- 37. 50-2 70/00-34 «• 50-207/00-30 Corrective 
a < t 1 o n * mnspecteo r a f cold* using proper tallfcr k 
cjutlcnod oil 06i. inspector* to document cal Ibr t l n9 ^* 

PARKER* W 0 DyVtf Pn-or Co 01/03/06 3pP 079113 JlO 


-0103240722 Forwards IE tn*p Kept* 90 269/00-39. 90-270/00-34 t 
*0' 207/60-30 an eOl?l5- 10 l H10105-0B 4. notice nf violation 
MURPHY, C C Region 2. (At I ar.ta. Reactor Construction h Engineering 
Support Granth 0J/D3/IO 3sS 079d3 313 

--0103240776 Notice pf violation fro.n imp or 001319-111 t 01O1Q$“O0 
* Region ?. Atlanta- Office of the Director 01/02/10 Ip 
079B3 31 b 

-~Bk 03240705 IE Insp flept* 30-269/30-31. SO- 270/00- 34 t* 30 2(177110- Jf> 
001315-10 l 010105-00 None on; liance noted activities 
affecting quality net lejng ac c omp J i thed per procedures 
Yf e*at" record* of pipe welds 

ECCU'OMOB, N Region 2. Atlanta* Office of the Director llc-RDi.A H. 

Reglo-i 2. Atlanta. Reactor Construction 8. Engineering -Support 
Drench 01/02/09 lOpp 07703 316 


01033)0^13 Respond* to fE Dulletin 01-0). “Surv'D i 11 ant e of Mechanical 
(Uubbert • No JNC snubbe-s Identified in bulletin are in use 
at facility Unit 3 inaccessible mechanical snubber insp 
completed 010223 All snubbers ^er« clean 
PARKER. W O Djke Power Co QWD3/3t> tp OGOMl 147 


q Periodic operating report* 4. related correspondence 


9103090270 Forward* "«o<r i annua l Effluent Release Rop t - 3u l -Dec 1VU0 
PARKER. W 0 Duke fpjpr Co 01/02/27 Ip 07Q30 322 
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0103170690 Hn.-ai j «»f HIO.V/ reeling w/f»li >e stak-* »t MU I 
emergency plan 4 I emi'.la t I <»•* *iheJ..I» l-eiyen. g l‘ 1 ... will 

to muddied f " 1 lowing |Ml«ll*lUn *' ".""I " * *7» 

Ir.p 1 « nan to 1 1 nn |i lifhdf *' M l 

MUKIU..M 1) Kitnif"! 1 1»*> till* n|/i»i/|f. M>P tUMc.n 


1110 12003.13 Release* ?"I:IH * M»,. 1 e ...» I ng 

e.rorgoniy plan 

| |.lTI!||. ,1 J* [i|v|| "in «f Ifni •* end KimUi l*tf.*l<U* Ip 
07006 HOI 


C 1 03070303 "Semiannual Effluent Releate llep t. Jul-Ooc 19HD ” 
* Duke Pc-er Co 01/02/19 9pp 07050 323 


G Reportable occurrence*' LERt 8 related correspondence 


11031 1 0'19l Forward* LtfR Ql-0O2/0lT»O 

PARKER. U 0 Duke Pcwtu Co Ht/03/04 4pp 0707? 196 


0103110503 LER 01-002/011-0 on 0 i 0204* sever* 1 closure studs on reactor 
coolant pu-np 2A] wore discovered w/corroslon uastago 1 1 * pump 
closure area Caused 6y leakage fror cloture geskets Htud 
rep lac od 

JQU'ES. J L Duka Pouor Co 01/03/04 4pp 07U72 200 


-111032002-17 Inivavji P"l>ll' version ■< l r-p I *#*•«•» i.* 9 
tmergenrg plan, per f«R<. IIOoV.l" III 

lUJAKl.lt 0 tto lr n J« 1 1 tan I -flUm ( " III Ip C>. 1 1 


1)103201)293 Public vml"" U l ^p l e*-eit log |.«i M »,i.»«e f..f »r.».gem v 

plan Jr-cludes ivinl- *l#» 4* ill. (■ *«••*< «l j* 1 " v l* 

uffelte dote ptnjectliins 

* Mali op ill l tan |d l son In ll|/()|/|it aio^p nrii.i'. n»l 


01O32-U).|4V l orvards i **pm»*e t<» App u ..f l" 1 Mill* «• f < » * e* * .«!•» lim. 
feature* fill faillllg updat.j n.^n g of i e»i>. i «♦•'•-»» • * .* 
resolve open ller-s i»( I Mo 4d.U lied l ■« *n*..r. 

edeguete fir* pvnle‘tlon 

►WKllA.klD Hilrnpi>li\*h t dii.n I u «|hii/Vi »i»p *•»'*»* i 1.1 


:CAET 50-2BQ REe.O CCLLEGE PF.6EAHCU REAClOR Ul<M:Ul047H tb»t tml vl*'-'-l"» M-f<« U*'** 1 <" 

| PUR W/0 010120024 / 

Inspection report*. IE Dulletlni & correspondence fUlUUfR.O 1 fi| vlt i<m of <M*lee *rd IMi m its ill '« k.v. lr 

- - nOO*)0 125 


J1O303OOIR Forward* IE Circular 01-02. "Performance of NRC-l.tcensed 
Individuals Mb lie on Duty " No written response required 
EMOEl KEN R U Region 3. Gan Francisco. Office of the Director 
B1 /02/09 ip 07707 197 


DOCKET 30-209 THREE MHC ISLAND NUCLEAR 0TAT11W. UNIT 1 


F Security, medical, emergency l flro protection plant 


0)03100364 Ltr to all power reactor licensees u/plonts licensed prior 
to 790101 Forwards NRC position i, request for add) info re 
safe shutdown capability for compliance w/R 0|J19 fire 
protection rule 

ElGENH-jr.D S Division of Licensing. 01/02/20 I3pp 


0103100038 Requests that end emergency planning Info be made publicly 
available u/a encl. 

GCU0ER.3 L. Division of Ru\o* and Record*. 01/02/27 \p 
07033 172 


0103240-111 “Evacuation Tim* Estimates for Plune Exposure Pathway 
Evacuation Plume Zone at TMI Nuclear Generating Facilities* 
Related correspondence 

t Parson*. Orlnkerhoff, Quad* t Douglas. Inc Bl/03/03. I7lpp 
07907 001 


8 1 03 J 30922 Forwards testimony re health physics Issue 4 tCLj-00-9) in 
rostart proceeding Certificate of 8vc encl 

0LAM.E.E L. Oh*v». Pittman. Pott* L Trowbridge 01/03/04 6pp 
07913 115 


0 Adjudiratnry c o r r e * p'"<d«ui o 


(11030200-10 Forward* |>i llasdekai N0l0|(l f>s*n' amf . * »• imMi I I t«< l«« 

EIDEMIUT. D G Division of licensing tl"/|d26 Ip 


tUO'3020044 Forwards IU Oasdeka* dlffsiiig p» if ■•»*•>* 

hearing 

Nufll fv. T F (iffiie of Hue lee* R*g>rlali"y fteieai * h. Him lm 
0O/11/Q4 lg 


♦-UID30200-17 Hutuhits foslllon on safety leg 1 n a t inns f , . i^i L 

plant dynamics 4 relevance lo restart Ms* |»p». i>. f*sp».ti» 
to 001010 request Nafety syl will Hd mitigate • wnlnil « y s 
failure* at any power 

OASDhKAR.D I. Ftper imenta I fa*4 fuattur liafetv rietea»i* 

00/10/10 2pp 


• "U103020D32 Dnagrte* w/Cu^ i »« i on ImJ'IM retguf.se to "!■„«/ im «• 
reactor control syt failure* CoA*i|**iun pn»|||wn is f>«Nit«l 
on erroneou* astu^ptlon U>#\ safety lyt will mitigal* 
control *y* failures al any powei 

DA0DEKA0. o l. | i per | merit a I I «tl Hi*U:.r UefeU »»,$•«»>►- Rr».,.h 
U0/O5/2Q 7gg 


U 1 032004 <19 Requests pet-miiilon to «ake Units* miuimi *t*U««nl at 
restart hearing Requests notification re date k. lm, 

MEEDNAfJ. P D Affiliation Ifni |>0 wn lt.l/|«7*|9 | r «>/-/?„• 1*19 


0103200629 Requests per«i*sin», | 0 mala limited e*»e*ra’"* sS«t*-e»t ai 


DOCKETED ITEMS 


12U 


30414 Request* permission to make I Isl ted appearance statement 

310303 or 11 restart hearing jn Ha r r j »b u rg , PA 

/EY.E M Affiliation Unknown 81/01/12 Ip O?507 001 


30496 Requests pCfnl»»ion to nake limited appearance statement on 
103 at TMI-I restart hearing Requests notification of 
• when appearance statement will he scheduled 
19,0. Affiliation (Jnknojn Ql/0i/(3 \p 07397 001 


)0612 Requests permission to make limited appearance statement on 

303 at Comm t s s I on hearings re restart of TMI-I 

HCKrO Affiliation Unknown 01/01/10 Ip 07363 001 


)06(7 Requests pernission to make limited appearance statement at 

ilsslon 010305 or II hearings re TMI-l restart 

fERpA Affiliation Unknown 01/01/19 Ip 07589 001 


30477 Requests permission to make limited appearance statement 
3(0305 evening restart hearing Requests two uks advance 
ice of date Urges evening hearings be scheduled to 
immodate working people 

1 T, J. B Affiliation Unknown 01/01/27 ip 07307 001 


10407 Requests to make limited appearance statement at restart 
* ing 

r H, 0 Affiliation Unknown GMITH,0 Pennsylvania, State of 
12/06 Ip 07970 337 


10223 Notification of contract execution "Analysis {. Testimony on 
; Estimate Reasonableness T M 1 — I Restart," awarded to 
ear Energy Qvcs-lnc 

iQTQNi C . EOCewGRTM. P j Technical Assistance Contracts Branch 
-03-01-119 01/02/10 ip 07049 023 


1090229 Contract "Analysis U Testimony on Cost Estimate 
> 4 i on a b I e n e s s TMI-I Restart. ‘ awarded to Nuclear Energy 
res, Inc 

:nPER. R n Nuclear Energy Service, Inc MATTIA, M J 

mini strat i ve Contracts Branch NRC-03-01 - 1 1 9 01/02/10 I2pp 

r 049 024 


[0420 Informs that WJ Monion of Nuclear Energy Bvc*. tnc will 
y*e cleanup cost estimate l testify on NRC behalf at 
art h a ar 1 ng . Deque* t * cooperation re provision of addl 
ills i* background Info 

l« R W Operating Reactor* Branch 4 01/02/11. Ip O70H357 


'0392 Submit* limited appoarance Statement vehemently opposing 
lity restart. 

1ERT.R Q AfPiliat ion Unknown 01/02/(7 2pp 07903001 


*0960 Memorandum informing that evidentiary hearings on adequacy 
nvstte emergency pr ap aradne s s at TMl will begin on 0(0303 
larrl »b ur g, PA Bvc list end. 

.ER.R E Shaw. Pittman, Potts L Trowbridge 01/02/19 3pp 
12: 141. 


10400 Advises of plans to offer limited appearance statement ro 
used restart of f »c 11 I ty 

if f 1 1 1 a ti on Unknown. 01/03/20 Ip 07960 043 


0341 Requests 010200 Itr be entered as limited appearance 
e<nent in restart proceeding. 

;IN08ILL, D. Affiliation Unknown 01/02/22. Ip. 07509:001 


0047 Forwards FEMA testimony by FJ Rath & VE Adler on certain 
Ite emergency planning c ont en t i on* . FEMA testimony on 
inlng offsite contentions to be filed by 010316 . 

• nc 1. 

. J. R. Hearing Oranch I. 01/02/23. Ip 07009:206 


0439 Response to A5LQ 010209 memorandum & order re clarification 
mergency planning issues & status of negotiations, 
if it ate of Svt tnt I 

ER.ft. E Metropolitan Edison Co ZAHlER, fl E. Shaw. Pittman, 
s tt Trowbridge. 01/02/24- I8pp 07702:328. 


0613 Brief, In form of p I eed i ng . propoe 1 ng that A8L0 make listed 
ngs on emergency planning 1 * suet . Emerg enc y plans must 
ly w/NUREQ-0634 6 gain FEMA approval prior to restart. 

1 f icete of 8vc one 1 

FORD, 0. P An t i “Nuc 1 ear Group Representing York 01/02/24. 
07029 127. 


0633 Response to A8L8 010209 memorandum & order re emergoncy 


R1030907C0 Advises that Newberry TMI Steering Committee withdraws 
contentions. Newbei ry Met Ed 1-7. alto known as EP- I 9 f a > - * f 1 . 
due to financial c ons i d era t j on* 

CUNMINOHam. J 0 Fo*. Karr %, Cunningham 01/02/24 Ip 07505 001 


0103100603 Requests to make limited appearance statement at restart 
hearing Espressos concern re Unit 2 cleanup K opposition to 
Unit ( being reopened Response requested 

MTNNICH.M Af fi ] iation Unknown 81/02/24 ip 07945052 


0103020509 Memorandum order denying Antinuclear Group Representing 
York 010206 request for adoption of Sholly emergency 
planning withdrawn contentions Denial will not preclude 
consideration of points differing frnn admitted contentions 
SMITH. I w Atonic Safety end Licensing Board Panel 01/02/25. 7p p 
07702 074 


0103100447 Explains that Newberry TMJ Steering Committee did not file 
brief on four issues as A9LW ordered because of financial 
problem* Failure to file brief was not indifference to 
issues 

CUNNINGHAM, J 0 Fo*. Farr 6 Cunningham Hi/02/25 Ip 


0103100757 Requests permission to address 010305 public session un 
issues involved in restart of Thl at Million- Penn Muifur. 

Harr i sburg , PA 

GAIDDF. W w. National Gypsum Co 01/02/29 lp 07954 104 


Gl03200M>fe Requests permission for PA Rural Electric Association to 
present oral testimony at 810309 public hearing re facility 
restart 

MOWATT, N. E Affiliation Unknown UI/02/23 Ip 07971 256 


0103040591 Notification of contract e * ec ut 1 on, Mod 2 to "Fur ni sh i ng* 
for ASLO TMI-1 Restart Hearing " Contractor Cole 8. Co 
COLEMAN, R w Administrative Contracts Oranch NRC- 10-00-719 
01/02/26 tp 07811 320 


" -0103040391 Mod 2. e»ercising option to extend rental period o# Group n 
A. 0 J- D it increasing total amount of contract, to 
"Furnishings for ASLB TKI-1 Restart Hearing ■ 
a Cole *a Co LEGO. C 0 Administrative Contracts Branch 
NRC-iO-OO-719 01/02/26 2pp 0701 | 329 


0103200430 Request* that representative of Mann f 9 c tur a r s ' Association 
of Qerks County be permitted to /rake limited oral appearance 
at 010335 restart hearing 

FIELD- M P Af Pil iation Unknown 01 /02/27 lp 07971:269 


0103200602 Requests permission for Lebanon St oel Foundry r opt t « ont at i u e 
to make statements re restart at 010305 public hearing 
MELLINOER.C W Affiliation Unknown 01/02/27 Ip 07971 259 


0103200441 Requests permission to make limited appearance statement 
at 010309 restart hearing in Ha r r 1 sb urg . PA If permission 
denied. requei ts that ltr be accepted as opposition 
statement 

FERRA. A A Af f U i a t 1 on Unknown 01/02/20 2pp 07972:197 


0103130490 Request that EB Patterson B10226 affidavit be narked for 
Identification as licensee exhibit 6 be received into 
evidence Certificate Of Bvc enc 1 

BAXTER* T A. Metropolitan Edison Co BAXTER. T A Shaw. Pittman. 
Potts & Trowbridge 01/03/02 6pp. 079 II. 258 


— 0103130492 Affidavit re UC8 Contention 10 asserting that Section 4 16 
of IEEE Btd 279-1960 requires that safety sys must be 
designed *o that no operator action can prevent completion 
of safety function once Initiated 

PATIERBON. E 6 Metropolitan Edison Co. 01/02/26 3pp. 

0791 1 264 


0103190456 Requests to make limited appearance statement at 810303 
public hearing Copies of remarks u»i 1 1 be available for 
review 

DOWD. J M Easton. PA 01/03/02 Ip. 07965; 093 


0103130453 Request for order directing NRC to provide all parties u/all 
info obtained re power operated relief valve, to explain why 
NRC failed to produce info U to file testimony re restart 
prior to PORV test c omp 1 e t i on. W/C er 1 1 f i c a t« of Bvc. 

WEISS, E R Union of Concerned Scientists. WE16B-E R Sheldon, 
Harmon * Weiss BI/03/03 7pp 07913 102 


0103110561 Memorandum 8 order that interveners are to coordinate 
part 1c lpat Ion on offsite emergency planning issues by 


»j:03;0C**9 Requests fcr PA 

J S -u • f » 5 * Matter 4 
U10305 ?-t J if fM-i r ) 
fc'^^EP J J Affiliation U»i»rc_n 


r;a 1 1 Ur t C lub- I«c 
Dleh ) . to appear at 

01/03/04 ip 07971 361 


6IOJ11L3V* Fo** jar's J Le.arOjt^ affidavit ii »-.»?3Qrt 0# 

confidentiality request per IOC F*2 790 A# »da« » l prepared >0 
^cotOa^t wM.fi; 3lOl22 Hr t-; r'et Ed Affidavit withheld 
ref !0CfR3 7«0> 

sm .j,j n Carella. Bam. CilfiUr tShaiei 01 / 03/03 Ip 
C7c=7 101 


Q l CD 10 3633 Testiff.c 1 ; 5n Ant 1 -Nut If ar Group Representing Yorlr Contention 
lit B IDj . r e*uii in; predict / l b ut l on o » Uy-rcvd plotting 

agent Related correspondence 

JE,£A,J Ant i-\ lur Gro.,p Representing York 81/03/C6 19pfl 
07947 336 

--910310763' Review* EPRf valuation it potential c cn» erva t Um« \ ranges 
^f uitertaimt^ i<* waSH- 1^0 analysis of iodine release for 
TrwB sequence Mare research required Prof qualifications 6 
Certificate of en<> 

C *.■'2. fl ti Mattel le Material Institute. Cclu-bu* Laboratories 
90/09/03 13pp 07S47 303 


0 1 03 1 9C628 Jc in: statement on emergency planning contentions Before 
restarts reasonable progress tc.artft emergent; 4 response 
plan c o ~ p 1 >*' : l must be Oiu-i U/C er 1 1 f i c a t e cf Svc 
AUER- R w Pfrri j|«tni(S, State of GRA*. J a Hearing Branch 1 
7 aj-l£R,R E Metropolitan Edison Co 91/03/Ob 6pp Q7963 3lt 


3ICG250422 Arises of inability cf J Sagers of flatter t Diehl to attend 
<310303 bearing at tfillia-s Penn Museum Requests that Sm^er* 

Se placed on agenda for 9I03N meeting 

SHUMAKER. J Affiliation Unknown 81703/06 tp CPOOfl 313 


Svc end Related correspondence „ » 07967 333 

AAM3DT.fi M Affiliation Unknown Hl/03710 •‘iPP 

•'SSS*.::::""."'"— 

CHARLES. E H Affiliation Unknown 0l/03/l0 Ip 

i,>lss 01/03/12 llpp 07933 021 

Pin 3 iaOAC 4 Answer opposing licensee 010302 notion Por £B Patterson 
Affidavit to be Introduced into evidence Affidavit contains 
inherently enrol l at 1 a > nun probative 1 prejudicial hearsay 

sjstjt «■*.' «. , 

weie* 01 / 03/ 12 5 pP 07953 C 63 

8103180605 Memorandum t order denying admission of J 

offered b; Anti-Nuclear Group Representing Vork In support 
of Contention Vlt>> Testimo n v falls to provide info n-atl to 
ri ... o or hudro^tn control issues as admitted. 

SH1TH. I U Atomic Safety and Licensing Board Panel 01/03/12 /Rp 
07933 069 

8103200713 Reply brief in response to A9L3 GI0224 request. A0LU should 
judge adequacy of total emergency planning effort at 7M1-I 
according to stds set fo- th in licensee. NRC & PA UlO.JOA 
joint statement Certificate of Qvt «nM 




6503253411 Requests that Board consider another evening opportunity 
for public testimony to allov concerned 1 1 1 i t en s. unab I e to 
raise questions at 010335 treating, tc speak 

aR'.ClO. L E Affiliation Unknown 01/03/07 Ip O0OOO 362 


8103120239 Informs that N«C will file testimony on remaining mgt 
capability issues C" or tefore wl of 810316 Testimony on 
design mod ui 1 1 oe during wke of G10316 6 23 fig t capability 
issues mill begin around 010331 

£.«MS39. D T Hearing Branch l 8J/03/C9 2?p 079D0 190 


01 O 320 O 72 Q Submits final page of Hcensoe radiation protection plan. 
Attachment l to licensee prepared testimony on health 
physics entitled "Figure I TMl-i Radiological Controls 
Drganiiatfon " Page Inadvertently omitted W/enc l 
GLAKE. E L Shaw. Pittman- Potts 4 Trowbridge 01/03/12 *lp|> 

07967 271 

0103230243 Requests to make limited appearance etalemont during hearing 
re restart of facility 

RCHAN0. F R Affiliation 1/nknauh 01/03/ 1 4 Ip. 0?9Vf> 123 


- -6103120263 Responds to 810130 Itr re info flo*» during TrtJ-2 accident 
Agrees u/m> es t igat I on conclusion that conflicts of info did 
not result fret lying Withholding of Info was not intentlal 
MEHDftJE. J m Commissioners 81/02/20 3pp 07900 209 


OtOG 200347 Requests permission to make limited appeavance statemenb on 
810303 at Thl - 1 restart hearing Requests notification of 
date t time when appearance statement will bo schodulod 
H05SLER-D Affiliation unknown 0]/O3/]/> Ip 


0103120272 Retpcrds to 010130 Ur re inf c flow during TMI-2 accident 
Failure of important snf<j to rsatt MRC was inescusabla UtU 
motives are questionable New legislation not required 
Regulations modified to impose clear reporting duties 
BRADFORP.P A Cc-smsi oners 01/02/24 3pp 07900 212 


8103240543 Cert i Pies B10316 svc of Rft Dyne* testimony on principals of 
etrsrgency p l amMrvg . <1 Lavetxson testimony cm estlexates of 
accident consequences 4 DE Podwal.AE QchaufJet 5« RE Ropan 
testimony Related correspondence 

?Ah'LER' R E Metropolitan Edison Co 81/03/16 Upp 0 7904 35.1 


--8103120203 Responds to request for personal views re info flow during 
Till-2 accident Persons in charge were uno^-are of or did not 
understand indications of cpre damage 4 gross degradation 
R*c expend* q tr>( ot c emsnt actions inconsistent u/facts 
MICHELS9N C Director's Office 01/02/20 3pp 07900 213 


0103190634 Memorandum of lau that St Lucie dec I s i on. ALAB~603r should not 
be applied to require quantitative assessment Of probability 
of failure of TMj-i decay neat removal syi since no special 
circumstances erist 

BAltTER.T A Metropolitan Edison Co BAXTER. T A Shaw. Pittman, 
Potts 4 Trowbridge 9V/03/09 13pp 07963 347 


0103190641 Second supplemental testimony m response to ASLB Question 6 
re emergency feedwater reliability No sound basis esists to 
postulate unusually high challenge rate to or probability of 
failure of TMf-| sys k'/prof qua 1 J f 1 ca 1 1 ons 

KEATEN. R g Metropolitan Edison Co 81/03/09 16pp 07964 001 


--8103190646 Testimony re acceptability of feedwater transients 
referenced in M/REQ-0560. Fr l ends of the Earth Contention 
Mia Feedwater transients not discussed in NUREG were those 
where sy* response was n 0 t unusual Certificate of 8 vc encl 
RUBIN.M R Procedures & Test Review Branch NOVAK. T M. Assistant 
Oirector for Operating Reactors 01/03/11 7pp 07964 017 


0103240545 Testimony re evacuation tire estimates for plume exposure 
pathway emergency planning rone at Tfll Estimates were 
developed In conformance w/guldance set forth in NUREQ-0A34 
u/prof qualifications Related correspondence 

PDDWALr B E . 8CHAUFLER.A E . ROOAN, R E Metropolitan Edison Co 

ei/ 03/16 Upp. 07906-010 


0103250267 Requests opportunity to present oral arguments before A 6 LP 
re facility restart Espressos gratitude for effort* to 
obtain input fron various segments of population 
DOivD.J M Easton. PA 01/03/16 Ip 07997 274. 


8103250433 Act receipt of B MothoH testimony in support of Environ 
Coalition on Nuclear Power contentions Not possible to bind 
testimony into transcript dus to page site B Molbcit 
notified. 

MORAN, D H Atomic Safety and Licensing Board Panel 01/03/17. Ip. 
08022- 211 


9103250434 Informs that public hearing on TM!*-1 restart proceeding' 
scheduled for 01 03 ll> cancelled. 

MORAN, D M Atomic Safety and Licensing Ooard Panel. 01/03/17 Ip 
08022 212 


0103260763 Notice of appearance in proc »rd 1 ng . Cor t i f 1 c a te of Bvc encl 
STRaOBE. M P*nnsy Ivan ia« State of. 01/03/17 3pp 00036- 067 


8103200565 Requests to mat* United appearance statement at TMJ-l 
restart hearing* 

C APE ■ w J Affiliation Unknown Ql/Ql/09. ip 


8103190530 Forwards RR Keimlg 6 DR Haverksirp 010317 testimony 
responding to A0LO questions re auditability of malnt 
practices \ TM1 Alert Contention 5 on r-oint at TMl-1. 

»^1 Allen 810313 memo to DT Swanson also encl 

SWANSON. 0 T Hearing Branch 8|/03/\8 2pp. 07955 iD7 



3J903S3 Discusses Revlon 1 review of conp l»tonp»s of rpcord on t**ue 
f irgt cp-Tpetonct, in event TMI Alert or other parties do not 
Deplete deposlticni Mo N9C requirements violated or 
Sfety significant concerns uncovered 

-IMlO.R ft flaq ton I. Philadelphia. Office of the Director 
J/03/I3 Zpp 0795S 2 ] 4 

3190561 Discusses concerns raised in TMI Alert depositions Areas of 
reatest emphasis are processing raint jorli o> dor s- bac l I og 
p order s. e * tens i ve overtime, plant component* tests. ratfuatte 
Iterations K temporary repairs U/C er t t f i c a te of 8vc 
•iR18T0Ph£R. R NRC - Mo Detailed Affiliation Oiven 00/07/(1 
Ipp 07955 216 


50232 Discusses 010311 Itr re llnltrd appearance 

tements.ASLB <j! 1 l take advice under consideration 

FM, ( W Atomic Safety and Licensing Board Panel 81/03/10 Ip 

31 290 


3230230 Requests scheduling of addl public evening sessions to 
:conodate people wishing to nakc limited appearance 
tstefen tl ASLO should Offer B Smith apology t opportunity 
j address 3oavd 

3SSLER. D E Affiliation Unknown 01/03/11 ip 00001 299 


50241 Discusses B1O310 Itr re I ini ted appearance statement* ASLD 
l take advice under consideration 

rH, I W Atomic Safety and Licensing Board Panel 01/03/10 Ip 
?6 20 1 


1250245 Requests scheduling of addl public evening sessions to 
rcomodate people wishing to make United appearance 
tatenente Public was misinformed about hearing date t 
iOuld ba heard 

lETROM. 6 Three Mile Island Public Interest Resource Center 
1/03/10 Ip 07996 202 


50404 Requests opportunity to cogent on restart of TMI-1 

JOM.P League of Women Voters of Greater York. PA 01/03/18 Ip 

) 00 : 361 


30696 Forwards DR Neely testimony re A&LG question on health 
lies program S, 8upp 1 2 to NRC Tflj-J restart ©valuation 
1EO-'06BO) Certificate of Bvc ©ncl 

1B0N. D T Hearing Branch |. 01/03/20. 3pp 07973 100 


1230672 TMl"l RESTART Evaluation of Licensee's Compliance W/Bhort 6 
>ng Term Items of Section 11 of NRC Order Dated August 9. 

>79 fMet Ed et al-Thren Mile Island Nuclear Station. Unit 1. 
ic k • t 30-209) 

Office of Nuclear Reactor Regulation. Director NUREO-O60O 902 
11/03/31 20pp 07973 103 


1230670 Testimony re AQLB questions of health physics program 
;I1 corrective actions l commitments In response to Items 
* noncompliance *> significant findings are satisfactory 
of qua 1 1 f i cat ions enc 1 

:ELY, D. R Performance Appraisal Section 01/O3/J9 lOOpp 
>973 124 


10437 Order denying util &01201 request for restart prior to 
>lng completion fc deferring request to modify B00702 $< 

> order s. ©rents 810203 mo 1 1 on. p erml 1 1 1 ng hot functional 
Ing 5. strikes financial qualification* Issue 

■K. B J Office of the Secretary of the Commission 81/03/23 
07995:391. 


isral correspondence 


*0929 Supports facility restart 

IDFER.M, Affiliation Unknown. 00/0 2/27 2pp 07306: 001. 


’0617 Opposes facility restart. Psychol og 1 cal stress- hydrogen 
rol 4* managerial & financial Issues have not been dealt 
op trig 

ILER-D. Affiliation Unknown. 01/01/13. Ip. 07963:279 


0390 Urges restart of facility NRC should etpend resources In 
latlng 6 licensing nuclear facilities. 

STYKrJ Affiliation Unknown. 01/02/03. Ip 07996.039 


0612 Supports facility restart. 

NSLA8T.F R. Affiliation Unknown. 0 1/02/03 4pp 07386:001. 


0286 Forwards AD Sogthworth 810206 Itr supporting facility 
art. Requests statements be Investigated fc Info for reply 


0103100950 Urges that facility be returned to sve to alleviate 
dependence on foreign oil 

l.OUCHRAV. J J Affiliation Unknown 01/02/ l 7 lp 07944 260 


8103200550 Request* opening of facility to prevent dependence on 
foreign oil 

FANELLO-L Affiliation Unknown 81/02/20 lp 07968047 


8103170592 Urge* that NRC not allow restart of TfiJ-l until all hearing* 
completed ** proceeding L finding* published 

HITCHCOCK. M J Affiliation Unknown 01/02/21 Ip 07929 347 


8103I8062U Opposes facility restart 

VON ZELLCN, Q W Affiliation Unknown Bl/02/21 Ip 07954 105 


0103170366 Opposes restart of TMl-l Resident* have suffered enough 
FALK.R. Affiliation Unknown 81/02/22 lp 07923 19U 


0103170603 Protest* proposed facility restart Opposes placing 
economic priorities above safety & environ concern* 
DAVlDSOti.J Affiliation Link noon 81/02/22 lp 


BE 03 1 00383 Opposes restart of Till - k until Till "2 ha* been cleaned up 
EWBlNQEfl.S Affiliation Unknown Ul/02/22 Ep 


8103170399 Oppose* facility restart 

GARFIELD- P Affiliation Unknown 81/02/33 lp 07309 001 


0103170590 Urges NRC not to restart Tr 1 X - 1 Residents have had enough 
stress 6 o n * i p t y in last two y r s due to Tfi I accident 
REVNOLOLLA Af f i 1 1 a t i on Un k nowh 01/02/23 Ip 07505 QOl 


01031B0709 Protests proposed restart of unit Expresses concern re 
danger to public safety 6 health 

LA98ELLE.K- Af f i 1 i a 1 1 on Vnk no un 01/02/23 Ip 


RT031O076B Request* that NRC restart TiU-1 

RC0ER9.R C Affiliation Unknown 01/02/23 lp 07954 105 


H103203334 Urges restart of facility 

O'AMORUOSO.D 3 Affiliation Unknown 01/02/23 1c 07960 040 


8103200539 Opposes restart of facility Psychological stro*9 to local 
cititens outweighs economic benefit 

OARR.R A Affiliation Unknown 01/02/23 I ? 07970 231 


B103200609 Oppose* reopening of undamaged facility until waste removed 
from damaged facility 

CHD.H9ERT.E Affiliation Unknown 81/02/23 lp 


8103200629 Urges opening of facility 

BENEDICT, fl Massachusetts Institute of Technology Dl/02/23. Ip. 
07960 030 


0103170327 Oppose* restart of TM]-l 

TOPOLS* I. 6 . TC1PGLSK1.J. TGPGL6K I , A Af M \\ a t i on Un known 
01/02/24 Ip 07939 273 

81031 703 57 Opposes reopening of TMl-l 6 -2 I np 1 emen ta t i on of evacuation 
plan Inadequate. 

« Affiliation Unknown 81/02/24 lp 


0103170367 Oppose* restart of Till-l-use of radioactive scrap for 
consumer products 6 proposal to spread cost of TMI-2 
cleanup by increased util rates 

DEFARRAR1. 9. , D6FARRAR 1 . A Af f 11 l a 1 1 on Unk noun 01/02/24. Ip 

07939 269 


QI0317039B Opposes facility restart due to absence of evacuation 
planning 

RU9CAVOER. M E Af f 1 1 1 a 1 1 on Ur>k noun. 01/02/24. lp 07503 001 


8103100535 Requests that facility regain shut down 
NEWTON, M. Affiliation Unknown Bl/02/24 lp 


0103100375 Requests that util be allowed to restart facility. 

FlNNrC. . FINN.M Affiliation Unknown 01/02/24. Ip. 07944 ?70 


0103100774 Expresses concern on behalf of Reading Industries re cost of 
electricity in area Restart of undamaged reactor would 
alleviate burden 

5TR0UCE.R. A Affiliation Unknown Bl/02/24 lp 


0, C. W. House of Rep 01/02/13. lp. 07923:216 


TMj-i shutdown First pnoritv ruist be 


■ nc rj'-a-dv sf ». V-- 4 «s:«<r Gl91«2 Ur QJdOSi-q fae»1*ly MStart 

'ot l ffinUerjticri 

CCCC^lfJ'/ 2 o* «e; Ul/02/55 Ip 07923 214 


*31031 70347 Urge* NRC to keep 
safety of residents 
CClJAtJ.L Affiliation Uni nojii 01/02/26 


IP 


01031 /-.'37i = .>;pvt* fa- ilitv f tated o*» economic regions 

'f? j>i. 4 3 Affiliation 'errin'' 81/02/25 2 ?p 


0103170650 Opposes facility restart 

SCHRADER . 0 Affiliation (jnknovn 01 / 02/20 


Ip. 07905 001 


0 1 03 1 7C-197 Uf ;«» Pfr-a^ent thj»<Mwi of tiCihtie* 

(‘Av(S. 3 Affiliation ‘J..»nc-n 91/02/25 Ip 079J9 276 


8103190406 8 up p Or t 4 facility restart 

PHILLIPS E E Affiliation Unknown 01/02/20 


IP 


07969 193 


01OJ19O457 S;;p3fU facility restart 

ffj&pCOK- w 0 am i Matron Unknown ot/02/25 ip 079&5 202 


8103190422 Support* facility restart 

DEVI Iff. C M Affiliation unknown 01 / 02/20 


lp 07306 001 


6103190510 Sjppor^s ear| v restart of Unit 1 & continuation cf cleanup 
M u-'i t 2 

rt Affuiattin u-nkr^n Bl/02/25 3pp 07306 CO! 


3103190441 Request* that vote in favor of restart be considered at 
ASlG 010305 hearing 

BLECHER- K A Affiliation Unknown 81/02/20 Ip 07969 146 


61031 70346 Urge* r»itarl cf TMl-J 

fQOlE.AP Affihaticn t'rintjn 01/02/26 tp 07585 001 


0103190447 Urge* TKI-1 restart. 

COX . F Affiliation Unknown 81/02/28 Ip 07306 001 


010319039? Stppcrt* facility restart 

DC01H J E Affiliation unk nc.n QW02/2b 1? 079to3 191 


0103190459 Supports facility restart 

LEE. tl 9 Affiliation Unknown 01/02/20 lp 07969 203 


0103190453 Expresses Cpposition on behalf of I.H Ueaber Stjn.lnc.re plant 
sh;it^-wi lui to economic reason* Request* ASLfi rule in 
fivpr of re*tart 

WEABER.O c Affiliation tirn.n 01/02/26 lp 07965 14 7 


0103190593 Urges that util be granted right to restart facility <j/o 
further delay-due to high energy costs to customers Nuclear 
energy for electric generation M economical & safe 
NCRfttS.K 8 Affiliation Unknown 01/02/26 Ip 07956 QtO 


610319059? Etpreeses concern over delay in facility restart Facility 
w*i not detraged during Trt! incident Customer* t stockholders 
are carrying ■‘eaviest burden 

MARTIN. C U Affiliation Unknown 81/02/26 lp 07507 001 


0103190630 Supports facility restart on behalf of citiien* of Borough 
of Myers tew". PA 

TREAT. E H Af f M utior. Untnc-n Bl/02/26 U 07955 230 


610319C635 Supports facility Startup 

SnyOERC F f'anufae turer % Association of York. PA 01/02/26 Ip 
07965 229 


0103200512 Requests /.RC expedite permit to reopen facility 
WtLLARO.-: L Affiliation Unknown 81/02/26 Ip 


0103200539 Urges startup of facilities 

WILL ARO- C L Affiliation Unknown 81/02/26 Ip 07385 001 


8103200603 Oppose* facility restart 

BOROER- B . BCfiOEft , 0 Affiliation Unknown 81/02/26 Ip 
07971 257 


9103170363 Urge* NHC to keep IMI-1 shutdown 

0ENTLEY. 0 Q Affiliation Unknown 81/02/27 lp 


0103190007 Advises that rescheduling o# 610306 I unc heon/mee fc ing for 
Lance*ter l Lebanon Chamber* of Commerce to 810617 is 
acceptable Requests viewgraph projector for use during talk 
HEIIORIE.J H Commissioner* 61/02/27 lp 07960 106 


9103190469 Supports facility restart 

SAXQU. H J Affiliation Unknown 61/Q2/20 lp 07906 UOl 


9103190489 Urges that facility not be permitted to rae tart# duo to 
threat posed to puolic health K safety Comm l t* ion oust 
resist pressures from utils 

MICHEL9CU.A Aff I 1 lat ion Unknown 01/02/28 Ip 


6103190499 Favor* restart 

IU3ER.E A Affiliation Unknown 01/02/20 Ip 07307 001 


8103190510 Urges restart of TKI-I.due to recessive eloctrlcal costs 
MERKEL. I 6 Affiliation Unknown 81/02/20 Ip 


0103190323 Endorses Unit l startup 

vCUNOr W 0 Affiliation Unknown 81/02/20 Ip 


9103190339 Supports facility rettart 

StOCKER.O P Affiliation Unknown 01/02/20 3pp 07906.001 


0103190378 Urge* rettart of TMl-1#due to ercessiva electrical costs 
kRUK.S J Affiliation Unknown 01/02/20 lp 07307 001 


6103190673 Urges NQC to facilitate restart of TKI-1 a* soon as 
possible 

hClLEKDACH.D M Affiliation Unknown 01/02/20 Ip Q7V63 170 


01O319O&96 Urge* restart of THl-1 a* soon a* possible. 

HAMMOND, H * Affiliation Unknown. 01/02/20 ip 07006 001 


01 0320061 4 Opposes facility restart 

MCKINNEY, R Affiliation Unknown 81/02/20 ip. 07007 001. 


8 1032 00633 Opposes restart of plant 

BOSTON. S Affiliation Unknown 81/02/20 Ip 07307:001 


8103170477 Opposes restart of TMI-I. 

MARTIN. QB Affi nation Unknown 01/03/01 Ip 


--B1031900G9 Advises that I unc heon/rse* t Ing w/Lsbangn 6 Lancaster Chambers 
of Coherer ha* been rescheduled for 010617 Requests 
attendance 

WALKER. R 8 House of Rep 01/02/23 lp Q796Q 107. 


8103190400 Supports facility restart 

RILEY. R C Affiliation Unknown 61/02/27 ip 07965 193 


6103190373 Urges immediate restart of fac i 1 f t y E* p r o »* es con 
high electric rates 

RIOO.W A Af Pi I lat ion Unknown 01 / 03/01 lp 07906:001 


0103190306 Supports restart of TMI-J. 

STEPHENS. W . F Affiliation Unknown 81/03/01 lp. 07963 102. 


ai03t904?3 Favors expedited restart due to 
WAUL 6 . D L Lebanon County. PA Ql/02/27 


economic situation 
lp 07963 148 


8103190410 Urges TMl-l restart 

6 CHEIN, C. W Affiliation Unknown. 01/03/01 Ip 07906:001 


6103200492 Opposes restart Safety of 
future of nuclear power 
PARSON. C H Affiliation Unknown 


people# not po 1 1 t Ic a. shout d govern 
81/02/27. ip 07968:046 


8103200603 Opposes facility restart. 

SHARP, j Aff U Jetton Unknown 81/02/27 lp. 07971 258 


0103190431 Supports facility restart 

TROY. C T Affiliation Unknown 81/03/01. lp 07969.201 


0103190472 Supports facility restart 

QEROKAN.SM. QEROKAN.H k. Affiliation Unknown 0WO3/O1 in 
nroiLS 5.1 j 1 w 


B\03\9O475 Support* restart of Tttl-1. 

LAUCH 8 , J R. Affiliation Unknown. 01/03/01. Ip 07906: 001 


i904<?0 Endorses Unit l startup to enoble util to decrcat^ purchase 
electricity froffl n e l g h b or t ng tonpanlei L low«r customer 

tB* 

r, E Affiliation Unknown Ot/OH/Ol Ip 07506 001 


D 1 03 190 401 Urpet ASLO to eutfoi lie restart of TMl-l Co<9l-f>red p lan to 
produce ec id rain that destroys vegetation t- fish 
PEETER.H L Affiliation Unlriujn 01/03/02 Ip 


190540 Urges favorable decision 
; 9 j as reason for endorsement 
fMAff, J F Affiliation Unknown 


[90541 Urges that Unit I be put 
■ people on fixed incomes 
XER- 3 F Affiliation Unknown 


,90546 Supports restart 

[OARO.J Affiliation Unknown 


re Unit 1 restart Higher util bills 

Bi/oa/oi ip 

on line to louer high util bills 
QW03/01 ip 07507 001 

HI/OJ/OI Ip 


RJ03190489 Urges restart of TNI-I 

CREOAR.K 0 Affiliation Unknown 81/0.7/03 Ip 07965 149 


8103190499 Expresses concern re dele, in facility restart. due to need 
for note energy %. current high oil prices 
* Affiliation Unknown 01/03/02 Ip 


0103190901 Urges on behalf of Nhitmoyer Labs* Inc restart of TMl-l w/n 
bypassing safe operating procedures Cu&t of electric poker 
should 5 9 Icjst 

Kir.C.0 J Affiliation Unknown P 1/03/02 Ip 0796 5 154 


1 90557 Co-rsenti on facility restart Solar heat t electricity 
-orrd over nuclear pouer unit should not be restarted 
Affiliation unknown 01/03/01 Ip 07907 001 


90579 Urge* that Unit 1 be returned to operation Shutdown places 

ivy financial burden on util t custo-ners 

iRO. H E Affiliation Unknown 01/03/01 Ip. 


90625 Opposes facility restart 

1ST. O Affiliation Unknown 01/03/01 ?pp 


00480 Supports restart of TMl-l Nuclear power essential for 
id of country 

Affiliation Unknown 01/03/01 Ip 


100515 Urges ¥ M I - I restart 

iDERSOtf. J E Affiliation unknown 01/03/01 Ip 07507 001 


00546 Opposes restart of facility 

[WAR T ?. J Affiliation Unknown 01/03/01 Ip 


00373 Opposes facility restart Energy not worth risk 
[E8. B Affiliation Unknown 01/03/01- Jp 


'00627 Claims that media h press presented false picture of Till 

gests NRC listen to knowl edgeab I e scientists 

NOR. 8 H. Affiliation Unknown Ui/03/01 Ip 07507,001 


6045! Requests denial of reque* t to restart facility 
SCO, D C Coalition for Nuclear Power Plant Po* tpone-nen t 
03/02 Ip 07036 243 


70329 Opposes restart of THl-l 

ELL, P J Affiliation Unknown. 81/03/02 Ip 07505 001 


70494 Requests that facility be restarted to halt steep rise in 
ctriclty rates 

WN. F. Affiliation Unknown 01/03/02. Ip 07905 001 


70643 Oppose* facility restart. 

ZNAN8KI.J Affiliation Unknown. 01/03/02 2pp. 07929133 


90379 Request* that AQLD favorably consider restart of TMJ-I 
ORICH.fi.C Affi nation Unknown 01/03/02 Ip 07965 103 


90309 Urges Immediate restart of facilltyCltes high util bills & 
te of manpower & equipment. Expresses faith in util 

formant e. 

5L,W J Affiliation Unknown 81/03/02 Ip. 07306 001 


90403 Urges immediate startup of facility. Expresses concern re 
reased electricity rata* New* Iton re Mount Bt Helens 
iooctive release enc 1. 

8CY0C. JK Affiliation Unknown 01/03/02 Ip 07506.001 


90433 Favors restart due to facility track record 6 need for addl 
c tr it itq 

TAQIRONE. T Pennsylvania, State of. SI/03/02 Ip. 07965 145 


90460 Forwards resolution on TMI-2 t, revised resolution on TMl-l. 
behalf of Chamber of Commerc e. Supports facility restart 
revised TMt-l resolution. 

1M.A.F. Berks county. Leesport. PA. 01/03/02. 2pp 07963 267 


90474 Opposes facility restart 

■8,0 Affiliation Unknown 81/03/02 2pp 07506. 001 


010319090’! Requests that ASl 0 ai, thorite restart of TMl-l 

OARTH.El. AFfl I latlon Unknown 01/03/02 Ip 07507 001 


8103190507 Supports prompt restart of T M [ - 1 

IRCOP.C L Affiliation Unknown 81/03/0.7 Ip 07511/ CO 1 


0103190509 Supports timely restart of Trtl-J Operation of Unit 1 during 
1900 would lave saved hasp large %l— s in util cost 3 
PAISLEY. T C Lebanon valley General Hosp Lebanon, PA 81/03/02 
Ip 07965 195 


0103190512 Recommends that facility be activated as soon as possible 
Shutdown has caused higher electrical costs 
DICK BON. 0. M Affiliation Unknown 61/03/02 Ip 


8103190331 Endorses Unit | startup for survival of util 

ALBRfOHT.C l Affiliation Unknown 81/03/02 Ip 07307 031 


8103190944 Requests that ASLB permit restart of Ihl-I 

»tlCKE<lMELl.l4 £ Af f s Uat Ion Unknojn 01/03/02 Ip 07985 091 


0103190540 Opposes restart af facility 

ORAUN. R A Affiliation Unknown 81/03/02 Ip 07963 090 


0 1 03190331 Opposes restart of facility 

» Affiliation Unknown 01/03/02 Ip 07965.009 


8103190934 Requests reopening oP facility 

OICUS-M J , DICU0.W J Affiliation Unknown 01/03/02 Ip 
07969 ORB 


0103200416 Opposes proposed restart of facility Cites expert testimony 
l health % safety consideration* 

HONKER. fl A Affiliation Unknown. 01/03/02 Ip 07307.001 


8103200907 Opposes Unit l restart Atomic energy Is unsafe Anitety re 
possible accident t lack of safe disposal expressed 
BIRH.A J Affiliation Unknown 81/03/02 Ip 


0103200533 Opposes TM l—l restart 

BRE I THAUPT , 0 L Affiliation Unknown 01/03/02 ip 07972 165 


8103200556 Urge* restart of Tttl-l 

OOLe.H. 0. . OOLE. S A Affiliation Unknown 01/O3/Q2 Ip 
07968 002 


8103200667 Urges early restart Investigation L decision by NfiC has been 
delayed too long. 

8TUEQNER.V F Af Pi Matlon Unknown 91/03/02 Ip 


8103170654 Comments that delaying of TMl-l restart constitutes natl 
scandal Also believe* Diablo Canyon should be licensed. 

COHN. W. E Affi 1 let ion Unknown 81/03/03. 2pp 


8103190390 Urges Immediate startup of facility after thorough safety 
check corrective action 

Li VI NOART . A Af Filiation Unknown. 01/03/03 )p 07586:001 


9103190394 Urges restart of THl-i. 

EVANS. R. Affiliation Unknown 81/03/03. Ip. 07506.001 


0103190424 Favors restart of TMl-l on behal# of Brandywine Recycler's. 
Inc due to Met Ed extra charges for power resulting In 
economic havoc for many businesses 
OIXON.F. J. Affiliation Unknown 01/03/03. Ip 


0103190430 Requests opening of facility w/o delay 

EHNTHOLT.fi. Af f 1 1 1 a 1 1 on Unk no wn 01/03/03 Ip 07965 094 


* 9\ 

f ; T Effr .t ;/ At # , . i j 1 1 


ai/ij'CJ ip O ? 50i OOi 


jndjvj<;uai» aaveree.y * 

rjclear energy *y* 

y£fl,H5 Affiliation Up»n:.'f> 


n 1/03/04 


ip 


; 31 ’ « r ?r » . ; 

l :r i 4*1*, 
fii’ T. M l 


a * * * e s t a *■ t a f / a c i i 1 1 « 
50 f .-5.- 01 '33/0.1 


F*?r*s$*S contfril TP 
Ip O7?06 00 i 


0103209522 Requosts into f 1 ? 
GAUSEWIT2 C Affiliation 


TMI financial (Ondlliufi IHippm t* i »*l^ T 

u<%«hq*iu n i/03/o-i ip 0/9/ 1 ciyo 


hlwJj 90403 -ntd-t s* facility. gi# tc inadequate evacuation 

pla-vs .''iirftr, t, guili; <-;»f loci *• *-*C af;*rer.t 

5« I f ‘i t j 1 1 3:> tc.jr 3 -jf I pa- i J.OCi< , Cb ; ect, to torapn of 
p-< 3 3 f to j «. % t i / y ..h, » 4 >»lit, tno-JJ njt 5 * restarted 
«JC»«T£ p - T T /.ffilldtior Mi.5 t r 01/D3#O3 2?? 07356 Cfa7 

-10JJV&5I5 p eq,.rsl» |r-pJi4tP restart cf T fl | - 1 t subsidies for roving 
ft:; If f re » cf facility 

& If-jP.V Af f 1 1 i jt i c- l/nkn;_-i Sl/G'J'03 Ip 07965 C5 2 


0103190469 Ur«„ r..t3-t .* Wit t 6 .U.n.rp d» IIKll * 
oadU n,?ds #l»ctric)tt jroducti# I"; faelllll.. 

- - a f F 1 1 i a 1 1 cn Uiilhii*<i (il/Q1/0'J Jpp 07/36 <>/■*) 


area 
UvCRDEER. E 


8)03190406 Oppose* facility restart 

ALLEN- J V Affiliation Unlnc*n RI/03/OJ 


i I* 


O/yiJf. 0(11 


8103I905Q5 Ur^es per-nanent shutdown of 1111*1 
AERO. S Affiliation Unliifltn 01/03/03 Ip 


jO:i!ffC5i9 ?;.ppj**ts facility r ait art 
LAjgR A r Affiltatlon U.-Snc.* 01/03/03 2pc 079*5 255 


U!t/3l4*:VJt restart -f If- 1 - I 

IA1ER •: Affiliation , 'Olrc-*‘ fil'G3'03 IP 


0:011935^3 v'jii ccntmiti s’tut'os.n of f*: i 1 i t,. flu* to Unit 2 accident 
• Affiliation Ql/03/03 Ip 


'•;G32CJ4)3 0;pose» restart 

fKfG Affmitun Unlf;.n 61/03#03 ip 0/585001 


003200490 Strorjlt, cppoiei Unit 1 restart Complete facility shutdown 
v/alt irniti coal power t a » o r e <i 

ril.U . Flr-J , F|>.R Affiliation Unlntwn 01/03/QJ ip 


BJ032006VJ Suggests t h at F.9C have control of nuclear safety t, 
ecological studies Water Iron 1«1 should net be iu-ped in 
river 

tW.'AN.t G Affiliation Lnnp v n 01/03/03 2;p 07587 OOl 


BIO32C0634 Lcr»ent» by frrandyvire Recyl ler *. 1 nc no facility restart 
Exports startup 

ONCV.F j Affiliation Unknown 01/OJ/O3 tp 07971 231 


8l03li034a Support* TMl-l restart l licensing of other facilities 
SHERWOOD. C L Affiliation Unknown 01/03/04 lp 07G85 2B3 


01OO2OO62U Comments by PennfJeld Corp re facility rosl/irt Util Na* 
leerr.ed lesson* fro*’* atcident Bypport* rtf*l*rt 

0PECKEK9IOOE, P P«.nnfl*ld Corp 01/03/011 .‘pp (>/9/| 233 


0103200621 Supports facility t as tart, u/adoyn *1® # n t ogwA r <1 1 
cDAHl- T J AfflitattOft UrtlnC-A 01/03/03 ip 0/9/1 ^'IL- 


9JO32O0433 Supports facility restart 

QARUEV'. J Affiliation 1/nSnou.n Ol/O'i/OA Ip 


0) 03200437 Supports facility rpstort 

HARWOOD- F C Affiliation Unknown [11/03/06 Ip 0/9/ 1 


0103200527 Opposes TMI r©*tart 

DIEHL, C 0. Affiliation Unknown (Jl/03/06 Ip 079/1 .’l|0 


01O^2OO^J•1 Opposes iMl restart 

RC0ERT8- D 0 Affiliation Unknown Nl/W/O/i Ip O/fJUJJ «(H 


6103250366 Request* ad«.'l public hearing oh fncllily restart to 
accomodate various cunirunily concerns 

ARS3L0- L E Affiliation UnkoO-n fll/03/0/ Ip 0 /*/// IA7 


610327069? Requests dec om-ni st toning of f ac 1 1 1 1 i e * , tfno to serious 
violations 6 risks of radiation 

PIPER. 0 L Affiliation Unknown fJ|/OH/Ofi IP 011046 Ili/H 


0103170352 Uryes SRC to keep T«I-3 jn operation 6 ThI-l reopened 
BL'ItYSOtWU - 1 A Affiliation Vnknown 0J/O3/O4 ip 


6103170405 Supports facility restart bated cn economic reasons 
fOVALCIh j Affiliation Unknajn 91/03/04 2pp 0/505001 


01O3IBO550 Ltr authored by Tate Action, urging shareholders to support 
restart of TM|-j Nuclear poi*.er is sa f e. i ne > pens l v« i needed 
E3R16.H R Affiliation Unknown 01/O3/Q4 ?pp 0/953 233 


6103180649 Responds to ltr r P q v e,ting federal aid to etpedtte cleanup 
of Qwiqueharna River following TMl accident Delays are due 
to development of cleanup methodology rather than 
insufficient funding 

FCfCE- U h mm 5 . Dept of. US Public Health Service 01/03/04 le 
0703 a i ri ' ’ 


0lO310O5i9 Etpresses shock r« delays in licensing new nuclear plAnti 
Co** ml ss l on er s responsible fqr delays 

ALLEN. C R Affiliation Unknown 01/03/09 |p 0/944 iie> I 


6)03180692 Comment* that federal aid should b® granted id expedite 
cleanup t. hetard removal for people downstrean alung 
Susquehanna River 

BORNS, R 0 Affiliation Unknown 61/03/09 Ip D7VSB 1/9 


9103190460 Support* facility restart 

2EI0LER, 14 F Affiliation Unknown 61/03/07 1 P 0/9/.3 269 


9103190514 Co-" T onts that approved svscvsUwn plum (. nUtir snfegvjsrd 
are needed before facility restart 

REiNHARD, H Affiliation Unknown 61/03/07 Ip 0/963 337 


0103190430 R* quests opening of facility 

Lt I ONER. 5 Affiliation Unknown 01/03/04 ip 07306 001 


0103190620 Opposes facility restart 

J0NE8. J Affiliation Unknown. 01/03/09 Ip 0/9116 001 


0103190470 Buppcrt* facility restart Considerable amounts of soneu 
wcutd be saved placing facility back into sve 
DELANO. 0 J Affiliation Unknown 01/03/04 ip. 07965 266 


BIO3190479 Supports facility restart Non-nuclear energy sources cause 
<sot*e deaths tr.ar. nutlear power 

HlLLEvJLLE.D R Affiliation Unknown 01/03/04 Ip 07965 265 


8103190497 Support, facility restart Other source* of energy cause 
adverse health effects 9V * l ?< 

CAMPBELL- R M Ma * sac b us e t ts Voice of Energy 01/03/04 in 
07965 260 J H lp 


6103190630 Supports restart of plant 
LO/JO»E M Af filial tun Untno.n 01 / 03/09 spp 

8)03200445 Opposes Pacljlty restart 

BERKE.M. Affiliation Unknown 01/03/09 Ip 07907 OOl 


6103200459 Opposes facility rostart 

A/1E0, A E Affiliation Unknown 61/03/09 | p 0756/. OOl. 


0JO32OO63O Opposes restart of plant 

OADHURST.m £ Affiliation Unknown. 01/03/09 ip 073U7 OOV 


0103200420 Opposes proposed restart of facility v ntU safe n( 

nuclear waste disposal found r 

IUCkER.H Affiliation Uni noun 81/03/04 |p 07307 001 


on Cleanuo n p tmi .. , ’ — 7 1 inipacc or Licensee 

^ f^I-2 final prograr-n-a 1 1 c EIO r* d{«no,a] L 

tsss ; : ?“2s s ‘ *■ - 

8l/03/io. 'ip vUl Ji U i lC * r R '*' t0T Re9y|Jt,on * Proctor 


I gwv V iiviujucji *"iui 0>iv c H i u y - o n , 

oanup costs i Tfir-l restart 

KMSTAO, 3 A By* inou. I u<Tu s tr j d 1 . J. P r o f <? h a i o na 1 Astot ladon 
/02/20 3pp 07953 101 


0403 Question* safety 8* feasibility of TMl-l restart tPside THI-2 
nup Operation Cltos atnospherp Of intent public 
tiny \ warns of catastrophic consequence* of any 
Iflcant accident 

El IAN. U Affiliation Unknown. 01/03/16 lp 


VII *1 ' UI'ITMU) '•'■o'- • o < v <■ y will I ■ I t , y a >, c 

control sy* failures at any poufr 

BASOEkAS. 0. l E^pn iTerital fast Reactor Safety Research Branch 
BD / 03 / 26 7 pp 


B103190732 Ltrs to all licensees of operating p lants. app 1 1 cants for 
(A. % L holders cf CPs re control r, f heavy loads Requests 
review per guidelines In NJREQ-0612 Po'^ards flRC position re 
inter In actions *, request for add! info 
F.ISENUJT.U 0 Division of Ll censing 00/13/23 30pp 


0413 Supports facility restart 

■HA Affiliation Unknown 01/03/16 Ip 07306 001 


0323 Supports facility restart 

erk* County Chamber of Coriierce 81/0.3/16 ]p 07965 237 


0309 Group of ltr9 re facility restart One content on proposed 
s I0CPR3O. 33. 70 8* ISO re smelted alloys end 

L IPS' J H . PIERNO.J . kFENEN. B Affiliation Unknown 01/03/16 


9101150319 Discusses foltcwup study re degradation of internal 
appurtsiisncci in L~R piping during normal plant operation % 
potential effects when degraded ap pur tenanc e s are sutj to 
accident loads Rec omniend s broad review of recurrent problem* 
OROWN.E j Director 's Office 80/12/24 4pp 


010319030/ Ltr to all licensees of operating plants J. applicants for 
OLs 8i holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold shutdown, replaccrent parts \ A , URG0' , O737 
ElS£L v K)T.O G Divisor, of Licensing 01/01/19 tp p 


0000 Urges restart of fac i 1 1 1 1 e* Environ, poll t ical . ec onnnu al t 
ological damage caused by needless shutdowns are 
iiurit) 1 • 

AM,R 8. Affiliation Unknown BI/03/19 lp 


0103040667 ‘Degraded Or i d Protection for Class JE Hc. u er 5ys, Mil Nuclear 
Station' Unit I," technical evaluation rept 

CLEVELAND, C J EGt,0 Idaho. In t flu A-6429 0103040667 01/01/31 

llpp 07016 017 


G7Q2 Respond* to Itc submitted on behalf of CP Qnith re restart 
(lit I & cleanup of Unit 2 Final BIS cn Unit 2 concludes 
•listing methods are adequate to perform cloanup A0L0 
Sion on restart will be made In late 1901 
F.RER.C Office of Congressional Affairs 01/03/19 Ip 
7 049 


Q1Q31200W l.tr to alt licensees of operating plants. CP holders (* QL 
applicants eicept Indian Point 2 8 3,7ion i 1 2 4 TN I ■- J . 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads 
E 1SENHJI , D 0 Olvision of Licensing 81/02/03 6pp 


0703 Expresses concern re startup of facilities 
PITT* M m Affiliation unknown 01/03/20 lp. 


0819 Urges NRC to expedite full power licensing of facilities l> 
art of Trtl - 1 Concern Por safety V careful review of 
nslng process has gone beyond reasonable caution 
AOI.J-W Affiliation Unknown 01/03/21 lp 00037 346 


anclal information 


0103050725 Afvises of completion of review of 800630 rapt submitted in 
response to ARC 771121 request for info re loading on steam 
generator tubes induced by slug flow I tern II K 2 15 is 
resolved 

REID-R W Operating Reactors Branch 4 01/02/09 4pp 07029 067 


QIO3300160 Ltr to all operating PL.P licensees requesting info on 
auxiliary feedwater eys seismic des Ign. Forwards request for 
addl Info- list of actions requested of licensees u/o 
soismically qualified sys t results of ARC ualidnwn* 

ElBENHUr.D C Division of Licensing 01/02/10 I3pp 


0387 Bubmlts rapt for Jon 1901 of progress made toward curtailing 
expenditures to remain within credit available through 
ng 1901 Combination of factors reduced noed to borrow & 
i t ava 1 lab le 

KAKP.H. Metropolitan Edison Co. 01/02/10 6pp 07939 022 


0620 Forward* response to Item 7 of URC 00001 \ request for addl 
nciat info 6 revised final responses to Questions 566 
re variation of operating 6 flialnt coots w/plant 
city factor will be provided later. 

LL'H 0. Metropolitan Edison Co. 01/02/26 23pp. 07794 1 10 


02B2 Notifies that primary contact for cleanup cost estimates 
be GE Myers. 

LL.H D. Metropolitan Edison Co 01/03/09 lp 07904 335 


0103100642 Requests response to ACNS 0OI2U ltr re proposed restart 
statu* review Response should be submitted within 30 days 
REID- R W Operating Reactors Drench 4 01/02/11 5pp 0 7 R63 019 


8103160669 Ltr to all operating plants \ CP holders forwarding 
c I ar 1 f icat ion of TMI Action Plan Item III A 1 2 ro upgrade 
of emergency support facilities Requests conf Irmab loo within 
49 days that implementation dates will be met. 

EISENMUT.D 0 Division of Licensing 01/02/10 1 2(>p 


8103250024 Ltr to all power reactor licensees 6 license applicants re 
hUREO-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletion* Licensee may subnit analysis to 
justify use of existing low flow controller 
EIBENKUT.0 0 Division of Licensing. 01/02/30 Bpp 


rating license stage documents & correspondence 


0509 0ummary pf 600821 meeting w/B&W reactor owners group re 
rmal transient operating guideline* program. 

IN0> 0. Operating Reactors Branch 4 00/09/30. 29pp 


0040 Foi wards DL Oasdohas 601010 memorandum re restart hearing 
NHUT.D.Q. Division of Licensing. 80/11/26 lp. 


020044 Forwards DL Oasdekas differing proP opinion re restart 
ar ing. 

RLEY, T. E Offtco of Nuclear Regulatory Research. Director 
/n/04. ip. 


020047 Submits position on safety Implications of control sys 6 
ant dynamics & relevance to restart hearings, in response 
001010 request Safety *ys will not mitigate control sys 
i lure* at any power. 

8DEKA0, D. L Experimental Fast Reactor Safety Research Branch 
/iO/10. 2pp. 


0100090699 Generic ltr to all DM* licensee* re capability of s^iall 
break LCCA model to predict small break behavior Post-test 
evaluation* of L-4-l t 0-07-lQD predictions requested for 
submittal by 010401 

REID*P.W Operating Reactor* Branch 4 61/02/24 3p p 


8103060130 Requests addl Info re util 000626 request for permission to 
use TEOA-ft * OMR- 1 canister* for protection against 
particulate rad l onuc 1 1 d a* Util must submit acceptable 
testing program 4. test data prior to use of canisters 
BARRETT, L. H. TMI Prog r am OP f i c e 0J/O3/29 5pp 07039:042 


0103110390 Forwards "Equipment Evaluation by Ofc of Nutlear Redctor 
Regulation for Met Ed'TrlI-1.” partial review Written 
response requested 

NOVAK# T M Assistant Director for Operating Reactors 81/02/25 
5p p 07004.095 


*--01031 10404 "Equipment Evaluation by Qfc of Nuclear Reactor Regulation 
for Met Ed. TMI-l.' 1 partial review. 

* Office of Nuclear Reactor Regulation- Director 01/02/25 
25pp. 07604: 100 


8103120085 Requests monthly progress repts to assist NRC w/schedul ing 
V planning of evaluations V insps 

REID.R W Operating Reactor* Drench 4 01/02/25 4pp 07900 334 
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A , t cf 6* 521* f#.?#-** to 790031 in# 3 rp^est tc BiJ 

c-^P A# **at' #-«-•*« TMI * ct,0 ° P,dn ,tPr> 

3e'f-3'» ,V‘j;,*n of sequential 
n-, f/filli r^.nt Safety evaluation •"* * 

C;erati<9 q ee:tc** B^anC* 3 01/02/37 3?p 


0103160340 Forward* corrected PajJ# 3-71 
w ifMihbors.transmitte 


to Ac*end 61 of License DRR-30 
by 010126 Hr 

01/00/09 4pp 07921 247 


--8100160294 Correct Pa 4« 3 ' ?1 
$a f # tij-r<ldUi} snubber* 

* Operating latter* Oranc* 


tu Ane'id 61 to License 1)1*11-30 ro 
g 01/00/09 Ip 07*721 291 


9,03,30343 N.UM<... ? . .* 


j/utll in 






UothB'VdftrMU to 
Spp 07912 14(1 


2 1 9 Benchmark Analysis of 


- - r.i r 'll J * Cjf f [ f , >1 *f lt#“ M 

MilK'. fi-19* Fto«- fer etw 
^o?,rt cf AMI^ Ite* [ r r 2 19 accomplished t reiolt» 
c r c « I J • v H C4AC1-2 ,.-iVar to W 7 J<3V^ 

• C f f * c e of N ,, : l e a »■ 15 • a t 3 f Rpjolaticn. D * r e> c ter 


31/02/27 2?p 


AO rf ; t't cf BWil rupcrue to ?9C9?l info request to 04W 
'rlac tc-%*-er» 0 r q„ I ' e-»r. m TM1 Act. or Plan Ilefl 

tl „ 2 19, 5fr<»-a p ‘ Aralysi* of Sequential Autiharj 

r I 3 • fulfills request evaluation • nc I 

PElO-fl W iterating React#** Branch 3 0I/C2/2? 2pp 


Safety e.alaAlo-r. ,» TfM Acttcn Plan It#* H A 2‘„ 19 ' 
3p- t r^ jr » A.dljsii of SeHertial Auiili^v Feedwater Floy 

tor at Vi Intent of Action Hen II k 2 1? ac«c^&lMl>*i 

K r f | j 1 1 1 pruned CBAFT-2 linNr to fRAP-2 pregran 
• Offit* s f fiotl p a» Reactor Aeg u laticr. Oirpctor 01/02/27 2fp 


01CJ12076? Due, tie* :c*pl>a*iee ./ T «I Action Plan Hen 11* 2 v,r 
Ba*;e^ar» A-»«l v t.« of Sequential Autiliarg Feedwater Flow 
Kore rigorodt a*te*»rert i% 6eir.g perforrefi under Ur 
It n ] i) jte" 11 r*»dlved Safety evaluation encl 
SE10.P -I Operatln} Realtor* Jranib 4 01/03/27 2pp 


8103160201 Forward* H*t of open 

^runfntation or co-mltmont oat* for 


in NUWC0-0O00 Itoquoeta further 
«ubnU tfl 1 * 

•| Bl/03/06 Spp 07921 TJOfJ 


nio-ni0904 Vtr to all h(«n«ee* of operath'9 p Unit, applicant! fot OLi 
equipment . . jn-i / 1 n 






9103,60719 Ev t., t. 7, rilv.r «»7 t«K B».t» C l- 

TO r. r»,ct»r ,....1 lol.rMl v,„t v.lv.. Uv.n,. r.,u..l.4 
.cs to oero.t Oil, 51 opo,OUO» »<» t e?or forr.i.c 0 Of 


sur vel ] 1 ant e 












0103230619 Foruard* A^end 2d to re»tar* 
rtj'vc ( Li, . H 0 Metropolitan tdiaon Co 


rep t 

01/03/10 


IP 


0 79 79 :i26 


- -61 03230620 Auer,* 24 to restart rept. 

« Metropolitan Edison Co 61/03/10 «PP 


07979 :)27. 


0IO3J9O923 Advise* that proced-re* foe inadequate core cooling l 
special Hu pc,.' t«*t prjgran will be provided b 9 010401 t 
C931 * r atpec ti »elg. ir response tc ><RC 810123 request 
h;>ILL-m o “etr cp-1 1 ta -1 Edison Cc 61/02/26 2pp 07026 30 


B 103270664 Informs that 9^W owners group sutnittad QAW-ISI 10. 
•Irradiation-Induced Reduction in Charpy Upper HhalP Energy 
o9 ReaHoi Vessel U*Ki\' to Pulfull submittal r oqu I reoipntb 
of 1 0CFR50, Ap p 0 

PAR-aER.W 0 Onto Pcwer Co 01/03/23 lp 


61030^3193 f. ; 1 1 f i ca 1 1 sn c> 01O4OS-O3 "‘eet*r,g w/Bt,W oyntr^ group \n 
Cefetda^o to ijitcu** re*ptn*»* tc f^C 91010? Jtr re 
a* < '-»ettli tOCA loa-ltrg* 

v|£3lf.; C Ope-atjrq Reactor* Branch 4 01/03/02 2pp 


G 1 03120241 Ait receipt cf 60D6l'O response to 790821 info request to B6W 
reactor Cw**er* greep Requirement* cf TMI Action Plan [ten 
II a 2 1 ?. Benc^m a rt Analysis of Sequential AuilHary 
Feedwater Flew, * fulfill* request Safety evaluation end 
PE10-R w operating Reader* Branch 4 01/03/02 4pp 


--S10312C370 Safes* evaluation re TKt Aitton Plan lte<n 11*2 19, 
'•0erit''art Analysis of Sequential Autiliary Feedwater Flcy 
Intent of Action Iten II K 2 19 accomplished (, results 
provided by CRAFT-3 similar to TftAP-2 program 

• Office of Nuclear Reactor Regulation. Director 01/03/02 2pp 


103060639 Responds to lvjftEG -0?37. Hem tl f> 1 re safety V relief valves 
t piping. bloc* valves AT kS testing Util endorses EPRI 
safety V r»lief .atvt test progrem for 
y/f/jREO-93 70 

rljv. tLL, w 0 Metropolitan Eiispn Co 81/03/03 2gg 07830 346 


6103130322 Forwards te*ti-rony re health physic* Issue 4 (CLl-80-9) In 
restart proceeding Certificate of Svc encl 

BLAME. E L Shaw. Pittman. Pott* h Trowbridge 01/03/04 6pp 
07913 115 


--©103130539 "(m-t ftidtatiuu Pr«t»ctton Plan 1 

POTTS. w E . HEUARO. R U Metropolitan Edison Co 60/00/26 23pp 
07913 136 


--6103I30547 Summanies steps taten to Improve radiological controls 
program in response to 001126 health physic* evaluation rept 
6 rot ic * of violation 

ARNOLD. R C Metropolitan Edison Co aO/12/16 4pp 07913 160 


--6103270693 Forwards 0AW-I5MP. Irrad lat i on- Indue • il N»ili>ctton In 
Charpy Upper 6helf Enoigy oP Reactor Uessol Weld*.'* 

Describe* implementation predictive methodology to iltHrrmiri* 

svc life of reactor vessels U/o encl 

TAYLOR- J H Pabcock t Wilcox Co 01/03/12 2fp 


8103310905 Requests extension to 010419 for subir.mal of Tach Hpac 
change request foi snubber surveillance trod, in responsa to 
NRC 001120 request 

HUiVlLL.U D Metropolitan Edison Co 01/03/2* Ip 0(1039:202 


8103310601 Forwards response to NRC 010109 1 1 r r# asyw’iotr 1 c LOCA 
load* Technical review meeting requested for 010402*03 to 
re 90 1 vo appro* 60 question* by croee referencing docketed 
info 

MUKILL.H D Metropolitan Edison Co 01/03/26 2pp. 0OO7S 2lO 

— B103310602 Towards revised pages to B«,U 74- 1 1 22501-00. operating 
guidelines for smalt b r oak s . uh tqti ugdetes util 010203 llr 
HjfWLL.H 0 Metropolitan Edison Co Ol/OD/26 9pp. 00079 212 


0103270679 Forward* corrected 810310 Tech Gpec Page 3 2- *3 
« Metropolitan Edison Co 61/03/27 lp 0B042 330 


—8103270663 Corrected Tech Spec Page 5 2-69 

» Metropolitan Edison Co 81/03/27 lp. 000*2 339. 


Q Inspection reports. TE Bulletins 6 correspondence 


8103090251 Ack receipt of 001224 Hr Inforirlng NflC of delay in 
implementing corrective actions per IE Imp R*pt 
50-209/00-24 Ltr to be -withheld (ref 1CCFR2 790) 

MARTIN. W. 0 Region 1* Philadelphia! Safeguards Branch 01/01/19. 
lp 07023 250 


8103170390 Forwards safety evaluation re TMl Action Plan It#® 
II K 2 19, "Benchmark Analysis of Sequential AuHHary 
Feedwater Flow* for B&W reactor plants Util found In 
compliance v/ltem 

REID.R w CJperating Reactor* Branch 4 01/03/04. 2pp 


--6103170671 Safety evaluation re Trtl Action Plan Item II K 2 J9, 


©100\80204 Forwards IE ln*p Kept 30-2a9/00~3l on Q0I216-1? No 
noncomp Hence noted. 

CARLSON. R T. Region l, Philadelphia, Reactor Construction 
Engineering Support Branch 01/01/20. 2pp. 07943.207 


— BI031802I6 IE Insp Rept 90-209/00-31 on 001216-19 No none omp li ante 
noted. Major areas i n spec ted: Un 1 1 1 restart orooram work 


HI TCHELL. 0 


He t r op o I 1 1 * n triMOn Co Bl/03/02. 3pp 07037 1 71 


0280 Forward* IE Insp Rept 50-289/01-02 on 010105-09 No 
onp I lane* noted 

SON. R T (ieg i on ] . Philadelphia. Htfdctor Construction 6 
n«Qrlt\g Support Branch 01/01/20 *?PC 07954 207 


l<?0297 JE Insp Rept 90-2S9 /Ol -02 on 010)05-09 No none o*np 1 i anc e 
ted Major a<ra« inspected work activities L records re 
start program on electrical K l n s t r gnen ta 1 1 on documents t, 
t a re nigh pressure safety injection cross connections 
S^ANl.A 0 Region 1. Philadelphia. Office of tho Director 

HE TER. S D Region 1. Philadelphia. Reactor Construction h 

g j nc$r l ng Support Branch 01/01720 4pp 07954 2Q9 


01 11 Forwards response to IE Oullotin 79-0lB.Suppl 3. "Environ 
Ificatl&n of Class IE Equipment ‘ Includes raster list 
qulpment L qualification sheets 6 qualification sheets 
Lessons Learned equipment in harsh environs 

LL.H D. Metropolitan Edison Cc 01701/30 6 pp 07939 029 


0239 Forwards IE Info Notice 01-03. "Checklist for Licensees 
ng Notifications of BvgnWvcnnt Events In Accordance 
CFRSO 72 " No written response required 
R. 0 H Region 1. Philadelphia. Office of the Oiroclor 
3/12 Ip 07813 236 


0106 Forwards IE Info Notice 01-04. ‘Tracking in Main Steam 
s " No response required 

R.O H Region 1. Philadelphia. OPPice of the Director 
2/27 Ip 07972 030 


0220 Forwards |C Circular 01-03, "Inoperable Seismic Monitoring 
rumentatlon ' No written response required 
R. B H Region l. Philadelphia. Offieo of the Director 
3/02 IP 07966 204 


0112 Forwards revised IE Bulletin 01 - 01 . 'Burve i 1 lane e of 
anical Snubbers." w/corrected Pages 5 6 6 Change In 
tlHcatlon of facilities w/CP to which bulletin lo 
Icable does not affect utit r cqul r omen ts 
R. B. H Region 1. Philadelphia. Office of tho Director 
3/04 ip 07969 062 


0293 Forwards IE Info Notice 01-06. "Failure of ITF. Model K-600 
ult Breaker • No response required 

R. B H Region 1. Philadelphia, Office of the Director 
3/11 Lp 07969 031. 


iodic operating reports 6 related correspondence 


0750 Forwards 'Effluent t Waste Disposal Semiannual hept.jul-Dec 
IXiH 0 Metropolitan Edison Co 01/02/20 Ip 07010 129 


1040767 "Effluent 6 Waste Disposal Semiannual Rep t . Ju 1 -Dec 1900 " 
Metropol l tan Edison Co. 01/02/20. 34pp 07010:130 


0365 Forwards “Annual Operating Rept 1901 " 

LU. M D Metropolitan Edison Co 01/02/20- Ip 07065 046 


100370 "Annual Operating Rept. 1900. " 

Metropolitan Edison Co 01/02/20 3pp 07063:047 


0952 Forwards "Tttl Aquatic Study . Monthly Rept for Jan l9Bl." 
arotf by Ichthy o J og I ca 1 As « o < 1 a te « . 1 nc for Met Ed 
T.TR Oeneral Public Utilities - OPU Service Corp 01/03/03. 
07067; 279 


1100394 "TMl Aquatic Study. Month ly Rept for Jan 1901. " 
RDACCI-O. A. Ichthyological Assoc i a t os , I nc . 01/03/09. 14pp. 

067- 280. 


10361 Forwards monthly operating rept for Feb 1901. 

LU. H D. Metropolitan Edison Co 01/03/13 Ip 07933.032 


i \ 60365 Monthly operating rept for Feb 1901. 

TCHELU.D. O. Metropolitan Edison Co 81/03/13 3pp 07933 033 


or ta b 1 e occurrences. LERs $ rotated correspondence 


B 1 0317 0560 Forwards LER 01 -DOJ/OjL - D 

HUAILL.H D Metropolitan Edison Co 81/03/12 tp 0/935 319 


- -01 03 1 70573 LEU bi-003/03i-O on OlOPlO-neJ penetration in fire wall 
between engineered safeguards actuation syS- fire area C.D-3C 
& relay roo^, fire at ea C0-3D. found necessary for new cable 
routing for nods on c on ta i «' -pen t Isolation RM-9C 

MITCHELL. D 0 Ho tt up o 1 i tan Edison Cu 01/03/12 3pp 07935 320 


0103170545 Forwards LER 00-0 1 3/03L - l 

IflJ/tLL.H 0 Metropolitan Edison Cn 01/03/13 Ip 07933 300 


- -Bl 03 1 70352 LER 00-0 1 3/03L ' 1 on 0007 1 9. p r o » s ur i r er codo safety valve. 
RC-HV1B. lifted telow Tech Spec limits Cause not determined 
AJd l t os ting planned to verify site heated nitrogen test 
procedure yields results comparable to steam po? test 
MITCHELL, D C Metropolitan Edison Co 01/03/13 2pp 07933 301 


T Hearing transcripts on non- on 1 1 tt - us t matters 


U 103020537 Testimony re A a mo 4 t Contention 4 on biological effects of 
TMl accident Certificate of Svc end Related correspondence 
MOLrtULT.tl Affiliation Unknown Ql/02/23 64pp 


010309067J Forwards DC Smith t Jii Lothrop testimony re offsite 
emergency planning of Pa Emergency Planning Agency t> PA 
tHpk of Health Testimony of PA Oept t»f Agriculture t* PA Dept 
of Environ Resources will follow shortly 

ADLER. R W Pennsylvania. State of 81/02/53 1? 07829 335 


-'0103050679 Testimony re offsite emergency planning of PA Fmerger.cy 
Planning Agency 1 FA Dept of Health Contains eiplanatlon of 
State of PA or gam tat 1 on cf contentions Prof qualifications 
enc I 

SMITH.D C . LDTHRCP. J N Pennsylvania. Gtate of 01/02/23 6 pp 
07029 256 


3103030709 Testimony re Contentions CP-5R. EP “SR. Ef» - 1 1 > EP~ ! GC L EP-1GE 
Corrects 1 * clarifies l nc ons I s tenc l es between Bureau of 
Radiation t licensee plans fc. provides requested definition* 

U/Cert f Pleat* of 8vc Related correspondence 

REILL/.M A Pennsylvania. State of 01/02/23 ?2pp 07020 012. 


01 031 1 0453 Transcript of 910224 restart bearing in Harr i »b ur 9 , PA 
Pp ID. 322-13. 636 

* Atomic Safety and Licensing Board Panel 01/02/24 136PP 

07071 070 


0103110360 Transcript of 010225 restart hearing in Hat r i s b ur g . PA Pp 
13. 657-13- 716 

• Atomic Safety and Licensing Board Panel 01/02/25 60pp 
07086- 130- 


8103090620 Testimony responding to emergency plan Contention lOfE I on 
lack jP criteria for reactivation 6/or use of previously 
contaminated p rop er ty, equ i pmen t - f o od s tu f f * & water Criteria 
i guidance to public are mcludod Prof qualifications end 
CORBIN. L C Pennsylvania. State nf. 81/02/26 6pp 07829 139. 


0103050623 Testimony opposing emergency plan Contentions 2. 4fAJ t 5iO). 
asserting plans do provide for livestock care. placing 
emphasis on use of shelter 6 protected feed/water Prof 
qual tf icat ions enc 1 

VAN BUSKIRK.M , CABLE. J. W Penn * y 1 van j a . State of 01/02/26. I4pp 

07029 145 


G103H0298 Transcript of 810303 restart hearing in Harr lab ur g . PA 
Pp 13. 71 7-13. 934 

• Atomic Safety and Licensing Board Panel. 01/03/03 21Rpp 
07079 I ?J 


0103110499 Transcript of 910304 restart hearing in Harr 1 sb u rg . PA 
pp 13. 933-14. 173 

« Atomic Safety and Licensing Board Panel 01/03/04. 242pp 


0103130522 Forwards testimony re health physics Issue 4 (CLl-00-3) In 
restart proceeding Certificate of Svc one 1 

BLAKE. E L Shaw. Pittman, Potts 6 Trowbridge 01/03/04 6 pp 
07913 119 


0506 Forwards LER 81-002/03L-0 

LL.H D Metropolitan Edison Co. 01/03/03 Ip 07037 170 


- -til OD 1 .10529 r?ttnvw if R HeuarJ.UE Potts.RA Drainer t, fl 

Djftiel re Cl. t- BO- 5 Uue 4. intervet'OT Sholly Cort»i»tton 1 4c 
J*. related AS'-O questions re health physic* program 
HEWAftO.R . POTTS W E ■ HMEF.fi A Metropolitan Edison Co 
01/03/04 16pp 07*13 12 1 


0103 1 30500 TSJ-1 Radiation Protection Plan - 

PQTT5.U f. , MENARD. ft « Metropolitan Edison Co 93/08/23 23? P 

07913 136 


--91C3 1 30347 Bum.-name* steps taken >p improve r ad l o \ o 9 1 : a 1 control* 
projrafi in response tn 001126 ftealt 1 : physics evaluation rept 
i notice OF violation 

A9l.CL0.ft C Metropolitan Ettnon Co 80/12/16 4po 07913 160 


- - 01 03 l 30552 Respcrdi to First 13 items set Forth in health physics 
evaluation as re^dirifi; toi'tn tiv« art 1 on prior to res tail 
ARNOLD. H C Metropolitan FClton Co 80/12/30 7pp 07913 164 


- -0103130557 Provide* res;umes to 44 ff-alrinj Items set Forth in 
.health gn^ict evaluation as requiring resolution prior to 
restart 

ARiiC’LD. ft C Metropolitan Edison Co Ql/02/02 8 ?p 07913 17 \ 


~-8! 0313C363 SuppJs 801216. 3D *- G10202 responses to 001126 health 
physics evaluation Includes Items 22- I 6 . 22 - 1 9. 22-34 & 22-36 
ARNOLD. P C Metropolitan Edison Co Bl/02/2? 2pp 07913 179 


B] 03 1 1 039 1 Transcript of 8102C5 restart hearing in Har r 1 * a u r 5 . PA 
Pp 14.302-14,495 bLenih) session 

h» Atomic Safety and Licensing Board Panel 01/03/05 Ifflpp 
07874 2G0 


B103U04A4 Teau*<r ipt of 010305 restart, hearth® in »'ar r t *bur g , PA 
Pp 14. 176-14. 2U1 

« Atomic "Safety and Licensing Board Panel 01/03/05 20?pp 

07B7O 224 


B 1 03 1 1 046? Transcript of 010306 restart hearing in Harr 1 1 burg . PA 
Pp 14. 496- M. 60ft 

a Atomic Safety and Licensing Board Pen®i 01/03/06 llipp 
07072 022 


0103170200 Transcript of 810310 restart hearing In Harrisburg. PA Pp 14. 
610-14. 635 

♦ Atomic Safety and Licensing Board Panel 91/03/10 227 pp 

07934:001 


8103200504 9upp 1 enehta 1 testimony in response to ASLO question K UC3 
Contention 12 on relocation of equipment in TMI-1 reactor 
bldg due to flooding concerns engendered toy Wll accident, 
w/prof qualifications ** Certificate of Svc 

CftCr,f3CRCEft. 0 Metropo I i tan Edison Co BI/03/10 I2pp 07 970 330 


01031702(3 Transcript of 810311 restart hearing in Harrisburg. PA 
Pp 14.036-15.0 73. 

* Atemic Safely and Licensing Board Panel 01/03/11. 330$* 

07936; 001 


6103200103 Tor Lards CP Russ testimony on reactor Later level 
in s t rumen t a t j on K integrated control sy* failure nodes L 
effect* analysis & J Warmeil Z d Curry supplemental 
testimony un emergency feedwater sys reliability. 

CUTCHllLJ M Hearing Branch 3 01/03/11 2pp 07970 261 


-8103203114 Testimony re reactor water level i ns tr unen to t 1 1 
Contention 7. Shelly Contention 6 (b) l Ant l-Nur U«i» O roui 
Representing vor k Contention 3iJj) Prof qua I 1 f i c at i on s ei 
ROSS. D F Division oF Systems Integration 61/03/11 
07970 263 

- - G 1 03200 1 1 5 Testimony re integrated control sys failure no. 
analysis Prof qualifications end 

ROSS- O. F Division of Systems Integration 01/03/11 

07970 278 


--6103200119 Supplemental testimony re emergency feedwater 
reliability. ASL0 Question 6 Emergency feedwater 6 y« u/iri 
to toe implemented by restart would be sufficiently reli, 
to allow restart W/prof qua 1 1 f i c at l one 

WEftHtEl.. J AuHliary Systems Branch CURRY. J Probab 
Analysis Staff (Pre 901 119) Bl/03/11 56pp 0797021 


9 1 03 1 70204 Transcript of 010312 restart hearing in Harrisbm 
ftp 15.Q74-lS.3l3 

• Atpmic Safety and Licensing Board Panel 01/03/12 2' 

07935 001 


Q103230943 Supplemental testimony on UC5 Contention 4 re coi 
pressuMier heater to diesel generator, in response to ASLI 
request For further info Prof qua 1 1 P 1 c a t i ons 8 . Certlficati 
of Svc enc l 

HARTMAN, C . TORCIYIA.J A Metropolitan Edison Co 01/03. 
07974 20 i 


0 1 03200650 Forwards VE Adler l fJ Bath testimony re content 
offsite emergency preparedness & S Chestnut t* FJ Oath 
testimony re contentions on ons 1 1 * / of f s 1 te emergency 
p rep ar edness 

GPAY.J ft. Hearing Branch 1 Qt/03/16 lp 07969:113 


--6103200*66 Joint testimony on contentions re on » 1 t e/of f s i 
preparedness Discusses license# provisions for transfen 
info 6h emergency t» plant conditions to State of PA L tv 
for evacuation tliro estimate Study W/C *rt i f i c a t e of Svc 
CHE6TNUT.8 Emergency Prep «r edne »# Licensing 0r (after 
r&E) OATH. F j Federal Emergency Management Agency 
23f> p 0 7969 1 14 


--8t032<>0b?$ Testimony on contentions ts offsite emergency ' 
Discusses protective action doc 1 * ions, pub 1 ic warning 5. 
emergency 1 ns true Lions, imp lamentation of protective act 
post-evacuation support l emergency response funding 
ADLER- V E ■ OATH. F J Federal Emergency Management Age 
01/03/ I 6 70pp 07969 139 


0103240540 Testimony cF RR Dy nes. Amer i c an Sociological Asso 
principles of planning For emergencies Related 
correspondent e 

DYNES. R ft American Sociological Association 01/03/16 
07906 231 


0103240601 Testimony on realistic estimates of consequences 
accidents for use in emergency planning Natural phenomena 
act to reduce amount of radioactivity released during 
ac c 1 dent, td/pr of qualification# Related correspondence 
LEVEN9DN»M Metropolitan Edison Co LEVENSON. M Qecht# 

Corp (tubs of Bechtel Corp > 81/03/16 30pp 07903: 


0103250191 Transcript of 010317 restart hearing in Harritbu 
Pp 15.314-15.331 

* Atomic Safety and Licensing Board Panel 81/03/17. 2 

07993 077. 


01031 90530 Forwards RR Kelmig & DR Haverlamp B10317 teatlmo 
responding to ASLB questions re auditability of iralnt 
practices L TMI Ale r t Contention 5 on -saint at TMl-t. 

JN Allen B10313 meito° to DT Swanson also encl 

SWANSON. D. T, Hearing Branch 1. 01/03/10 2pp. 07939 1. 


-6103190343 Testimony In response to ASLO question* re dud 
maint practices in sample yr 1970 V c urren 1 1 y . AC C ep tab 1 . 
maint program 1 # established. including overall maint ty 
auditability of ma t n l-re 1 at e d records 

KSIMID.R R . HAVERKAMP D ft Region 1. Philadelphia, OP 
Director SI/03/17 37pp 07953: 139 


--0103190950 Testimony in response to TMI Alert Contention 
TMI-1 License® bas not pursued course of conduct that w 
demionstr ate lack of technical qualification to operate 
w/o endangering public health t safety. 

KEIMtO, R R , HAVERKAMP. 0. « Region 1. Ph I lad e 1 P h 1 a , Of 
Director. 01/03/17. 33?p. 07933: 176 


8 1031 BO 630 Testimony on An t i -Nu« l ear Group Representing York Contention 
III QfDi. requiring p r ed t « tr 1 bu t l on of thyroid blocking 
agunt Related correspondence 

9EV£a . J Anti-Nuclear Group Representing York 81/03/06 l9pp 
07947 296 


■0103109637 Reviews fFRl evaluation re potential tonservat 1 sn:> %> ranges 
of uncertalnity in NASH- 14 CO analysis of iodine release for 
TMLB sequence More research r equ ired. Prof quel i f i cations & 
Certificate of Svc end 

DENNI69.R 8 Dattelfe Memorial Institute. Columbus Laboratories 
80/00/05 1 3pp 07947:305 


0103190634 Memorandum cf law that 5t Lucie d ec 1 s 1 on . ALA8-603 . shnu I d not 
be applied to require quantitative assessment of probability 
of Failure of Tiit-1 decay heat removal sys since no special 
circumstance* erltt 

BAXTER. T. A Metropolitan Edison Co BAXTER. T A Qhaw, Pittman. 
Pott* * Trowbridge 81/03/09 |3pg Q7963 347 


--0IO319Q64J Second supplemental testlnony in response to ASLB Question 6 
re emergency feed-ater re 1 ia b 1 1 1 ty No sound bast* etlsts to 
postuleta unusually high challenge rate to or probability of 
failure of TMJ-1 sys.W/prof qua 1 i f l c at i on * 

/EATEN*, R W Metropolitan Edison Co 01/03/09 I 6 pp 07964 OOl 


- -0103 190553 Otscutses Region 1 rtvitv of completeness, of record on ireue 
of mg t competence. li* event TMl Alert or other parties do not 
complete deposition* No NRC requirements violated or 
safety significant concerns uncovered 

KEIM10.R R Region 1, Philadelphia. Office of the Director 
01/03/13 2pp 07*33 214 


--01O319OS61 Discusses concerns raised in TMl Alert depositions Areas Of 
greatest e.-np hosts are processing malnt uorlt orders, backlog 
of order ft. e» tens i ve overtime, plmt components te * t s , r ad t e 
operations * temporary repa 1 r *. W/Cer 1 1 fl c a t e of Svc 
CHRISTOPHER. M NRC - No Detailed Affiliation Qlven 00/07/1 | 
llpp 07955 2J6 


0103250217 Transcript of B1O310 restart hearing in Harrisburg , PA 
Pp l 3, 532-15. 740 

• Atomic Safety and Licensing Board Panel 01/03/10 2lRpp 
09000 001 


0103230199 Transcript of 010319 restart hearing In Harr i *b ur g , Pn. 
Pp 13.747-13.933, 

• Atonic Safety and Licensing Board Panel 01/03/19 206pp 

07995 343. 


9103230636 Forwards DR Neely testimony re A6LG question an health 
physics program l Suppl 2 to NRC THI-I restart evaluation 
(NURE0-0680 ). Certificate of Qvc enc 1 

SUMlSQll, D T Hearing Branch \ Bl/03/20 3pp 07973 \00 


-■■0103230678 Testimony re ASlB questions of health physics program 
Util corrective actions & commitments in response to Items 
of nonconp 1 lane e & significant findings are satisfactory 
Prof qualifications enc 1 

l/E£LY, D R Performance Appraisal Section 01/03/19 lOOpp 
07 973. 124. 


9103230200 Transcript of 010320 restart hearing in Her r 1 s b ur q, PA 
Pp 19.954-16.043 

* Atomic Safety and Licensing Board Panel 01/03/20 95pp 
07999:001 


8103260746 Testimony re inadequate planning for livestock evacuation 
care In event of nuclear accident at f oc 1 1 1 ty Bo latod 
corr espondenc e 

WEBER. R ■ LYTlC-P.M. FISHER. UK, A f f i 1 1 a 1 1 on Un k noun 01/03/20 
6pp 00036:023 


0103240370 Forwards HT Peterson testimony on Environ Coalition on 
Nuclear Pouer Contention 2-33 Testimony is late filed but 
should be accep ted. Amp 1 e time remains before hearing & 
testimony will contribute to Complete record 
CRAY .JR. Hearing tlranch l 01/03/23 2gp 07906 129 


--9I03240306 Testimony re Environ Coalition on Nuclear Power Contention 
2-33 Protective action guide for nllk Ingestion is based on 
Infant. not fetus. bee ause infant woe critical segment of 
population W/ prof qualification* U Certificate of Svc 
PETERSON. H. T Radiological Health Standards Branch 01/03/23 
9pp 07906: i3l 


0103270900 Transcript of 810324 restart hearing in Harr 1 • burg . PA 
Pp 16, 046- 1 6. 246. 

* Atomic Safety and Licensing Board Panel. 01/03/24 202pp 

00033 167 


0103310367 Transcript of 010323 restart hearing In Harr 1 *t»ur g . P A. 
Pp 16, 247- 16. 409 Health phyeics eve 1 uati un, OR Neely 
testimony t prof qua 1 1 f 1 c a 1 1 on s enc 1 

« Atomic Safety and Licensing Board Panel. 01/03/25 240pp. 

06079: 324. 


8103310345 Transcript of 810326 restart hearing In Harrisburg. PA. 
Pp 16.406-16.510, 

» Atomic Safety and Licensing Board Panel 01/03/26 26p p 

00079. 151 


0103310361 Transcript of 810327 restart hearing in Harr i sburg . PA 
Pp 16.511-16.606 

* Atomic Safety and Licensing Board Panel 01/03/27. lOOpp 
06079. 200 


V. Operator Examination* 


0103270691 Forli/ard* shift technical advlior long-term program, to 
fulfill 010123 commitment to Item 1 A 1 1 of NURE0-0737. 

HUKILL.H 0 Metropolitan Edison Co 81/03/19 12pp. 00042 346 


BUCKET 50-293 PlLGflU*. NUCLEAR PC.LEft SIAM OH. U‘*U l 


F Security, medical- emergency fit® protection plans 


0 5 03180764 Ltt to ail p c •, o r reactor licensees w /pi ants licensed prior 
to 790101 forwards NRC position (, request for addl info re 
safe shutdown capability for compliance w/0Olll9 fire 
protection rule 

EISENHJT.D G Olvlsion of Licensing 01/02/20 l3pp 


0103130096 Ack receipt of G00320 * 0516 Itrs transmitting Revision S 
security plan Changes consistent u/ICCFRSO Sdipl 
1PPGLIT0. T A Operating Reactors Branch 2 01/03/02 2pp 

07912 012 


0103310338 Ltr to all licensees of operating plants V holders of CPs 
forwarding N‘UBfG-0696- Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NHC requirerei-. ts W/o encl 

£ I5ENHUT . D 9 Division of Licensing 81/03/03 6pp 


0103230694 Requests extension of deadline for implementation of NRC 
fire protection regulations * lOCFRSD.app R) frum GI0319 to 
1031 Action plan re implementation of Section lIHOl of App 
P enc l Aperture card is available In PQR 

NCR 1SI . A V Boston Edison Co. 01/03/09 7pp 07974 039 


0103200267 Releases public version of draft implementing procedures f< 
e-isrgency plan 

FELTON. J n Division of Rules and Records 01/03/(7 Ip 
07806 001 


- -01 03200272 Forwards public version of draft implementing procedures 
emergency plan, in response to NRC 00)113 ltr 
NCftlSI.A V Boston Edison Cu 01/02/26 Ip 07006 001 

--B103290200 Public version of draft Implementing procedures for 
emergency plan Includes nodical treatment. unusual event, 
alevt class. site t> general er.ei genty t activation of 
emergency organ i re t i qn 

# Boston Edison Co 81/03/01 325^p 07006 001 


Q 1033004 72 Requests that enc 1 emergency planning info be placed in 
IP DR N/o 0103200272 

SO'JOER. J L Division of Rulod and Records 01/03/26 ip 
00050 124 


I Financial information 


0103190051 Annual Financial Dept 1980 

» Boston Edison Co 01/03/ IP 44pp 075Q6 001 


J Insurance t indemnity information 


0103030630 Forwards Endorsement 43 to M4ELLI Polity MF-50 

FCUL9HAM, P A Boston Edison Co 61/02/24 2pp. 07795 024 


P. Operating license stage document* 6 cor respondent* 


0103190732 Ltrs to all licensees of operating p 1 an t s. app 1 1 c ant * for 
OL* 6 holders of CPs re control of heavy load* Requests 
review per guidelines In Nl/REQ-0612 Forwards NRC position re 
Interim action* t> request for addl info 

E1EENHUT.D <? Division of Licensing 00/12/22 30pp 07964 024 


01031903B7 Ltr to all licensees uf operating plants 5. applicant* for 
OL* S« holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold sbu tdown. rep 1 ac e.nen t parts 8. NUREO-0737. 

EtSENHl/T. 0. 0 Division of Licensing Bl/01/19 6pp 


0103240290 Ltr to all BWR licensee* forwarding Buppl 1 to generic 
safety evaluation on BUR scram discharge sys. Summer lies 
r e-eva luat i on of interim measures reeormended per 001201 
safety evaluation 

EISENHUT.D 0 Division of Licensing 81/01/23 2pp. 07986:312 


8103120014 Ltr to all licensee* of operating plants, CP holders & OL 
appl icants . exc ept Indian Point 2 fc 3. Zion 1 8, 2 %. TMl-1. 
forwarding inadvertently omitted pages from NRC 801222 
request for addl info re control of heavy load*. 

EISENHl/T. D 0 Division of Licensing. 81/02/03 6pp 


8103040225 Forwards request for addl info re bypass 6 reset of 
engineered safety features. 

IPPOLITO. T A Operating Reactor* Branch 2 01/02/12 5pp 

07020 042 



Q103JEC05J Re;tnt> ac:l ^ adequacy O' 

'ittrlbvtmr s„s »\t*\r 60 

IfPOLHO. T A Operatic Reactor* Braun 2 
079*6 3-) 4 


station electric 

01/C2/12 3?P 


01C316C659 Ltr 
c lor If i c a t io*\ 
r,f r’en«*'{, 
45 days that 
f ISEN-l/T- 0 0 


tc all cperaljrg plants t CP hoi itri forwarding 
of TMl Ail, or Mw 1tf“ 111 A J 2 re upgrade 
VjJ . ar t fanlities Requests c on f i nr* 1 1 on within 
I -p j fr.int at I or, dates w;Jl be r -0*- 

l)Wl5iO” 0 f l if f r» i pj 81/02/10 I2jp 


3103120037 Portafi, evaluation re ATL3 recirculation pun? trip 

t alternate r?j irserlien syt Evaluation document* Tech 
Cpec» aft rtfs tv A-er>; 42 tc 0-- b 810121 telcon re pc-er 

supplies 'iN-erters ^ 

IPPOLlTO T a Operatic? Reactors Branch 2 01/02/19 2pp 

079 DO 297 

01O312CO12 Safety evaluation re ATi*«t recirculation pump trip *, 
alter rate roc insert,:*', *«,s Evaluation documents Tech Specs 
affected by A*e rd 42 to Os. t 010121 telcon re pcucr 
supplies tw-erter* 

(fPOLlTO- I A Operating Reactor* Branch 2 01/02/19 4pp 

■17900 300 


01032^0024 Ltr to all four reader licensee* U license applicants re 
N\J4Eu-C6l9 criteria footnote 2 in Title 2 contains error due 
to leakage 'ostir.g deletion* Licensee may Submit analysis to 
justify use of e* »S tin; 1 jj flew controller 
EISEc-hUT. 0 5 Division of Licensing 01/02/20 0?P 


9 l 03230030 Ltr to all licensees cf operating nuclear power plants t 
applicants fci C-s feicept St Ucle.'Jnili l 4 2) Requests 
otil revie- to determine capability to nitigate station 
blacliut event t prc-ptly ,-plerent emergency procedures 
r I BfNH'JT . 0 0 Division cf Licensing 81/02/25 5pp 


01031 70223 Ltr to all 8L-9 licersees (etcept Hum&oldt Bay t LaCrossci 
requesting "Pview cf AS W .E Cede Class 1 \ 2 pressure boundary 
piping. safe end* 4. fitting r-atl per guidelines cf end 
Revision i to N-.’RFG C3)3 Model Tech Specs only end 
Et&fiNHUT. p G Division of Licensing 01/02/26 3pp 0/934 319 


0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3- 3/4 4-7 t 3/4 4-0 re 
surveillance require»er Is for AS?'E Code Class 1.2 & 3 
components \ RCS operational leakage limiting conditions for 
operation K surveillance r equ i r Brents 
e Gereral Electric Cc 01/02/26 4pp 07934 310 


iC323C01 3 Oenpr } c Ltr 61-C6 to all CP holders t CL applicants re 
lCCFR‘0 7lfeJ. ‘Periodic Updating of PSnRs. ‘ effective 
600722 Ir.fo re F37.R legal status, format L content ent V 
EJS£T*hUT,D 0 Division of Licensing 01/02/26 10pp 


8103090596 Forwards addl info h commitments re hUA£G-0737- Item* I C 6. 
II 0 2- II F l K It K 3 27 Includes design revie-j of plant 
shielding, r ; b l e gas effluent .-onitors b inline t particulate 
sen? I ir.g 

M£RR I T T, W J boston Edison Co 01/02/27 14pp 07030. 172 


0 1 03 1 C 0386 Forwards a id I info re c ont a i r.-.ent vent t purge valve 
operability- in response to 001210 ltr 

nORlSl.A v Boston Ed sen Co 01/03/04 5pp 07065 200 


8103100592 Informs that milt samples will be obtained from S Whipple 
Location is appro* 2 miles from facility Whipple has appro* 

19 cows 

MOfllSl.A V Boston E i t son Co 01/03/04 Ip 07063 096 


,.-,03.90S23 A'»l. tat.cn to Sp-<< P- >"< C»t S ,o.q A l.o.on. 

learned f UUREG-0570 i 

CDRfiv.AF Otstcr. Edison Co 01/03/16 l? 07953 130 

- -8103 1 90533 Proposed Tech Spec changes per THl Category A lessons 
8 learned i:dRE<3-037e> New provisions aided for operation t 
surveillance r eg u i r er-.en t 4 for safety relief valve 
positioning memtodng i ns t ru^nt a 1 1 on Table 6 2-1 revised 
* Boston Edison Co 01/03/16 6?p 0793S 131 


01C327CO95 Eu--ary of 810304 meeting w/Mad j owners group J. GE in 
Cethcsda.MO ra sup p 1 enen tar y tests conducted in full-scale 
test facility * retolutian of outstanding Mari I issues per 
N'UfiEO- 0661 Slide preientation 4 list of attendees encl 

_ _ . n -J oi /nl/iA Boo 


0103230607 Forjfrji status of engineering 
estimatu for ct'hpleticn ;or \0CFR50.App 
requirements Specific eterption request 
nCRlSl.A V Doston Edison Co 91/03/10 


efforts as of Q103I3 
11 ^chedular 
details end 

30pp 07977 303 


t 


0 Inspection reports- tE Bulletins t correspondence 


8103020135 Forwards IE Info Notice 81-01. -Possible Failures of OL Type 
kFa Relay* 1 Wo response required 

caiER.B H Region l. Ph i I ad e 1 p h i a . Office of the Director 
01/01/16 Ip 07709 262 


0103060278 Clarifies Q01209 response to IE Bulletin GO-21. "Valve 
YOtes Supplied by Malcolm Foundry Co. Inc " No parte cast by 
foundry in use ot planned for use in sa f o t y-r e 1 a tud sys 
hJR l 91 . A V Boston Edison Co 0i/0|/23 ip 0/G39 322. 


0103090724 Ac s receipt of 010100 ltr on results of survey re access 
control at vital doors Correctable problem identified u/RHR 
valve room door A Corrective actions will bo reviewed at 
ne*t Insp Util Ur withheld Iref 10CFR2 790) 

martin. wG Region l ■ Philadelphia. Safeguards Branch 01/01/2/ 

jp 07944 223 


0103100622 Forwards Suppl 1 to util 001029 response to IE Bulletin 
79-0 IB. •Environ Qua I 1 f i c a t i on of Class IE Equipment ‘ Addl 
testing of *c cuttic monitoring devices for rellof valve 
indication .monitors will be completed by GI040I 
KJttlSt.A V boston Edison Co 01/02/03 9pp 07933 332 


9103060476 Responds to IE Bulletin 90-17, Quppl 4, -Failure of Control 
Rods to Insert During Scrar at BUR " Info provided re bench 
test l operability test of continuous monitoring ey». 

M0RI6I-A v Boston Edison Co Gl/02/04 I0pp 07036. 034 


0103100030 Confirms B10304 mg t ireetlng at facility to discuss 
regulatory performance No response required Agenda end 
GRIER. DH Region 1. Philadelphia. Office of the Director 
01/02/06 2pp. 07066 069 


0103040214 Forwards IE Info Notice 01-03. 'Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/IOCFRSO 72 1 No written rosponse required 
GIUER.B VT Region 1. Phi lade tphta. Office of the Director 
81/02/12 Ip 07013 177 


8103030271 Forwards Suppl 5 to IE Bulletin 00-17. “Failure of Control 
Reds to Insert During Scram at BUR " No written response 
required. 

ORIER.Q 11 Region l. Philadelphia. Office of the Oirector. 

01/02/13 Ip 07790 319 


BJ03180009 Forward* Tech Spec Page 5a to A<rend 42 to License DPR-35. 
inadvertently o-itted on 800512 amend Issuance 
IPPOMTO. T A Operating Reactors Branch 2 01/03/04 2pp 

07943 324 


- -31031 BOO 1 0 Page 5a to Amend 42 to License CPR-35 Tech Specs, 
inadvertently omitted on 8C0512 amend issuance 
t Operating Reactors 9ranth 2 01/03/04 ip 07943 326 


B] 031209 12 Requests that 801113 \ 810213 commitments re BwR scram 
discharge *ys be modified to comply w/821231 mod completion 
date 6 diverse instrumentation design criterion Revised Tech 
Specs may fe required prior to operation ^/modified *yv 
1PP0L I TO, T A Operating Reactors Branch ? 01/03/06 3pp 

07909 015 


8103200070 Responds further ta IE Bulletin 79-27. "Loss of Non-Class IE 
Instrumantat ion *. Control Power Gy* Bus During Operation " 

Submits schedule for completing circuit by circuit review of 
instrument L control buses I- Implementing procedure mods 
MQR 1 8 1 , A V Boston Edison Co 81/02/(7 Ip 07966 204 


B1D3200192 Forwards 1E Info Notice 81-04. 'CratVing in Main Steam 
Linos " No responso required 

ORlER. B H Region 1- Philadelphia, Office of the Director 
01/02/27. ip 07972 032 


B1O32OOI20 Forwards IE Circular 91-03. “Inoperable Seismic Monitoring 

Instrumentation " No written response required 

CRIER. B. H Region 1. Philadelphia- Office of the Director 
01/03/02 Ip. 07971 339. 


8103310004 Ltr to all licensees of operating plants. applicants for OL* 
t holders cf CPs forwarding 5ECV-61-J19 re Info necessary to 
establish on v 1 1 on qua 1 1 f i c a 1 1 on of saf e ty -re la ted electrical 
equ i prant 

EISENHJT. D 0. Division of Licensing 01/03/10. 6pp. 


0103200076 Forwards revised IE Bulletin 81-01, ‘’Surveillance of 
Mechanical Snubbors, “ w/corre<tod Pages 9 & 6 Change In 
identification of facilities w/ CP to which bulletin is 
applicable does not affect util requirements 
GRlERiB.H Region 1. Philadelphia- Office of the Director 
01/03/04 ip 07968 £07 



0103200302 Forward* IE Info Notice 01-06. ‘Failure of ITE Model K-600 
Circuit Dreader *• no response revolted 

CRIER* 0 H Region 1. Philadelphia. Office of the Oirector 
at/03/tl tp 07969 037 


ft Periodic operating report* b related correspondence 


0103230542 Forwards monthly operating rept for Feb 1901 

MACHON. R D Boston Edison Co 01/03/09 ip 07974 100 


*--8103230351 Monthly operating rept for Feb 1901 

WHlTNEf.O 0 Boston Edison Co 01/03/09 6PP 07974 101 


8103240213 Forwards “Radioactive Effluent i, Uaste Disposal Rept. 
Including Radiological Impact on Humans * Ju 1 -Det 1900 “ 
KQ1USI.A V. Boston Edison Co 0WQ3M9 \p 07990 026 


--Q103240221 "Radioactive Effluent 4< Haste Disposal Rep t - I nc I ud ing 
Radiological Impact on Humans. Ju l-Dec 1900 " 

00 WHAN. C E . SQ14D0W. T L Boston Edison Co. Gl/03/01 72pp 
07990 027 


3 Reportable occurrences. LERs !. related correspondence 


0103090074 Confirms 010209 telcan re 810117 rosin spill event 
Condensate dent nera 1 1 i e r rosin additions wilt not be 
performed again until condensate s y s operating procedures 
include pr er e qu I i i t e« - p r ec au t 1 ons L check-off lists 
ORICA. B.H fttglon l. Philadelphia. Office of the director 
01/02/10 2pp. 07033 134 


8103020540 Forwards LER 01 -003/03L-0 

MACH0N.fi D Boston Edison Co 01/02723. Ip 07702397 


*•“0103020353 LER G l -003/03L -0. on 810123. heat detector failed In diesel 
generator A room Detector alarm could not be reset Cause not 
stated Jumper added to eliminate alarm on control room panel 
C-114 until sgs repaired Detector replaced & jumper removed 
MCLOUGHL IN. M T Boston Edison Co 81/02/23. ip 07702 330 


0103030370 PNO- 1-01 -020 on HI 0229. ph g s l c a 1 location of ATw3 alternate 
rod Insertion solenoids Identified as potential for LGCA !» 
loss ® f primary containment during ATW8 Caused by possible 
control rod insertion u/scram discharge vol vent. 

JOHNSON. J. , KEllilO.fi . MARTIN, T. Region 1. Philadelphia. Office of 
the Oirector 01/02/26 2pp 07793: 206 


9103030911 PNO-1-81-O20 on 010229. ph g « t c a 1 location of ATMS alternate 
rod insertion solenoids In scram discharge air header found 
to allow Insertion of control rods u/o scram discharge vol 
vent & drain valves closing. LOCA mag re«ult 

JOHNSON. J. , KEIMIO.R. . MARTIN. T. Region 1. Philadelphia. Office of 
the Director. 01/02/26 2pp. 07793-213 


0103090510 Forwards LER 01-OO5/O3L-O 

MACKQW.R. D Boston Edison Co. 91/03/02 Ip 07044:337 


--8103090523 LER 8 L -009/03L-0 on 0 10202. un l d en 1 1 f l ed reactor drywell 
coolant leakage rates measured above Tech Spec level. Cause 
not stated. Rec ircul atlon pump suction valves A & B It 
discharge valves backssated. 

MCLOUOHLIN, M T Boston Edison Co 81/03/02 Ip 07044 350 


8103090624 LER 60-006/01 X-0: on 01 021 9, rev 1 ew of alleged omission in 
scheduling of 1| once per cgcle instrumentation verified 
oversight. Caused by misinterpretation of special 
circumstances which must be applied to testing definition. 
MCLDUQHLIN, M. T Baltimore Get & Electric Co. 01/03/03. Ip 
07044: 301 


0103200700 Forwards LER G1-004/01T-0 

MACH0N.fi D. Boston Edison Co 01/03/10 lp. 0 7970 004. 


— 0 103200704 LER 01-004/01 T-0: on 810225. revi ew Indicated that if backup 
scram solenoids fai led. ac tuation of ATW8 sgs would prevent 
cloture of scram discharge vol vent & drain va 1 ve e. vi o 1 a t i ng 
primary containment. Cause due to oversight in design. 

MCLOUGHL IN. M T. Boston Edison Co 81/03/10. 2pp. 07970 005. 


0103240376 PNO- 1-81 -036: on 010317. prior to start of dag shl ft. members 
of security organization called In sick. Cause of “sick out" 
unknown but licensee understands work force displeased w/ 
change to rotating shift assignments. 

DEVLIN. J. W . . JOYNER. J. H. r BRUNNER. E J Region 1. Philadelphia. 
Office Of the Director. 81/03/17. 2pp 07906:336. 


0103270613 Forwards LER 01 -007/03L-0. 

MACHON. R. D Boston Edison Co. 81/03/19 lp. 00043:239. 


•0103270626 l.EW G1-007/03L-0 on 8J0217. reactor coolant leak detect! 
air sampling sy* declared inoperable Caused by blown fuses 
Fuses replaced Pump will be rebuilt 

KCLCUOHL in. K T Boston Edison Co 81/03/ 19 lp 06043 240 


U Cong rase I ona 1 /E t ec ut 1 ve Correspondence 


8103270110 Responds to request for rept on possible add] improvement 
to NftC licensing process legislation allowing interim 
operations in advance of hearing completion would reduce 
delag in licensing process 

HEN0RTE.J 11 Com.-ni «s i oner «. 01/03/12 5pp 


--0103270947 Submits recc-rpndationj re s c h erfu 1 | ng . p er tonne I retuufc 
hearing mgt for OL proceedings Panel rust obtain exemption 
from hiring freeze for two recently appointed chairxon 
COTTER. B P Ator.cc 8of«t^ and Licensing Boars Panel OW02/2S 
33pp 00043 339 


POCKET 90-294 MICHIGAN 0 TATE UNIV RESEARCH REACTCR 


F Security, medical, emergency * fire protection plans 


0103260929 Forwards revised physical security plan Plan withheld 
(ref 1 0CFR2 790) 

WlLKtNSO‘6 R. E • CARftlCK.J Michigan State Un 1 v Bl/03/13 lp 
06036 232 


l Financial information 


0103100446 Requests copy of NftC 700713 Itr requesting financial 
considerations about continuing operations of facility 
GftlOER.H 0 Michigan State Univ. 01/03/04 Ip 07067 229 


P Operating license stage documents % correspondence 


8103060445 Forwards org an n o 1 1 ana 1 darts depicting NRC Region 3 
t-eor gan i ia tlon, ef fee tt ve 810216 

KEPPLER. J. 0 Region 3. Chicago. OPPjce of the Director. 01/02/20 
2?p 07036 022 


0 Inspection reports. IE Bulletins 4 correspondence 


0103020046 Forwards IE Circular 01-02. "Performance of NRC-Licensed 
Individuals While on Duty " No written response required 
KEPPLER.J 0 Region 3. Chicago. Office of the Director 81/02/09 
2p p 07707 239 


DOCKET 90-295 l ION hiVJ CLEAR POWER STATION. UNIT 1 


F Security, medical, emergency & fire protection plans 


81010B0091 Releases public version of util draft emergency plan 
NUftEG-0694 info end 

FELTON, J M Division of Rules and Records 00/12/02 10pp 


--0101230543 Forwards public version of draft emergency plan for 
generating stations 

PE0PLE8. D L. Commonwealth Edison Co 00/04/24 3pp 04037. 16< 


--0101080060 Public version of draft emergency plan for generating 
stations 

* Commonwealth Edison Co 80/07/31 150pp 


□101000003 Releases public version of util draft emergency plan 
FELTON. J M Division of Rules and Records 80/12/03 lp 


--0IOI22O250 Forwards public version of util revised draft emergency 
w/statlon annexes 

PEOPLES, D L. Commonwealth EditonCo 80/06/04. 2pp 0937000! 


— 0101080019 Public version of Revision J to draft emergency plan 
* Commonwealth Edison Co 00/07/31 139pp 


— 0101000039 Public version of draft emergency plan annex 
* Commonwealth Edison Co. 00/ 07/31 37pp 07417 294. 


Q1031Q0264 Ltr to all pawor reactor licensees u/plants licensed prlo 
to 790101 Forwards NRC position t> request for addl info re 
safe Shutdown capability for compliance w/001119 fire 
protection rule 

EISENHUT. D. 0. Division of Licensing. 01/02/20. I3pp 


*1103310330 Ltr tc all licensee* c t operating plant! & holders of CP* 
icfwardicg NJ 6 iEQ-C696 functional Criteria for Emergency 
Response Facilities Criteria describe acceptable -.ethod 
for meeting '.RC re;jirto«nts ri/o ercl 

CVSEiiHPiT* 0 0 Division cf Licensing B1/03/0S 6pp 


6103260123 Concurs w /831217 request to install two-way headset jail's on 
specified energercy notification ty* 6 health physics 
telephor.es provijeC that uSe will i 1 discontinued if 
; 0'*'-. v-n i c a 1 1 cr. s quality unacceptably degraded 

fEPPLER# J G Region 3, Chicago. Ofrlce of the Director 81/03/17 
IF 


--6103260137 Submits location for installation cf one-^ay headset jacks 
cn er*rgercy notification s v s 6 health physics network 
per 0OH19 request Reqjests concurrence by 310301 
RAL5CH- T J Censor 4*alt h Edison Co 60/1271? 2pp 


6103230793 Provides rivif. of plans. schedules t design descriptions re 
fire protection rods Responses to open items per NRC 790101 
Itr end 

TRA-H. T 9 C c-ncf< uea I t ► Edison Co 61/03/16 6pp 0?976 347 

61032^0605 Releases public version of ie>? 1 en»nt i ng procedures for 
emergent < plan 

f £l TQU. j H Division of Rules and Records 01/03/19 Ip 

- -0103250692 forwards public version of emergency plan implementing 
procedures for rorparate cc--end ctr. environ director h 
l Isnt-spst 1 f u trecedures 

DElCEORGEL 0 Cc-nonueaUh Edison Cc 61/02/27 2pp 


• -0103250702 Public version of emergency plan implementing procedures for 
corporate cc-'end ctr, environ director 6 p lan t - sp ec I f I c 
9 r oc edur at 

* Cor.’or weal th Edison Co 81/02/37 l4CCpf> 


0 Adjudicatory correspondence 


& 1 03230347 Nctifi** that tK.y provided ty NRC regulations re Nf?C review 
of Director'* Decision <D0'D1-2J in docket las expired NRC 
decision decltmrg review became final agency action on 
ait-317 

CNfLK.s J Office of the Secretary of the Commission 01/03/19 
Ip 07977 002 


3103270721 Responds to 810216 Itr denying Pollution 4 Environ Problems, 
:r»c 6004 1 7 petition to suspend Abends 52 l 49 to rerack 1« 
compact facility sp*nt fuel pool Contends that petitions to 
wc rot given due c on s I d er a 1 1 on 

OLllGO.C Pollution Environmental Problem* 91/03/22. 4pp 


H General correspondence 


6103C40669 Responds to 810126 request re E Tophen concern about siting 
of facilities near minor fault Plant designed to withstand 
earthquake ground motion larger than ever recorded within 
2C0 miles of site 

DIRCK9.W J Off l c e of the Executive Director for Operations 
01/02/19 2pp 


--8IO3O40G99 Forwards 810J09 mero re E Tophen concern* about facility 
location near minor geologic fault Requests response 
ASP IN, L House Of Rep 81/01/26 2pp 


( financial information 


0103310613 Forwards guarantee of payment of deferred premiums for 1901 
per NRC request 

OSTER. J Commonwealth Edison Co Bl/03/27. ip. 


--8I0331C620 Forwards Annual Kept for 0*80 6 statement of internal cash 
flow protested for 1901 4 actual for 1900 per provision* of 
ICCFRI40, Chap ter l. Section 140 21 L NRC 770615 Itr 
NEXCV. H If Co— onwealth Edison Co 61/03/27. 6pp 


J Insurance l indemnity information 


0103090591 Forwards Endorsement 5 to NELlA Binders EB~ 1 , E0-2, EE-3, 
EB-29, £0-30. E3-42, E0-43 4 NAELU Binders Xfl-l.X0-2.XB-3. 

X0-29, XB-30. XD-42. X0-43 

08TER. J Commonwealth Edison Co. 6 1/03/02 (Spp. 


P Operating license stage documents 6 correspondence 


0J 031 90732 Ltrs to all licensees of operating p lent* • ap p 1 1 can t % for 
OLs t holders of CPs r© control of hoavy loads Requests 
review per guidelines in NUREO-0612 Forwards NRC position re 
interin actions 6 request for addl info 

ElSEl.Hiyr.D 0 Division of Licensing 00/12/22 30pp 


0103190397 Ltr to all licensees of operating plants 4 applicants for 
Cics 4 holders of CP* re program for environ qualification 
of sa fety- related electrical equipment Items addressed 
involve cold s hutd own, r »p 1 ac e ment parti 4 NUREO-0737 
EISENHIJT. D 0 Division of Licensing 01/01/19. 6pp 


0 1 03 1 CO 1 06 "Safety Evaluation of Inservice Testing Program for Pumps 4 
Valves at Zion Unit* 1 4 2 for Period 700117-790916 
RCCHHOlO.H C ■ FEH9IN3ER.J M E04Q Idaho, Inc. FIN A-6350 

8103100106 61/01/31 60pp 07035 136 


0103120014 Ltr to all licensees of operating plants. CP holders 4 OL 
ep p 1 i c ants . e x c ep t Indian Point 2 4 3, lion 14 2 4 Tttl-1. 
forwarding inadvertently omitted pages from N’RC G0I222 
request for ad<JJ info re control of heavy loads 
E ISENKljT. D 0 Division of l.tcenelng 01/02/03 6pp 


0103050632 Act receipt of 010122 Itr providing addl info requested in 
•4RC 001120 ltr 

F I OR ELL 1 , 0 Region 3. Chicago. Reactor Conetruction 4 Engineering 

Support Branch PJ/02/09 Ip 07D29 173 


- - 61 03090630 Forwards addl info re testing of facility steam ganerator 
snubber* reported in B010I3 ltr 

TflA^n. T R Commonwealth Edison Co 81/01/22 3pp. 07029:174 


8103300160 Ltr to all operating PUR licensee* requesting Info on 
auxiliary feedwater «y» selsMc design Forwardi request for 
addl Info, list of actions requested of licensees w/o 
selsmlcally qualified sys 6 results of NRC ualkdouns 
EIBENHUT.D 0 Division of Licencing 01/02/10 I3pp 


9103030540 Request* changes to Licenses DPR-39 4 0PR-40 4 Tech Spec 
App A to incorporate requirements for continued 
implementation of Tttl-2 Lessons Learned Category A items. 
Application l» fee exempt 

TRAMrt. T R Commonwealth Edison Co 01/02/17. 4pp 07003 174 


--0102030345 Tech Spec Change 01-1 re emergency power supply 
requirements- valve position ind Icat Ion. instrumenta t Ion for 
inadequate core cooling & containment isolation 
« Commonwealth Edison Co 61/02/17 2 Opp. 07003:170. 


8103160669 Ltr to all operating plants & CP holders forwarding 
clarification of IMI Action Plan Item III A l 2 re upgrade 
of emergency support f ac 1 H 1 1 e x . Usque s ts confirmation within 
49 days that imp lerentat i on dates will be met. 

EISENHUT.D.O Division of Licensing. 01/02/lB. 12pp. 


0103200701 Forwards notice of Director's decision per 2 206 tn 
response to 000417 petition requesting that Director of Qfc 
of Nuclear Reactor Regulation suspend 0L Amends 62 4 49 to 
Literses DPR-39 4 DPR-40. vo spot 1 1 vs 1 y . 

DENTON. H fl. Office Of Nuclear Reactor Regulation* Director. 
61/02/10 Spp 


--QV03200786 Notice of issuance of Director's decision under 10CFR2. 306 
DENTON-H.R Office of Nuclear Reactor Regulation, Director 

81/02/18 Spp. 


- -8103200793 Director's Decision 01-2 denying Pollution 4 Environ 
Problems. Jnc 800417 request for immediate suspension of 
license to permit reracking 4 compaction of spent fuel pool 
DENTON.HR. Office of Nuclear Reactor Regulation* Director 

61/02/10 10pp. 


- -8103200803 Initial Decision authorizing Director of Ofc of Nuclear 
Rector Regulation to make appropriate findings in accordance 
w/NRC regulations 4 to istus approprtat# OL amsnd 
authorizing requested spent fuel storage rack replacement. 

LITTLE. L W , REMICK.F J. . WOLF, J. F Atomic Safety and Licensing 
Board Panel. 00/02/14 102pp. 

0103100214 Forwards organ 1 1 a 1 1 one 1 charts depicting NRC Region 3 
reorganization, effects* 810216 

1<EPPLER. J 0. Region 3. Chicago. Office of the Director 81/02/20. 

2pp 


0103290024 Ltr to dll pouer reactor licensees S. license applicant® ri 
NJRE0-O619 criteria Footnote 2 In Table 2 contains error due 
to loakage testing deletions Licensee nog submit analysis to 
justify uss o« existing low flow controller 
ElSENHUT.D 0 Division of Licensing 01/02/20 0pp 


0103130073 Forward® revised Tech Spec Page 35 which contained error in 
original 810114 submittal w/OL Amends 60 6 57 

VARQA. 8 A Operating Reactors Branch 1 Bl/02/24 3pp 07912 01 7 


— B1O313OO70 Revised Tech Bpec Page 39 

* Operating Reactors Branch 1. 01/02/24. Ip 07912019 


0103230030 Ltr to all licensees of operating nuclear power plants i 
applicant* for GLs (accept St Lucie. Unit* 1 L 2) Requests 
util review to determine capability to mitigate station 
blackout event & promptly implement emergency procedures. 

EI8ENMJT, 0 0 Division of L icensing 81/02/25 9pp. 


8103230013 Generic Ltr 01-06 to all CP holders t, OL applicants re 
10CFR90 71 ( e > . "Periodic Updating of F8AR*. " effective 
000722. Info re FBAR legal s ta tut , f o rna t 6 content end 
ElSENhUT, D 0 Division of Licensing 01/02/26 lOpp 


8 1 03030060 Forwards status summary for NUREG-0737 items to which util 
committed to respond by 010301 Long-term program under 
intensive internal review Program will be submitted by 
810316 

ABEL . J 3. Commonwealth Edison Co 01/02/2/. 3pp 


0103040701 Provides written statement supporting continued safe 
operation re environ qualification of electrical equipment. 
Continued operation justified 

ABEL. J 9 Commonwealth Edison Co. 01/02/27 2pp 07010 049 


0103090593 "Evaluation of Operation of 2lon Station Units 1 i 2 W/One 
Loop Isolated. " 

LYON. R E EOtO Idaho. Inc. FIN A-6267 0103090993. 81/02/20 

Iflpp 07049.334. 


0103130241 Submits supplemental info to 010204 transmittal ro use of 
rod**e x c h an g « technique for rod worth measurements Discusses 
corrective actions far tests not meeting design criteria 
referenced In 010211 & 0306 ltr» 

TRAMM. T R Commonwealth Edison Co 81/03/03 3pp 07907 097 


8103170909 Forwards Procedure T88 13. "Tendon Surveillance Test 
Procedure*." In response to NRC 001129 generic request. 

TRAMM, T. R Commonwealth Edison Co 01/03/06. Ip 07930:099- 


--0103170912 Procedure T&S 13, “Tendon Surveillance Test Procedures 
a Commonwealth Edieon Co. 80/07/29 I6pp 07930 096 


0103170496 Notifies of change In schedule for probabilistic risk 
assessment study coirp 1 at Ion. Detei 1 ed documentation 6 
technical reviews will assure lasting rept significance. 

Rept availability expected in June 1961 

TRAMM. T. R Commonwealth Edison Co Bl/OP/10. Ip 07922 069 


0103310004 Ltr to all licensees of operating p lants. app 1 icants for 0L* 
b holders of CPs forwarding 8ECY-01-H9 r« Info necessary to 
establish environ qual 1 f 1 ca 1 1 on of safety-related electrical 
equipment. 

EIBENMUT. D. 0. Division of Licensing 01/03/10 6pp. 


8103100517 Informs NRC that util will continue to require full 
radiation training for NRC personnel entering radiation 
areas at f ac 1 1 1 1 les* pending further NRC c oirmuni cations. 

TRAMM, T. fi Commonwealth Edison Co. 01/03/11. Ip. 


6103230092 Discusses review of util 610204 request for approval of rod 
exchange technique for rod worth measurements fc 010304 addl 
Info re remedial actions. Rod exchange technique acceptet>le> 
provided util submits data from first use of technique 
VARGA. 8. A. Operating Reactors Branch 1. 81/03/12. 3pp. 07974:330 


B103230B86 Forwards Info i drawing re bypass t* reset of engineered 
eafety features. In response to NRC 001019 1 tr. Aperture card 
available in FDR. 

TRAMM, T. R. Commonwealth Edison Co. 81/03/13. App 07974:071. 


8103200391 Forwards revised abstract 6 Pages 2-2. 4-2. 4-S. 7-2 10-2 of 

CE-l-A. Revlt ion 16 re QA program. Revis i ons reflect A0ME 
Winter addenda code changes, changes made per A6ME survey it 
dar if icat Ions & corrections. 

TRAMM. T. R Commonwealth Edison Co. 01/03/16. Ip. 


- -0103200369 Revised abstract K Pago* 2-2. 4-2. 4 -3. 7-2 it 18-2 of Revial 
16 to QA program 

* C or.n-orwea 1 th Edison Co CE-l-A RI6 01/03/16 6p p 

0103260095 POTENTIAL GEISMlC STRUCTURAL FAILURE MODES ASSOCIATED WITH 
THE l I CM NUCLEAR PLANT 

CAMPBELL.R 0 , WESLEY. D A Lawrence Livermore Laboratory FIN 
A-0126 NUREG CR-1704 01/03/31 60pp Available at NT1S. 

00028 014 


0 Inspection reports, IE Bulletins K correspondence 


0103240711 Responds to 6upp! 3 of IE Bulletin 79-010. "Environ 
Qua 1 1 f 1 c a 1 1 cn oP Class If Equipment " Suppliers have been 
contacted to provide qualification of acoustic monitors on 
relief it safety valves 

ABEL • J 9 Commonwealth Edison Co 81/02/02 3pp 


0103020V 15 Forwards IF. Circular 8\-02» "Per t or r ant o of MtC-L 1 c snsed 
Individuals L|h f I o on Outy “ No written response required 
KEPPLER.J 0. Region 3. Chicago. Office of the Director 01/02/09 

2pp 


8103200366 Forwards \E tnsy Repti 50-299/00-24 fc 90-304/00-26 on 
801210-11 >y 010122 t notice of violation 

FIQRElLI.O Region 3. Chicago- Reactor Construction $. Engineering 
Support Branch 01/02/09 2pp 07967 036 


- -81 03200968 Notice of violation from map Qn 001210-11 & 610122 

F 1 ORELL I . 0 Region 3, Chicago, Reactor Construction & Engineering 
Support Branch 01/02/07 Ip. 07967 030 


- -81 03200372 IE Tnsp Rept* 50-299/80-24 t 90-304/00-26 on 001210-11 fc 
□ 10122. None omp 1 lane o noted, audit of SL'EC inadequate because 
of failure to identify BWEC mgt exempting personnel Pron 
required training w/o written justification 
YIN, 1 T Region 3, Chicago, Office of the Director. 

DANIELSON, D H Region 3, Chicago. Reactor Construction fc 
Engineering Support Branch 01/01/30 8pp 07967 039 


8103040231 Forwards IE InPo Notice 61-03, "Checklist for Licensees 
Making Notifications of (Significant Events In Accordance 
W/IOCFRSQ 72 11 No written response required 

KEPPLER.J 0 Region 3. Chicago. Office of the Director. 01/02/12 

2pp. 


8103160373 Forwards monthly status rept re evaluations performed in 
response to IE Bulletin 79-14, "Seismic Analysis for 
As-Built Safety -Related Piping Gys. ■’ Tables listing 
excessive pipe stresse* enel. 

JAUECEK. n F commonwealth Edison Co 81/02/29 ip 


0103160699 Forwards IE Info Notice 01-04, "Cracking in Mein Steam 
Lines." No response required 

KEPPLER.J. 0 Region 3, Chicago. Office of the Director 01/02/57 
2pp 07914 032 


8103160494 Forwards IE Circular 01-03, 'Inoperable Seismic Monitoring 
Instrumentation " No response required 

KEPPLER.J 0. Region 3. Chicago. Office of the Director 01/03/02 

2pp. 


8103170371 Responds to IE Bulletin 81-01. "Qurvo 11 lance of Mechanical 
Snubbers." No Nuclear Safeguard* Corp snubbers have been 
Installed or will be Installed on saf ety -relat »d sy* 

JANECEK.R F Commonwealth Edison Co. 81/03/02 2pp 


0103160094 Forward* revisod IE Bulletin 01-01. "Surveillance of 
Mechanical Snubber*." u/correctod Page* 9 t 6 Change In 
identification of facilities w/CPs to which bulletin It 
applicable does not affect util requirements 

KEPPLER.J. 0 Region 3. Chicago. Office of the Director 81/03/04 
IP 


BI03160630 Forwards supplemental info re IE Bulletin 80-06. "Engineerei 
Safety Feature Reset Controls." All nods completed Testing 
performed w/a 1 J equipment In actuated position. 

TRAMM. T R. Commonwealth Edison Co. 01/03/10. 3pp. 07917 128 


0103200394 Forwards IE Info Notice 81-06. "Failure of ITE Modal K-600 
Circuit Breaker. " No response required. 

KEPPLER.J. 0 Region 3, Chicago, Office of the Director 81/03/11. 

2pp. 


0103200699 Forwards IE Info Notice 01-09. "Degraded DC 8ye at 
Palisade*. “ No action required. 

KEPPLER.J G. Region 3, Chicago. Office of the Director. 01/03/13. 

2pp. 


144 


DOCKETED ITEMS 


fil G32<J02t»? For^rd^ \F. Info Nctic# 01-07. Potential Problem 
wwatsr -^o >u5 ] e Pur;* Ca- r* 4 tli uted Di.rjnj Inert Cat 
rteldirg ” Ho response re^irtd 

rEPPLEP. J 3 Regie** 3 Chicago. Office of the Director at/03/16 
??P 


•S10331055B LER 01-OO6/O3L-O on 010220. Mre sump radiation monitor 
0RT-PR29 high alarmed Canted by break tn *aldor joint tn 
high voltage circuit of monitor Joint repaired, notor 
functional I y tested «. returned to svc 

AKER.R E Comonvea 1 th Editor Co 01/03/20 Ip OQOQ1 221 


R Periodic operating report* l related : or r e « ? and enc e 


GlG302O3?7 Ferrari* rapt o f radioactive e f f 1 uent * . l?80 

GRAEL^ER./ U C or ^cn-. e a 1 1 Ed non Co 01/02/04 ip 07783 073 


- -0103025404 Rept of radioactive effluent*. I960 

* Cc-t cr.ealti Edxpn Co Bl/02/04 37pp 077B3 074 


B 1 03030792 Per ward* occupational radiation etpoivrM rept for 1900 
81 TEL . J 5 Cc-'cr.wealth Edtion Co 61/02/33 Ip 


--9103030807 Oc t up at l oral raciatlon ntciv.m reps f&r 1RB0 

♦ Co^-onteal t> Edi*jn Co 01/02/23 3pp 


0103100349 Fcruard* monthly operating rept* for Feb 1901 

GRAEESER » l. Ccr "on-.-e > 1 tn Edison Co 81/03/03 I; 07064 349 


01031 00331 Monthly operating rept* for Feb 1901 

CO 3k. J M C o'ronwea t tn Edison Ca 01/03/03 llpp 07064 350 


S Reportable occurrence*. LER* K related c or r etpond enc e 


9103040445 PK3- IT I -80-237 on 001 225- unp 1 anned ga*eov« rtleate occurred 
duf 1 r.g tran*fer of matte gat to holdup tank Caused by 
leaking valve I five* tiQat ior continuing 

LOVE NDAL E. P - FISHER. W l • DAVIS. A D Region 3. Chicago, Office of 
the Director 00/12/2? Ip 0701 | 353 


V Operator E *ani na t l m * 


8103030769 Forward* supplemental info re shift technical advisor 
training, per MfflF.Q-0737, I tern I A I 1 13J Info includes 
reeponte to training requirement* for shift control room 
engineer* S. projected schedule for training completion. 

ADEL. J. S Co-ironwea I th Edison Co 01/02/24 4pp 


BJ 030901 40 Forward* list of shift control room bnglneora meeting 
training l education requirement* by date* indicated Many 
engineer* completed training by 0 101 0 1 Tar ge t date for 
completion oP training I* rid-1901. 

ABEL . J S Comnunwea i t h Edison Co 01/02/24 4pp 


0)03200574 Forward* supplemental info re long-tarn shift technical 
advlior program, including candidate qua 1 1 f I c a 1 1 or>. * e 1 ec t i on 
cr 1 ter la. tra I n ing plans 6 bases for phase-out of shift 
technical advisor program mandated by MJREQ-0737 
ADEL > J. S C or.monmea I t h Edison Co 01/03/17 I9pp 


DOCKET 30-296 BACUN3 FFRRY NUCLEAR PQIJER STATION. UNIT 3 


F Security- medical, emergency & fire protection plan* 


8103180264 Ltr to all pomer reactor licensee* u/plant* licensed prior 
to 790101- Foruards nRC position & request for addl info re 
safe shutdown capability for compliance w/001119 fire 
protection rule 

EISENHJT.DO Division of Licensing 01/02/20 I3pp 


Bi 03020496 PLO- 1 II -01 -0? I on 9 10223- rec s i ved notification that 0*0 will 
begin conducting comprehensive analysis of comparative costs 
re upgrading safety at utils to reduce danger to nearby 
population ctrs Study will be completed in F/01 

MENCZER.W 0 . HIND. J A Region 3- Chicago. Office of the Olrector 
01/02/24 2p p 07709 ICO 


BiG302O597 PM5- 1 1 I -0 1 -C04 on 010224, two equipment operators were 
arrested L charged u/p os* e* s l on 6/or use of controlled 
substance* Individuals were suspended & access author i tation 
to tlte wa* revoked Shift monitoring in progress 
MOREL I US. C E . HARA 8 IT 0 .R Region 3. Chicago. Office of the 
Director 81/02/24 Ip 077B2 093 


B103100593 Forwards lER 01-OO3/O3 l-O 

ORAESSEP.k L Commonwealth Edi*on Co 81/03/03 Ip 07862 340. 


8103100596 LER BI-005/G3L-0 on 010204. shift engineer discovered that 
two hydreqen r acerb i ne r * not Interchangeable as implied in 
FSA9 Caused by 3-inch to 4-lnch reducer that ua* welded on 
discharge piping making recombiher* not identical 
D J NGGEL 1 . 8 L Commonwealth Edison Co 01/03/09. Ip. 07062 341. 


8103170356 PhD- 1 1 1 -01 -023 on 0 10306. re< e ived teJcon re failure of 
ccntairment integrated leak rate test Cause traced to 
eicesilve leakage in personnel air loc k. port ions of TMI 
sample *y* & TNI wide range pressure gauges 

KCHUER.J. NEI5LER.J - XNOP.R C Region 3. Chicago. Office of the 
Director 01/03/06 Ip 07924 079 


0103170521 Forwards LER 0I-OO4/O3L-O 

GftAESSER.A L Commonwealth Edison Co 01/03/06. Ip 07925 109 


--910317052B LER 01-004/03^-0 on 810204- dur i ng turve 1 1 lane e- RhR mini Play 
control valve 1FIC-6I1A switch failed 6 would not trip. 

Caused by out-of - tol erjnc e micro switch 8witch was recalibr 
similar switches are being checked 

PANftGOS. A Commonwealth Edison Co BWQG/06 Ip. 07925.190 


0103170365 PNO- 1 1 1-81-028 on 8 1 0309. r e* 1 dent inspector notified of 
intent to replace boron injection tank Caused by leakage In 
manway liner & pipe non|e 1 1 ners Rep 1 at ament of tank to 
«»tend current outage for approt 4 w>* 

KOHLER. J . KEtSLER.J . KNOP.R C Region 3. Chicago. Office of the 
Olrector 81/03/09 2pp 07924.081 


0103310540 Forwards LER 01-OO6/O3L-O 

CftAESSER.X L Commonwealth Edison Co. 01/03/20 lp. 08091 npO 


BI03040717 Informs that licensee will conduct omorgency preparedness 
exercise* Sept 1981 for Qrou.ni Ferry L Mar 1902 for Watt* 

Bar. per 010130 request Exercise scenarios will be provided 
four wks before scheduled exercise 

MILLS. L H Tennessee Valley Authority 01/02/25 Ip 07012 269 


FU03060336 F orward* addl Info re guard training t» qualification plans 
End withheld (ref 10CFR3 790) 

MILLS. L N Tennessee Volley Authority 01/02726 Ip 07037 063 


0 1 03 1 60 1 33 Forwards addl revisions necessary to find 010123 safeguard* 
contingency plan acceptable Response requested within 30 
days 

IPPDLiro, T A Operating Reactor* Branch 2 01/03/02. 4pp 

07919 326 


810331 033B Ltr to all licensees of operating plant* & holder* of CPa 
forwarding NURE0-06?6. "Functional Criteria for Emergency 
Response Facilities ” Criteria describe acceptable method 
for meeting NRC requirements U / o and 

EISENHJT.D 0 Oi vi « ion of Licensing Bl/03/09. 6pp. 


0103170194 forward* revision* to physical security plan Enel withheld 
<ref I0CFR2 790> 

NILL8. L M Tennessee Valley Authority 01/03/09 Ip 07933:317 


0103260239 Requests exemption from App R fire protection requirements 
re safe shutdown capab i 1 1 ty. emergency lighting t* oil 
collection *y% for reactor coolant pumps Responds to NRC 
901124 A 010220 ltr* to all PNR license** 

MILLS. L.rt Tennessee Valley Authority. 01/03/10 2pp. 00037: 167. 


8103270312 Request* relief from commitment re Installation of lighted 
exit sign*, in response to NRC 010204 request. Externally 
illuminated directional exit-type signs ere adequate 
MILLS. L. M Tennessee Valley Authority Gl/03/20. 2pp. 00046:225 


0 Adjudicatory correspondence 


0103130451 Order setting 010410 prehearing conference to discuss 
petitioners' standing to J ntervene . Pe t i t i oner* mu*t file 
suppls to petition* no later than 19 day* prior to 
confer once. 1 1st I ng contentions sought to be litigated. 

GROSSMAN, H Tennosser Volley Authority 81/03/10 4pp. 07911:267 


8103260121 Reply to T Paul.R Jobe i. M Hall l H Farm, R Hudgene S< 


I 


70-36? Notices of ap?B3 ranee in license amend proceeding 
tificate o# Qvc encl 

ERTY* J H hearing Branch I LEWIS. Q H Hearing Brunch 2 
03/24 4 pp 00034 146 


uranc* 8 indemnity information 


60339 Forwards Endorsement* 4 to MAELU Binders XB-30. X&-39 6 
40 

LDER* J Harsh % McLennan. Inc . fl K M Nuclear Consultants, Inc 
01/01/27 7p; 07040 229 


60360 Forward* Endorsement 44 to MAELU Policy MF-66 
LDER, J Harsh 8- McLennan, Inc .HIM Nuclear C on *u 1 tan 1 1 , Inc 
81/01/29 2pp. 07840 236 


rratlng license stage document* \ correspondence 


90732 Ltr« to all licensee* of operating p I ant * ■ ap p 1 1 c an t s for 
6 holder* of CP* re control of heavy load*. Requests 
leu per guideline* in KURE0-0612 Forward* NRC position re 
erim actions 4 request for addl info 
ENHUT-Q Q Division of Licensing 00/13/22 30pp 


90307 Ltr to el] lieenteet of operating plants 8 . applicant* for 
4 holder* of CP* re program for environ qualification 
«af ety-related electrical equipment Hens addressed 
olve cold shutdown, replacement parts 4 NURE0-0737 
EKHUT, D 0 Division of Licensing. 01/01/19 6 pp 


40290 Ltr to all SUFI licensees forwarding Suppl 1 to generic 
ety evaluation on PUP scram discharge sys Sumnarite* 
evaluation of interim measure* recommended per 001201 
ety evaluation 

ENH'IT. D Q Division of Licensing 01/01/23 2pp 


20014 Ltr to all licensee* of oporating plant*, CP holders s, 0L 
1 leant* , exc ep t Indian Point 2 6 3, Zion I 6 2 & TMI-i, 
war tflng Inadvertently omitted page* from NRC B01222 
u o 1 1 for addl info re control of heavy load* 

ENHUT.D. 0. Division Of Licensing. 01/02/03 6 pp 


8103230030 Ltr to all licensee* of operating nuclear power plant* t 
applicant* for Cl * ieicept St Lucie, Unit* 1 6 2). Request* 
util review to determine capability to mitigate station 
blackout event 4 promptly implement *myrg<?ncy procedures. 
EISENhuT.D 0 Division of Licensing. 01/02/29 9pp. 


8103170225 Ltr to all 3UR licensees (etce pt Humboldt Ray & LaCrosse* 
requesting review of ASME Cole Class l 8 2 pressure bounder, 
piping. safe end* 6 Fitting -natl per guideline* of encl 
Revision 1 to Nu‘RE0-03l3 Model Tech Spec* only encl 
E1SENHU T -D 0 Division of Liceniing 81/02/26 3pp 


--01O317O266 Model Tech Spec* Page* 3/4 0-2. 3/4 0-3. 3/4 4-7 8 3/4 4-11 in 
surveillance requirements for A 8 ME Code Class 1.2 & 3 
components 6 RCS operational leakage limiting condition* for 
operation 8 surveillance requirements 
* Oeneral Electric Co 01/02/26 4pp 


0103130108 Forward* Amends 60.64 8 40 to license* OPR-33. OPfl-52 8 
DPR-tB, respectively, safety evaluation 8 notice of issuance 8 
ava liability 

IPPOLITO* T A Licensing Branch 2 01/02/27 2p p 


- 0103130119 Arenas 69-64 8 40 to License* OPR-33- OPR -52 8 &PA-60, 
r espec t i vet y , c lar i f y i ng cal ibr r eq u i r e ^en t* for local power 
range non l tor * . r ed uc 1 ng pressure at which scram time 
surveillance testing Is conducted 8 removing startup tost 
I PRO- 1 TO. T A Licensing Branch 2. 01/02/27 30pp 


--810313D129 Safety evaluation supporting Amende 60*64 6 40 to Litermei 
DPR-33* DPR-92 8 DPR-60- respectively 

* Office of Nuclear Reactor Regulation, Director GI/02/27. Spp 


--0103130131 Notice of issuance & availability of Amends 60, 64 8 40 to 
Cleanses DPR-33, DPR-52 8 DPR-60. r osp ed t ive 1 y 
IPPOLITO. T A Licensing Branch 2 81/02/27 2pp 


01031 10414 Application for amend to License® DPR-33. DPP-52 8 . OPR-60 
submitted a* proposed change* to Tech 6 pecs for operability 
8 iurv«|llance requirements for continuous level monitoring 
sys on scram discharge volume. per IE Bulletin 00-17, Suppl A 
MTLL9.L M Tennessee Valley Authority. 81/03/03 4 PP 07B72 20U 


60669 Ltr to all operating plant* 8 , CP holders forwarding 
riffcation of IMI Action Plan Item 1II.A l 2 re upgrade 
emergency support f ec i 1 i t let Request* confirmation within 
day* that implementation date* will be met. 

ENHUTjO 0 Division of Licensing 01/02/10 i2pp 


50097 Notification of contract elocution: ‘■Environ Assessment of 
Lavel Waste Storage at TVA Broun* Ferry Nuclear Plant In 
*ston* County, OA," awarded to Science App licetions, Int 
RSTON, C.A Technical Assistance Contract* Branch FtN 0-7319-1 
D 2/20 Ip 


3090074 Contract "Environ Assessment o# Low Level Waste Storage at 
i/A Browns Ferry Nuclear Plant in Limestone County. QA. " 
jerded to Scienco App 1 i cat! one, Inc 

INDLEY, 0 E Science Application*. Inc FIND-7319-1 01/02/20. 

Dpp 


30024 Ltr to all power reactor licansees 8 license applicants re 
•0-0619 criteria Footnote 2 in Table 2 contains error due 
leakage testing deletions License* tray submit analysis to 
tlfy use of existing low flow controller. 

:NHUT, DO Division of Licensing. 01/02/20 Bpp 


20910 Forwards tabulation of Chlorine residual in raw cooling 
ir sy» for periods 760316-0609 8 761003-23, per ET 8 
blon 4. 1.3. Data indicates that weekly sampling Is 
luate to demonstrate compliance u/spec. 

- 8 , L. M Tennessee Valley Authority. 01/02/23 3pp. 07705 050 


30020 Forward* Amends 67,63 8 39 to License* 0PR-33, DPR-52 & 
- 68 , r et pec tivel y 8 safety evaluation. 

]LIT0,T.A. Operating Reactor* Branch 2. 81/02/24. 2pp. 

37: 153 


3130029 Amend* 67,63 8 39 to Llcen«e* DPR-33, OPR-52 8 DPR-60, 
ttpet t W* \ y, modifying ba**% for seren in*eTtion tines by 
>#clfying 290 milliseconds as time period to be used in 
lalytical treatment of transient*. 

’POL1TO* T. A. Operating Reactors Branch 2. 01/02/24. 37pp. 

' 907 : 195 


3130036 Safety evaluation supporting Amends 67,63 8 39 to License* 
‘R-33, DPR-92 8 DPR-60. respec t ively 
Office of Nuclear Reactor Regulation. Director. 01/02/24 3pp 
>7907: 192. 


--01O31 10440 Tech Spec 3 2 8 Table* 3 2 F 8 4 2 F for t n* trurren ta t I on 
survei 1 1 anc e 

• Tennessee Valley Authority 01/03/03 IBpp 07072 291 


0103100325 Advises that Tech Spec* for NUREQ-073? ttoms will not be 
submitted until receipt of further guidance from NRC 
M1LL3. L M Tennessee Valley Authority 01/03/04. ip 07069 063 


8103100601 Forward* request for amend to License* DPR-33. DPR-52 8 
DPR -68 

HILLS, L M Tennessee Volley Authority 01/03/04 2pp 07063 092 


- -01 03 100603 Request for amend to License* DPR -33, OPR- 52 8 DPR-60. 
interchanging initiation logic for CO-2 fire protection sy» 

8 water spray sys m cable spreading room to make we ter 
spray primary «ys 8 CO-2 sy* manual backup «y*. 

» Tennessee Valley Authority. 01/03/04 Ip 07063 094 


0103190249 Forwards Amends 69.65 8 41 to License* DPR-33. DPR-52 8 
0 PR- 6 Q. respec tl ve ly 8 notice of issuance 8 availability 
IPPOLITQ.T A. Operating Reactor* Branch 2 81/03/06 3pp 


- - 0103 190259 Amend * 69,63 8 41 to License* DPR-33. DPR-52 8 DPR-60. 
r » ip* 1 1 Wei y . d *1 e t lng £TS Section* 2 1,2 2.3 1 2, 5. 4. 

3 6 . 3 b. 5 7 I . c 8 changing titl«* In Adnini »tr*t ive Control* 
Section 50 

IPPOLITO, T A Oporating Reactor* Branch 2 01/03/06 60pp. 


--0103190269 Notice of lt*uance 8 availability of Amond* 69.63 8 41 to 
License* DPR-33, DPR-52 8 DPR-60- r espac t iv* 1 y. 

IPPOLITQ.T. A Operating Reactor* Branch 2. 01/03/06. 2pp 


8103300495 Ack receipt of 001020 request for reconsideration of Amends 
60,35 8 3 2 to License* DPR-33, 0PR-S2 8 DpR-60, r# « pac t ive 1 y . 
author! :ing temporary storage of 1 level radwaete Ltr ta 
be treated a* 10CFR2 206 request W/FR notice. 

DENTON, H R. Office of Nuclear Reactor Regulation, Director. 

01/03/06 3pp 08030 049 


--8103300500 Notice of receipt of 801028 request for action under 
10CFR2 206 by Hunt«vl]|e Chapter of Safe Energy Alliance of 
AL. Request* recon* ideret I on of certain amend* to facility 
DLs- porml ting temporary storage of low level redwaste 
DENTON, H.fl Office of Nuclear Reactor Regulation. Director. 
01/03/06. ip. 00058:052 


i 

i 

f 


s 


t 

I 

t 


Q1 /02/12 


01C331C904 Ltr to ail licensee* of operating p l ar.t »• app 1 I c an t* for Ov* 
* holder* of CP* forwarding SECv-01-119 re info "ocesiary *° 
ettacluh environ of * a< *t y" c « l electrical 

t ~ y i pnent 

ElSENHgT. 0 n Division of Licensing 8J/03/10 6pp 


9 ] 030401 56 Forward* lE i | ' fo No 1 *'* w 
Making Notification* of Qignirlcan 
U/10CFR50 72 '■ No Witten re*pon*e 
O'REILLY. J R Region 2. Atlanta. 

Ip 07012 342 


] - UJ> 

t Event* 
rcqu i r od 
Office of 


In Accordance 
the Director 


0L03170S93 Fcrvardi revised r«»;on»i to Ite* 15. correcting 
*r>d af 810210 ltr re weld failure* 

MILLS- L m Tennessee Valle, Authority 3 1 / 03/11 *pp 


error In 
07929. 345 


0103170520 Discusses r ' in* tatement of temporary rel 
r e * e r vo I r temp r He limit at facilities Requests 

ft r« !■ n lull OatraliCfl C? fill l 1 1 1 • * U / 


ellef fren 5 

reeervolr temp rise lint at facilities Nequescs mod of 
variance to allca lull operation cf facility®* u/Q 5 F five 
te- p r t*e hnitJtion 

EL-ASnRY.M T Tern.**** valley Authority 01/03712 2PP 
07930 M4 


. „ _ j ... «. »p Bulletin 00-17. "Failure of Control 



P R.jio" 2 MUnU. O'ftt, o' th. Otr.ct.r SI/02/17 


n^oic nno 


8103160692 Forward* lE Info Notice 
Line* ” Na reiponte required 
O'REILLY. J P Region 2. Atlanta. 
lp 07914 319 


Ql-04. "Cracking In Main 
Office of the Director 


Btean 

81/02/27 


8103231095 Inf-rmi t*at util 801215 l 81C203 commitments do not m«*t 
criteria Requests completian of nod* by 621231. De*l;n must 
jncluie u^C diver** ir.*u ysntetl on criteria fror B01201 
generic SER on BLR scram discharge *y* 

IPPOLlTO. T A Operating Reactor* Branch 2 81/03/12 2;p 

07973 010 


81 03260003 Forward* preliminary results of hRC review of environ 
quel if Jcaticn of $a f e t y - r e l a ted electrical equipment at 
facility Identified de f t c l «r c i« * l r *nt f t < a t ton* should be 
reviewed 4 overall finding* lutmitted 

NQVAK • T M A44i*tant Director for Operating Reactor* 01/03/16 
iOpp 0B039 170 


B 1 03270095 senary c # 010304 -eeting v/Mark I o.ner* group 4- OE in 
9 ethe*da-M0 re *upp 1 ea>«nt ary te*t* conducted in full-scale 
t«*t facility L resolution of outstanding Mark I iltue* por 
•AJREO-0661 Slide pretentation 4 n*t of attendee* end 
CRIMES. C I Licensing Branch 3 01/03/16 5pp 


0 L 032303 4 B Forward* add l reque*t for relief from ASME Section 1] «ia» 
requtre/rent* re Rkr heat etchangen 

MILLS. L M Tennessee Valley Authority 81/03/17 2pp 

0103240341 Forward* util response to NuREG-0737 Item III D 3 4 re 
control room habitability requirement* Che*ical% *toretf 
onsite In \uantttle* greater than 100 lb will not affect 
control room on rupture of single largest container 

HILLS. L rt Tennmie Valley Authority 01/03/17 4pp 07990 137 


8103390673 Advi»e* of planned *lte vi*lt to obtain first-hand Info re 
Vnretolved Safety Issue A-44. "Station Blackout “ Visit i* 
tentatively scheduled for B10324 to coincide w/emergency 
dietel generator testing schedule 

IPPOLlTO. T A Operating Reactor* Branch 2 81/03/17. 4pp 

00000 250 


0 Inspection reports- IE Bulletin* t correspondence 


0 103 100043 Forward* IE ln*p Repts 30-259/00-44. 50-260/00-41 S. 
50-296/80-40 on 801124-21 No none o<*P 1 lane e noted 

lewis. R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 81/01/26 2pp 07859 111 


8103160516 Forward* l£ 

Instrumentation * NO 

pEPPLER- J 0 Region 
IF 


Circular 81-03. 'Inoperable 9el«nilc 
response required 

3, Chicago. Office of the Director. 


Hon 1 tor ing 
01/03/02 


0103170005 Provide* addl Info re 1C Bulletin 00-13. 
Emergency Notification By. IEN3> w/Lo*» of Off*itt 
Util e i pec t* to complete required nods at Drown® F 

• -i. ^ k h n 


"Poasiblo Loss of 
Pousr " 
erry by 


lp. 07920032 


0103180906 Describe* content of enc l to 001031 util ra*pon*e® to 
IE Bulletin 79-01fi. ’Environ Qua 1 1 f 1 c at i on of Class IE 

MILLS. L M Tennessee Valley Authority 81/03/03 2pp 07934:007. 


0103120744 Ac k receipt of 810205 Hr informing NflC of step* taken to 
correct violation* noted in IE In.p R®pt* 30-299/00-40. 

30-260/80 - 35 8- 30-296/00-34 

LEWIS. R C Region 2- Atlanta. Reactor Operation. Nuclear Support 


--8103120749 Respond, to NRC 810109 ltr re violation® noted in IE !n>P 
Repl* 50-259/80-40. 50-260/BD-35 U 30-296/00-34 Corractlva 
action* fuel handling stopped while control rod inserted 
Procedure written for unloading control cells 
MILLS. L M Tennessee Valley Authority 01/02/03 3pp. 

07903. 274 


- - 81031 20754 Forwards IE Insp Bept* 50-299/00-40.30-260/00-39 B. 
90-296/00-34 on 001001-31 & notice of violation 
□'REILLY , j p Region 2. Atlanta. Office of the Director. 
01/01/09 3pp 07903 279 


--8103120760 Notice of violation from insp on 001001-31. 

e Region 2. Atlanta. Office of the Director 01/01/09 2pp. 
07905 281 


—0103120770 IE Insp Rapt* 30-299/00-40.30-260/00-33 h 30-276/00-34 on 
801001-3 I . None orp liance noted, failure to have all refueling 
interlock, operable during refueling op • ra 1 1 on* Fue 1 
assemblies loaded w/ane control rod withdrawn 

SULLIVAN. R. F . CHASE. J W . MAR0H. R. J. Region 2. Atlanta. Office of 
the Otrector 01/01/09 I4pp 07903 203. 


- - 0103 100033 IE Insp Rapt* 50-239/00-44,50-260/80-41 * 30-296/80-40 on 
001 I 24-27 No none o m p I lance noted Major areas Inspected M5IV 
testing & pipe support B> restraint sys 

BROODS, EH Region 2. Atlanta. Office of the Director. QUICK. D 
Region 2. Atlanta, Reactor Operations Nuclear Support Branch 
01/01/21 4pp 07835 113 


8103120429 Forward* IE Insp Rept 30-296/80-30 on 001202-05. No 
noncerp I lane e noted 

MURPHY.CE Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch 81/02/04 2pp 07903 130 


-8103120436 IE Insp Rept 50-296/80-38 on 80 1 202- OS. No noncompliance 
noted Major arras tnspectrd Inservice intp data for pumps, 
reactor vessel fatigue useage factors it inservice insp work 
U procedures 

GIRARD. E H Region 2. Atlanta, Office of the Director. HEROT.A R 
Region 2. Atlanta. Reactor Construction 6 Engineering Support 
Branch. 01/02/03 3pp 07903 132 


8103020277 Forward* IE Circular 81-02. "Performance of NRC-Llcensed 
Individuals While on Duty " No written response required 
O'REILLY. J P Region 2, Atlanta, Office of the Director. 81/02/09 
lp 


6103040802 Forwards monthly status rept for work re I£ Bulletin 79-14, 
as of 010201 Rept includes drawing c onf 1 gurat 1 on insp, pipe 
support insp. floor L wall penetration insp it valve Insp. 

MILLS. L M Tennessee Valley Authority 01/02/10. 30pp 078J0 087 


0103170011 Forwards revised IE GulUtin 01-01. "Qurve 1 1 J anc e of 
Mechanical Snubbers," w/corrected Pages 3 L 6. Change in 
Identification of facilities u/CPe to which bulletin is 
applicable doe. not affect util raqulrements. 

O'REILLY, j.p Region 2. Atlanta, Office of the Director. 01/03/04 
Ip. 07924 086 


8103130739 Forward* IE Enforcement Meeting Rept* 30-359/81-04, 
50-260/81-04 & 30-296/01-04 on 810211, re facility fire 
protection/prevention program. 

O'REILLY, J. P Region 2. Atlanta, Office of the Director. 01/03/03 
Ip 07912 06k. 


--0103130741 IE Enforcement Meeting Rept* 50-259/01-04,80-260/01-04 * 
30-296/81-04 on 010211. Area* di«cu**ed ;f ire protection 6 
prevention program at facility. 

MILLER, W. H Region 3. Atlanta, Office of the Director. 

CONLON. T. E. Region 2. Atlanta. Reactor Conttruetion l< Engineering 
Support Branch. 01/03/02 4pp. 07912:062. 


810316C883 Provide* *upp 1 *.m»nta 1 response to Suppl 4 to IE Bulletin 
00-17. "Failure of 76 of 105 Control Rod* to Fully Insert 
During Scram at DUR. “ Appropriate procedure, have been 
developed in response to bulletin. 

MILLS, L. M Tennessee Valley Authority 81/03/03. 2pp. 07718 ; 242 


)47 7 Forward* monthly -statu* rapt of work a* of 810301 r« IE 
itln 7<?-|4. "Unauthor \ x ad Protur»m«nt b Distribution of 
>3 ■ 

), L M IgnnGtiec Volley Authority 01/03/09 29pp 00037 173 


>635 Forward* IE lnsp flept* 30-299/80-47. 30-260/00-37 & 
?4/0O-4j on 001201-31 & nptlc* of violation 

j.fi C Region 2. Atlanta. Office of the Director 81/03/10 
07903 202 


140656 Notice of violation fro* in*p on 001201-31. 

Region 2. Atlanta. Office of the Director. 01/03/10. 2pp. 
>03. 204 


>40681 IE lnsp Rept* 90-239/00-47.30-260/00-37 t. 30-296/80-41 un 
! 20 1 - 3 1 None onp I lane e no ted : fa 1 1 urt to have toru* access 
eld plugs installed as required by safety analysis 
.L IVAN. ft. F. . CHASE. J w. Region 2. Atlanta, Office of the 
ettor OANCE.H C. Region 2. Atlanta. Reactor Operations 
;lear Support Drench 01/02/23 1 1 p p 07903:206. 


>080 Forward* IE lnsp Kept* 50-299/81-03.90-360/01-03 %, 
>6/01-03 on 010101-31 & notice of violation. 

I, R C Region 2. Atlanta. Office of the Director. 81/03/10 
00043 109 


170009 Notice of violation fron lnsp on 010101-31 

Region 2. Atlanta. Office of the Director. 0 1/03/10 2pp 

143. 191 


'70104 IE lnsp Repts 50-259/01-03.90-260/01-03 S. 90-296/01-03 on 
>1 01 -3 1 . None onp 1 1 anc » no t ad : »ec ondary containment not 
ntalned 1 radioactive contaminated laddor found In 

an area 

L IVAN. R F . CHASE. J U. . PAULK. O. I. Region 2, Atlanta. Office of 

- Director 81/03/09 lOpp 00049 193. 


>197 Forward* IE Info Notice 01-06, "F^IIuto of I IE Model K-600 
lit Breaker." No response retired. 

LLY, J.P Region 2, Atlanta. Office of the Director 01/03/11 
07960: 319 


>003 Forward* IE Info Notice Bl-05, "Degraded DC By* at 
ades. ” No response required. 

LLVi J P Region 2. Atlanta. Office of the Director. Ql/03/13. 


211 Respond* to IE Bulletin 79-10, "Audibility Problem* 
ntared on Evacuation of Personnel From High Noise 
. “ New Speakers having appropriate design S> power 
g In high noise areas will be installed by Feb 1902. 
i.L h Tennessee Valley Authority- 81/03/13 2pp 


044 Respond* to IE Bulletin 01-01. "Surveillance of Mechanical 
•r* * Ongoing lnsp in progress Requests exemption from 
testing until nett scheduled refueling outage. Estimate* 

300 manhours will be required to implement actions. 
i.L M Tennessee Valley Authority. 81/03/13 1 2p p 


924 EN-Bl-OlO.on 0 1 0320. no 1 1 C e of violation fc proposed 
itlon of civil penalties will be Issued Action based on 
ad noncompliance re fire protection program. 

R. 0. Director's Office, Office of Inspection and Enforcement. 
/17 ip. 


160 Responds to IE Bulletin 80-25. "Operating Problems W/Targst 
Safety Relief Valves at flWR*. " Thirty-nine OE two-stage 
t Rock valves in use Testing of valves will be 
ated during next refueling shutdown 

, L M Tennessee Valley Authority. 01/03/18 Opp. 08040:259. 


196 Discusses IE lnsp on 910106-09 & 20-23 & forwards notice of 

tlon L notice of proposed impg*ition of civil penalty 

0. V. Director's Office. Office of Inspection and Enforcement. 

/20. 2pp. OQ033 274. 

61166 Notice of violation & proposed imposition of civil penalties 
amount of *50.000 from in*p on 310106-09 L 20-23 Area* of 
compliance noted In fire protection program. 

LL0, V. Director's Office. Office of Inspection and Enforcement. 
/03/20 4pp. QQ035? 276. 


61177 Notice of deviation from lnsp on 810106-09 & 20-23. 
compliance noted' severe 1 doors in control bay portion of 
nt have not been changed to approved type fire doors & 
pproved valves provided for HPCI sprinkler sys. 

Director's Office, Office of Inspection and Enforcement. 
03/20. ip. 09033:200 


R Periodic opereting reports l* related correspondence 


0103030497 Forward* "Annual Operating Ropt.|90O " 

MILLS. L M Tenne«*ee Valley Authority 81/02/27 lp 07024 140 


- - 01030509 1 1 "Annual Operating Rapt, 1900 " 

* Tennessee Valley Authority. RH-0I-I-DF-1 01/02/27. 60pp. 

07024: 141. 


0103170946 Forward* monthly operating rept* for Fab 1901 

ABERCROMBIE. H Tonne* its Valley Authority 01/03/10. Ip. 
07933: 303 


- -0103 170550 Monthly Operating repts for F*b 1901. 

THOM, r Tennessee Valley Authority 81/03/01. 40pp. 07933-304. 


Q Reportable occurrence*. LER* 4 related correspondence 


0103240470 Forward* LER 80-096/03L-0. 

GREEN, H J Tennessee Valley Authority. 01/01/13 lp. 07904.329. 


--□103240494 LER 80-096/03L-0 on 001218. during ref uP 11 ng , d 1 es a 1 generator 
voltage available relay found dropped out. Caused by open 
wire In cable Cable replaced 

* Tennessee Valley Authority. 81/01/13. 2pp 07904 330. 


01 03240461 Forwards LER 0O-O37/O3L-O 

GREEN, H J. Tennessee Valley Authority 01/01/16 lp. 07984.325 


-0103240460 LER 80-057/03L-0 on 001223- c on t 1 nuous air monitor 
3-RM-90-25I declared i nop ereb 1 e. Cans ad by Improperly set 
detector high voltage Voltage reset to proper peak 6 
personnel cautioned 

« Tennessee Valley Authority. 81/01/16 2pp. 07904:326 


0103020524 Forwards LER 0 1 -OO0/O3L-O. 

GREEN, H J Tennessee Valley Authority. 81/02/24 lp. 07702 349 


--0103020520 LER 0 1 -008/03L-0: on B10202.RHR pump found inoperable Caused 
by loose pump 30 breaker trip adjustment nut & ad justment 
change. c au* ing breaker to trip free on attempting to close. 

Brseker rep lac ed - Ad jut tenant locknut tightness checks added. 

* Tennessee Valley Authority. 01/02/24 2pp. 07702; 350. 


8103040639 Forwards LER Bt-Q09/03L-0 

GREEN, h. J Tennessee Valley Authority. 01/02/27. lp. 0701 1 331 


—8103040643 LER 81-009/03L-0 on 810203. d less \ generator 3C failed to 
stop within appropriate time Diesel shut down & on attempted 
restart failed two out of three times Failure to stop caused 
by relay f a i 1 ur e. Cau %e of inoperabi 1 ity unknown. 

* Tennessee Valley Authority. 01/02/27. 2pp 07011:332. 


8103100900 Forwards LER 01 -01 0/03L-0 

GREEN. H J. Tennessee Valley Authority. 91/03/06. lp. 07362:306. 


—0103100516 LER 0I-OIO/O3L-O on 010213. drywtl 1 high pressure switch 
3-PS-64-58C found above Tech 8pec limit. Caused by setpoint 
drift. Switch recallbr 6 will be replaced. 

* Tennessee Valley Authority- 81/03/06 2pp. 07062:307. 


8103230792 Forwards LER 01-O12/O3L-O. 

GREEN, H J Tennessee Valley Authority. 81/03/13. Ip. 07974:043. 


—6103230790 LER 01 -01 2/03L-0- on 810224, scram discharge level switch 
(25 gallon) found O. 4% above setpoint during performance of 
Qt 4 t a- 0 Caused by model 8L-305-EI-X level switch, 

3-L8-0S-49E, setpoint drift. ©witch recallbr. 

« Tennessee Valley Authority 81/03/13 2pp. 07974:044. 


8103240940 Forward* LER 01-01 1 /03L-0. 

GREEN, H J. Tennessee Valley Authority. 91/03/10. Ip. 07904:350. 


--0103240549 LER 01-01 1 /03LrO: on 810224, coup 1 ing demage was found on 
3 DA RMOV Bd MO set. Caused by misalignment 6 lass of 
lubricant. Coup 1 ing teal found separated. MO set realigned, 
coupling replaced L all other set couplings repaired 
« Tennessee Valley Authority. 01/03/10. 2pp. 07984:359. 


DCCKEf 50-297 NORTH CAROLINA state UNlv PtLSTAR 
H Oer>«rel tofr»JPOn«»fCl 


8103030992 Forwards An end 
notice of issuance 4 i v# 
IPPCLITO* T A Operating 
0779S 016 


67 to License uri 
liability 
Reactors Drench 


ei/oi/no 


3pp 


9 1 031 706 22 A-vlies 0 f two organ 11 a 1 1 one I changes in Nuclear Engineering 
Ospt Pj Tyrlmt^ replete* TS Ellee'en as dept head P° 

Cockrell replaces J« Ochenncn a* Director 0 # Nuclear Reactor 
Program Requests appropriate changes to *alM"9 Jjj” . Q7 „. ... 

COCKRELL. R 0 North Carolina State U"iv 01/03/1? Ip 07925 166 


ii.erbllee for exposure values beyond currant Tech Spec 
IPPOLI TO- T A Operating Reactors Branch 2. 01/01/30 Spp 


0 Inspection report*. 


IE Bulletins L correspondence 


9103020156 Forwards IE Circular 01-02. ’Pec f or-renc e of NRC-Lictnstd 
Individuals While on Duty " No written response required 
O'REtLLr. J P Region 
Ip 07708 069 


2. Atlanta. Office of the Director 01/02/0? 


DOCKET 50-299 C03 P ER NUCLEAR STATION 


- -61 0303101 8 Safety evaluation supporting 
« Office of Nuclear Reactor TVeguUU 


Amend 67 to License OPR-46 
on. Director 01/01/30 3pp 


-8103031024 Notice of Issuance 4 availability of Amend 6? to License 

1 PPOLITO, T A Operating Reactors Branch 2 01/01/3 0 2pp 

07790 029 


F Security, medical- emergency 6 fire protection plans 


9103130132 Forwards Revision 10 to physical security plan Revision 
Withheld Tr»f I0CFR2 790> 

PILANT.J M Nebraska Public Power District 61/02/19 Ip 
07911 350 


0103190264 Ltr to all power reactor licensees w/plant* licensed prior 
to 790101 Forwards NRC position 6 request for add! info re 
safs shutdown capability for compliance u/80111? fire 
protection rule 

EI6ENHUT. D C Division 0 # Licensing 81/02/20 l3pp 


0103050649 Discusses emrgency preparedness meteorology program 
requirements- per i.UfiEG-0654 Methods to M used for 
meteorological program will not be detailed pending NRC 
c\er 1* icetton on requirements at worlshop* in Mar |90l 
PlLANT. J M Nebraska Public Power District 61/03/01 2p? 

07025 063 


8103120014 Ltr to all licensee, of op aral Ing p Unts. CP hO 1 d er . 4 OL 
applicants, eicept Indian Point 2 6 3- Hon J t* 2 4 '■ 

forwarding inadvertently oMtted pages from NRC 001222 
request for adrfl info re control of h »»vy Uadi 


6103090139 Forwards Tech Spec Page* 21 1 6 211a which wore omitted from 
010130 Amend 67 to OL Proposed amend pages inadvertently 

IPPOLITO. T A Operating Reactor. Branch 2 01/02/10 2pp 

07027 320 


— B103050143 Pages 211 6 2Ua omitted 
* Operating Reactors Branch 2. 


from 010130 Amend 67 to OL 
01/02/10 2p (i 07027; 330 


8103040956 Forwards revised NRC Region 4 organ! iatUn c har t. e f f ec t Ive 

SEVFRIT-K. v Region 4. Dallas. Office of the Director. Ql/02/17. 
2pp 0790 5:001. 


0103310336 Ltr to all licensees of operating plants S. holders of CPs 
forwarding NUREG-0696. "Functional Criteria for Emergancy 
Response Facilities “ Criteria describe acceptable method 
for meeting NRC requ i resents U/o end 
EI6ENHUT.D 0 Division of Licensing 01/03/03 6pp 


0103160669 Ltr to all operating plants 4 CP holders forwarding 
clarification of TMI Action Plan Iten III. A 1.3 ro upgrade 
of tr.etgeftcy support facilities Requost* confirmation within 
45 days that implementation dates will be met 
EIBENHUT. D. <?. Division oP Licensing 81/02/10. I2pp 


0100230120 Requests attention of schedule requirements for submitting 
plant t schedules per 10CFR50 48(« >(5> for Iteme III 0 4 
til J re fire prot ec t i on. A1 to requests etomptlon for safo 
shutdo'rfn capabilities 4 toll imp Usance t Ion schedule 
PILANT.J M Nebraska Public Power District 01/03/16 5PP 
07990 2B1 


0103250024 Ltr to all power reactor licensees 4 license applicants re 
NUREO-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of editing low flow controller 
EIBENHUT. D O Division oP Licensing 01/02/20 8pp 


0 Adjudicatory correspondence 


0103310426 Forwards mod of order for license mod. per util request 
Imp Unification date for automatic air headar dump t v t is 
changed from 010409 to 010426 Order Is being forwarded to FR 
for publication 

IPPOLITO. T A Operating Reactors Branch 2 61/03/10 2pp. 

0805? 296 


--0IO331O43? Ordar modifying 01010? order requiring automatic air heoder 
dump sys to be implemented by 810409 New Implementation data 
Is 010426 

EIBCNHUT.DO Division of Licensing. 01/03/10 3pp. 08039:296 


P Operating license stage documents 4 correspondence 


0100190732 Ltr* to all licensees of operating p lants- app M cants for 
OLs V holders of CP* re control of heavy loads Requests 
review par guidelines In NURE0-061 2 Forwards NRC position ro 
Interim actions & request for addl info 
E10ENHUT.DO Division of Licensing 60/12/22. 30PP 


6103190307 Ltr to all Ucenaeas of operating plants & applicants for 
OLi 4 holderi of CPs re program for environ qualification 
of saf atg-raUtad electrical equipment Items addressed 
involve cold shutdown- replacement parts 4 nl'REO- 0737 
EISENKUTrO © Division of Licensing. 01/Ol/t? 6pp. 


0103100409 Forwards Amend 68 to License DPR-46. *a Po ty evaluation 6 
notice of issuance 4 availability. 

IPPOLITO- T A. Operating Reactors Drench 2 01/02/23 2pp. 

07664 186 


- -8103100414 Amend 60 to License DPR-46- m«V Ing edmi n l e tra 1 1 ve changes 4 
Incorporating TMl-2 lessons learned Including emergency 
power sup p 1 y / 1 nad aqua to core coo 1 ing. valve position 
Indication 4 containment Isolation 

IPPOLITO, T. A Operating Reactors Branch 2. Ql/02/23 I7pp 

07064: 108 


•0103100417 Safety evaluation supporting Amend 68 to License DfTl-46 
• Office of Nuclear Reactor Regulation. Director 01/02/23 9pP 
07064: 209. 


0103100422 Notice of Issuance 4 availability of Amend 60 to License 
OPR -46 

IPPOLITO, T. A Operating Rest tors Branch 2 91/02/23 2pp 

07864: 210. 


8103130193 Forwards Amend 69 to License DPR-46 4 notice of Issuance 
4 availability. 

IPPOLITO- T A Operating Reactors Branch 2. 61/02/25. 3pp. 

07900: 332. 


--8103130200 Amend 69 to License OPR-46, requ i r l ng guard training & 
qualification plan implementation within 60 day* of 
Commission approval. 


0103240290 Ltr to all SNR licensee* forwarding Duppl 1 to generic IPPOLITO, T. A Operating Reactors Branch 2 01/02/25. 2pp. 

safety evaluation on BUR scram discharge sys. Summer 1 1 as 07900:335. 

re-aveluet Ion of interim measures recommended per 601201 
safety evaluation. 

EIBENHUT, D 0 Division of Licensing 01/01/23. 2pp. —0103130205 Notice of issuance 4 availability of Amend 6? to License 

OPR-46. 

IPPOLITO, T. A Operating Reactors Branch 2 61/02/25. 2pp. 

07900: 337. 


0 1 03230030 Hr to all licensee* of operating nuclear power plants t* 
applicant! for OLs (except 3t Lucie. Units I & 2) Requests 
util review to determine capability to .Tltigate station 
blackout event \ promptly implement emergency procedures 
E15ENHUT.DG Division oP Licensing BI/02/23 9pp 


0)03170225 Ltr to all DwR licensees (except Humboldt Day K LaCrosse) 
requesting review of A0ME Code Class 16 2 pressure boundary 
piping, safe ends & fitting natl per guidelines of end 
Revision 1 to wREG-0313 Model Tech Gpecs only et>c 1 
E1SENHUT.D 0. Division of Licensing 81/02/26 3pp 


-“9103 1 70266 Model Tech Specs Pages 3/4 0-3. 3/4 0-3. 3/4 4-7 l« 3/4 4-0 re 
surveillance requirements for A8ME Code Class 1.3 & 3 
components t RC6 operational leakage limiting conditions for 
operation l. surveillance requirements 
• Genera] Electric Co BJ /02/26 4pp 


□ 103050493 Foruard* revised response to NORCO -073 7. "C 1 ar i f | c a t i on of 
TMt Action Plan Requirement* " Response covers 1 tens 1 C 6. 

I! □ 3(PJ. II F IIP). IT A 3 3 K 11 K 3 27 

PtLAflT. JM Nebraska Public Power District 01/02/37 3pp 
07032 104 


BI03090490 Requests that refund of Class II fee for G00500 proposed 
change to ETS be applied directly as payment for 010223 
request for changes to E T B 

P 1 L ANT . J M Nebraska Public Power District 01/03/02 Ip 

07026 107 


0103120839 Forwards request for addl inPo re c antalnuecit purging during 
normal plant operation mechanical operability demonstration 
Info needed within 60 days to co^plote review of 791210 
corrm.l tmont to comply w/7*?0927 long-term requirement* 
iPP(]LlTO. T A Operating Reactors Branch 2 01/03/03 Spp 

079D3 043 


8 103160410 Requests revision of License DPR--46 to allow operation 
following sixth refueling Forwards 'Supplemental Reload 
Licensing Submittal for Cooper Nuclear Station 1. Reload 6.' 

Jan 1901. fr proposed Tech Specs changes 

PILANT.J. M Nebraska Public Power District 01/03/03 3pp 
07910 106 


--0103160423 Proposed changes to Tech Gpocs re operation following sixth 
i e fuel ing 

« Nebraska Public Power District 01/03/09 9pp. 07910 109. 


— 8103160420 “Supplemental Reload Licensing Submittal far Cooper Nuclear 
9t« 1 1 on l/nit 1, Reload 6 ” 

ZARO 18. W A . ENGEL. ft C General EloctMc Co YI003J91A17 
01/01/31 3 1 p p 07910 190. 


0103120022 Requests that 001219 commitments re OUR scram discharge sys 
be modified to comply u/ diver so instrumentation design 
O i ter 1 on. Response required within 30 days 

IPP0LITO. T A Operating Reactors Granch 2 01/03/06 2pp. 

07905.039 


0103120032 Forwards request for add! info re adequacy of station 
olectrlc distribution sys voltages per 790008 request 
Response required within 45 days 

tPPQLiTQ.T.A Operating Reactors Granch 2 01/03/06 4pp. 

07905. 041 


0103200100 Informs that staff functions of Region 4 reassigned, 
effective 010227 OL Madsen. Chief of Reactor Projects Branch, 
designated as principal contact fc recipient of 
correspondence re reactor const & operation activities. 

SEYFRIT.K. V Region 4. Dallas. Office of the Director. 01/03/09 
ip 07969 053 


0103190959 Forwards Class IT fee for extension of implementation data 
for NRC order re control rod driveline air header dump. 

PILANT.J. 11 Nebraska Public Power District. 01/03/10 Ip. 

07963: 007 


9103310004 I'tr to all licensees of operating plants, applicants for OLs 
holders of CPs forwarding 8ECY-01-119 re info necessary to 
establish environ qua J | f 1 cat ion of saf ety -related electrical 
equl pment. 

CIGENKUT.O 0 Division of Licencing. 81/03/10. 6pp. 


0103270099 Sum-nary of 010304 meeting w/Mark 1 owners group & GCT in 
Osthesda.MD re supplementary tests conducted In full-scale 
test facility L resolution of outstanding Mark I issues per 
NUftEO-0661 . 51 1 de presentation & list of attendees one 1 
0RIME8.C. I. Licensing Branch 3. 01/03/16. 5pp 


0103260939 Forwards updated list of metis needed for assessment of 
impacts of facility operation Requests that util provide 
contrac tor , Environ Science % Eng \ nee r i ng . w/ ova 1 1 ab 1 e items 
on 1 1st 

IPPOL I TO. T A Operating Reactor* Branch 2 81/03/18 3pp. 


0103310426 Forwards mod of order for license nod. per util request 
Imp l omen ta t ion date for automatic air header dump eye is 
changed from 010409 to 010426 Order )* being forwarded to FO 
for publication 

IPPQLITO. T A Operating Reactors Orench 2 01/03/10 2pp 

00099 296 


-0103310432 Order modifying 010109 order requiring automatic air hea< 
dump sys to he implemented by 010409 New implementation date 
Is 010426 

EI0ENHUT.D 0 Division of Licensing 01/03/10 3pp. 08059.290 


0 Inspection reports. IE Bulletins U correspondence 


0103230031 Forwards Qupp l 4 to IE Bulletin 00-17. ‘Failure of Control 
Rods to Insert During (icrsm at OUR '• Ur it ton response 
required 

8EYFRJT.K V Region 4. Dallas. OfPlce of the Director 00/12/10 
Ifi. 07970 025 


01030904*3 Forwards |E Bulletin 00-23. “Operating Problem* w/Target 
Rock Sa P o t ^ -Re 1 1 e f halves at OMRs “ Expended manpower 
estimates for ropt roview K preparation required per 
bulletin requested. 

SEYFRtT.W. V Region 4. Oallas. Office of the Director 00/12/19 
Ip 07047 292 


8103261091 Forwards fit-vision 1 to response to IE Bulletin 79-010. 
"Environ Qua ] ( f 1 c a t 1 on of Class IE Equipment.” Revision 
addresses resolution of outstanding issues U other NRC 
concerns & delotei unnecessary equipment from matter list. 

P 1 1 . ANT . J M Nebraska Public Power District. 01/01/29 750pp 

08030:001. 


0103200331 Forwards IE Circular 01-02. "Performance of NRC-LUonsed 
Individual* While an Duty ° No wrltton response required 
SEYFfUT.fc V Region 4, Dalles. Office Of the Director 01/03/09. 
Ip. 07966 274 


0103160309 Forwards IE Info Notice 01-03 "Checklist for Licensees 
Making Notifications of Significant Events in Accordance 
W/I0CFR90. 72. Mo response required 

BEYFRIT.K. V Region 4. Dallas. Office of the Director 01/02/12 
ip. 0792 1 330 


8103200E99 Forwards Buppl 9 to IE Bulletin 00-17. "Failure »P Control 
Rods to Insert During Scram at BWR. " to inform of action* no 
longer requited No written response required 

SEYFRlT.Vi V Region 4. Balias. Office of the Director 01/02/13. 
Ip 07967 226 


8103170097 Forwards It Circular 81-03. "Inoperable Seismic Monitoring 
Instrumentation " No re*ponse required. 

GEYFRIT.K V Region 4. Dallas. Office of the Director 01/03/02 
Ip 07939 181 


0103110770 Ac k receipt of 810206 ltr Informing NRC of steps taken to 
correct violations noted in IE Insp Rept 90-290/00-17. 
provides comments to be considered during revision of 
proc eduret 

MADSEN. 0 L Region 4. Dallas. Reactor Operations Nuclear Support 
Branch. 01/03/03 2pp 07076:350 


— 01031 10702 Responds to NRC 010119 ltr re violation* noted in IE Insp 
Rept 90-290/00-17 Corrective ac 1 1 on* . equ I pment control 
procedure will be revised to provide for Independent control 
of equipment tagging. 

P1LANT. J M Nebraska Public Power District. 81/02/06. 3pp. 
07076. 352. 


0103270300 Updates info re admittance of NRC personnel to facility. 
Forwards lists of regional inspector* N/o *nc3. 

8EYFRIT.lt V Region 4. Dallas. Office of the Director 01/03/03 
2pp 00044. 180 


8103160042 Forwards revised IE Bulletin 81-01. "Qurvel l tance of 
Mechanical Snubbers. '* ^/corrected Pages 9 & 6. Change In 
Identi f lea tion of facilities w/CPs to which bulletin 1* 
applicable does not affect util requirements 

0EYFRIT.H V. Region 4. Dallas. Office of the Director. 81/03/04. 
ip. 07914:201 


0103230170 Forwards IE Info Notice 81-07. "Potential Problem 
U/U* t er-9o I wb 1 * Puf9» Dam H #tls U**d Ojrlng Intrt Qa* 

Welding " No response required 

6EYFRIT.K V Region 4. Dill**. Office of t k .e Director 81/03/16 
Ip 07977 204 


0103310339 Ltr to all H( S mm of oper^i^ p.nU hoUer% of CP t 
forwarding NUREO-O 696. ‘Functional Criteria for en.rgancy 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirement* W/o end 

EJSENHUT.O 0 Division of Licensing G1/D3/05 bpp 


P Periodic operating reports l related c or r * spond enc a 


8103100190 Forwards addl Info re 
withheld iref 10CFR2 790) 
BUR8TEIN. 8 Wisconsin Electric 


safeguards contingency 
Power Co. 01 /03/06 


p lan. Enc 1 
lp 07067 298 


01O1O3Q49I Forwards ■'Annual Operating Rapt. 1900 " 

PlLAMf. JM Nebraska Public Power District 01/03/01 Ip 
07793:302 


• -8103030500 "Annual Operating R«pt<l90O 

* Nebraska Public Power District 01/03/01 I2pp 07799 303 


8103230164 Respond* to util 01O2IQ ltr re emergency response facilities 
at p 1 ant. Reques t s review of proposed facilities per eric 1 
NUREG-0696 Revisions expected re functions of technical 
support ctr «. emergency operations facility W/i» end 
9TELL0<V Director's Office- Office of Inspection and Enforcement 
Bt/03/16 lp 07996 072 


0103130375 Forwards "Semiannual Operating Rept Radioactive Effluents- 
Ju I -Dec 1900 “ 

PJLANT* J M Nebraska Public Power District 01/03/01 2pD 


—8103130379 -Semiannual Operating Rept Radioactive Ef f I uints. Ju I -Dec 
1980 * 

♦ Nebraska Public Fewer District 01/03/01 253?p 


9103090504 For war 6s monthly operating rept for Feb 1981 

LESSOR- L C Nebraska Public Power District. 81/03/02 lp 
07847 359 


--B103090506 Monthly operating rept for Feb 1981 

BALL IWCE8. P L Nebraska Public Power Djetrict 01/03/02 Spp 
07047 339 


--B103230I66 Burwrariies corments on emergency operation facility 
requirements as part of overall emergency preparedness 
upgrading Habitability requirements doomed inappropriate 
Suggests facility be located at site 

BUR8TEIN.S Wisconsin Electric Power Co 01/02/10. 3pp 
07996 073 


0103250393 Provides info re fire protection mode at facilities Items 
addressed water dan-age protec t Ion. f ir e barr i #r», vent i lat i on 
tys control c ab 1 es , d l e se 1 generator air intake structure t 
containment bldg fire stops 

FAY- C. W Wisconsin Electric Power Co 01/03/10. 9pp. 69144 109 


8103260697 Forwards fire protection exemption request. 

BURSTEIN, 8 Wisconsin Electric Power Co 01/03/10 lp. 00037:330 


8103260167 Forwards "NE Public Power Di str i c t- Cooper Nuclear Station 
Annual Environ Operating Rept. Vol U - Rad l o 1 og i c a 1 1 Env ir on 
Radiation Monitoring Program- Jan-Dee 1900 ” 

PILANT.J H. Nebraska Public Power District 01/03/13. lp 
08039 070 


0103260179 °N£ Public Power Di t tr 1 c t. Cooper Nuclear Station, Annual 
Environ Operating Rept-Vol II - Rad i o 1 og i c a I j E nviron 
Radiation Monitoring Program, Jen-Dee 1980 - 
MARTIN. J D. Teledyn* Isotopes 81/03/13 92pp. 08039:071. 


8103260770 Forwards "Annuel Environ Operating Rep t. Nonredi o 1 og U a I . 
Jen-D*C >900,- Vol I 

PJLANTtJ H Nebraska Public Power District. 01/03/18 ip 
08036 080 


—8103260779 Vol 1 to "Annual Environ Oparatlng Rep t. Nonrad 1 o 1 og 1 c a 1 - 
Jin-Osc 1900 * 

« Nebrasla Public Power District. 81/03/10 1 Op p 00036 001 


DOCKET 50-301 POINT flEACN NUCLEAR PLANT. UNIT 2 


F Security- medical, emergency fc fire protection plans 


0103240698 Approves 810120 request for ettenslon of date to Install 
emergency diesel generator remote panels for fire protection 
syt Fire detector installation dates meet requirements of 
BO 1 02 1 fire protection safety eva 1 ua t i on. FR notice encl 
DENTON, H R. Office of Nuclear Reactor Regulation, Director 
01/02/13. 3pp 07902.274 


—0103240702 Notice of extension until 811117 for installation of 
emergency diet#) generator remote panels for fire protection 

eye 

CASE. EG Office of Nuclear Reactor Regulation. Director 
61/02/13 tp 07903 277 


0103100264 Ltr to all power reactor licensees w/plent* licensed prior 
to 790101 Forwards NRC position 6 request for addl Info re 
safe shutdown capability for compliance «f/0Olll9 fire 
protection rule 

EI8ENWT- 0. Q. Division of Licensing Bi/02/30 13pp. 


0103090052 Forward* request for add! info re security guard training 6 
quel if Icetlon. Response requested within 49 days of receipt 
of ltr 

CLARK- R. A. Operating Reectors Branch 3 01/02/23 3pp 07092.166. 


6103090946 Responds to NRC 801021 L 010122 requests for addl info re 
fire protection safety evaluation tuppl.App R mod 
requirements are narrow in scope fc do not assure that 
Increased plant safety will be achieved. 

FAY- C. W. Wisconsin Electric Power Co. 81/03/02 30pp. 07840 209 


--8 103260667 Requests attention of echodule date* In new fire protection 
reguiatl ons. Requests exemption from requirement forbidding 
Shift supervisor to belong to fire brigade Provides baste 
for both requests 

BUflSTE IN, 8. Wisconsin Electric Power Co 01/03/10. 9pp. 

0Q037 331 


0103270430 Requests exemption Prom newly enacted fire protaction 
regulations, « stand ing implementation dates L deleting 
requirement that shift supervisor must be f|re brigade 
member. Schedule requirements are unrealistic & unattainable. 
BURSTE1N.8 Wisconsin Electric Power Co 01/03/10 9pp 
08044:138 


8103310210 Forwards change to modified amended security p lan. Cont lnued 
observation program replaces medical U psychological 
eva 1 uat 1 on . Enc 1 withheld iref 1GCFR2. 790) 

BURBTEIN. 8 Wisconsin Electric Power Co Hi/03/24. Ip. 00079 l 16. 


J. Insurance 6 indemnity information 


0103160724 Forwards Endorsements 6 to MEL I A U MAELU Binders ED-10 5. 19 
6 XB-18 t 19 respectively 

DUN0A8.W J. Wisconsin Electric Power Co. 01/03/09. Spp. 

07918: 299 


P Operating license stage document* L correspondence 


6103190732 Ltn to all licensees of operating p lan ts. epp 1 icon t» for 
OLft L holders of CPs re control of heavy loads Requests 
review per guidelines In NURE0-061 2. Forwards NRC position ro 
interim actions & request for addl Info. 
ei8ENHuT.D 0, Division of Licensing 00/12/22. 30pp 


8103190397 Ltr to all licensees of operating plants & applicants for 
OLe L holders of CPs re program for environ qualification 
of sa f et y-re la ted electrical equipment. Items addressed 
involve cold shutdown- rep iaeement part* & NURE0-0737 
ElBENNUT- 0. 0. Division of Licensing. 01/01/19. 6pp. 


8103120014 Ltr to all licensees of operating plant*. CP holder# & 0L 
app 1 icents- escep t Indian Point 2 l 3, Zion J J, 2 & TMt-1, 
forwarding inadvertent )y omitted pages from NRC 001222 
request for addl info re control of heavy load* 

EI8ENHUT. D. 0. Division of Licensing. 81/02/03. 6pp. 


8103300160 Ltr to all operating PWR licensees requesting info on 
aurlllary feedwater *y* seismic des Ign. Forward* request for 
eddl Info, list of actions requested of liter, sees w/o 
sals micel ly qualified ays & result* of NRC walkdouns. 

EISENHOT. D. 0. Division of Licensing 01/02/10. 13pp. 


0103090135 Responds to 010116 ltr re radiological health S. safety 
aspects concerning possible steam generator r ep iaeement. No 
alternatives affect kinds of routine radionuclides released 
Lists estimates of occupational radiation exposure. W/o encl. 

CLARK. R. A. Operating Reactors 8ranch 3. 01/02/11. 9pp. 07040:291 



PPLEft.J 0 Region 3. Chicago. Office of the Director 01/02/20 
p 07B63 229 


I 2 S 0 D 24 Ltr to all power reactor licensees b license applicants re 
fRE0-O619 criteria Footnote 2 in Table 2 contains error due 
leakage testing d e 1 e 1 1 on* . L i c en s ee nag submit analysis to 
stlfg use of stilting low flow controller 
eeHKJT.n Q Division of Licensing 01/02/20. Qpp 


Master list of electrical oqu 1 p met' t . c opponent evaluation 
worksheets b ivt condition profiles enc 1 

FAY. C. W Wisconsin Electric Power Co 01/01/30 I30pp 0797? 122 


8103020101 Forwards {£ Circular 81-02. "Performance of NRC-L 1 e eneed 
Individuals While o n Duty " No written response required. 

KEPPLFR. J 0 Region 3. Chicago, Office of the Director. 81/02/09 
2pp 07707 353 


103001*1 Forwards control roor habitability evaluation rept in 
ipf’nse to NURE0-0737. 'Clar i f icatin of TMI Action Plan 
quirttrents " Refs 001223 b 810109 responses. 

Y. C W Wisconsin Clec tr*C Power Co 01/02/23 15pp. 07793 180 


I0D06B9 Forwards addl Info for Tech Spec Change Request 2fi. re App J 

ntainment testing r e qu 1 r j.'ion t ft , p er 010127 request 

Y. C W Wisconsin Electric Power Co. 01/02/29. 6pp 07709.129 


230030 Ltr to all licensees of operating nuclear power plants b 
plicants for CLs (except St Lucle.Unllt 1 & 2) Request* 
il review to determine capability to mitigate station 
ackout event b promptly implement emergency procedures 
SENHUT. D 0 Oivision of Licensing. 81/02/25 3pp 


100*170 Discusses Nl/REG-0737 schedule requirements provided in 
ceneee 001223 ltr. in response to NRC request for 
ariflcatlon re accident non 1 1 or 1 ng * tra I n 1 ng for mitigating 
re damage b reactor vessel level sys 

V. C W Wisconsin Electric Power Co 01/03/04 2pp. 07069.060 


310004 Ltr to all licensees of operating p t ant *. ap f> 1 i c en t* for 01. s 
holders cf CPs forwarding SECY-Bt-119 re info necesserg to 
tebllth environ qualification of safety-related electrical 
ul pment. 

SENHUT.D 0 Division of Licensing. 01/03/10. 6pp. 


300177 Application for amend to License DPR-27, p ermi t t i ng waiver of 
op b governor valves test for Apr 1901. Valves last tested 
010300 Facility to be taken out of svc 010416 for 
fueling outage. Class 3 amend fee enc 1 

RBTE1N.8 Wisconsin Electric Power Co. 01/03/23 2pp 
093. 010. 


310473 Forward* procedures for hydraulic snubheT surveillance b 
stinfl'per 010313 request 

Y.C.W Wisconsin Electric Power Co 01/03/24 Ip 00062: 339 


03310475 "Hydraulic Snubber Surveillance & Maint Program . " 

* Wisconsin Electric Power Co 77/05/09 7pp 08062.336. 


03310479 "Unit 1 b Unit 2 Containment Hydraulic Hanger Insp " 
e Wisconsin Electric Power Co 70/10/09 7pp 00062:343. 


nspectlon reports. IE Bulletins t correspondence 


020690 Forwards IE I nip Reptft 50-266/00-23 b 50-30I/BO-23 on 
1217-18 Up noncompliance noted. 

ORELLl.O. Region 3- Chicago. Reactor Construction b Engineering 
pport Branch. 01/0 1/07 2pp. 07702:035 


0103040279 Forwards |E Info Notice 81-03. ’’Checklist for License** 
Making Notifications of Significant Events In Accordance 
W/10CFR50 72 " No written response required. 

KEPPLER, J 0 Region 3. Chicago. Office of the Director 01/02/12. 
2pp 0701 9 2 IB 


8103200039 Responds to IE Bulletin 81-01. "Surveillance of Mechanical 
Snubbers " No mechanical snubbers installed on safety- 
related sys Safety-related shock suppressors or snubbers 
installed ere hydraulic units. 

FAY. C W Wisconsin Electric Power Co 01/02/12. Ip 07972:075 


8103020061 Responds to 001210 & 23 ltr* 1, 001224 discussion re steam 
generator tube insp Corrects Item 4 of 001210 ltr re 
opsretfng conditions Results of next Insp should be 
submitted for review prior to plant startup. 

CLARK. R. A Operating Reactors Drench 3 01/02/13 3pp. 07769:022. 


81032402M Forwards l£ Insp Repts 90-266/81-01 l 90-301/81-01 on 
010102-30. No none omp I i enc e noted 

F. Region 3. Chicago. Office of the Director. 81/02/19. 
2pp 07900240 


--QI03240226 IE tosp Repts 90-266/81-01 b 50-301/01-01 tin 010102-30. No 
no nc omp 1 lance noted Major areas I n sp ec t »d: f o 11 owup on Items 
of none omp 1 lance, Opera t lonal safety verification b monthly 
maint observation. 

©ULOEMOND. W. 0 . HAGUE. R L. . WARNICK. R F Region 3. Chicago, Office 
of the Director Bl/02/13 iSpP 07980:242 


0103110307 Provides clarification of 810109 response to IE Bulletin 
BO-24, "Prevention of Damage Out to Hater Leakage Inside 
Containment," re Ins trumentat ion available on containment 
svc water piping 

FAY.C-W- Wisconsin Electric Power Co Bi/02/20 2pp. 07809: IBB 


0103160676 Forwards IE Info Notice 81-04, "Cracking in Mein Steam 
Linas. *' No response required 

KEPPLER. J- 0 Region 3. Chicago. Office of the Director Bl/02/27. 
Ip 07914 304 


0103170030 Forwards IE Circular 01-03* "Inoperable Seismic Monitoring 
Instrumentation. " No response required. 

KEPPLER* J 0 Region 3, Chicago, Office of the Director. 01/03/02 
2pp 07939: 157 


8103160038 Forwards revised IE Bulletin 01-01* "Surveillance of 
Mechanical Snubbers. “ w'c orroc ted Pages 9 & 6. Change In 
Identification of facilities u/CFt to which bulletin le 
applicable does not affect util requirements 

KEPPLER. J. 0 Region 3, Chicago, Office of the Oirector. OJ/O3/04. 
Ip 07919 030 


03020701 IE Insp Repts 90-266/00-23 b 50-301/00-23 on 001217-10 No 
none ompl lane e noted Major areas inspee ted: GA/OC program. IE 
Bulletin 79-03A activities b review b evaluation of 
nondestructive examination data b repts of inservice insp 
WARD. K D. Region 3* Chicago. Office of the Director 
DANlELBdN, 0. H Region 3. Chicago. Reactor Construction & 
Engineering Support Branch. 81/01/07. 9pp. 07782:037 


100605 Forwards IE Insp Repts 90-266/80-22 b 50-301 /BO-22 on 
1201-31 L notice of violation. 

1SHMAN, R F Region 3. Chicago, Reactor Operations Nuclear Support 
enc h 81/01/22 2pp 07062 138 


03100609 Notice qP violation from insp on 001201-31. 

HEIBHMAN. R. F. Region 3, Chicago, Reactor Operations Nuclear 
Support Branch. 01/01/22 Ip. 07062: 140 


B 1 03230823 Responds further to IE Bulletin 00-06* "Engineered Safety 
Feature (E6F ) Reset Controls 1 ' per NRC 010205 request. 

Describes control room ventilation eys mode b reset test 

result* Relay coll added parallel to solenoid valve 

FAY,C.Vl. Wisconsin Electric Power Co. 01/03/10. 2pp. 07978: 305. 


8103200371 Forwards IE Info Notice 81-06. "Failure of ITE Model K-600 
Circuit Breaker. " No response required 

KEPPLER. JO Region 3, Chicago, Office of the Director. 01/03/11. 
2pp. 07972- 121 


8103200604 Forwards IE Info Notice 81-OS. "Degraded DC 6ys at 
Palisades. " No action required. 

KEPPLER. J O. Region 3, Chicago. Office of the Director. 91/03/13. 
2pp. 07966:118. 


0103200349 Forwards IE Info Notice 01-07. "Potential Problem 
U/Water-Bo lub la Purge Dam Ma l 1 t Used During Inert Oas 
Welding " No response required. 

KEPPLER* J Q Region 3. Chicago* Office of the Director. 81/03/16. 
2pp. 07966:314. 


0103360461 Forward* |E 
810210-13 4 nonce ot 
(ref ICCFR3 79D) 
NOflELtUS.C E He; » O n 

Ip OQC40 032 


Imp Rep t « 90-306/81-03 4 50-301/81-03 on 
violation Notice of violation withheld 

3. Chicago. Office of the OJrector 01/03/16 


J Insurance 4 indemnity information 


0103060345 Forward* Endorsement 4 to 
FIELDER. J MeriF 4 I'cLennan. Inc . 
Dlv 01/01/28 3p P 07040 239 


MAEUU Binder XU-33 
H i H Nuclear Consul tants. Inc 


--8103260474 IE Imp Rept* 50-206/01-03 4 50-301/01-03 on 810210-13 
Detallt withheld <ref 10CFR2 790> 

CREED, j R Region 3. Chicago. Safeguards Branch MADE DA. • J 
Region 3, Chicago- Office of the Director 01/03/10 Ip 
08040 034 


r Periodic operating reports l related correspondence 


8103130268 " Seftiannua 1 Monitoring 
• Wisconsin Electric Power Co 


Re p t. Ju 1 “Dec 1980 ’’ 

90/12/31 1 4pp 07907 0 90 


8103110451 Forward* Endorsement 5 to 
FIELDER. J Marsh t McLennan. Inc . 
01 v 01/03/06 3pp 07SR2 \*5 


MAELU Binder XB -35 

11 K M Nuclear Conoul tant a, 


P Operating license stage document* 4 c ort 09 p ond«n« a 


8010230509 SuTiiar v of 800021 meotlng w/fliu reactor ounsrs group 
abnormal transient operating guidelines 0£3 

VISSI^O. 0 Operating Reactors Branch A 00/09/30 29pp 


0103090629 forwards ‘Semiannual Monitor i«g Rtpt.Jul-Dec 
plant releases. ntw fuel receipts* environ radiological 
rroni coring 4 leak testing cf sources 

FAY. C W Wisconsin Electric Power Co 81/02/27 Ip 


1930 " Concerns 

07848 2Q9 


8103190732 Ltrs to all licensees of operating p 1 ant s . ap p 1 1 c ant s for 
OLs S* holders of CPs re control of heavy loads Requests 
review per guidelines In NJREG-0612 Forwards NRC position re 
interim actions L request for add! inPo 

EISENHUT.D 0 Division of Licensing 00/12/22 30pp 


- -8103Q90636 ■‘Sec* i anr.ua 1 Monitoring Rept, Jul-Dsc 1980 ‘ Concerns plant 
releaess-nSu fuel r sc e i p t s . envi r cn radiological monitoring 
4 leak testing cf sources 

* Wisconsin Electric Power Co 81/02/27 4 1 pp 07840 240 


0103100331 Forwards "Annual Results 4 Oata Rept I960 ■’ 

FAY. C W Wisconsin Electric Power Co 81/02/27 ip 07864 225 


--0103100335 “Annual Result* 4 Data Rept. 1900 • 

* Wisconsin Electric Power Co 01/02/27 95pg 07064.227 


8101150319 Discusses followup study re degradation of internal 
appurtenances in LWR piping during normal plant operation 4 
potential effects when degraded «p pur t enanc os are eubj to 
accident loads Recommends broad review of recurrent problemo 
BROWN. E J Director's Office 00/12/24 4pp 


R 1 0319D3B7 Ltr to all licensees of operating giants 4 applicants fur 
OL* t holders of CPs re program for environ qualification 
of safety-related el®ctrical equipment Items addressed 
involve cold shutdown, rep lacement parts 6 NUREG-0737 
EIBENhUT.D 0 Division of Licensing 01/01/19, 6pp 


8103170320 Forwards monthly operating rept* for Fed 1981 

FAY, C W Wisconsin Electric Power Co 01/03/10 ip 07923 311 


■0103170324 Monthly operating repts for Feb 1981 

FAV.C W Wisconsin Electric Power Co 81/03/04 Bpp 07923 312 


01O312OO1A Ltr to all licensees nf operuting plants. CP holder* 4 CL 
applicant)), except Indian Point 2 4 3.7ton 1 6 2 & IH1-I* 
forwarding Inadver t®nt ly omitted pages from NRC 001222 
request for eddl info re control of heavy loads 
El BENHl/T. D. O Division of Licensing 01/02/03 fapp 


V Operator E lialnatiftM 


0103090370 Responds to N0RE0-O737 re qua l l f 1 1 a 1 1 on L training of duty 4 
call technical advisor Compares facility training program 4 
Inst of Nuclear Power Operations document Sections 504 
6 0 Training program lo be co-pleteu by 810301 

FAY. C w uitccnstn Electric Pother Co 01/02/26 4pp 07830.126 


“-0103090374 "Duty Technical Advisor Training Program " 

* Wisconsin Electric Power Co. 01/02/13 10pp. 07030 130 


0103300160 Ltr to all operating Pi«R licensees requesting info nn 
auxiliary feedwater sy* seismic design Forwards request for 
eddl info. list of actions requested of licensee* w/o 
seismlcally qualified *ys 4 results of NRC waUdowns 
E 18 ENWOT , D 0 Division of Licensing 81/02/10, 


0103160669 Ltr to all operating plants 4 CF holders forwarding 
clarification of TMl Action Plan Her' III A 1 J re upgrade 
of emergency support facilities Requests confirmation within 
43 days that Implementation dates will be met 
EISEW-JT . 0 . G Division of Licensing Ql/02/10 I2pp 


DOCKET 30-302 CRYSTAL RIVER NUCLEAR PLANT. UNIT 3 


F. Security, medical, emergency 4 fire protection plans 


8100100264 Ltr to all power reactor licensee* w/plants licensed prior 
to 790101 . Forwards NRC position 4 request for eddl info re 
safe shutdoun capability for compliance w/&0ll\9 fire 
protection rule 

E1SENHUT. D.Q 0 1 vi * 1 on of Licensing 01/02/20. 13pp 


0103030747 Requests delay until 010419 to respond to ARC 010130 request 
for addl Info re safeguards contingency plan at facility. 

BAYWARD-P Y Florid* Power Corp. 81/02/ 24. Ip. 07 796 077 


9103100105 Requests that enc I emergency planning info bt made publicly 
available W/o enc 1 

50UDER. J L Division of Rules and Records 01/02/27. Ip. 

07033 177 


0103310330 Ltr to all licensees of operating plants 4 holders of CP* 
forwarding NURC0-O696- "Func t i one 1 Criteria for Emergency 
Response Facilities. " Criteria describe acceptable method 
for meeting NflC requirement* W/o and 
EIBENHUT. D 0. Division of Licensing 0 1/03/05 6pp 


01O312OBM Forward* request for addl info rt 790017 physical security, 
training 4 qua 1 i f I ca 1 1 on p Ian. Response required within 
30 days Info request withheld (ref IOCFR2 79Q> 

REID. R W Operating Reactors Branch 4 81/03/06 2pp 07903013. 


0100230649 Forwards plan 4 schedule for achieving compliance w/new fire 
pfotoetton guidelines. 

0AYNARO, P Y Florida Power Corp. 81/03/19. 0pp 07977:001. 


8103250024 utr to all power rose tor liconsaes 4 license applicants vo 
NUR EO - 06 1 9 criteria Footnote 2 in Table 2 contains error due 
to leakage tasting deletions Licensee may submit analysis to 
justify use of existing low flow controller 
EISENHUT.D 0 Division of Licensing 01/02/20 0pp. 


8103060300 Requests commitment to perform surveillance of fuel assembly 
holddown springs in core during next refueling outage 4 
to ropt any spring failures noted Commitment should be 
submitted within 30 day* 

REID.R W Operating Reactors Branch 4 01/02/23 2pp 07G36 354 


01031 10423 Forwards "Partial flavlow. Equipment Evaluation R»pt by Dfc of 
Nuclear Reactor Regulation for FL Power Corp. Crystal River 
Unit 3." Written response required 

NOVAK. T M Assistant Director for Operating Reactor* 01/02/23 
3pp 0788 4. 029. 


0103110429 “Partial Rov 1 ew. Equ 1 pmen t Evaluation Rept by Ofc of Nuclear 
Reactor Regulation for FL Power CQrp.Cryetal River Unit 3 " 

• Office of Nuclear Reactor Regulation. Director 01/02/23 
23pp 07804 032. 


6103090699 Generic ltr to all B&W licensees re capability of small 
break LOCA model to predict small break b ehavi ur. Poe t- tas t 
evaluation* of L-4-1 4 6-07-iOD predictions requested for 
submittal by 810401 

REID.R W Operating Roactors Branch 4. 01/02/24. 3pp. 07044:233 


9103120408 Forwards draft environ protection plan.Amand 37 to License 
OPR-72 4 notice of issuance 4 availability 

REID. R. W Operating Reactors Branch 4 81/02/2S. 3pp 079 OS. 193 


--01 03120490 Draft environ protection plan ( nonrad 1 o 1 og 1 c a ] > for 
facility 

* Florida Powar Corp. 81/02/25 12pp. 07903 196. 



onfltct u/neji FPA environ study requirement* 

£10. R w Operating Reactor* Branch 4 81/02/29 i7pp 

17903 230 


3120496 Notice of Issuance t availability oR Amend 37 to Licence 
PR- 72 

ElD.R U Operating Reactor* Branch 4 01/02/25 2pp 

•7903 224 


30030 Ltr to all license©* of operating nuclear poutr plants & 
llcant* for 01. s (except St Lucie. Unit* I 6 2) Request* 

1 review to determine capability to mitigate station 
c k out event S> promptly implement emergency procedure* 

ENM'JT.O 0 0 1 v I * 1 on of Licensing 01/02/23 3pp. 


10176 Forward* Q10109 request for add l info re 06W 177-FA owner* 
ups submittal on ©symmetric LOCA loading Response should 
submitted within 60 days 

O.RW Operating Reactors Branch 4 01/02/26 2pp 07004 290 


30013 Generic Ltr 01-06 to all CP holders 6 OL applicants re 
FR90 71(e). "Periodic Updating of TSAR*. " effective 
722 Info re FSA'l legal s ta tu t ■ f orna t A content enc I 
ENHUT.O 0 Division of Licensing 01/02/26 lOpp 


10701 Forwards request For add] Info re NUREQ-073I . 1 tern II K I 2 
emergency feedwater upgrade Util must verify rated 
acity & design recirculation flow rate of emergency 
d water pump* 

D. R W Operating Reactors Branch 4 01/02/27 4pp 07077 324 


20229 Ac k receipt of 000211 response to 790021 info request to 04.U 
c tor owners group Requirements of TMI Action Plan Item 
K 2 19. 'Oenchiiark Analysis of Sequential Auxiliary 
dwater Flow" fulfills request Safety evaluation end 
D. R. W Operating Reactor* Branch 3 01/02/27 2pp 


3120249 Safety evaluation re Item II K 2 19 "Benchmark Analysis of 
equential Auxiliary Feedwater Flow’ for BUJ reactor plants 
ntent of Action Item II K 2 |9 accomplished & results 
rovided by CHAFT-2 similar to TRAP-2 program 

Office of Nuclear Reactor Regulation, Director 01/02/27 2pp 


20296 Ac k receipt of 800205 response to 790021 info roqueat to BAW 
c t or owner* Requirements of TMI Action Plan iten 
A 2 19. " J enc hma r k Analysis of Sequential Auxiliary 

dwater Flow.’ fulfill* request Safety evaluation enc I 
D- R W Operating Reactors Branch 3 01/02/27. 2pp 


3 1 20330 Safety evaluation re TMI Action Plan Item II K 21 19. 
Benchmark Analysis of Sequential Auxiliary Feedwater Flow" 
or BAN plants Intent of Action ften II R 2.19 accomplished 
results provided by CRAFT-2 similar to TRAP-2 program 
Office of Nuclear Reactor Regulation, Director 81/02/2? 2pp 

/ 

20709 Discusses compliance w/TMl Action Plan Item II K 2 19. 
nchmark Analysis of Sequential Auxiliary Feedwater Flow " 
e rigorous assessment is being performed under item 
A. 3. 30 IVsm. is resolved Safety evaluation encl. 

D,R W. Operating Reactor* Branch 4 01/02/27 2pp 


90193 Notification of 010402-03 meeting w/BAW owners group tn 
h g « dd. MD to discus* response* to NRC 010109 ltr re 
tuna trie LOCA loading* 

BIN0,0 Operating Reactors Branch 4. 01/03/02. 2pp 


90293 Resubmits overslie drawing re proposed alternate safe 

tdoun capability nod Aperture card in PDR 

MAND.P V Florida Power Corp 81/03/02 Ip 07046 220 


20261 Ac V receipt of 800630 response to 790821 Info request to DAW 
[tor owners group. Requirement* of TMI Action Plan Iten 
*. 2. 19. "Benchmark Analysis of Sequential Auxiliary 
luster Flow," fulfills request Safety evaluation encl. 

D. R W Operating Reactors Branch 4 8J/03/02 4pp. 


3120270 Safety evaluation re TMI Action Plan Item II K 2 19. 
3enchmark Analysis cF Sequential Auxiliary Feedwater Flow " 
xtent of Action Item II K 2 19 accomplished A results 
rovided by CRAFT-2 similar to TRAP-2 program 

Office of Nuclear Reactor Regulation. Director. 01/03/02. 2pp 


b0903 Forward* Tech Spec Change Request 91, Revision 2 which 
xrsede* 000423 submittal re org an 1 1 a 1 1 one 1 changes, 
tlflcate of 8vc encl 

vlARD, P Y. Florida Power Corp. 01/03/03- 6pp 07037 200 


# Florida Power Corp 81/03/03 7pp 07837 294 


0103060312 Application for amend to License DPR-72 changing Tech Spec* 
to reflect change* in offsite organiiation fer facility mg t 
A technical sup p o r t Cer t 1 f i c a t e of Bvc encl. 

BAYNARD. P Y Florida Power Corp 81/03/03. 6pp 07037 280 


--0IO3O6O514 Revised Tech Specs re facility organisation 
- Florida Power Corp 01/01/03 2p; 07037:206 


0103100387 Provides submittal schadulos for proposed upgrade to 
emergency feedwater *y s . NURE0-O737 Item J| F. 1 2. in response 
to NRC 810128 ltr 

BAYNARD. P Y Florida Power Corp. 01/03/03 2pp. 07067 24 7 


8103170390 Forwards safety evaluation re Till Action Plan Item 
II K 2 19, "Benchmark Analysis of Sequential Auxiliary 
Feedwater Flow" for HAW reactor plants. Util found In 
compliance j/iterr 

RE10.R W. Operating Reactor* Branch 4 01/03/04 2pp 07923 246. 


8103170671 Safety evaluation re Till Action Plan Iten II K 2 19, 
'■Benchmark Analyst* of Sequential Feedwater Flow" for OVW 
reactor plants 

* Office of Nuclear Reactor Regulation. Director 01/03/04. 2pp. 
0 7929. 248 


8103110699 Bubmits Nuclear Safety Task Force r ec omnenda t i on « which will 
be resolved in 1981 Schedule A resources estimate 1981 for 
resolution of recommendat ions in Category 7 will be 
submitted by 010417 

BAYNARD. P y Florida Power Corp 01/03/06 4pp 07B0S 047 


Q 103 1 20301 Responds to NRC 010223 ltr requesting review of d ef 1 c 1 enc 1 o« 
re environ qualification of so f e ty -re I at od electrical 
equipment Continued operation i* safe A warranted. 

HANCOCK. J A Florida Power Corp 81/03/06 3pp 07900.343. 


0103310004 Ltr to all licensees of operating p lants, app l leant* for OLs 
A holders of CH* forwarding BECV-01-119 re info necessary to 
establish environ qualification of saf p t y - r e 1 e ted electrical 
equ t pnent 

EI8FNHUT, D 0 Division of Licensing 81/03/10 6pp 


0103170460 Notifies that util will provide formal response to NflC 
010109 request for addl info re BAN 177-FA owner* group 
generic submittal on asymmetric LOCA loading* by Jul 1901 
BAYNARD, P y Florida Power Corp 81/03/11 2pp. 07934 341 


8103310392 Submit* result* of study conducted by util A 0 J.W re nuclear 
instrumentation Induced error transient* Induced flux 
measurement print doe* not compromise safe operation of 
fee ll ity. 

BAYNARD. P. Y Florida Rower Corp 01/03/20 6pp 08073. 163 


0103270604 Inform* that BAN owners group submitted DAW-131 IP, 
"Irradiation-Induced Reduction in Charpy Upper Bhelf Energy 
of Reactor Vessel Welds" to fulfvll submittal requirement* 
of lOCFRSO.App 0 

PAflKER.W. O Duke Power Co 01/03/23 Ip 


■0103270693 Forwards GAW-I911P. I r rad la t i on- Indue ed Reduction In 
Charpy Upper Shelf Energy of Reactor Vessel Welds " 

Describes implementation predictive methodology to determine 

sve Ufa of reactor vessels w/o encl 

TAYLOR, J H Babcock AWilcoi Co 01/03/13 2pp 


Q Inspection reports, IE Bulletins A correspondence 


0103060293 Forwards IE Mg t Meeting flept 90-302/80-37 on 001030 

O'REILLY, J P Region 2. Atlanta, Office of the Director. 01/01/30 
Ip. 07837.001 


— 0103060303 IE Mg t Meeting Rept 90-302/80-37 on 001030 Util performance 
considered aec eptab 1 e. Major areas d 1 *c u« ted ' re «Ul 1 1 of NRC 
evaluation of util regulatory performance aft concluded in 
systematic iiieumsnt of licensee performance program. 

LEWIS, R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch. 01/01/26. 9p p 07037: 002. 


8103020193 Forward* IE Circular 81-02, "Performance of NRC-Licensed 
Individuals While on Duty " No written response required 
O'REILLY, J.P Region 2, Atlanta, Office of the Director 81/02/09 
Ip. 07783:301 


01050-10743 A C i receipt of 03J3OS L undated Itrs informing URC of steps 
iaten to correct violation* noted In IE In*? Rept 
50-302/83-36 „ _ , 

MURPHY. C £ Region 2- Atlanta. Reactor C on* t r uC 1 1 on N Engineering 
Sjpport Branch 0[/O2/G9 Ip 07012 1*2 


~01O3U<WO5 Respond* to NRC 910129 Itr re violation* noted in IE Inop 
R«pt 30-302/80-38 Corrective action* Vnu*u*l Operating Event 
Rapt BO-12 written, evaluating incident & recommending craft 

HANCOCK- J A Florida Power Corp. 81/02/29 3pp 07919 079 


--9103040747 Suppl ( reepon.e to NRC 831112 Itr re violation* noted in IE 
Imp Rept 30-332/80-36 Corrective action* all plant 
personnel a«*iseC by ®gt m««vg that all plant procedure* 

thall he strictly adherad to 

HANCOCK, j A Florida Pcjer Corp 01/02/09 Ip 


07B12 143 


-*8103040752 Ac V receipt of BO1203 Itr inforr-mg NRC of *tep* taken to 
correct violation* noted in IE ln»p Rept 50-302/80-36 
Supplemental retpome by B10L20 

hjfiPhY.C E Region 2, Atlanta. Reactor Conduction t Engineering 
Support Branch 91/01/05 Ip 07812 1*4 


-9103040759 Respond* to NRC BOl 1 12 Itr re violation* noted in IE Jnsp 
Rept 90-302/80-36 Corrective action* iome survey worksheet* 
investigated all recoverable worksheet* filed w/data 
theiii Personnel admonished to follow procedure 
HANCOCK. J A Florida Power Corp 03/12/05 2pp 07012 145 


--0(05040762 Forward* IE ln*p Rept 50-302/80-36 on B00929-1001 t notice 
cf violation 

KURPh/.C E fiegicn 2. Atlanta. Reactcr Construction t Engineering 
Support Brarch BO/tl/12 ??D 07012 147 


--8103040766 Nctlce of violation from insp on 600929-1001 

* Region 2- Atlanta. Office of the Director 90/11/07 2pp 
07BI2 149 


- - 01031 60907 Forward* IE In*P Rept 50-302/60-38 on 001004-1103 L notice 

uewia°R a c! 0n Region 2. Atlanta- Reactor Operation* Nuclear Support 
Branch. Q1/DW29 2pp 07915 070 


--610316D909 Notice of violation 
* Region 2. Atlanta. Office 
07913 080 


from in»p on 801004-1103 

of the Director m/Ol/07 2pp 


- -81 03 1 6091 1 IE Jnsp Rupt 30-302/00-33 on 001004-1103 Noncompliance 
noted reactor bldg purge not secured during i nop erab i 1 1 1 y of 
monitor L reactor Oldg purge valve* not deactivated 
following closure „„„ . ^ 

STETKA. T F , 8H1TH.0 w Region 2, Atlanta. Office of the Director 
MARTIN. R D Region 2. Atlanta. Reactor Operation* Nuclear Support 
Branch 81/01/07 I3pp 07915 002 


0 10G2002 70 Forward* IE Info Notice 01-06- 
Circuit Breaker 1 ' No response required 
OT.EILLY.J f* Region 2. Atlanta. Office 
]p 07969 013 


"Failure of I TE Model K-6Q0 
of the Director Ql/03/11. 


0103190680 Forward* IE Info Notice 01-05. 'Degraded DC 0y% at 
Palisades' No response required 

O'REILLY. J P. Region 2 . Atlanta. Office of the Director 81/03/13 
Ip 07965 286 


- -6103040/70 IE Ir*p Rept 50-302/00-36 on 600929-1001 Noncc-pllance 
noted failure to perform done surveillance 6 tendon 
surveillance in accordance w/pr o« edur e * 

LENAHAN. J J Region 2 Atlanta. Offlte of the Director 

CQ^-ON- T E Region 2 Atlanta. Reactor construction l Engineering 

Support Branch. 00/11/07 6pp 07B12 l SI 


8103040133 Forwards IE Info Notice 01-03. "Checklist for Licensee* 
Making Notification* of Significant Event* In Accordance 
H/ 10CFR50 72 •* No written respon*c required 

O'REILLY, j p Region 2, Atlanta- Office of the Director BJ/02/12 
Ip 07019 335 


G 103040104 Advises that auiiliary bldg fire uater supply has teen 
rt-evaloated Necessary hookups far odd l fir® water supply 
line from control cc^plet will be provided Implementation 
schedule will be determined after evaluation 

HANCOCK. J A Florica Power Corp 01/02/13 Ip 07009 295. 


* -8(030401 1 1 Forward* IE Insp Rept 30-302/30-40 on 001202-05 No 
nonccrtpl 1 ance noted 

MORPH/. C E Region 2. Atlanta. Reactor Construction 1 Engineering 
Support Branch 01/02/09 2pp 07009 296 


8103310796 Ack receipt of 000225 Itr informing NRC of stop* taken to 
correct violation* noted in IE Jn*p Rept 90-302/00-4 1 . 

LEWIS, R C Region 2, Atlanta. Office of the Dlroctor 01/03/23. 
Ip 08062 293 


--01O331OGO7 Forwards IE Insp Rept 30-302/00-41 on 801207-13 U notice 
of violation Notice of violation withheld <r«f I0CFR2 790). 
KENNA.W Region 2. Atlanta. Safeguards Oranch 01/02/03 2pp 
O0C62 294 


--81 03310020 IE Insp Rept 50-302/00-41 on 00 1207- 1 3 None omp 1 1 anc e noted, 
tntrustnn detection sys unable to detect penetration at two 
location* t failure to tost alarm tone Detail* withheld 
iref 10CFR2 790) 

MOORE. D E . HOWELL. J C . MCOUIRE- D R Regian 2. Atlanta, Office of 
the Director. 01/02/02 2pp 06062 296 


P Periodic operating report* !« related correspondence 


0103030040 Forward* effluent V waste disposal semiannual rept for 
Jul-Oec 1900 

HANCOCK, J. A Florida Power Corp 81/02/27 Ip 07790 112. 


— 0103040120 IE Insp Rept 50-302/00-40 on 001202-03 No none onp 1 i anc e 
noted Major area* inspected ftra protection l prevention 
MILLER. W H Region 2- Atlanta. Office of the Director 

CDNLQN. T E Region 2. Atlanta. Reactor Con* true 1 1 on 6 Engineering 

Support Branch 01/02/09 ilpp 07809 296 


8103060247 Respond* to IE Bulletin 61-01. "Burve i 1 1 anc e of Mechanical 
Snubber* “ No rpchanical snutteft in u*e or planned for use 

at facility 

BAVNARD.P Y Florida Power Corp 81/02/19 2pp 07039.313 


0103160722 Forward* l£ Info Notice 01-04. Cracking In Main Steam 
Line* 11 No response required 

O'REILLY, J P Region 2 Atlanta, Office of the Director SJ/02/27 
ip 07914 105 


0103160645 Forwards IE Circular 01-03. "Inoperable Bonnie Monitoring 
Instrumentation " No response required 

O'REILLY, J P Region 2. Atlanta- Office of the Director Bl/03/02 
Ip 07917 114 


0103170059 Forward* revised IE Bulletin 81-01. "Surveillance of 
Mechanical Snubber*, ” u/corrected Page* 5 L 6 Change in 
identification of facilities w/cP« to which bulletin l« 
applicable does not affect util requirements 

O'REILLY. J P Region 2. Atlanta. OffUe of the Director 01/03/04 
Ip 07939. 183 


0103160903 Ac k roreipt of 810225 Itr Informing NRC of steps taken to 
correct violation* noted in IE Insp fttpt 50-302/00-39 
LEWIS. R C Region 2. Atlanta. Reactor Operation* Nuclear Support 
3rench. 01/03/09 Ip. 07915 074 


0103030047 Effluent & most® disposal semiannual rept for JuJ-Dec 1980 
* Florida Pg-wer Corp 01/02/20 62pp 07790 113 


8103040599 Forward* ‘Annual Operating Rept, 1900 11 Include* personnel 
eipoture. reac tor vessel matl surveillance capsule*, 
production facility change*, test* & experiments & steam 
generator in»orvice insp 

BAYNARO. P Y Florida Power Corp. 01/02/27. 2pp. 07017:001. 


— 0103040594 "Annual Operating Rept. 1900 " Include* personnel exposure, 
reactor vessel matl surveillance c ap * u 1 e*. produc 1 1 on 
facility changes, tee t* 6 experiments L steam generator 
tniervlce Insp 

* Florida Power Corp. 81/02/27 62pp 07017; 003 


R103230737 Forward* monthly operating rept for Feb 1901 

BAVNARD.P Y. Florida Power Corp. 01/03/13. 2pp. 07974; 137. 


--0103230739 Monthly operating rapt for Feb 1901 

CULVER. M. W Florida Power Corp. 01/03/02. 4pp. 07974; 139. 


6. Reportable occurrence*, LERe l related correspondence 


6103060016 RQ on 001215. while investigating source of leakage in 
southvost corner of plant beam. Fire 6vc Valve F9V-I07 was 
closed for approx 2-h Continuous fire watch was not 
established within 1-h. Detailed rept to follow. 

POOLE. D C. Florida Power Corp 80/12/13. ip. 07386:001. 


0103090910 Forwards LER 01 -003/01 T-l . 

HANCOCK. J. A. Florid* Power Corp. 81/02/27. Ip. 07843: 299. 


--8I03090513 LER 01-003/01T-I on 810 1 29. c ont« 1 nnjn t isolation valve* 
AHV-iC A. 10 found Inoporable due to excessive leakage during 
tufvpi l lane b test Caused by low ambient t o rr p effects during 
purge conditions Design change implemented 

HERNANDEZ. V. A Florida Power Corp 01/02/2? 2pp 07043 300 


0103090330 Forward* LER 01-OO0/O3L-O 

HANCOCK. J A Florida Pouer Corp 81/03/04 Ip 07045 26 0. 


•0103090333 LEH 01-OO0/O3L-O on 810204, dur I ng charcoal t e * 1 1 ng , p i 1 ter 
tys AHFI.-2D methyl Iodide removal efficiency was 92 147.. 

Caused by atmospheric pollutant* 6 normal air flow Charcoal 
cell* replaced u'neui Impregnated charcoal 

HERNANDEZ. V A Florida Power Corp 81/03/04. 3pp. 07045 2M 


81O31I055I Forwards I.ER 01-Oll/OlT-O 

HANCOCK. J A Florida Pokier Corp 81/03/06 Ip 07879 327 


81 03 1 1 0533 LER 8 1 -Oil /01 T -0 on 010306. per IE Oullatln 79-01 0. 
containment isolation value* CAV-1.3. 4,9 i, 126 were found 
incapable of meeting en/lrtn submergence qualification 
Caused by potential electrical short duo to flooding 
U080. W 0 Florida Power Corp 81/03/06 Ip 07073 328 


8103160692 Forwards l.ER 80-030/031.-0 

HANCOCK. J. A Florida Power Corp 01/03/10 ip 07914 330 


-*-0103160701 l_ER 80 -050/03L -0 on 000006, decay hoat pump A discharge 
throttle valve would not control flow In automat 1 c . Caused by 
air in controller sensing line. Sensing line vented 
HERNANDEZ. 1/ A Florida Power Corp 01/03/10. 2pp 079|4 337 


8103160697 Forward* I.ER 01-OO9/ODL-O 

HANCOCK. J A Florida Power Corp 01/03/10 Ip 07914 039 


--0103160707 LEU 01 -009/O3L-0 on 010209, RCB drain tank level indication 
was erratic K prevented leak rjte s urve 1 1 1 anc o. Cau 9 ed by 
vapor condensation In Instrument sensing lines. Nines blown 
down. 

HERNANDEZ. V A Florida Power Corp 01/03/10 2pp 07914 060. 


0103 1 70571 Forwards LER 80-036/03L- 1 

HANCOCK. J A Florida Power Corp. 01/03/10 Ip 07935. 326 


--0103170376 LER 00-036/03^-1 on 00082?. OHV- 1 11 decay heat pump 0 
discharge throttle valve would not flow In automatic during 
operability of boron Injection sources 6 pump* test SP -320 
Caused by air In sensing line Sensing lino vented 6 checked 
HERNANDEZ. V. A Florida Power Corp Gl/03/10 2pp 07933 327 


0103170547 Forwards l£R 81 -004/03L- 1 

HANCOCK. J A Florida Power Corp 01/03/11 Ip 07933: 343 


--0103170333 U E ft 01 -Q04/03L-1 on 0101 19. conta inment isolation valva 
CAV-2 indicated both open t closed A. CAV-126 indicator 
failed to actuate In closed p os 1 1 1 on. Cau* e of CAV-2 failure 
unknown Cause of CAV-126 failure due to defective breaker. 
HERNANDEZ. V A Florida Power Corp 01/03/11 2pp. 07933 344 


8103170482 Forwards LER Q1-010/03U-0 

HANCOCK, J. A Florida Power Corp 01/03/13 Ip 07935:259. 


-0103170406 LER 0 1 -0 1 0/03L-0. on 010217. aPter routine »h utd own, RGB 
sampling revealed that dose equivalent 1—131 exceeded Tech 
Specs Caused by leaking fuel 6 anticipated dose equivalent 
Iodine transient Purification flow Increased 

HERNANDEZ, V A Florida Power Corp 01/03/13. 14pp. 07933 260. 


6103240539 Forwards LER 01-OI2/O3L-O. 

HANCOCK. J A Florida Power Corp 01/03/19 Ip 07984 3S0 


— 0103240541 LER 81-01 2/03L-0. on 0102 1 9- L i mi torque-op era ted containment 
Isolation valves MUV-260 A. 261 failed to close. Cause 
unknown Torque switch MUV-261 replaced 6 operability 
restored on 0 1 0224. 1 nves t i ga 1 1 on continuing. 

HERNANDEZ. V. A Florida Power Corp 81/03/19 2pp. 07904.351. 


8103240304 PN6-1I -01-004. on 01 03 1 9, th 1 r t »en individuals arrested by 
County Sheriff Dept in marshland vicinity of site No 
Indication that group poses threat to site FDI investigating 
Inc ident 

T08IN. W. . MCGUIRE, D Region 2, Atlanta. Office of the Director. 
01/03/20. Ip 07986:333 


8100240534 Forwards LER Si-Oll/OIT-V 

HANCOCK. J A Florida Power Corp. 01/OD/QO. Ip. 07904 347 


--8103240536 LER 01-01 NOlT-1 Oh 010306* containment isolation valvee 
CAV-1.3. 4. 5 V 126 found incapable of meeting environ 
qualification during evaluation of IE Qulletin 79-010 Caused 
by potential electrical short due to flooding after LOCA 
HERNANDEZ. V A Florida Power Corp 01/03/20 2pp 07984 340 


DOCKET SO- 30 4 ZICN NUCLEAR PCWER 9TATI0N. UNIT 2 


F Security, radical, emergency t fire protection plane 


0101080051 Release* public version of util draft emergency plan 
M/REO-0654 info end. 

FELTON, J.M Di v 1 » 1 ox* of Rules and Records 00/12/02 Ifipp. 


--8101230943 Forwards public version of draft emergency plan for 
generating stations 

PE0PLE3. D. L Commonwealth Edison Co 80/04/24. 3pp 04037 16' 


— 0101000060 Public version of draft emergency plan for generating 
stations 

* Commonwealth Edison Co 80/07/31 ISOpp 


0101060003 Releases public version of util draft emergency plan 
FELTON. J M Division of Rule* and Records 00/12/03. Ip 


--G10122029B Forwards public version of util revised draft emergency 
w/statlon annexes 

PEOPLES. DL Commonwealth Editor. Co 00/06/04 2pp 05370: 001 


--0101080019 Public version of Revision 1 to draft emergency plan. 
# Commonwealth Edison Co 80/07/31 139pp 


— 8101000039 Public version of draft emergency plan annex. 

« Commonwealth Edison Co 60/07/31 37p p 07417:294 


01O31QO264 Ltr to ail power reactor licensees u/pl»nt* licensed prioi 
to 790101. Forwards NRC position 6 request for addl info re 
safe shutdown capability for compliance w/801119 fire 
protection rule 

EiBENHNT, D 0 Division of Licensing. 01/02/20 13pp 


0103310330 Ltr to all licensees of operating plants 6 holders of CP* 
forwarding NUREO-0696- "Functional Criteria for Emergency 
Response Facilities " Criteria deicrib* acceptable method 
for meeting NRC requirements M/o encl 
E I8ENHUT .DO Otvision of Licensing 0t/O3/O3 &pp 


0103260123 Concurs w/00121'/ request to install two-way headset jacks 
•pacified emergency notification sys l hoalth physics 
telephonos provided that use will be discontinued if 
communications quality unacceptably degraded 

KCPPLER. J. 0 Riglocv 3. Chicago. Office of the Director- 01/03/17 
Ip 


6103260137 Submit* location Por Installation of one-way headset jac 
on emergency notification sys L hoalth physics notuorV 
per 001119 request. Requests concurrence by 010201 
RAUSCH, T.J Commonu/ea l th Edison Co 00/12/17 2pp 


8103230793 Provides review of plans. schedules L design descriptions t 
fire protection mods Responses to open items per NRC 790101 
ltr encl. 

TRAHM, T R. Commonwealth Edison Co. 81/03/10 6pp 07976: 347- 


0103250603 Releases public version of implementing procedures for 
emergency plan. 

FELTON. J. M Division of Rules and Roeerds. 61/03/19. ip 


- -01 03250692 Forwards public version of emergency plan implementing 
procedures for corporate command ctfrenviron director L 
plant-specific procedures 

DELOEOROE, L. 0 Commonwealth Edison Co 01/02/27. 2pp. 


--D103250702 Public version of emergency plan implementing procedural 
corporate commend ctr. environ director A* plant-specific 
procedures 

* Commonwealth Edison Co. 01/02/27. I400pp 


0. Adjudicatory correspondence 


8103200701 Forwards notl<e of Director's decision per 2 206 in 
response to 000417 petition requesting that Director of Ofc 
of Nuclear Reactor Regulation suspend 0L Amends 92 i> 49 to 
Licenses DPR-39 l* OPR-40. respec t Wely. 

DENTON. H R Office of Nuclear Reactor Regulation. Director 

01/02/10. 2pp. 


156 


DOCKETED ITEMS 


0103230547 Notifies that time pr ovtiti by regulation* re nRC review 
of Director's D*ci*lc,r> iCO-91-2' In etpirei NRC 

j # c | lion declining review became final agency action on 
810317 

ChIlK-Q J Office 0 # the Secretary of the C&nmton 81/03/19 
lp. 0797? 092 

0103270721 Responds to 010210 ltr denying Pollution 6 Environ Problems. 
Inc 8334 1 7 petition to suspend Amend* 52 6 49 to rerack b 
rcirpact facility spent fuel pool. Contends that petition* to 
l^C not given due consideration 

OJIOO. C Pollution Er * i r or -en t a J Problems fU/03/22 4pp 


H General c or r e« p end em a 


8103040889 Responds to B10126 request re E Tophan concern about siting 
of facilities near minor fault Plant designed to withstand 
earthquake ground notion larger than ever recorded within 
200 miles of sits 

OIRCKS. u J Office of the E«ecutlve Director for Operations 
01/02/19 2pp 


- -8103040999 Forward* Q10109 <*t(r.c re E Tophan concerns about facility 
location near minor geologic fault Request* response 
A3PIN. L House of Rep 81/01/26 2p? 


1 Financial Information 


0103310613 Forwards guarantee cf payment of deferred premiums for 1901 
per NRC request 

03 TER. J Cc-nor-.ealth Edison Co 01/03/27 lp 


8103030540 Bequests changes to Licenses DPR-39 6 DPR- 40 6 Tech Spec 
App A to incorporate r equ l r orrent s for continued 
irp l erenta 1 1 on of TMt-2 Lessons Learned Category A iteirs 

Co^cnweolt^EdMOn Co 81/02/17 4pp 07003 174 


--8103030545 lech Spec Change Ql-1 t» emergency power supply 

requirements, valve position 1 nd 1 c a 1 1 on. 1 ns t r unentat 1 dm for 
inadequate core cooling b <cntalnnent isolation 
» Commonwealth Edison Co 81/02/17 20pp 07003 170 


8103160669 Ltr to oil operating plants Sr CP holdor* forwarding 
clarification of I'M! Action Plan Item If! A 1 2 re upgrade 
of emergency support facilities Requests c on f l nra t l on within 
45 days that irplancntatlon date* will te met 
ElSEilMOT. t> 0 Division of Licensing 81/02/lG 12pp 


8103200701 Forwards notice of Director's decision per 2.206 in 
response to 0CO4 1 7 petition requesting that Otmctor of Clfc 
of Nuclear Reactor Regulation suspend PL Amends 52 & 49 to 
Licenses DPR-39 l DPR-40, r e s?f : ti ve I y 

DEN TON, M R Office of Nuclear Reactor Regulation. Director 
01/02/IB 2pp 


- -8103200786 Notice of issuance of Director's decision under 10CFR2 204 
DENTON. H R Office of Nuclear Reac tor Regulation, Director 
01/02/18 2pp 


--B1 03200793 Director's Oeclslon G|-2 denying Pollution t Environ 
Pr ob 1 en* , 1 nc 000417 request for immediate suspension of 
license to permit reracklng & compaction of spent fuel pool 
DENTON. H R Office of Nuclear Reac tor Regulation. Director. 
Bt/02/18 I Op p 


— B10331C620 Forwards Annual Rept for C^80 b statement of internal cash 
flow projected for 1981 4, actual for 1980 per provision* of 
IOCFRI40. Chapter 1. Section 140 21 b NRC 770615 ltr 
NEkCN. H H Com-onweal th Edison Co 81/03/2? 6pp 


J Insurance 6 indemnity information 


-0IO32OORO3 Initial Decision authorliing Director of Ofc of Nuclear 
Rector Regulation to make appropriate findings In accordance 
u/NRC regulations b to issue appropriate CL amend 
authorising requested spent fuel storage rack replacement 
LITTLE. L U . REttlCK, F J , U“LF. J F Atonic Safety and Licensing 
Board Panel 00/02/14 102pp. 


B1030903BI Forward* Endorsement 5 to NEL I A Sindert E0- 1 . E0-2. EO-3. 
EB-29. E0-3O.EB-42, E3'43 b MAELU Binder* *0- 1 , X0-2. XB -3. 
xB-29. XO-30. XB-42- XB-43 

OSTER.J Commprwea l th Edison Co 81/03/02 I5pp 


8103J00214 Forwards organisational charts depicting NRC Region 3 
reorgeni la t ion. ef f ec t i ve 810216 

KEPPLER. J 0 Region 3. Chicago, Office of the Plroetor 81/02/20 

2pp 


P Operating license stage documents b correspondence 


B1C3I90732 Ltr* to ell licensees of operating p 1 ant s. app 1 1 6 ant s for 
Ol v t holds** of CPs t* control cf heavy loads . Requests 
review per guidelines in NUREG-0612 Forwards NRC position re 
interim actions L raquest for add 1 info 
E18ENHUT.D 0 Division of Licensing BO/12/2? 30pp 


8103190307 Ltr to all licensees of operating plants b applicant* for 
OL* b holders of CPS re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold shutdown, r ep 1 accent parts 6 Nl/REG-0737 
EISENHUT, D 0 Division of Licensing 81/01/19 6pp 


8103100106 "Safety Evaluation of Inservlce Testing Program for Pumps b 
i/alvei at Zion Units 1 *■ 2 for Period 7801 17-79091 6, *• 

ROCKHOLO.H C . FEHfllNOER. j M EGLO Idaho. Inc. F |N A -62 58 
8103100106 81/01/31 60p p 07055 136 


8103120014 Ltr to all licensee* of operating plants. CP holders K QL 
appl leant! . etcept Indian Point 2 6 3. Zion l b 3 i> TMI-1, 
forwarding Inadvertently omitted pages from NRC 801222 
request for oddl info re control of heavy loads 
EIBENHUT.D 0 Division of Licensing. 81/02/03 6pp 


3103050632 Atk receipt of 810122 ltr providing addl info requested in 
NRC 801120 ltr 

FI0RELLI.0 Region 3. Chicago. Reactor Construction & Engineering 
8upport Branch 81/02/09. Ip 07829 173 


— 0103050638 Forwards adrfl info r* testing of facility steam generator 
snubbers reported In 801015 ltr. 

TRAMM, T. fl commonwealth Edison Co 81/01/22 3pp. 07029 174. 


0103300160 Ltr to all operating PWR licensees requesting info on 
auxiliary feedwater *y* seismic design Forwards request for 
addl Info, list of actions requested of licensees w/o 
seitmicelly qualified *y* 6 results cf NRC wajtdowns 
EISENHUT. D 0 Division of Licensing. 81/02/10. 13pp. 


0103250024 Ltr to all power reactor licensees 6 license applicants re 
NUREO-0619 cr 1 ter la. Footnote 2 in Tablo 2 contains error duo 
to leakage testing deletions Licensee may submit analysis to 
justify u«e of eti sting low flow controller 
E16ENWT.0.0 Division, of Licensing. OW02/2O Bpp 


8103130073 Forwards revised Tech Spec Page 33 which contained error In 
original 010114 submittal w/OL Amanda 60 6 97. 

VARGA, 8 A Operating Reactors Branch l Ql/02/24 2pp. 07912 017 


--0103130078 Revised Tech Spec Page 35 

* Operating Reactors Branch 1 01/02/24 lp 07912. 019 


8103230030 Ltr to all licensees of operating nuclear power plants S* 
applicants for Dus letcept 8t Lucie. Units l 6 2). Request* 
util review to determine capability to mitigate station 
blackout event L promptly Implement emergency procedures 
EISENHUT, D 0 Division of Licensing 81/02/25. 3pp 


8103230813 Generic Ltr 01-06 to all CP holders t* UL applicants re 
10CFR90. 71 <# ) . "Periodic Updating of F8AR*. ■* effective 
000722. Info re FSAR legal s tatos. forma t b content encl. 

EISENHUT. 0 Q Division of Licensing. 81/02/26. 10pp. 


8103030860 Forwards status summary for NUREO-0737 items to which util 
committed to respond by 81030] Long-term program under 
Intensive Internal review Program will be submitted by 
B10316 

ABEL. V S Commonwealth Edison Co. 81/02/27. 3pp. 


0103040701 Provides written statement supporting continued safe 
Operation re environ qualification of electrical equipment 
Continued operation justified 

ABEL. J 8 Commonweal th Edison Co. 01/02/27. 2pp. 07010 043 


0103090593 "Evaluation of Operation of Zion Btatlon Units 1 b. 2 W/One 
Loop Isola tad. ° 

LVONrR.E. E08.0 Idaho. Inc. FIN A-6267. 0103090593. 01/02/20 

\5pp. 07043 334. 



10241 Submit* tupp I ene n t d 1 info to 810204 transmittal re use of 
exchange technique for rod uorth measurement* Dlicuitet 
sctUe actions for tests hot meeting design criteria 
Tented in 910211 t 0300 ltr* 

iM. T ft Commonwealth Edison Co 81/03/05 3pp 07907 087 


0509 Forwards Procedure TSS 13. 'Tendon Surveillance Test 

edures, 1- in response to NRC 001125 generic request 

!M. T ft CoTTonweal th Edison Co 0I/O3'O6 fp 07930 095 


170512 Procedure TSS 13. "Tendon Surveillance Test Procedures " 
Co.v.onwejl th Edison Co 00/07/29 ]6pp 07930 096 


0004 Ltr to all licensees of operating p 1 on t s . ap p li c on t s for DLs 
lders of CPs Forwarding SECY-01-119 re info necessary to 
bllsh environ qualification of ta f e ty -r e 1 a t ed electrical 
prsnt 

NUllT. D G Division of Licensing 01/03/10 6pp 


0517 InPorm* NRC that util will continue to require full 
ation training for NRC personnel entering radiation 
« at f ac i 1 i t ies- pend i ng further NRC communications 
K, T R. Commonwealth Edison Co 81/03/11 lp. 


C052 Discusses review of util 010204 request for approval of rod 
ange technique for rod worth measurements b 010304 add 1 
re remedial actions Rod exchange technique acceptable, 
ided util submits data from first use of technique 
A, 6 A Operating Reactors Branch 1 01/03/12 3pp 07974 350 


0886 Forwards info b drawing re bypass b reset of engineered 
ty features. In response to NRC 001015 ltr Aperture card 
Table in PDR 

M, T R Cormonwealth Edison Co 81/03/13 6pp 07974 071 


0351 Forwards revised abstract b Pegos 2-2. 4-2- 4-3, 7-2 I* 10-2 of 
-A. Revision 16 re QA program Revisions reflect ACME 
«r addenda code c hang es , c hang e s made per A3KE survey b 
IficetJon* & corrections 

hr T R Com-ntiTiwea I th Edison Co 91/03/16 lp 


200369 Revised abstract b Pages 2-2. 4-2, 4-5. 7-2 6 1G-2 of Revision 
to OA program 

Commonwealth Edison Co CE-l-A ftl6 91/03/16 6pp 


0095 POTENTIAL SEISMIC STRUCTURAL FAILURE MOOE8 ASSOCIATED WITH 
l ION NUCLEAR PLANT 

BELL, ft D. . UE3LEY. D A. Laurence Livermore Laboratory. FIN 
26 NUREO CR - 1?04. 81/03/31. 60pp Available at NT10 

0 014 


paction reports. IE Bulletins b correspondence 


0711 Responds to Buppl 3 of IE Bulletin 79-010. "Environ 
location of Class IE Equipment " Suppliers have been 
acted to provide qualification of acoustic monitors on 
ef b safety valves 

,J.9 Commonwealth Edison Ca. 81/02/02 3pp 


0115 Forwards IE Circular 81-02* "Performance of NRC-Llcented 
vlduelf While on Duty." No written response required. 

LER. 0 D Region 3. Chicago. Office of the Director. 81/02/ D9. 


3566 Forwards IE Insp Repts 5O'295/0O-24 b 50-304/80-26 on 
10-M b 610122 b notice of violation 

ELL 1*0. Region 3. Chicago, Reactor Construction b Engineering 
ort Branch 01/02/09. 2pp. 0 7967.036 


200560 Notice of violation from insp on 801210-11 b 810122 
DRELCI.0 Region 3. Chicago. Reactor Construction & Engineering 
pport Branch BI/02/07 Ip. 07967 038 


200572 IE Insp Repts 50-295/60-24 b 50-304/00-26 on 801210-11 8< 
5122 W one ompl lance noted audit of SwEC inadequate because 
failure to identify GUEC mgt exempting personnel from 
qulrrd training w/o written justification 
4. 1. T. Region 3. Chicago. Office of the Director. 

4IEL0ON. D. H Region 3> Chicago. Reactor Construction U 
linear Ing Support Branch 81/01/30 0pp 07967:039. 


>251 Forward* IE Info Notice 61-03. "Checklist far Licensees 
lg Notifications of Significant Events In Accordance 
;pRSO. 72 " No written response required 

-ER. J. 0. Region 3. Chicago. Office of the Director. 61/02/12. 


0103160373 Forwards monthly status ropt re evaluations performed in 
response to IE Bulletin 79-14, "Geisric Analysis for 
As-Duilt Sa f « ty -Fie l a ted Piping Sys " Tables listing 
excessive, pipe stresses em 1 

JANECEK. R F Commonwealth Edison Co 61/02/25 lp 


R1031 60699 Forward* IE Info Notice 01-04. 'Cracking in Main Steam 
Lines " No response required 

KEPPLER. J. Q Region 3. Chicago. Office of the Director 61/02/27 
2pp 07914 092 


0103160494 Forwards IE Circular 01-03. ‘Inoperable Seismic Monitoring 
Instrumentation * No response required 

KEPPLER- J o Region 3. Chicago. Office of the Director 81/03/02 
2pp 


0103170371 Responds to IE Bulletin 01-01. "Gurvsl l lance of Mechanical 
Snubbers. ' No Nuclear Safeguards Cbrp snubbers have been 
Installed or will be installed on saf o t y -r e I atod sys 
JANECEK. R F Commonwealth Edison Co 01/03/02 2pp. 


01 031 60094 Forwards revised IE Bulletih 01-01. "Surve 1 1 1 anc e of 
Mechanical Snubbers. 1 ' w/corrected Pages 5 b 6 Change in 
identification of facilities w/CPs to which bulletin is 
applicable does not affect util requ i re men t s 

KEPPLER. J Q Region 3. Chicago. Office of the Director. 01/03/04. 

Ip 


6103160630 Forward* sup p c erenta 1 info re IE Gulletln 60-06. "Engineered 
Safety Feature Reset Controls ” All mod* completed Testing 
performed <j/atl equipment in actuated position 

TPAHM.T R Commonwealth Edison Co 81/03/10 3pp 07917 120 


0103200394 Forwards IE Info Notice 81-06* 'Failure of ITE Model K-600 
Circuit Breaker." No response required 

KEPPLER, J 0 Region 3. Chicago. Office of the Director 01/03/11. 

2pp 


8103200693 Forwards IE Info Notice 01-03. 'Degraded DC By* at 
Paltsads* 11 Mo action required 

KEPPLER. J 0. Region 3, Chicago. Office of the Director. 01/03/13. 
2pp- 


0103200269 Forwards IE Info Notice 01-07. "Potential Problem 
W/W* ter -So 1 ub I e Purge Dam Matlt Used During Inert Gas 
Welding " No response required 

KEPPLER. J 0 Region 3. Chicago. Office uf the Director. 01/03/16 

2pp 


R Periodic operating reports V related correspondence 


0103020397 Forwards rept of radioactive * f P 1 uent *. 1900 

GRAEQOER.K L Commonwealth Edison Co 01/02/04 tp 07703073 


- -0103020404 Rept of radioactive effluents. I960 

* Commonwealth Edison Co 01/02/04 37pp. 07783 074. 


8103030792 Forwards occupational radiation esposures rept for I960 
BITEL.J 6 Commonwealth Edison Co. 61/02/25 lp 


- -91 03030807 Occupational radiation exposure* rapt for i960. 
« Commonwealth Edison Co 91/02/25 3pp 


0103100349 Forwards monthly operating repts for Feb 1901. 

GRAE88ER.K L Commonwealth Edison Co 01/03/09. lp 07064 : 349 


- -010310035 1 Monthly operating rept* for Feb 1901. 

COOK. J M Commonwealth Edison Co. 61/03/09 tlpp 07064: 350 


S. Reportable occurrences. LEfts 6 related correspondence 


0103031014 PNO-IU-80-208. on 0OWO6.main generator output breakers 
tripped. resulting in plant shutdown over two days. Cause not 
determined. 17 n 1 1 will be maintained In hot standby until 
001 1 10, pand 1 ng determination Of cause. 

KOHLER. J. 4 8PEB8AR0. fl L . RE I MANN, F. U Raglon 3. Chicago. Office of 
the Oirector. BO/H/07 lp. 07793:266. 


8103031073 PNO-lir-60'20BA on 801 107. Unit 2 commenced cooldown to cold 
shutdown resulting in plant shutdown over two days. Caused by 
r*alnt on pressurlier spray lines due to 001106 trip. Outage 
to last at least three days. 

KOHLER. J. « 8PE89ARD.n L.. RE T MANN. F . Region 3. Chicago. Offlc# of 
the Director. 60/11/07. lp. 07793331. 
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DOCKETED ITEMS 


8)03030997 p>,0-m -93-333 or. BH327. ucnt futdown initiated r 9 *ultin 9 
in outage o# greater than two de<s Caus.i by "«»"t on mein 
contfsnsU* tube leak* Papair* to t> 9 ccmpletsd 4 unit rtturnod 

to *vc by 60123} . 

flElMAN'v.f « - WarnjCk.R W Region 3. Chicago. Cfflct of the 
Director. 00/12/29 Ip 07793 263 

8103040443 PNO- 1 11 -BO‘237 on 801 229, unp lanred gaseous reUfl** occurred 
du-ring transfer of watte gat to holdup tank Caused by 
liaklng valv* I nv* * 1 1 gat l on continuing 4 

LOVENOALE-P . FISHER. M L . DAVIS. A B Region 3. Chicago. Office of 
the Director 80/12/29 Ip 07011 333 

9103020496 PMQ-t H-91'021 on 01 0223- received notification that OAO will 
begin conducting comprehensive en*l v *l* of comparative tost* 
t# upgrading safety at util* to reduce danger to nearby 
osculation t tr * Study will be completed in FiQl 

hENCZER.W 8 . HIND. J A Region 3. Chicago. Office of the Director 
01/02/24 2pp. 07783 100 


p Operating licence *tago doc u^ent* raepond ene f 

n 103 190 732 Ltr* to all licensee* of operating plants. appi leant* for 
rn_* w holder* C,f CP* ro control of heavy load* Request* 

^vlPw per guideline* In NUREQ-0612 Forward* WRC Position re 
inter In actions t request for addl in 0 _ 

HiSESHJT.O O Division of Licensing 00 / 12/22 30 pp 

8101130319 Discusses followup .tody re degradation of Internal 
appurtenance* in LwR plpmg during normal plant operation 6 
potential effect* when degraded appurtenance* are *ubj to 
accident load* Recommend* broad review of recurrent problon,* 


DROHN. E J Director'* Office 00/12/24 

8103190387 Ltr to all licensee* of operating plant* 8. applicant* for 
0L« 4 holder* of CP* re program for environ qua 1 1 f 1 c a t i on 

.♦ V.e. .lccl.it. I .a^lpcnt tt*«. .ddr.,,.d 

involve cold *hu td own. rep lac enent part* 4 NUREQ-0737 


8103020397 PNS- I l 1 -01 'C04 on 010224, two equipment operator* were 
arretted 4 charged w/po**n»ion 6/or ute of controlled 
substances Individual* w»r* tutpended 6 access auth pr i t a 1 1 on 
to site wet revoked Shift monitoring In progre** 

N0RELlU8.ce . «ARA01TO,R Region 3* Chicago. Office of the 
Director 01/02/24 Ip 07702 093 


0(03120014 Ltr to all licensee* of operating plonts.CP holder* S. CL 
appl leant*. etc*gt tndlan Point 2 6 3. Zion 1624 TMl-1. 
forwarding Inadvertently omitted page* fron NRC 801222 
request for addl info re control of heavy load* 

E16ENHUT, 0 0 Qiviiion 0 f Licensing 81/02/03 6pp 


V Operator Examination* 


8103030769 Forward* supp issental Info r* shift technical aivlsor 
training. per NUREG-0737, I tern I A 1 I (3) info include* 
r*»pon*e to training requirement* for *Mft control room 
engineer* 4 projected schedule for training completion. 

ABEL.J S Commonweal th Edison Co 0 1/02/24 4pp, 


0103030140 Forward* list of *h|ft control room engineer* meeting 
training 6 education requirement* by date* Indicated Many 
engineer* completed training by 610101 Tar get date for 
completion of training Is mid-1901 
ABEL. J. 8 Commonweal fch Edison Co. 01/02/24 4pp 


8 103 200374 Forward* supplemental info re long-term *h|ft technical 
advisor pr cgtem. intlud ing candidate qua! l f It at ion. telet tlon 
criteria. training plan* 6 bail* for phase-out of thtft 
technical advisor program mandated by 6URE0-0737 
ABEL.J S Coc-soe.wtal th Edison Co 01/03/17 I9gp 


DOCKET 30-303 KEWAUNEE NUCLEAR POWER PLANT 
F, Security, medical, emergency 6 fire protection plan* 


0103040878 Forward* tuppl fire protection safety evaluation in response 
to 790213.1019 4 000416 sutmlttals Review of remaining open 
Item* comp let*. Adequately staffed 6 treinod firs brigade 
will be maintal ned. Sprink ler *y* mod* have been completed 
VAROA. S A Operating Reactor* Branch 1. 81/02/13 7pp 07012 238 


01 03 1 0026 4 Ltr to all power reactor licensees u/plmts licensed prior 
to 79OI01- Forwerd* NRC position 6 request for addl info re 
safe shutdown capability far compliance w/30|||9 fire 
protection rule 

EieENHV/T.O 0 Division of Liceniing. 01/02/20. 13pp 


8103310338 Ltr to all licensee* of operating plants 6 holdsrs of CP* 
forwarding NUREO-069*. "Functional Criteria for Emergency 
Response Facilities * Criteria describe acceptable method 
for meeting NRC requirement*. W/o end. 

EI8ENHUT . 0 9. Division of Licensing. 01/03/03 6pp. 


8103240370 Forwards industrial security manual. Revision 2 Plan withheld 
(ref 10CFR2. 790) 

HATHEW9. E. R WJ *c on* I n Pub l ic flervi c e Corp 91/03/13 Ip. 

07986:333. 


Q 1 03100 1 60 Ltr to all operating PWfl licensee* requesting info on 
aut 1 1 1 ary feedwater sys seismic design Forward* request for 
addl info, list of action* requested of licensee* w/o 
*e i *ml cat l y qualified *y* 6 result* of NRC walkdoun* 

EISENHljr.O 0 01 v I s 1 on of Licensing 01/02/1 0 13pp 


8103160669 Ltr to ill operating plants 6 CP holder* forwarding 
c lar i f icat ion of TMl Action Plan Item 111 A. 1 . 2 re upgrade 
of emergency support facilities Requost* c on P 1 rma 1 1 on within 
43 days that implementation date* will be met 
EISELHWT, D 0 Division of Licensing 81/02/10 12pp- 


8103090137 Forward* organ i to 1 1 one 1 

reor gan J lation, *f f ec tt ve 010216 

KEPPLER. J- 0 Region 3, Chicago. 
2pp O703OO0I 


Charts depleting NRC Region 0 
QfPtce of the Director 01/02/20 


0103230024 Ltr to all power reactor licensee* 6 license applicant* re 
NUREQ'"0619 criteria Footnote 2 in Table 2 contains error duo 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller. 

ElSENHUT.O 0 Division oP Licensing 01/02/20 Gp[> 


0100030690 Request* expedited review of Proposed Amend 40a for License 
OPfl-43- submitted 8004J6, re removal of requirenent far foam 
'oppression *V* 

MATHEWS. E R Wisconsin Public 0ervic* Corp 01/02/23 2pp 
07789. 127 


6103230030 Ltr to etl licensees of operating nuclear power plants t 
applicants for Ous (except Bt Lucio. Units 1 & 2) Requests 
Util review to determine capability to mitigate station 
blackout ovent 6 promptly implement emergency procedures 
erSEHHUT, D. 0. Division of Licensing 81/02/29 9pp 


8103230331 Forwards Amend 31 to License DPR-43, safety evaluation 6 
notice of issuance 6 availability 

VAROA. 8. A Operating Reactor* Branch i. 01/03/09. 2pp. 07980 341 


*- -8103230361 Amend 31 to License DPR -43, r ev i » Ing one-time extension of 
test frequency interval for turbine stop Z» governor v«lv#» 
from monthly to period of four months 

VAROA. 8. A Operating Reactor* Branch l. 01/03/09. 4pp 
07900 343 


— 8103230366 Safety evaluation supporting Amend 31 to License DPR-43 
« Operating Reactor* Branch 1. 01/03/09. 4pp. 07900 347 


8103230693 Forwards revised security fore# training t quel 1 f i cat i on 
manual W response* to requ**t far addl info End withheld 
U0CFR2 790) 

MATHEWS. E R. Wisconsin Public Service Corp. 01/03/16. ip 
07973:397 


6103260993 Advises that dedicated Shutdown capability will be completed 
within 30 month* of NRC approval. Dst Ign description w<U b* 
submitted by 810409 Emergency lighting w/0-h battery far el) 
shutdown operation* area* fc routas uill he provided. 

MATHEW8. E. R. Wisconsin Public Service Corp 81/03/19. 2p p . 

08040 331 


— 8103230372 Notice of issuance l availability of Amend 31 to License 
DPR-43. 

VAROA. 9 A Operating Reactor* Branch 1. 61/03/09. 2pp 

07980: 351 


0103170496 Notifies of change in schedule for probabilistic risk 
assessment study completion Detailed documentation It 
technical review* will assure lasting rapt significance 
Rapt availability expected in June 1981 

TRAtttt. T. R. Commonwealth Edison Co. 6W03/10. Ip 07922:065 


0103310804 Ltr to all licensees of operating plants, applicants for QLt 
4. holder* of CPs forwerdino SECV-Bl-119 re Info necessaru to 


UUbl\C I cu 


CIVIO 


8103170523 Coo?enU on NUREQ-0737 It*n || 0 1 r oqu i r emen t % ro relief 8, 
sifetij valve testing Block valve testing was not Included In 
generic testing program EPR 1 relief i* safety valve testing 
may provide valuable info re capability of valves to close 
MATHEWS. E R Wist on s 1 ri Public Service Corp 81/03/11 2pp 

07930 110 


9103231077 Forwards request for addl Info re outstanding questions on 
degraded grid & adequacy of electric distribution syv 
vol tags*. Draft request for addl Info re adequacy of electric 
distribution sys voltages also enc 1 

VARGA- 8 A Operating Reactors Drench l 01/03/13 8pp 


B l 0331 0652 Forwards addl info re rating valve operator at various 
openings Analysis indicates that valve t operator are 
qualified to accept LOCA induced loads Four oversite 
drawings encl Aperture cards are available In PDR 
MATHEWB. E R Wisconsin Public Service Corp 01/03/23 27pp 


9103270726 forward) "Reload Safety Evaluation. Kewsune# Cycle 7 
MATHEWS, E R Wisconsin Public Service Corp 01/03/24 Ip. 
09033 083 


--01 03270720 "Reload Safety Eva 1 ua 1 1 on, Kauautie e Cycle 7 " 

s Wisconsin Public Service Corp * Wisconsin Power t* Light Co 
* Madison Oas ?* Electric Co 01/03/10 64pp 00033.004 


G Inspection reports, IE Bulletins & correspondence 


9103090737 Submits no tar i i a 1 1 on for 000923 fc 1209 Itrs responding to 
IE Bulletin 80- l l re masonry wall design 

MATHEWS. E. R Wisconsin Pub lie Service Corp 90/12/23 Ip 
07844 160 


0103050769 Forwards tE In*p Rept 50-305/00-20 on G01101-30 6 1201-03. No 
none omp 1 lane • noted 

HE10H/1AN.R F Region 3, Chicago. Reactor Operations Nuclear Support 
Branch 01/01/16 ?PP O702G 096 


■'-0103030770 I£ I ns p Kept 30-303/00-20 on 001101-30 S, 1201-03 No 
none o«t pi lane e noted Major areas i nsp ec ted op era 1 1 ona 1 safety 
ver 1 f 1 ca 1 1 on. month ] y mjint observation 6 LER, TE bulletin & 
circular followup 

NELSON, R L , FlTZPATRlCK.il., WARWICK, R F, Region 3, Chicago, 
Office of the Director 01/01/13 6pp 07020 090 


0103130016 Forwardi TE Insp Rept 3O-3D5/G0-29 on 001200-31 No 
noncompl lance noted 

HE 1 8HMAN, R F Region 3. Chicago, Reactor Operations Nuclear Support 
Branch 81 / 01/19 2pp 07913.016 


—8103130021 IE Insp Rept 50-303/00-29 on BOl2O0-3l.No none o-mp 1 ianc e 
noted Major areas I ns p e c ted : opera 1 1 ona 1 safety verification# 
monthly maint 1* surveillance observation U plant operations 
pr oc tdurtt 

NELSON. R L , F 1 TZPATR I CK, D. - WARNICK, R F Region 3. Chicago, 
Office of the Director 01/01/16 5pp 07913.010 


8103240356 Responds to IE Bulletin 79-0 1 0, Bup p 1 3, “Environ 
Qualification of Class IE Equipment. « Radiation monitoring 
equipment Installed in autlllary bldg to provide Increased 
monitoring capability 

MATHEW8.E. R Wisconsin Public Service Corp 81/02/02 3fp 
07909 115 


8103020098 Forwards IE Circular 01-02. "Per f ormanc * of NRC-Licensed 
Individuals While on Duty " No written response required 
KEPPLER. J. 0 Region 3. Chicago, Office of the Director. 01/02/09. 
2pp. 0770 7 34 7. 


0103040264 Forwards IE Info Notice 01-03* "Checklist for Licensees 
Haling Notifications of Significant Events In Accordance 
U/10CFR90. 72 “ No written response required. 

KEPPLER* J. 0. Region p. Chicago. Office of the Director 01/02/12. 
2pp. 07013 299 


8103190100 Ack receipt of 910206 1 tr Informing NRC of steps taken to 
correct findings in Health Physics Appraisal Rept 
50-303/00- 26 

KEPPLER*J. 0 Region 3. Chicago. Office of the Director. 01/02/25 
Ip 07960:227 


- -81 03 1 90 1 1 0 Responds to significant appraisal findings noted in Health 
Physics Rept 50-303/80-26. Cerrec tive ac tiont ; added personnel 
to station health physics staff & program being developed to 
implement sve air monitoring by 010225. 

MATHEWS. E R. Wisconsin Public Service Corp. 01/02/06. 9pp 
07960' 2 20 


0103090670 Ack receipt of 010205 Itr informing NRC of Steps tqken to 
correct violations noted In IE In*p Rept 50-303/00-29 
N0RELIU9.C E Region 3. Chicago, flPFice of the Director. 01/02/26. 
Ip 07046 CO I 


- - 0103090604 Responds to NRC 010121 Itr re violations noted in IE Insp 
Rept 50-305/00-23 Corrective actions withheld 
(ref I 0CFR2 790) 

MATHEWB. E R Wisconsin Public 8ervlce Corp 01/02/05. Ip. 

07046. 002 


8103160620 Forwards IE Info Notice 01-04. "Cracking in Main Qteam 
Lines." No response required 

KEPPLER. J. 0 Region 3, Chicago, Office of ths Director Ql/02/27. 
2pp. 0791 7 07 7 


0103170076 Forward* IE Circular 81-03. "Inoperable Seiimlc Monitoring 
Ins trurentat 1 on “ No response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/03/02 
2pp 07939 210 


0103160003 Forwards revised IE Bulletin RJ-01. "Surve 1 1 1 anc e of 
Mechanical Snubbers," u/corrected Pages 316 Change in 
Identification of facilities <u/CPs to which bulletin is 
applicable does not affect util requirements 

KEPPLER, J 0 Region 3, Chicago. Office of the Director. 91/03/04 
Ip 07915.029. 


0103170336 Responds w/proper affirmation to IE Bulletin BO- 1 5. 
"Possible Lois of Emergency Notification Bys U/Losi of 
Offsite Power " Info submitted In 000911 Itr is correct 
MATHEWS, E R. Wisconsin Public Service Corp 01/03/04 Ip 
07923 232 


8103200360 Forward* IE Info Notice 01-06, "Failure of ITE Model K-600 
Circuit Drealer " No response required 

KEPPLER, J 0 Region 3, Chicago, Office of the Director 01/03/11. 
2pp 


8103190183 Ac V receipt of 801204.910107 L 0\©9 Uts informing NRC of 
steps taken to correct violations noted In TE Insp Rept 
30-305/B0-23 All Item* reviewed still considered item* 
of noncomp l lane e 

kGPPLER* J 0 Region 3. Chicago, Office of the Oirector. 81/03/13 
2pp. 0796 9 033 


--Q103 190191 Resubmits attachment to GI0IO7 Itr. written In response to 
IE Insp Rept 30-303/00-23 Typographical errors identified in 
I toms 1- 2 l 6 

MATHEWS, E. R Wisconsin Public Service Corp 01/01/09. 6pp 
07965 035 


--0103190197 Responds to NRC 801113 Itr re violations noted in IE Insp 
Rept 30-303/BO-23 Corrective actions instrument 4* control 
personnel refreshed in callbr method* S* In performance of 
surveillance procedures. 

MATHEWS, E R Wisconsin Public Service Corp. 01/01/07 6pp. 

07965 041 


—0103190201 Informs NRC that response to IE Insp Rept 50-303/00-23 will 
be submitted by 010107. per 801203 telcon u/0 Warnick No 
proprietary Info 

MATHEWB. E R Wisconsin Public Service Corp. 00/12/04 Ip. 

07965. 047 


0103200776 Forward* IF Info Notice 01-09, “Degraded DC Bye at 
PalMbdos. " No action required 

KEPPLER , J 0. Region 3, Chicago, Office of the Director. 01/03/13 
2pp. 07966: 130 


0103231064 Responds to IE Bulletin 01-01, "Surveillance of Mechanical 
Snubbers. " No snubbers Installed In taf • ty- re la ted sys. 

MATHEWB, E R Wisconsin Futile Service Corp. Ql/03/13 Ip 
07976: 331. 


0103200345 Forward* IE Info Notice 81-07, "Potential Problem 
W/Water-So lub It Purge Dam Matle Heed During Inert Oas 
Welding. " Mo response required. 

KEPPLER. J. 0 Region 3* Chicago, Office of the Director. 01/03/16. 
2pp. 07966:304 


R. Periodic operating reports & related correspondence 


8103030933 Forwards "Semiannual Effluent Release Rept, Jul-Dec 1900 
MATHEWS, E. R. Wisconsin Public Service Corp. 01/02/27. Ip. 
07780. 249 


--8103030937 "Semiannual Effluent Release Rept.Jul-Oec i960. " 




9103100537 F or r a i LtRS 81-C04/03L-0 l 81 -033/07L -0 

KATKEWS E ft WnMnjton Public PQ~er Supply System 01/03/04 ]p 
07063 31 1 

- -0103100340 LE R 01-004/03^-0 on Sl0303-P^R pu.^p 10 talen out of *vc for 
routine r'atnt before J«r;on • tr a t 1 ng operability Of RHR pump 
1A Caused by personnel i njds, « r tent oversight Applicabilities 
of Tech Spec* tc 5* reviewed b, personnel 

SMOKE** • C S Washington Public Pouer Supply System 01/03/04 Ip 
07862 31? 


--01O31OO543 WER 01-005/03,-0 cr. 910202- 1877 L i960 containment 
integrated leek rate teste rot performed per Tech Specs 
Caused ty inconsistent, between Tech Specs 6 plant 
surveillance proc edur*. SP - 56-00 Upd* t«d LER to be submitted 
8CKR0CK, C A Washington Public Power Supply Syster 01/03/04 
Ip 0706? 313 


to 790101 Forwards NRC position „ 

safe shutdown capability for compliance v/001119 fire 


pf Oiet tlon rule 

EISENkUT.O 0 Oivlsion of Licensing 


01 / 02/20 


I 3PP 


0103310330 Ltr to all licensees of operating plants 6 holders of CPs 
forwarding NJREG-0696. ‘Functional Criteria for Emergency 
Response Facilities ’ Criteria describe acceptable method 
for meeting NRC requirement* u; ° enc ' 

E ISENH'JT. D 0 Division of Licensing HI/03/09 App 


0103130220 Forwards Revision 3 replacement page to "Eirdr g enc y 
Pr epar edne s s -E vac up t l on Time Estimates.’ dtd Apr 1900. par 
a0l209 re guest 

HAVER. L 0 Northern 5tatas Power Co 01/03/11 Ip 07907 084. 


- -HI 03 1 30234 Revision 3 to Evaluation Tiirp Estimates fvon. Areas Hoar 
Prairie Island fJuclear Generating Plant “ 

* Northern State* Power Co 01/03/11 2pp 07907. 009 


0103310637 Forwards lEB 8I-C06/03L-0 

MATHEWS. E R Wisconsin Public Service Corp 01/03/26 Ip 


--0103310647 LER 81-C06/03L-0 on 010224, transfer pump rotor )B 0A tripped 
on overload while attempting to recirculate boric add 
storage tank E) prior to sampling Caused by toric acid 
crystallization in pump volute during periods of non use 
SMOKER- C 9 Wj icons in Public Service Corp 01/03/26 Ip 


V Operator E»a«*l na t i ont 


0103130459 Updates actions in response to NUftEO-0737 requirements 
Reactor operators l other plant personnel are learning uso 
of installed equipment 4 eys to control or mitigate 
accidents causing severe damage 

IWThEWS. E R Wisconsin Public Service Corp 01/03/09 4pp 
07911 340 


8103261052 Forwards emergency planning Info for placement in LHDfl U/o 
8103090301 

SCUDER. J L Division of Rules and Records 01/03/11 Ip 
09040 271 

8I03IB0525 Requests Qitsmion of schedule requirements of I0CFH30. 
Section* 50 40 (c)(2). (c)(3). i (c)l9> re corpletion of App 
R fire protection mods 

MAYER. L 0 Northern Stales Power Co 01/03/13 6pp 07943 399 


0103240334 Advises re I mp 1 men ta 1 1 on of fire protection mods not 
previously accepted by NRC Evaluation of erergency lighting 
sys will be completed by 011117 Oil collection »y* nods for 
reactor coolant pump are scheduled after 010016 

HAVER. L- 0 Northern States Power Co BI/03/J9 3pp 07990 142 


l Financial information 


DOCKET 30 '306 PRAIRIE ISLAND NUCLEAR STATIC!). UNIT 2 


F. Security, medical, emergency & fire protection plans 


HI 01070340 Releases public version of util upgraded emergency plan 
FELTON. J n. Division of Rules and Records 80/12/01 Ip 
07404. 001 


--01O122O391 Forwards public version of util ctreft upgraded emergency 
p lan 

HAVER. L 0 Northern Btatas Power Co 80/00/19 Ip 06372 029 


- -01 01070392 Public version of upgraded emergency plan 

» Northern Stales Power Co 80/08/13 103pp. 074D4 002. 


8101080276 Releases public version of util draft emergency glen 
FELTON. J. M Division of Rules and Records 00/12/03 Ip. 


— 0103170008 Forwards public version of draft emergency plan 

MAYER, L 0 Northern States Power Co. 79/12/31 Ip 01693 292 


’8101080203 Public version of draft emergency plan 
e Northern States Power Co. 79/12/31 64pp 


0103030246 Approves 010209 request for attention of Installation date 
of fire puep #nc 1 t related day tank curbing to 010601. FR 
notice encl. 

DENTON. H R Office of Nuclear Reactor Regulation, Director 
01/02/13 3pp. 07632 112 


*8103050297 Notice of eitension of Installation date of f|n pump encl 4 
related dey tank curbing to 910601 

CASE. E. 0 Office of Nuclear Reactor Regulation, Olrector. 

01/02/ 13 ip 07032.115. 


81 030 3 0301 Releases public version of revised emergency plan. 
FELTON. J. H Division of Rules and Records 81/02/17. fp 
07B06 00\ 


8103030307 Forwards public version of revised emergency response plan 
In response to NRC 001114 ltr. Alert 4 notification status 
r»pt end 

HAVER, L. o Northern States Power Co. 81/02/06 3pp 


--B1030503I3 Public version of revised emergency response plan 
• Northern Btatas Power Co. 91/02/28 30Dpp. 07006:001. 


81032002 1 5 Forwards Annual Financial Rapt 1980 

URUSVEN.A o Northern 9tAtos Power Co 01/03/17 40|>p 07960 221 


-- 81 03200222 Annual Financial Rapt 1900 

HCCARTHV.D LARSON. c Northern States Power Co. 01/03/17 ip 
07960 222 


J Insurant* t indemnity information 


0103030730 Forwards End or s omen t 4 to MAELU Hinder XD-36 U/o Endorsement 
4 to HAELU Binder VO-37 

JOHNSON, R 0 Northern States Power Co 01/02/24 3pp 07796 097 


8103170390 Forwards Endorsement 3 to N£L I A Hinders EQ-36 6 GQ-37 6 
HAELU Binders XO -37 & XB-36 

JOHNSON, ft 0 Northern States Power Co. 01/03/10 7pp 07^24 040. 


P Operating license stage documents 6 c or respondent 0 


8103190732 Ltr* to all licensees of operating p 1 an 1 1 , app 1 i c an t * for 
OLs t> holder* of CPs re control of heavy load* Request* 
r*vi*w per guideline* In NUREQ-0612 Forwards NRC position re 
interim action* & reque*t for addl info. 

EISENHUT.D 0 Division of Licensing 80/12/22 30pp 


0103190307 Ltr to all licensee* of operating plant* applicants for 
OL* ti holders of CPs re program for environ qualification 
of safety-related electrical equipment. Item* addressed 
involve cold shutdown, rep lac ement part* 6 NUREQ-0737 
EISENHUT.O 0 Division of Licensing 01/01/19 6pp 


3103120014 Ltr to all licensees of operating plant*. CP holder* 8. OL 
app llcants, e*cep t Indian Point 2 6 3. Zion 16 2 6 TMI-1, 
forwarding Inadver tent ly o.nitted page* from NRC 801222 
request fie addl info r* control of heavy loads. 

EISENHJT. 0 0. Division of Licensing. 01/02/03 6pp. 


B 1 03300160 Ltr to all operating PUR licensee* requesting info on 
autlllary feedwater sy* *ej*nic de« i gn. Forward* request for 
addl info, list of action* requested of licensee* u/o 
»el«mlc*ily qualified sys 6 result* of NRC walkdown*. 

EJBENHUT.D 0 Division of Licensing. 01/02/10. 13pp. 


8103160669 Ltr to all operating plants l CP holder* forwarding 
clarification of THI Action Plan Item III. A 12 re upgrade 
Of emergency support facilities R*qu*«t« confirmation within 
43 days that implementation date* will be net. 

EISENHUT, 0 0 Division of Licensing. 81/02/18. l?pp. 


3100090176 Forwards of q an i i a 1 1 ! charts depicting NflC Region 3 

reorganiietion. effective 010216 

KEPPLER. J 3 Region 3. Chicago. Office of tho Director 01/02/20 
2pp 07052 106 


0103250024 Ltr to ell po-^er reactor licensees t license applicants ro 
N^(?E0-Q6t9 criteria Footnote 2 In Table 2 contains ot-ror due 
to leakage testing deletions Licensee nay submit analysts to 
justify use of p/isting low flow controller 
ElSFNHUT, 0 0 Division of Licensing 01/02/20 Bpp 


B S 03030519 Forwards Abends 45 4. 39 tc Licenses DPR-42 L DPfl-60. 
respectively t notice of issuance 6 availability 

CLARK. R A Operating Reactur* Branch 3 81/02/25 3pp 07025 052. 


— 6103050527 Amends 45 4. 39 to Licenses DPR-42 1. DPH -60- r e sp ec t i vo 1 y , 
adding r o qu i reboot to maintain safeguards contingency plan 
to be implemented within 30 days b guard training b 
qualification plan aUMn 60 days 

Clark, R A Operating Reactor* Branch 3 01/02/25 4pp 

07029 055 


--8103050532 Notice of Issuance t availability of Amends <15 L 39 to 
License* DPR-42 J. DPR-60. r e s p »c t 1 vo 1 y 

Clark. R A operating Reactors Branch 3. 01/02/29. 2pp 

07025 059 


0103230030 Ltr to all licensees of operating nuclear pouer plants b 
applicants for 0. s (except Bt Lucie. Units I & 2> Requests 
util review to determine capability to mitigate station 
blackout event 4- promptly ir.ploment emergency procedure* 
EISENHUT.DQ Division of Licensing 01/02/29 Spp. 


0 ] 03 1 30 HO Forwards Abends 46 f, 40 tc License* OPR-42 b DPR-60. 
respectively b notice of Issuance b availability 
CLARK. R. A Licensing Branch 3 81/03/0? 3pp 07907 290 


--U103130H6 Abends 46 t* 40 to l.it*n*e% OPR-42 t* OPft-bQ, r espec t i vely . 
incorporating new requirement* for Instruments & equipment b 
ihlft manni ng. r e*ul t ing from NRC assessment qf ffll-2 
ac c l dent 

CLARK. R A Operating Reactors Branch 3 01/03/02 32pp 

07907 301 


--0103130190 Notice of issuance b availability of Amends 46 b 40 to 
Licenses DPR-42 4 QPR- 60. respectively 

CLARK, R A Operating Reactors Branch 3- 01/03/02 2pp 

07907 333 


0103170158 Forward* responses to NUC G01I05 question* re fuel storage 
facility mod tarlier responses were forwarded 001121.010114 
V 0203 

HAVER, L 0 Northern State* Power Co. 01/03/10 20pp 07925.274 


6103310004 Ltr to all licensees of operating p 1 an t s . a p p 1 1 c an t s for Ol* 
t holders of CPs forwarding SECY-01-119 re info necessary to 
establish environ qualification of safety-related electrical 
equipment. 

ElSENHur.O 9. Division of Licensing 01/03/10 6pp. 


0103310616 Forward* EM review of util analysis of alternate safe 
shutdown capability for f ac ( 1 1 1 y , or 1 g 1 na 11 y submitted 
791022. Concur s u/0NL conclusion that proposed mods do not 
meet NRC criteria 

CLARK. R A Operating Reactors Branch 3 01/03/23. 2pp 0009? 163. 


B1O33IO170 Informs that implementation of NUREO-0737. post-TMl Item 
1C 9 requirement. ull 1 be delayed until QI0701 due to mg t 
procedures being written In series rather than in parallel 
Procedures build on requirements per higher level directive. 
HAYER.L O. Northern State* Power Co. 01/03/27. ip 08062 310 


0 Inspection reports- IE Bulletin* 6 correspondence 


0103090794 Forward* IE Insp Rept* 90-202/00-20 4. 50-306/00-20 on 
801201-31. No noncompliance noted. 

KEI6KMAU.R F Region 3. Chicago. Reactor Operation* Nuclear Gupport 
Branch. 0 1/01/20. 2pp 07049.230. 


- -01 03090799 !£ insp Rept* 90-202/00-20 8. 90-306/80-20 on 001201-31 No 
noncompliance noted. Major areas 1 n sp e c ted : p lent operation, 
me Int, surve 1 ] lane e. secur i ty b IE bulletin followup. 

FEtERABENO. C. D . BURGESS, 0 L . LITTLE.WS. Region 3, Chicago. 
Office of the Director. 01/01/20. Ip. 07049.232 


0103130677 Forwards IE Mgt Meeting Rept* 50-263/00-2 1. 50-202/00-21 8. 
90-306/00-21 on 001121 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director. 01/01/20 
2pp. 07913.267. 


--Q103 130679 If Mgt Meeting Repts 50-263/00-21 . 90-202/00-21 h 
SO-3O6/0C-21 cn B01121 Areas d i sc u* * ed r eg u 1 a tory 
perforrar.ee of activities at facilities per systematic 
assessment of licensee performance program 

HEIBHMAN.R F Region 3. Chicago. Reactor Operations Nu elder 
Support Branch 81/01/13 I6pp 07913269 


0103020083 Respond* to IE Bulletin 01-01 No snubber* of type descrlbi 
are 1 n use or planned for use In t a f e ty -r e I a t ed sys 

GILBERTS. D F Northern States Power Co 01/02/06 2pp 07705 O; 


0103020067 Forwards IE Circular Bl-02. 'Performance of NRC-L 1 c iru e tf 
Individuals While on Duty '* No written response required 
KEPPLER.J Q Region 3, Chicago. Office of the Director 01/02/0? 
2pp 07707 29Q 


810304027? Forward* |E Info Notice 81-03. ‘Checklist for Licensees 
Making Notification* of Significant Events In Accordance 
W/10CFR50 72 J No written response required. 

KEPPLb’R* J 0 Region 3. Chicago- Office of the Director. 81/02/12. 
2pp 07013 307 


0103190049 Forwards IE Insp Repts 50-202/01-02 b 50-306/01-02 on 
010101-31 No none omp 1 lane e noted 

HE 1 SH'IA'L R F Region 3. Chicago. Reactor Operations Nuclear Buppor 

Branch 01/02/12 2pp 07964 102 


--810319003a IE Insp Rept* 90-202/01-02 b 50-306/01-02 on B10lOt-3l N 
noncompliance noted Major areas inspected plant operation, 
ma Int. survei I lance, secur i ty* radiation protection & Pollomup 
on IE bulletins 

FEIERA9EN0. C 0 , BORCF0B. D L , L| TTLE. U S Region 3, Chicago, 
Office of the Director 01/02/11 6pp 07964 104 


0103160706 Forwards IE Info Notice Bl-04, "Cracking in Main 9team 
Lines " No response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director. 01/02/27 
2pp 07914 076 


0103160321 Forwards IE Circular 01-03 “Inoperable Seismic Monitoring 
Instrumental ion ” No response required 

KEPPLER-J 0 Region 3. Chicago. Office of the Otreetor 01/03/02 
?pp 07916 318 


0103160970 Forwards revised IE Bulletin Dl-01# “Ourve 1 1 lane e of 
Mechanical Snubbers. ^/corrected Pages 9 b. 6 Change in 
Identification of facilities w/CP* to which bulletin I* 
applicable doe* not affect util requirement s. 

KEPPLFR.3 0 Region 3- Chicago. Office oP the Director 81/03/04 
Jp 07915 001 


0103200391 Forward* IE Info Notice 01-0*. “Failure of 1TE Model K-600 
Circuit Breaker " No response required 

KEPPLER-J 0 Region 3. Chicago. Office of the Director. 01/03/1! 
2pp 07972 133 


0103200693 Forwards IE info Notice 01-05. “Degraded DC By* at 
Palisades “ No action requlred. 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 81/03/13 
2pp. 07966 120 


0103200333 Forwards IE Info Notice 01-07. "Potential Problem 
N/lJatrr-Oo luble Purge Dam Ma 1 1 e Used During Inert Oas 
Welding “ No response required 

KEPPLER. J 0 Region 3- Chicago. Office of th« Director. 01/03/16. 
2pp. 07966 200 


R Periodic operating report* b related correspondence 


8103030565 Forwards "Annual Operating Rept. 1900 " Cover* occupational 
exposure. changes, tests b experiment* b safety valve b relief 
valve failures b challenges 

MAYFR.L.O Northern State* Power Co. 81/02/27. Ip. 07793 215. 


— 0103030575 “Annuel Operating Rept, 1980 " Cover* occupational e«posu 
changes, tas ts b etpcrlmentt $> safety valve S, relief valve 
failures b challenge*. 

* Northern State* Power Co. 01/02/27. I2pp 07793:216. 


9103030828 Forwards “Effluent b Waste Disposal Semiannual Rapt for Ju 
Dec 1900 *• 

MAYER. L 0 Northern State* Power Co. 01/02/27. Ip. 07795 177. 


--O103O3O335 "EPftwent b Waste Disposal Semiannual Rept for 
Ju 1 -Dec 1900. •’ 

« Northern 8tatoa Power Co 81/02/27. 9pp 07795:178. 


8103100356 Forwards monthly operating rapt* for fob 1901. 

MAYER, L. O Northern States Power Co 01/03/0? Ip. 07064; 361. 


— 6103100361 Monthly QD*r*t »’'9 rept* for F»t 1901 

HjNSTAD. A A northern State* Powtr Co 0J/O3/O1 
Q7063 COl 


8103270477 F or use 4* "Annual ^4l4tlon Environ Mcr.itoMng Program, 1900 
WARD. E C Warthfrn States Po-ir Co S 1/03/25 IP O0C43 091 


intent to HU addl specific 
requirements ttot in original 
Certificate of Svc ent V 
mCOURREN. H J Hearing Branc 


contention* Interest aspect* 
791123 petition to Intervane 

h l 01/03/19 5pp. 07967 357 


H General correspondence 


--01OQ37O402 'Annuel Radiation Environ Monitoring Program, 1900 

hUEBNER. L 0 Herelton Environmental Sciences Ccrp. 01/02/26 
54pp 06043 092 


8103310209 F arjirdi revised Page l of "Effluint i Waite Disposal 
Semiannual Rept. " reflecting correct reporting period of 
Jwl-Oec I960 

rytYER.L 0 Northern States Power Co 01/03/27 Ip CB062 319 


--8103310357 Revised Pag* 1 cf “Effluent l Waste Disposal Semiannual 
rtept.Jul-Oec 1980 " 

a Wortham Stats* Power Co 01/03/27 tp 08062 330 


0103180506 Forwards l tr to editor re spent fuel rod storage at 
facility Support* nuclear power Opposes Purifier granting of 
funds to ME Energy Cormjttee iVo em 1 

MARCCUX. L C Affiliation Uninown 81/03/01 Ip. 07994 10* 


P. Operating licenie stage documents t corrupondenct 


9103190732 Hr s to all licensee* of operating p 1 an t *. app 1 i c an t s for 
OLs 6 holders of CP* re control of heavy loads Requests 
review per guidelines in M;RE0-06 1 2. F orwar d • NWC position r* 
interim actions L request for addl Info 
E1SENHUT, fl. 0 Division of Licensing 00/12/22. 30pp 


9 Reportable occurrences. LERi t related correspondence 


0103200731 Forwards LER 81-C02/0IT-0 

WiVER.L 0 Hoc them States Power Co 01/03/13 Ip 07967 326 


'•*8103200736 LER ai-O02/OlT-O on 810301 . dur i ng eddy current eta* of steam 
generator tubes. tubes found degraded 6 defective Caused by 
corrosion K./or fretting Defective tubes plugged 
HUKSTAO. A A Northern States Power Co Ql/03/13 3 jj 
07967 327 


8103190307 Ltr to all licensees of operating plants 6 applicants for 
Ot* 6 holders of CP» re program for environ qualification 
of safety-re lated electrical equipment. I tem» addressed 
involve cold shutdown, rep lace-rent parts L NUREO-0737 
EISENHUT.D.O Division of Licensing 01/01/19. 6pp. 


0103120014 Ltr to all licensees of operating plants. CP holders 6 OL 
app 1 1 cant* . e * c • p t Indian Point 2 <« 3. Hon l 4< 2 & TMI-1. 
forwarding Inadvertently omitted pages front NRC 801222 
raqu»*t for addl info r« control of heavy load*. 

EI8ENHUT, D. 0. Division of Licensing 81/03/03 6pp. 


DOCKET 50-309 MAINE YANKEE ATOMIC POWER PLANT 


F. Security, medical, emergency l fire protection plans 


0100180264 Ltr to all power reactor licensees u/plants licensed prior 
to 790101 Forwards NRC position (. requist for add] Info re 
safe shutdown capability for coapUance -J/Q0IU9 fire 
protection rule 

EISCNWT, D 0 Division pf Licensing 01/02/20 13pp. 


610331 0338 Ltr to all license*! of operating plants 6 holders of CPs 
forwarding NUREQ-0696, "Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable method 
for seating S'RC requirement* W/o end. 

EtSEWUT. 0 0 Olvlilon of Licensing. 81/03/09 6pp. 


0103100609 Requests etemption fro* Qectlon Itt L< Paragraph* 3 L 4, of 
I0CFR50. 40 (• I0CFR50. App fl re fire protection New fire 
protection sys hat been installed Etistlng sys have been 
Improved Qni its pow» r lots due to fire Is very unlikely 
RAWDAZZA, J 8 Maine Yankee Atomic Power Co. 01/03/06. 3pp 
07863 003 


0103200120 Submits info re util compliance w/rtvlsed Section 10CFR90 40 
t new Apg R to IOCFR50 on fire protection Shift supervisor 
removed from fire brigade Addl emergency light* will be 
Installed prior to 81 1 1 19 

RANQAZZA. J 0 Maine Yankee Atomic Power Co. 81/03/12. 2pp 
07970.085 


0103300160 Ltr to all operating PWfl licensees requesting Info on 
autlllary feedwater sys seismic d a s 1 gn. Forua rd s request for 
addl Info- Hit of actions requested oP licenmeee w/o 
selsmically qualified sys l results of NRC walkdowne. 

EI9ENHUT.D 0. Division of Licensing. 01/02/10 13pp 


9103160440 Application for Proposed Change 29,Suppl 2 to amend Llcenn 
DPR-36. add ing Tech Specs 3.22 h 4. |1 re ventilation L filter 
sys limiting conditions for operation 5> surveillance 
requirements, respectively 

RANDAZ2A. J. 0 Maine Yankee Atomic Po-er Co 01/02/13 2pp 
07916.204 


- -0103160434 Proposed Tech Specs 3 22 L 4 11 re ventilation h filter 
limiting condition* for operation 6 surveillance 
requirements, respectively 

« Maine Yankee Atomic Power Co. 01/02/13 !2pp, 07916.206 


0103160669 Ltr to all operating plant* L CP holders forwarding 
c latlf Icatlnn of Tttl Action Plan lt»n III. A. 1.2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that Implementation data* will be met. 

E.16ENKUT . 0 0 Division of Licensing 81/02/lB 12pp. 


6103210024 Ltr to all potuer reactor licensee* L license applicants n 
hf/REG-0619 criteria Footnote 2 In Table 2 contains error duo 
to leakage testing deletions. Li c tneee may submit analysis to 
justify use of silstlng low Plow controller 
ElSENHUT.o 0 Division of Licensing 01/02/20 0pp. 


0 Adjudicatory c or rt spondenc e 


0103030570 Forwards Stats of ME petition to Intarvene in spent fuel 
compaction proceeding 

BROWN. R E Mains. State of 01/02/26. ip 07829.067, 


0103110449 Forwards "Portiel Review. Equipment Evaluation Rept by Ofc 
Nuclear Reactor Regulation for ME Yankee Atomic Power Co, “ 

Written response required 

NOVAK. T. M Assistant Director for Operating Reactors 81/02/23. 
Dpp 07003:326. 


— 0103050579 Petition to intervene In spent fuel compsttlon proceeding 
State of ME opposed to util application to Increasa spent 
fuel pool storage capacity JE Tierney &. RE Brown notices of 
appearance 4 Certificate of Svc sncl 

TIERhCY. J £ . BROWN. R. £ Maine- Steta pf 81/02/26 7pp 
07829: 060 


0103030514 Notice of Intent to file 6/or resubmit addl specific 
contentions Applicant amended proposal validates earlier 
unaccepted Intcrvenor contentions U establishes basis for 
new contentions. 8vc list included. 

MILLER. 0 8 Sensible Maine Power 01/02/27. 2pp. 07798.332 


0103190527 Response In support of Stats of M£ petition to intervene In 
spent fuel pool cepeclty expansion proceeding. Interest 
requirements satis fled. Cart if Icata of Bvc end. 

MCOORREN. H J. Hearing Branch l. 01/03/10 5pp. 07955.125. 


--0103110434 "Partial Rev 1 ew- Equi pm*n t Evaluation Rept by Ofc of Nuel 
Reactor Regulation for ME Yankee Atomic Power Co. “ 

* Office of Nuclear Reactor Ragulatlon. Director. 01/02/23. 

23pp. 07603: 329. 


0103041013 Notification of 010303 meeting u/util in Dethesda.MD to 
discuss QA program 6 spent fuel pool capacity expansion. 

REQUA, 0. Oparat ing Reactors Branch 3 01/02/29. 2pp. 07812: 020 


6103230030 Ltr to all licensees of opereting nuclear power plants & 
applicants for OLs (except 0t Lucie. Units 1 6 2) Requests 
util review to determine capability to mitigate station 
blackout event & promptly implement emergency procedure*. 

EIBENNUT. 0. 0. Division of Licensing. 81/02/29. 5pp. 


0103030039 Forwerd* "ME Yankee Nuclear Plant Reactor Pressure Vessel 
Surveillance Program: Capsule 263." Rept documents result* of 
reactor vessel wall surveillance capsule removed during 
refueling outage. Rept available in Central File* only. 

RANDAZ2A. j. B. Maine Yankee Atomic Power Co. 81/02/27 4pp 


>7905 553 . 


0ROCE, R. H Maine Yankee Atomic Power Co 01/03/11. Ip 


07917 144 


>3120109 Notice of issuance 4 aval lability o f An- end 53 to License 
»PR-3b 

:lA«K. R A. Operating Reactor! Branch 3 Gl/02/27. 2pp 

>7900 259 


8103250302 Correct! paragraph designation 2. 0(6)(e> In Amend 53 to 
License D p R-3t> issued 810227 New paragraph designation 
should read 2 B (6) ( g > 

CLARK, R A Operating Reactor* Branch 3. 01/03/12 2pp 07995 200 


110634 Inform that def U ienc let re environ qualification of 
metrical equipment have been eveluated Continued safe 
ility operation is assured. 

INSON. W P Matne Yankee Atomic Power Co 01703/02 2pp 
>07 105 


10020 Responds to TAC 06500 request for safoty evaluation of 
ceptlbillty of *af ety-re lated equl prent/sye to flooding 
*n failure of non-Co t q g ory i seismic *y* Accept* util 
1 1 V a 1 « Requests util analysis re turbine bldg flooding. 

NA9.G C. Assistant Director for Safety Assessment. 01/03/02. 
65099 163 


>3110026 Safety evaluation supporting util analysis re susceptibility 
>P saf et y -r e I a l e d *y» to flooding from failure of non- 
ategory I syt 

Assistant Director for Safety Assessment. 01/03/02. 2pp 
>5099 163 


>3110040 “Technical Evaluation of Susceptibility of 0a f e ty -Re lated 
lys to flooding Caused by Failure of Non-Category 1 Sys for 
lE Yankee Atomic Power Station " 

;PP9. R. C Laurence Livermore Laboratory. 01/02/28 16pp. 

.3099. 167. 


6103240568 Forwards eppllceblo PWR encl to MIC 001222 ltr re control of 
heavy loads BUR encl inadver tent 1 y transmitted. 

CLARK . R A Operating Reactors Branch 3 01/03/13 23pp 


0103240302 Forwards errata to BCL-3B5-21, "ME Yankee Nuclear Plant 
Reactor Pressure Vessel Surveillance Program Capsule 263 " 
RANOAZZA. J B Maine Yankee Atomic Power Co 01/03/17. Ip 
07907 337 


- -01 03240399 Errata to "ME Yankee Nuclear Plant Reactor Pressure Vessel 
Surveillance Program Capsule 263 ' 

PERRIN. J 8 Battel le Memorial Institute, Columbus Laboratories 
BCL-3BS-2I ERR 01/03/17 7pp. 07907. 33Q. 


0103260025 Notifies that 790910 & 29 submittals re modified spent fuel 
pin storage revieued Requests add] Info within 30 days 
CLARK. R. A Operating Reactors Branch 3. 81/03/17. 10pp. 

00042. 110. 


8103261100 Forwards corrected Page* 4 1-11,4. 1-12 6 3 3-2 to Tech 
Spec t. ref 1 ec t ing changes made by Abends 32.33 U 54 to 
License OPR-36. 

CLARK, f? A Operating Reactors Branch 3 01/03/19. 2pp 00035 294. 


>90323 Forwards "Oest Estimate Post-Test Prediction for LOFT 
lear Experiment L3-6 " Prediction carried out by RELAfM/ 

3 based licensed code. Util will submit another post-test 
diction of loft L3-6 as calculated RELAP3/Mod 1 
, J Yankee Atomic Electric Co. 01/03/03 Ip 07030.229 


'3090330 "Beet Estimate Post-Test Prediction for L0FT Nuclear 
(per intent 1.3-6 " 

ICHOR, L. . LOOM 18, J . HUSAIN, A Yankee Atomic Electric Co 
11/03/03. 70pp. 07050:230 


60300 Discusses util position re Tech Specs requirements L load 
ddlng r a | n s ta t eman t under certain conditions Mods to be 
formed to reinstate emergency bus automatic load shedding 
ture per 010121 schedule Surveillance tests to be done. 

R 1 TY, J H Maine Yankee Atomic Power Co 01/03/05. 2pp. 

17 345. 


80205 Forwards Amend 54 to License DPR-36 & notice of issuance & 

I lability 

,RK,R A Operating Reactors Branch 3. 01/03/05. 3pp 07944:211 


3100294 Amend 54 to License DPR-36. providing additions to T«eh Bpec 
o assure that redundancy In decay heat removal capability 
111 be maintained in ail operation modes. 

LARK, R. A Operating Reactors Branch 3. 81/03/05. 9pp 

7944:214. 


3180309 Notice of Issuance L availability of Amend 54 to License 
PR-36 

LARK, R A Operating Reactors Branch 3 01/03/05. 2pp. 

7944: 223. 


30351 Forwards YOOAP - I -A, op erat i ona 1 OA program, Rev 1 v l on 9, ra 
les 6 responsibilities of personnel involved in 
ablishlng t executing operational 0A program. 

NSON.W P Yankee Atomic Electric Co. 01/03/09 lp. 07907 104. 


3130359 Operational OA program, Revls 1 on 9, re duties 6 
• spans I b 1 1 1 ties of personnel Involved In establishing U 
xecutlng operational QA program. 

ARTIN, R . L . , PIkEiD.B , MOODY. 0 E Yankee Atomic EUctrlc Co. 
i/03/09. 43pp. 07907105 


00400 Discusses LLR primary coolant sys pressure Isolation valves, 
nt 5 Interfacing sys L0CA caused by In-terles check valve 
lure LOCA unlikely w/motor-ope/ated valve in closed 
i tion. Requests relief from certain monthly testing. 

DA72A, J. 8 Maine Yankee Atomic Power Co. 81/03/09. 2pp. 

71:273 


- -810326 1 1 96 Corrected Pages 4 1-11,4 1-12 t, 3 3-2, ref 1 »c t i ng changes 
made by Amends 52*33 & 34 to License DPR-36 

* Operating Reactors Branch 3. 01/03/19. 3pp 00035 296 


0103310226 Forwards "Best Estimate Post-Test Prediction for LOFT 
Nuclear Erporinent L3-6 ( RELAPS/Mod 1 Predictions! *’ 

KAY, J A Yankee Atonic Electric Co. 01/03/20 lp 00060 143. 


- -0 1 03310231 "Best Estimate Post-Test Prediction for LOFT Nuclear 
Experiment L3-6 { RCLAP5/Mod l Predictions! “ 

HUSAIN. A. , LOOM I B ' J ■ 3CH0R.L. Yankee Atomic Electric Co. 
01/03/20 00pp. 00060: |44 


3103310246 Responds to NRC 010123 ltr rs Inability to verify 
appropriateness of atmospheric dispersion factor used to 
assess f us l handling accident inside containment QK.IRON code 
application 6 factor calculation documentation encl. 

OARnlTY. J. H Maine Yankee Atomic Power Co 01/03/24 2pp 


--010331025? "5K1R0N: Computer Code for Determining Atmospheric Dispersion 
Conditions for DBA Evaiuat Ions. " One-hour illusion area 
boundary X/0 at 0 b‘A exceedance probability developed from 
site meteorological data for Jan-Dee 1977 encl. 

HAHMJJ.J. N, LAZNOW, J. . LITTLEFIELD. P. Yankee Atomic Electric Co. 
YAEC-1130 77/J0/3I 200pp 


0103310407 Advises that Investigation of three specimens of federally 
endangered shortage* sturgeon taken frqra Intake trash racks 
during I9B0 has been completed Add! monitoring requirement* 
not necessary. Requests notification re eddl specimens taken 
CLARK, fl A Operating Reactors Branch 3 01/03/24. 3pp. 08099:305. 


0 Inspection reports, IE Bulletins & correspondence 


0103040226 Forwards IE info Notice 01-03* "Checklist for Licensees 
Making Notifications of Significant Event* In Accordance 
W/ 10CFR80. 72. “ No written response required. 

GRIER* B H Region 1. Ph l tadelph i«* Office of the Director. 
81/02/12. lp. 07013103 


8103200176 Forwards IE Info Notlco 01-04, "Cracking in Mitn Steam 
Lines. " No response required 

GRIER, B.H. Region 1* Phi ladelph ie* Office of the Director. 
Bl/02/27. lp . 07972 020. 


0103200135 Forwards IE Circular 81-03, "Inoperable Seismic Monitoring 
Instrumental ion. " No written response required. 

DRIER, B. H. Region 1* Philadelphia, Office of the Director. 

01/03/02. lp. 07971 343. 


(J l Q.JJCO l Ob Puf-WAicM revliod If linl lelin "livr v e 1 ) I am o uf 

Mechanical fi'uibtei *. 1 u/ion »t t*<l PaB«s 3 €< A Chang® In 
1 ij«»i t 1 f 1 l a I > ur> of facilities w/CI* tu ldh 1 C 1 bulletin la 
applicable dost oot *< f®tl util v sqvts S-aniS 
Cfltf.n.D H fUgict. I. I"* l I «4 o 1 p h I 4 > Office of the Dlrertur 
111 /0J/04 Ip 0/WJ.CAO 


II l O'MAO 003 ClacIHiei to II llollcUn HO -DA. ‘Tog |n«o ri#J Tlafety 

ur« CffiKl Reset Controls. * per l.'NC it quest AuM l laiy 
'«|ays Will bo inti ailed to nudity ( untryl circuitry fur 
i p a c i f i r d vjlvei 

GHilLL, II H Mail'® Vent « * Atunic fewer Co III/ fkJ/C/7 App 

U/'M3 111 


UI0I200-U/ lut ward® 1 1 lulu Not lie U 1 - 0/». 'F'tllorr at ML Model H-MlO 
Circuit Breaker ' Ift* response **oqu|rnd 

CRJfcH.b M lloglon >■ Philadelphia. lirftce of th* Oi me to' 

111 / 0 : 1 / u Ip O'/V/.V 02 9 


MHMJ 101 V 4 loiutr tit Ml Yankee imrrvn o Insp pr og r H® v I t »a«i I- re pimp 

telling per lluO/t// t»tii»ll 

OAKRITY.J II Heine Yankee Alu-lc I’nuor Cn Hl/0i/2» l|i 


lltol'lioyoo Mk Venkfi Jnseivlce imp program, Revision l.vc pu.-ip A* valve 
l set It g 

lifLLO.L J . WJHII.i: - HAMULI I'll. J JJ. Maine Yankee Alorv| t Mower Co 
111/02/24 // pp 


It l'»r lodk Opeiatlng report* (. related c or i e * p ondenc • 


fU<Vil002l7 I oruiai 1 « 4lic’«arg« mon 1 1 or Inq rept for Jen t'/tll l t« l« H*. 
Dapt at fcnvtrun Mrotec 1 1 rui me l 

CARR 1 TV* J H Maine Yankee At nr* l < Mower Co III /Oil /l>1 Jpp 
0/GA3 22? 


■111031002211 tiled erge ronltorlng rept for Jan I r 2f 1 1 

* Maine Yen!®* At or if I'uun’ Co Hl/02/13 9pp 0/|l/,:l 22V 


II I O.J I |l'>3fiV I urwHdi discharge r-<jn| t or l "0 rept fur l-eli IVHJ |.lr 
Pufuiardlng topi lo Htat® rtf M:. one! 

QARfl I TV. J i« Maine Yankee Atonic Ppjlr Ct» H 1/01/ I 6 2pP 


- Ml 03 I IP 05 V 0 Ditcher go non J tor l ng rept fur l*e(j JVtll 

fl.AMOEfiy.W Maine Yankee Atomic F>ow|rr Co 11 1 / 0 . 1 / If* Dpp 


0 Reportable ot e uri e’ir ee. I MU t related t or reef ondenc e 


1)10.11002411 ftfl fU-OOl/rMT V follnwing Cycle 4/9 refueling outage, 
milyiii of reactor veteel wall iur ve I l lane e ripiul* 
indicated veteel wall finance appro* 2 3 timet greater than 
predicted Cam*# not stated Tech Opes c ktngt being prepared 
HOU2#i: C Maine Yankee Atomic Mower Co 0|/03/|J 2p|> G79UA 001 


iOI 040A12 Lciruarde LlA Ul-00|/0t T-0 

WOOD. C C Maine Yankee Atomic Power Co (11/02/24 Ip OVfl I 7 OllU 


-**U 101*0406 I 9 LE'ff LU ~00 l /0 1 T - 0 on 000107 < d i ec f e pent y found In c orp *r l • on 
of reeulte of RO> leak teat Caueed t> y difference in 
calculation p r og r amt 1,/nr error# ir> original methodology 
Tech Cipec *rod being prepared. 

ANOLHOOM. f* I.. Maine Yankee Atomic Toiler Co 01/02/24. App 

07017 oni 


(M OJ090A24 PM? - I -Ul -02V. on U 10227* e e c ur l l y guerdt went on ttrlke* 
Pecauta of inability to negotiate acceptable contract w/ 
enpjnger Llceiieee hat Implemented ttrde contingency plant, 
dtata of hf hae been not If lad. 

lAiJUN, rt H . KLIHIO.H n. . UF.VL 1 N> J. If Wegion I, Philadelphia. Of Pic* 
of the Director ill/02/27. ?pp. 0?H2h 240 


(J I OJ 1 004 1 2 p/iti- I - (I | -031 on (IL0II03. ew 1 1 c hboa r d operator received 
lelephon* menage re threat of eeboteg*. Dearth of facility W 
resident 1 f leal Ion of onelte personnel wat performad FO) h«e 
been Informed, (nfo atteeervent team t, Utate of Me notified 
mAudmv. w J . KinifcH.il G . DLVUIN. j Region 1* Philadelphia. Office 
at the Director (ll/Ol/Q'J 2p g 070*3 2Q«J. 


(MOJ2:iOAU4 MMfl- ( -U l -Ol>7 on fM 031 t »n I o r reactor operator proceeded to 

controlled area w/o showing proper t d en 1 1 f l c a 1 1 on Operator 
had left Identification in control room earlier that day. 

UvrriAhfi.P , (Mi l(1, p M . Gr.lV/VfcH. F. J Region I* Philadelphia. Office 
uf the Director (M/0'l/|/ Ip 07V7C1 J3H 


1/ (Ipoiatnr l * ar- 1 na 1 1 Hue 


H10 iJ IV'J/LJ I’tuvldee /id^l infn re shift t*ihi>lcal flilviior pri HMMOli 
llr IrdlvJdoalt •*■■ mrrtul ehlft loihnual advisor ilIiIOu In 
are qualified per guidelines outlined In lienlun /‘/lOJO 111 
KAVJA7/A. J ;l Mein* Vankav Atomic 1'inupr fu (i)/(l.l/| f. 2 pp 

O/V/7 Cli3 


i>i:r Ki r :») :ti i i?ai i n fjiti i ar (•imhatinv ■» tat mrj. unm 2 

I f|*IC lisfety l/n l k a L l m* N*|"irl ll. EX), supple t (lit i'«i[ii)ii;l*n(e 


II l/?;j(y:i03 / 1 ‘IAIl.1v I.VAl I'AT II. M HI I'Ollt HE I All D TO 1)4 (H’l HAHlIf/ UJ TIAI I 
rant (All uenihatjm; HIAI KIN. OMIT 2 Jmctet fio 30 HI o’ul. Ilf 
l.etvlca Declrtc and Oaa Company, at al ) 

« Office at NurJeai Heactnr lUgulallrm. Uli ector NI»H U 03 \ / HOH 
m/Ol/:il JVO/P Available at NT III en DO 07/V.l :ion 


1. llecnrHy. ~ioJ|tai. an*prge«ii y b fire pinlecllon plans 


HIOIO/OJ140 Releases public version of util emergeiiry plan 
I M.VCIIJ. 7 M Olviiimi of Rules and Records HO/lJ/Ol Ip 
l>/40\ ^211 


4J101 2 2 Ah 2 7 fni'u-aiJs pub III vats Ion uf ®-orij»ncy plan 

l [Httuni »■ Public (Wt vice UslUK t (las Co of Ng*. dsvs«« 

00/07/ 17 ip n/.i/i aw 


■HI 0 l 0 / 0 :m I’uhltc v «1 find . 1 # er-etgencq plan 

* Public l>*i vice I le* li Ic t Qas Cn of New Jersey IIO/IJ//U 
:i 30 pp 0/401 227 


fit 0 JO Releases public ye re Inn of exigency plari fen fat.|||ty 

1 I l ION. J.H lilvisiun uf Hulas and JUrurd* fll/02/17 Ip 


ill0!U>!)0'H4 I- or wards public veislou u t revised *r>«i genry plan, in 
ret pun ee tr fMC request fm add I Info 

rinn.n l. I'uMu rieivKa l.letlrlc 4 Oao Cn uf New Jeieey 

dpi* 0 /M 0/1 001 


HIO I090'l3l labile vo'klon of revised eirergenty plan 

• I'uli 1 1 c Hetvlre I lectric t Oas fu of New .Jersey IM/OI/IO 
tujpp 0?ll0f> 001 


Hlti.ll(l02M l.li to all power reactor Itceneeee w/plantt litensed prin 
Vb 7 00101 > ur wards HOC, post V ton t request fur addl infn re 
safe shutdown capability fm compliance w/llOlllV fire 
protection rule 

t ItiKNOUT, li v |j| vision of l learning HI /IV/ JO |:ipp 


(flOJIOOOHO Requests that encl emergency planning infn be made public 
aval table U/q [llojCiOnj 

Wi'JOfcU. II. Division of Rules «<ul Records 01 / 02 / 2 / h% 

0711 5:| JAV 


tl] 011 0 OOlif Requests that encl amergency planning Rifu be m«d« public 
aval lab I • 0/« IU02I 7i*:i(t0 

UOUOCll. it Division of Hulas and Records UI/02/27 Ip 
07032 171 


01 031)1 01:10 I tr to all liceneees of operating plants l> holders uf ill's 
forward iry MjRfcO 'OftV/i* Afunctional Criteria for Emergency 
Reiponse TacIMtlet “ Criteria describe acceptabla method 
for meeting NflC requirements O/o eiic 1 
t:iBfiflHUl.ll 0 IHvisius. of Licensing 01 /Oll/OS App 


0103261037 I’orwards emergency planning info for placement In 1 PpR w/ 
010.1030,144 

W>UDt’R. J 1 . Division of Rule* and Records 01/03/11 Ip 
00040 C70 


0101170271 forwards Uwbmittal 2 of security training L qualification 
Plan P]an withheld (ref JOCFR2 790) 

UUeftlTI.1t A Vubilc Osrvtcs f.lecVrlt t Oas Co of New Jersey 
01/03/13 ip 07939 aia 


Q1Q3240&Q4 Discussss sv»ly»U»i\ of 001031 fir# tilt rspt, "Cktls Tra 
Plrs Test - 3H Plre Oarrier Oys " ttys eiMbtt* equivalent 
or better characteristics than Kaoupol t can provide 
acceptable fire barrier for cable trays I* cablet 
TEOEflCO.R L Assistant Director for licensing 01/03/ IQ 
0790V 100 


CI032307I3 Oubmiti info re fire protection program baclftt item 
compliance w/ lOCTRSO, Ap p R 

H(TTl..R L Public Qervlce Electric t* On Co of New Jersey 
01 / 03/19 ipp 07977 344 


0103310391 Forwards revised pages for security training & quo 1 i f l c <3 1 1 on 
plan End withheld (ref I0CFR2 790> 

UDERITZ.R A Public Service Electric i Gas Co of New Jor&eg 
Bl/03/24 Ip 0B0?9 130 


H General correspondence 


0103110353 Responds tc 010202 request for info re efforts to expedite 
licensing of constructed nuclear plants Significant portion 
of NRC efforts contributed to lessons learned from TMI-2 
Facility license delated by emergency plan status 
DIRCK6. W J Office of the Executive Director for Operations 
0l/'03/03 2pp 07083 190 


- -B 1 03 1 10364 Foruards JV He 1 mark 01 0104 ltr urging expeditious licensing 
of constructed nuclear plants t further efforts toward 
solving waste disposal problem 

BRADLEY. B Senate 81/02/02 2pp 07083 192 


B 1 033 J0419 Forwards NJRF0-03 1 ?. 057B. 0694. 0737. 1 0CFR50 App E. MAC 810114 
meeting t r ans c r l p t . FEMA 810203 ltr 8, NRC 810203 nemo, per 
recent telcon request N/o enc 1 

NIRAGLIA.F J Licensing Branch 3 01/03/26 tp. G0Q59 301 


I Financial information 


01O317O3B4 Forwards Annual Financial Rapt 1980. 

BRADLEY, E J Philadelphia Electric Co 01/03/13. ?pp 


8103170596 Annual Financial Rept 1900 

« Public Service Electric i Gas Co of New Jersey 81/02/16 
32pP 


-0103170606 Annual Financial fiopt 1980 

« Philadelphia Electric Co 01/03/13 46pp 


0103170616 Annual Financial Rept 19Q0 

* Atlantic Electric of New Jersey 01/03/13 40pp 


— 0103170626 Annual Financial Rept 1900 

* Delm arva Power 6 Light Co. 01/03/06 40pp 


J Insurance ( indemnity information 


0103060362 Forwards Endorsement 9 to MAELU Binder XB-60 & Endorsement 3 
to MaELU Binder XB-72 

CORREA. M A Karsh & McLennan, Inc i K & K Nuclear Consultants. Inc 
01 v. 01/01/27 5pp 07040 233 


8103060313 Forward* Endorsement 43 to NELIA Policy NF-230 

CORREA.M A Marsh S« McLennan, Inc. . M 6 M Nuclear Cornu J ten t s , I nc 
Oi v 01/02/23 2pp. 07036 220 


9103090607 Forwards Endorsements 6 l 4 to NELIA Binders ER-60 & EB-72, 
respectively 

CORREA- M A Public Service Electric L Gas Co Of New Jersey. 
01/02/27 3pp 07044 : I 3 1 


B1031 10712 Forward* Endorsement 6 to MAELU Binder XB-60 5< Endorsement 
4 to MAELU Binder xB-72 

CORREA. M A Karsh * McLennan. Inc. , M M Nuclear Consultants. InC 
Div. 01/03/06 3pp 07Q03. 126 


P. Opsratlng license stage documents & correspondence 


0IO3HO373 Informs that 8-3 narrative currently used in OL issuances 
may have to be mad 1 f 1 ed. ba s ed on forwarded mem.o W/o end. 
M1RA0L1A.F. J Licensing Branch 3 00/12/19. Ip. 07004 143. 


0103190732 Ltrs to ell licensees of operating p 1 an t « . ap p 1 1 c an t s for 
OLs tc holders of CPs re control of heavy loads Requests 
review per guidelines In NUREQ-Q6 1 2. Forwar d t NRC position re 
interim actions $. request for add! info 
E1SENHJT.D.0 PlvKlon of Licensing 80/18/22. 30pp 


8103190307 Ltr to all licensees of operating plants 6 applicants for 
OLs fc holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold Shu tdoun, rep lecement parts & NUREG-0737 
eiSENHUt. D 0. Division of Licensing. 81/01/19 6pp 


B 1031 20014 Ltr to all licensees of operating plants. CP holders L OL 
app 1 icants, exc ep t Indian Point 2 L 3, Zion 1 8* 2 4 TMI-l, 
forwarding inadvertently omlttad pages from NRC 801252 
request for add! info re control of heavy loads. 

EISENHUT, D. 0 Division of Licensing Bl/02/03. 6pp. 


Q103300I60 Ltr to all operating Pup licensees requesting info on 
auxiliary feedwater sys seismc design Forwards request for 
addl info. list of action* requested of Licensees w/o 
seismlcally qualified sys h results of NRC walkdown*. 

E ISFNHUT . D Q Division of Licensing 81/02/10 13pp. 


8103160669 Ltr to all operating plants l CP holders forwarding 
c lar l f Icat I on of TM I Action Plan Item III A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 day* that implementation dates will be met 
elSENHUT.D 0 Division of Licensing 81/02/10. I2pp 


8103230024 Ltr to alt power reactor licensees 6 license applicants r 
NURE0-0619 criteria Footnote 2 in Fable 2 contains error due 
to leakage testing deletions Licensee nay submit analysis to 
justify use of existing low flow controller. 

ElSENHUr.O.Q Division of Licensing. 81/02/20. 0pp. 


8103060439 Requests addl payment re 001120 application for 
organ I i« t i one 1 changes to Tech Specs Class 1ST fee required 
for Unit I 

MILLER. W 0. License Fee Management Branch. 81/02/23 Ip 
07B33 249 


8103230030 Ltr to all licensees of operating nuclear power plants & 
applicants for OLs (except St Lurie, Units 1 & 2) Request* 
util review to determine capability to mitigate station 
blackout event L promptly implement emergency procedures 
ET9ENHUT, D 0 Division of Licensing 01/02/29. 9pp 


8103120646 Advises that no public ltrs or requests have been receive* 
requesting hearing on Amend 3 to License DPfl-73 
KERRIGAN. J D Licensing Branch 3 81/02/26 ip 07904.023 


8103120049 Forwards Amend 9 to License DPR-73. safety evaluation L 
notice of issuance 6 availability 

MlflACLtA.F J Licensing Branch 3. 01/02/26. 2pp. 07904:024 


- -01 03 1 20094 Amend 5 to License DPR- 75. e * tend 1 ng license for fuel las 
& low power testing 

KtRAQLlA.F j Licensing Branch 3 01/02726 2pp 07904 Q26 


--0103120096 Safety evaluation supporting Anisnd 8 to License DPR-79 
« Licensing Branch 3 01/02/26 2pp 07904:020. 


01O312QQ58 Notice of liiuanc* K availability of Amend 3 to License 
DPR- 79 

MIRAC1.1A.F j Licensing Branch 3 01/02/26 4pp 07904 030 


□103130036 Forwards request for addl Info re QA program & NURE0-073? 
requirements for 0—1 let update. Response should be submitted 
ut th in 43 days 

TEDESC0.R L Assistant Director for Licensing 81/02/27 9pp 
07912 020. 


8103160273 Forwards preliminary evaluation rept re environ 
qua 1 1 f I c at 1 on of safety-related electrical equipment, 
indicating potential deficiencies 

TE0E8CO, R L Assistant Director for Licensing 01/03/06. 39pp. 

07921. 293 


8103160468 Forwards addl amend fee to cover Pea discrepancy caused by 
reclassification of amends, per NRC 010220 ltr. 

QCHNEIOER. F W Public Service Electric 6 Gas Co of New Jersey 
01/03/06 lp 07917. 339. 


--B103160471 Describes procedures for processing ltr* u/checke receU 
directly by License Fee Mg t Branch 

DIOGB.R License Fee Management Branch. 81/03/13 lp 
07917: 360 


0103310804 Ltr to all licensees of operating p lants. app 1 1 cants for OL 
S. holders of CPs forwarding SECY-81-119 re Info necessary to 
establish environ qualification of taf e ty-r e 1 a t ed electrical 
•qul pnent 

ElSENHUT.D 0 Division of Licensing 01/03/10 6PP 


8103230539 Ac k receipt of 010306 ltr re list of Identified deficiencl 
concerning environ qua 1 1 f 1 c a 1 1 on of safety-related 
electrical equipment. Environ qualification of equipment 
reviewed per IE Bulletin 79-010 fr NUREO-O300. 

KfTTL.R L Public 9ervlce Electric t> Oas Co of New Jersey. 
01/03/19. 3pp. 07977:276 


1 00 


L/u vi\u i ■ ■ 


0 Inspection report*. t£ 6 jI lltmi 4 c orresp ond *nc e 


9103020)39 Forward* JE Info Notice 01-01. "Possible Failurei of GE Type 
HFA R * 1 4y s - No rnpjnu rtquired 

CRIER. 8 H R * 3 l on I. Philadelphia. Office of the Oirector. 

Bl/OI/l* IP 07703 239 


0103170085 Fcrwsrd* IE |rsp Rapt* 30-272/00-32 4 50-311/80-22 on 
601116-1231 No none cm? I lane s noted 

BR'JNNER-E J Region I* Philadelphle. Redctor Operation* Nuclear 
Support Branch 01/01/2], 2pp 07960 324 


- -8103 1^0070 IE |n*p Rapt* 50-272/80-32 4 30-311/80-22 on 801116-1231 No 
none o*P 1 lance ncted Major area* impacted followup of 
licensee events 4 previous insp I tern*. conformance w/Tech 
Spec* & operating parameters 4 log 1 record review* 

NCRRHQLPl.L J . KILL. W M Rejlon l« PhiladelpMe, Office of the 
Director KglMlQ.R B Region I. Philadelphia. Reactor Operation! 
NuC I aar Support Branch 81/01/20 17pp 07960 326 


0103060464 Supple 790706.0724 4 1005 raiponm to IE Bulletin 77-02. 
''Pipe Support pate Plata Designs Uelng Concrete Expanelon 
Anchor Bolts “ Tension & (hear loads on Hiitl bolts are leas 
than specified me* 

SC hk EIDER. f . K Public Service Electric 4 Oat Co of New Jersey 
01/01/23 2pp 07036 030 


8100060471 Supplt 791205 response to IE Bulletin 79-02. Revi s 1 on 2. 
"Pipe Support Bose Plate Designs Using Concrete Expansion 
Anchor Bolts ** Further investigation revealed one support on 
Unit I & three safety- related supports on Unit 2 
6CMNE|0€ft. F. W Public Service Electric 4 Oes Co. of New Jereoy 
61/01/ 23 2pp 07836 032 


0103100636 Ir.jitdiate Action Ltr 01-03 forwarding corrections discussed 
In B 1 0 1 29 telcon re violation of physical protection 
program Corrections withheld (r#f I0CFR2 790). 

OR1ER.0 H Region 1. Philadelphia. Office of the Director 
01/01/30 |p 07863 020 


0103240736 Requests extension until 010207 to respond to Suppl 3 of 
IE Bulletin 79-01 B, ‘Environ Qualification of Class IE 
Equipment.' re equipment required to achieve 4 maintain cold 
shutdown 

UDERltZ. R A Public Service Electric 4 Oes Co of New Jersey 
01/01/30, 2pp 07990:022 


0103170892 Act receipt of 801201 t« 17 ItrS Informing KRC of steps taken 
to correct violations noted in IE Insp Repte 30-272/80-27 l. 
50-311/00-20 

CARLSON. R T Region 1. Philadelphia- Reactor Construction 4 
Engineering Support Branch 01/02/04. Ip 


- -0103190903 Responds to NRC 801105 Ur rt violations noted In IE Insp 
Repts 30-272/00-27 6 30-311/80-20 Corrective actions fire 
bTtgeds menhirs trained 4 Individual designated to perform 
survelllence for flra barriers to Identify deficiencies 
SCHNEIDER. F. u Public Service Electric 4 Oat Co. of New Jersey 
00/12/01 3pp 


8103040183 Forward's IE Info Notice 01-03- ‘Checklist for Licensee* 
Mating Notifications of Significant Events In Accordance 
W/10CFR50. 72. - Mo written response required. 

CRIER. 5. H Region 1. Philadelphia. Office of the Director. 
81/02/12 lp 07013 031 


8103200199 Forwards IE Info Notice 01-04, "Cracking in Main Staam 
Linas. * No response required. 

ORIER.B h. Region I. Philadelphia, Office of tha Director 
01/02/27 Ip 07972 040 


0100200200 Forward* IE Circular 81-03, "Inoperable 9eiimlc Monitoring 
Instrumentation " No written response required. 

QRIER.S H Region 1. Philadelphia, Office of the Director 
01/03/02 lp 07966 197 


0103200095 Forward* ravltad IE Bulletin 01 - 01 , "Surveillance of 
Mechanical 8 nubb*rs. u w/corracted Page* 3 4 6 . Change In 
Identification of faelUtls* w/CP to which bulletin is 
applicable does not affect util requirements. 

GRIER, 9. H Region l, Ph 1 lade Iph la. Office of the Director 
61/03/04. lp 07969 047 


0103200154 Forwards IE Info Notice 81-06, "Failure of ITE Model K-600 
Circuit Breaker * No response required. 

DRIER. 9. H. Region 1, Ph iledeiph la. Office of the Olrector 
01/03/U lp. 07960:292. 


R Periodic operating reports 4 related correspondence 


0103060547 Forwards interim • Semi annua 1 Radioactive Effluent Release 
Rapt." Jul -Dec 1980 surmariung liquid i gaseous releases 4 
solid waste shipments from facility 

WITTL.R L Public Service Electric 4 Oas Co of New Jersey 
01/03/02 IF 07839 186 


--8103060332 "Semiannual Radioactive Effluent fieleaso Rept." Interim re 
for Jul-Dec 1980 

« Public 9ervlce Electric 4 Oas Co of New Jersey. f?ERR~9I 
01/03/31 4 7p p 07039 187 


U Congresslonal/Executlv© Correspondence 


8103240091 Forwards fourth monthly statue rept to Congress for 
8101 13 - 021 3. ftept discusses actions taken on llceneinO 
reviews of new fac 1 1 1 1 i e s . Rep t will be amended to Include 
addl Info requested on 010217 

HAMMERER. C Office of Congressional Affair* 81/02/27 3pp 


81032701 10 Responds to request for ropt on possible addl improvements 
to NRC licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay in licensing process. 

hCNORlE.JM Commissioners 01/03/12 Spp 


V Operator Examinations 


9 J 03230401 Forwards names of personnel for reactor operator license 
renewal 3 Conner , A Foehner 4 F Kaminski have completed all 
aspects of raqual 1 f i cation program. 

SCHNEIDER. F W Public Service Electric 4 Oas Co. of New Jersey 
01/01/13. 4pp 07980 390 


DOCKET 50-312 RANCH3 8GC0 NUCLEAR OE HERAT I NO STATION 


F Security. «rsditai. emergency 4 fire protection plans 


8103040129 Responds to 801002 ltr re NRC response teem role at 
emergency facilities during emergency * i tuat ions, as cited in 
NUREO-0696 Roles vary from monitoring 4 advisement to 
response direction 4 mgt control 

REID, R W Operating Reactors Branch 4 01/02/19. 3pp. 07009.309 


8103060366 Responds to util 80IH7 ltr requesting comments on proposed 
use of City Hall 6 Community Ctr in OaJt,CA as emergency 
operation f ec i 1 L ty Loc a 1 1 on is accep tab 1 e. No special 
protection factors are required 

RE! 0, R W Operating Reactor* Branch 4 Gr/02/20 4 pp 07040 236 


8103180264 Ltr to all power reactor licensees u/plante licensed prior 
to 790101 Forwards NRC position 4 request for addl info re 
safe shutdown capability for compliance w/801119 fjre 
protection rule. 

EISENKUT.D 0 Division of Licensing 81/02/20 13pp. 


8103090102 Informs that facility has been identified by IAEA under 
Article 39 (b) of US/IAEA Safeguards Agreement for 
application of IAEA safeguards. Deques ts Inventory rept 4 
subsequent accounting rept* ODQ telegram end. 

EISENHUT. D. 0 Division of Licensing 01/02/23 7pp 07B32: 124. 


8103310338 Ltr to oil licensee* of operating plant* 4 holders of CDs 
forwarding NUREQ-0696. '‘Functional Criteria for Emergency 
Response Facilities." Criteria describe acceptable method 
for meeting NRC requirements U/o tncl. 
eiBENHUT. D. 0. Division of Licensing 01/03/05 6 pp. 


Discusses util plans for implementing App R requirements to 
10CFR30 re fire protection program for nuclear power 
facilities operating prior to 790101. in response to NRC 
810220 request Reassessment of each fir* area end. 

MATTIMOE.J.J Sacramento Municipal Utility Olstrict 01/03/17 
9pp. 07990 170 


—0103240419 "Ceramic Fiber Blanket Wrap for Fir* Protection of Cable 
Trays 4 Conduits. “ 

CHAILLE. C E flatcock 4 Wilcox Co. REIMAN. R. J. Cincinnati Oas 4 
Electric Co. 01/03/17. lOpp. 

0103270319 Submit* info re physical security plan. Details withheld 
tref I0CFR2 790). 

WALBRIOOE. W C. Sacramento Municipal Utility District- 01 / 03 / 20 . 

Ip 00034: 134. 


DOCKETED ITEMS 


t Financial infor nation 


01 031 20391 Forward* util CV01 cash f 1 ou projectioni.net revenue budget 
itat^tnt. net revenue statement & 001231 balance sheet 
Financial statement for CV80 ui 11 be mailed upon completion 
MATTlMOE.J J 9acramento Municipal Utility District 01/03/09 
fipp 07905 00*1 


J Insurance C. indemnity information 


9103110362 Forwards Endorsement 37 to MAELU Policy MF-75 & Endorsement 
44 to ANt Policy NF-2t2 

MATTlMOE.J J Sacramento Municipal Utility District. Oi/02/25 
3pp. 07072 314 


81031 l 0300 Forwards Endorsement 4 to MAELU Qinder XB-49 

MATTIMO E.JJ Sac raircnto Mun i c ip a 1 Ut il 1 ty Ol s tr i 1 1 81/02/23 

2pp. 07070 222. 


P Operating license stage documents l correspondence 


8103090028 Forward* corrected evaluation of 000828 response to Lessons 
Learned Tasli Force Requirement 2 1 3 b re instrumentation 
for detection of inadequate core coo 1 log. Insuff i c lent effort 
provided for advance warning for inadequate care cooling 
ElSENUUr.D 0 Division of Licensing 00/09/24 Gpp 07849 274 


Q0102309D9 Summary of 800021 meeting u/QUd reactor owners group re 
abnormal transient operating guidelines program. 

VlBBlNQ. G Operating Roactors Branch 4 00/09/30 29pp 


QI03190732 Ltrs to all licensees of operating p 1 an t *> app l i c ant s for 
OLs & holders of CPs r 9 control of heavy loads Requests 
review per guidelines In NUREG'-0612 Forwards NHC position re 
interim actions & request for addl Info 
ElGEWKUr.O Q QWUian gf Licensing 00/12/22 30pp 


Qi 03 190307 Ltr to all licensees of operating plants L applicants for 
OLs it holders of CPs re program for environ qua 1 1 f 1 cat ion 
of saf Pty-relatod electrical equipment. Items addressed 
involve cold shut down, r *p \ ac sment parts t 14 \jHE0-0737. 

ElSEMHUr. D 0. Division of Licensing. 01/01/19 6 pp 


8103120014 L tr to all licensees of operating plants. CP holders it OL 
• pp 1 i c « n t» , e * c ep t Indian Point 2 * 3, Zion 1 6 2 S. TMI- 1 , 
forwarding Inadvertently omitted pegos from NfiC 801222 
request for addl info rc control of heavy loods 
EfSENHUT.D G. Division of Licensing. 01/02/03 App 


6103300160 Ltr to all operating PWfl licensees requesting Info an 
auxiliary feedwater sys seismic d s s i gn. Forward » request for 
addl info. list of actions requottod of licensees u/o 
ie I stoical 1 y qualified sys 8 results of NRC welkdown* 

E18ENHUT.D 0 Dlvfslpn of Licensing. 81/02/10 I3pp 


0103160669 Ltr to al) operating plants 8 - CP holders forwarding 
clarification of TMI Action Plan Item Itl.A 1.2 re upgrade 
of emergency support f ec 1 1 i t I e* Reque* t s confirmation within 
43 days that implementation dates will be mat 
EISENWT, D. 0. Division of Licensing. 81/02/10 |2pp 


B103230024 Ltr to all power reactor licensors & license applicants re 
lCUfcEQ-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analytis to 
justify use of existing low flour controller. 
etSCNHUTrO 0. Division of Licensing 01/02/20. Gpp. 


3103030302 Forward* nonproprietary 1 proprietary versions of computer 
printouts re updated low pressure turbine disc ca Iculations. 

Change in calculating tangential stress changed critical 
crack si te. Proprietary version withheld tref 10CFR2 790> 

HAFTIKQE- J. j. Sacramento Municipal Utility District. 81/02/23. 
17pp. 


6103090699 Qenerlc ltr to all B 6 W licensees re capability of small 
break LQCA model to predict small break behavior. Post-test 
•valuations of L-4-1 $• 8-07-100 predictions requested for 
submittal by 810401 

RElDtR.U. Operating Reactors Branch 4. 01/02/24. 3pp. 


8103120332 Requests that util submit results of visual insp during 
refueling outage & rppt any fuel assembly holddown spring 
fa 1 lures 

REID>R H. Operating Reactors Branch 4. 01/02/24. 3pp. 07903:339 


8103230030 Ltr tn all licensees of operating nuclear power plants 6 
applicants for Ol* (except St Lucie. Units I & 2) Requests 
util review to determine capability to mitigate station 
blackout event 6 promptly implement emergency procedures 
ElSCNHUr. D 0 Division of Licensing 61/02/29. 9pp 


0103040740 Discusses 601215 ltr r« commitments for Implementation of 
Items in TMf action plan Util promises to provide NRC 
ui/detelled scope & schedule requested in NuflEO-0737. by 
010331 Refs Items II K 2 10 l It K 3 30 

MATTIMOE. J J Sacramento Municipal Utility District. 01/02/26 lp 
07012. 270 


0103110644 Remits check for balance due for proposed Amend 72 to OL. in 
response to N.7C 810211 ltr 

MMHK3E.J J. Sacramento Municipal Utility District Gl/02/27 tp 
07002. 3 37 


□ 103120229 Ac It receipt of 000211 response to 79002 1 Info request to D& 
reactor owners group Requirements of TMI Action Plan Item 
11 K 2 19. "Benchmark Analysis 0 ? Sequential Auxiliary 
Feedwater Flow." fulfills request. Safety evaluation encl 
REID- R W Operating Reactors Branch 3 01/02/27 2pp 


— 6103120245 Safety evaluation re Item U K 2 .19 "Benchmark Analytis o 
Sequential Auxiliary Feedwater Flow" for Bi.W reactor plants. 

Intent of Action Item II. K. 2 19 accomplished h results 
provided by CRAt*T-2 similar to TRAP-2 program 

* Office of Nut I oar Reactor Regulation. Director. 01/02/27 2p p 


8103120296 Ac k receipt of 000205 response to 790921 info request to B{* 
reactor owner *. Requ 1 remon ts of TM| Action Plan Item 
II K 2 19. “Benchmark Analysis of Sequential Auxillory 
Feedwater Flow." fulfills request Safety evaluation encl 
REIO.R W. Operating Reactors Branch 3 01/02/27. 3p p 


--81 03130300 Safety evaluation re TMI Action Plan Item II K 21 19. 

1 Benchmark Analysis of Sequential Auxiliary Feedwater Flow" 
for 06U plants intent of Action Item II. K. 2 19 accomplished 
& results provided by CRA^T-S similar to TRAP-2 program 
* Office of Nuclear Reactor Regulation. Director 81/02/27 2pp. 


QVQ312Q7Q9 Discusses compliance w/TKt Action Plan Item 11 K 2 19. 
"Benchmark Analysis of Sequential Auxiliary Feedwater Flow ° 
More rigorous assessment is boing performed under Item 
IS . Vk. 3. 30. Hem It TOtsWsd Safety evaluation anti. 

REID. R U Operating Reactors Branch 4 01/03/27. 2pp 


0103120938 Discusses compliance w/THl Action Plan Item II K. 2 19. 
‘Benchmark Analysis of Sequential Auxiliary Feedwater Flow " 

More rigorous assessment is being performed under Item 
U K. 3.30. Item Is reeolved Safety evaluation and 

flEID.R W. Operating Reactors Branch 4. 91/02/27. 3pp 07904 036 


G 1 03040320 Forwards Vo 1 ft 16 II of "Review of Recent Geologic 8 . 
Selsmologie Info Pertinent Co Seismic Safety. n in response 
tp NRC 800414 info request Repts available In Central Files 
only 

D089ENMAIEft. W. Sacramento Municlpel Utility District. 01/03/02 
ip. 07830.007. 


8103090193 Notification of 010402-03 meeting w/B&W owners group in 
Bethevde.MD to discuss responses to NRC 010109 ltr re 
asymmetric LOCA loadings 

VI6SIN0. 0. Operating Reactors Branch 4 01/03/02 2pp. 


0103120261 Aek receipt of 800630 response to 790821 info request to BM 
reactor owners group flequ lr errant* of TMI Action Plan Item 
II. K 2 19. "Benchmark Analysis of Bequentiol Auxiliary 
Feedwater Flow." fulfill* reques t. Safe ty evaluation encl. 

REID.R W Operating Reactor* Branch 4. 01/03/02. 4pp. 


—8103120270 Safety evaluation re TMI Action Plan Utm 11 fc. 2. 19. 
"Benchmark Analysis of Sequential Auxiliary Feedwater Flow. u 
Intent of Action Item If. K. 2. 19 accomplished 6 results 
provided by CRAFT-2 similar to TRAP-2 program 

« Office of Nuclear Reactor Regulation. Director. 01/03/02 2pp 


0103170390 Forwards safety evaluation re TMI Action Plan Item 
U K. 2 19. ‘‘Benchmark Analytis of Sequential Auxiliary 
Feedwater Flow" for BM4 reactor plants. Util found In 
compliance w/ltem 

REIO. R W. Operating Reactor* Branch 4. 01/03/04 2pp 


— 010317067] Safety evaluation re TMI Action Plan Item II. K 2. 19. 
"Benchmark Analysis of 8 aquentlal Feedwater Flow" for OlU 
reactor plant*. 

« Office of Nuclear Reactor Regulation. Director. 01/03/04. 2pp 


01031 103^34 Responds tc NRC 810122 Itr requests submittal of plan for 
upgrade of «MtlU«ry is*4wak*r %y% Equtpcsnt 4«Uv«<^ x% 
see 1 'dvl«d for Aug |Se2 Final dnij" vlU be submitted ty 
Jen |902. */l-p Ismentatt on tchfdult . „ 

MA'TtlKCiE.J J SecransntC Utility OllUKt 01/03^06 P 

07803 196 


0103310604 Ltr to all Hc*m<»4 c f operetirg plants, app 1 ic ants for OLs 
l holder* of CP* forwarding S£Cv-8l-ll9 re info necsssary to 
titsbliib environ qualification of se f e t j -r e 1 a ted electrical 
equipment 

EIEEWHUT.O 0 Division of Llcenelng 81/03/10 6pp 


8103260090 Forward* preliminary rnultl of • revleu cf environ 
qualification of *« f e t g - r» l e t ed electrical equipment at 
facility Identified de f t e i ere l e * & ramification* should be 
reviewed 6 Overall findings submitted 

MDvak* T M Assistant Director for Operating Reactors 61/03/17 
22 p p 08040 038 


0103270684 inform* that Btw owner* group submitted BAW-t3ttP. 
" Irrad let l cn- Indue ed Reduction In Charpy Upper Shelf Energy 
of Reactor Vessel weld** to fulfull submittal requirement* 
of l0CFR50.hpp 0 

PARKER.W 0 Out e Power Co 91/03/23 Ip 


--8103270693 Former d* BAW-15I1P- Irrad i at 1 on- 1 nduc ed Reduction in 
Charpy Upper Shelf Energy of Reactor Vetiel Held* " 

Describes Imp It m«n tattoo predictive me thodo lo;q to determine 
sve life of reactor vessel* W/o encl. 

TAYLOR. J H Bab c oc 1 t Wtlcoi Co 91/03/12 2pP 


0 Inspection reports. IE Bulletins t correspondence 


- G103O4OOJJ ivocice 

faulkEngerry. 0 
01/01/07 ip 


Region 3. Sen Franc i tc o. 
07015 344 


Uffice of the Director 


--8103040041 IE Insp Rept 50-312/90-35 on 001200-12 NOi.C On>p 1 1 anc e noted 
failure to outfit control of p roc e* » o s. i ns er v 1 c a insp 
procedures not properly reviewed l approved & inadequate 
acceptance criteria for snubber operability 

7WET210.0 0 Region 5. San Francisco. Office of the Director 
FA'JLKEN3ERR/- D fl*3lon 3. San Francisco, factor Operations 
Uut \ ear Support Ovanch 81/01/07 9pp 0/H19 343 


PI 00240700 Forwards IE tosg 
none orp 1 1 ant e noted 
OCOX.HE Region 9. San 
Branch SWQ2/24 2?p 


Re g t 90-312/01-02 on 010119-23 No 

Francisco. Fuel Facility 6 Material* Safo 
07903 234 


ty 


--01O324O7O9 tE Insp Rept 50-3 1 2 '81 -02 oti 010119-23 NO nom ump 1 1 one e 
noted Major areas inspected outstanding Insp fotlouup items, 
etposura control, training «. respiratory protection 
K^RTH. K S . C ILL IS. M . WENSLAWSKI.F A Region 3. Gan Francisco, 
Office of Director 81/02/24 (3pp 07903: 236 


0103050540 Act receipt of 010126 ltr informing NRC of steps taken to 
correct violations noted in IE Insp Rept 30-312/00-3* 

Request for withdrawal of notice of violation. I ten 0- denied 
CREWS. J L Region 3. San Francisco. Reactor Operation* Nuclear 
Support Branch 01/02/26 Ip 07020.31? 


- -01 03030530 Responds to NRC 010109 Itr re violations noted In IE Insp 
Rapt 30-312/60-36 Corrective actions program developed to 
identify old none on f ormenc o repts for pt ompl closure 
MATTIMOE.J J Sacramento Municipal Utility District. 01/01/26 
2pp 07829 31 B 


0103030130 Forwards IE Insp Rept 30-312/00-39 on 801201-31 No 
none omp 1 lance noted 

CREW9, J L Region 3. San Francisco. Reactor Operations Nuclear 
Support Branch 01/01/13 2pp 07790 267 


--0103030599 Forwards IF Insp Kept 30-312/00-36 on 801103-20 & notice 
of violation 

CREWS. J L Region 3. San Francisco. Reactor Operations Nuclear 
Support Branch 01/01/09 2pp 07020. 320 


— 0103030134 IE Insp Rept 50-312/00-33 on 001201-31- No noncompliance 
noted Major areas inspected operational safotg ver i f 1 c a 1 1 on. 
monthly maint observation 6 BALP Insp activities 
CANTER* H L . o'GRIEN. J Region 5. San Francisco. Office of the 
Olrector faolkENBERRV. & Regions, San Francisco. Reactor 
Operation* Nuclear Support Branch 81/01/15 lObb- 07790 269 


8103030026 Forwards IE Insp Rept 9O-312/Q0-37 on 001201-03 No 
noncompliance noted 

SPEnCER. 0 B Region 9. Ban Francisco. Reactor Construction Sc 
Engineering Support Branch 01/01/16 2pp 07827 336 


- -31 030 50035 IE tnsp Rapt 30-312/00-37 on B0120I-09. No none omp 1 ianc e 
noted Major areas inspec t ed ae t ivi t i as performed In response 
to IE Bulletin 79-01 B 

EL IN. J 0. Region 5. flan Francisco. Office of the Director 
DODDS. R. T Region 3, Ban Francisco. Reactor Construction L 
Enginitring Support Branch 01/01/13 3pp 07827:398 


8103020066 Forwards IE Circular 81-02. "Performance of NRC-Llcensed 
Individuals unit on Duty • No written response required 
ENOELkEN. R H Region 5, Ben Francisco. Office of the Director 
81/02/09 |p. 07787 283 


8103160330 Forwards IE Info Notice 81-03 "Checklist for Licensee* 
Making Notifications of Significant Events in Accordance 
W/10CFR30 72 * No response required 

ENOELKEN. R H Region 3. Sen Francisco. Office of the Director 
81/02/12 Ip 07922.039 


8103040007 Act receipt of 810126 ltr informing NRC of steps taken to 
correct violations notsd in IE Imp Rapt 50-312/80-33 
Revised response acceptance limits for empty snubber 
reservoirs required 

CREWS. J L Region 9. Ban Francisco. Reactor Operations Nuclear 
Support Branch 01/02/13. 2pp. 07015.334 


--0103040016 Responds to NRC 810100 ltr re violations noted In IE Insp 
Rept 30-312/80-33 Corrective actions; three audits re tn»p. 
special processes 6 document control added 6 surveillance 
procedure re refueling outages written 

MATT I NOE. J. J. Sacramento Municipal Utility District. 81/01/26 
4pp 07819:336 


— 0103040021 Forwards IE Insp Rept 30-312/00-35 on 801208-1 2. not i c e of 
violation V notice of deviation 

CREWS. J. L. Region 9. Ben Francisco. Reactor Operations Nuclear 
Support Branch. 81/01/09 2pp 07615; 340 


6103040027 Notice of violation from injp on 601208-12 

FAUUCENBERRY. B. Region 5. 6en Francisco. Office of the Director 
01/01/07. 2pp. 07015 342. 


- -01 03030566 Notice of violation from insp on 001103-20 

CREW3. J L Region 3. 9*n Franc Ucq. Reactor Operations Nuclear 
Support Branch 01/01/00 2PP 0/020.322 


--8103050575 IE Insp Rept 30-312/00-36 on 001103-20 None omp 1 i one « noted 
nonconf orranc e repts not promptly corrected b content of 
monthly rept did not fulfill requirement* 

CANTER. H- L . O'BRIEN. J P . NORTH. H 3 Region 0. Ban Francisco. 
Office of the Director. 01/01/08 13pp 07020.324. 


0103160634 Forwards IE Info Notice 01-04. 'Cracking in Main Steam 
Lines " No response required 

ENGEL KEN, R H Region 3. San Francisco. QPfice df the Director 
01/02/27- ip 07914 178 


8103170001 Forwards IE Circular 01-03, "Inoperable Seismic Monitoring 
Instrumentation. “ No response required. 

ENQELKEN.RH Region 3. San Francisco. Office of the Director 
81/03/02. Ip. 07939 090 


0103160026 Forwards revised fE Bulletin 01-01. "Surveillance of 
Mechanical Snubbers," ^/corrected Pages 566 Change in 
identification of facilities w/CPs to which bulletin is 
applicable does not effect util requirements. 

ENGEL KEN, R H Region 5, San Francisco, Office of the Director 
81/03/04. Ip 07914: 105 


0103100693 Atk reielpt of 010212 ltr Informing MRC of step* token to 
correct violations noted in IE ifealth Physics Appraisal 
Rept 50-312/80-32. 

ENQELKEN. R . H Region 5. Ben Francisco. Office of the Olroctor. 
91/03/03 Ip. 07949:220 


--8103160662 Responds to NRC 010116 ltr re violations noted in IE Health 
Physics Appraisal Rept 30-312/00-32 Corrective actions: 
check-ln/chect-out «ys added to Instrument Inventory 
control, ass igning equipment damage responsibility to user. 

WALBR1DGE. W. C. Secramen to Muni c 1 p e 1 Utility District. 01/02/12 
19pp. 07949.229. 


0103260108 Responds to IE Bulletin 81-01. "Surveil lane* of Mochanlcal 
Snubbers." No mechanical snubbers Installed on safety- 
related eg*. 

MATTIMOE. J. J. Sacramento Municipal Utility District 01/03/06. Ip 
06042. 128. 


8103180930 Ack receipt of 810257 ltr informing NRC of steps taken to 
correct violation noted in IE Insp rept. 

CREUS, J. L Region 9. flan Francisco, Reactor Operations Nuclear 
Support Branch Bl/03/09. Ip 07993. 160. 


DOCKETED ITEMS 


K 


--8103 100934 Add! response to NRC 01O1OB Itr re 010109 notice of 
deviation Corrective actions Sutvelllanre Procedure 20 i 10A 
for safety hyiraullc snubbers surveillance insp will be 

revised to clarify testtn- requirement* 

MATTImOE. J J Sac r amen to Municipal Utility District 01/02/27 
2pp 07933 161 


8103170442 Responds to 910224 request for visual insp of fuel assembly 
holtfOown spring* ln*i> procedore completed on 010302 No 
holddown spring damage observed Fuel assemblies containing 
control rods precluded visual e«an of spring* 

MATUnOE. J J Sac i amen to Municipal Utility District. 81/03/11. Ip 
07923 210 


9103040637 RO Gl-OlO decay beat sys A cooler bypass connection fitting 
noted not conforming to pipe stress requ l r ©n-en t * . P ©r IE 
Bulletin 79-14 review Caused by analysis technique used Mew 
technique indicates connection not overstressed 

RODRIQUEZ-ft J Sacramento Municipal Utility District. 01/02/26 
2pp 07817 073 


9103130361 RO 81-012 on 010303. while performing reactor protection eye 
c a 1 1 br . t et p oi rit « for high reactor bldg pressure were higher 
than allowed by Tech Specs Cause not stated Complete rept 
f or the cmiflg 

0U3RE. R P Sacramento Municipal Utility District 01/03/04 2pp 
07908 289 


9103200249 Forwards IC InPo Notice 01*06. failure of t TC Model K-600 
Circuit Breaker ’ No response required 

ENGECKEN, R H Region 3. Gan Francisco, Office of tho Director 
81/03/11 Ip 07960 337 


3103200337 Forwards lE Info Notice 01-03, "Degraded DC By i at 
Palisades " No response required 

ENOELkEN. fl H Region 3. San Francisco, Office of the Olrectnr 
81/03/13 Ip 07970 073 


R Periodic operating reports V related correspondence 


Bl 03 i 90567 Forwards radiation e iposure, env iron protection L effluent & 
waste disposal rept for 1900 

MATTIMOt'.J J Sacra.monto Municipal Utility District 01/02/27 Ip 
07953 003 


--3103190360 Reflation ctposufe, anvirtm protection t, effluent L uittfi 
disposal rept for 1980 

« Sacramento Municipal Utility District 81/02/27. iSOpp 
07933 009 


8103170647 Forwards monthly operating rept for Feb 1981 

ROORIOUE2.R J 9ac ra.-nen to Municipal Utility District 81/03/10 

ip 07939 003 


-■*8103170649 Monthly operating rept for Feb 1901 

COLOMBO, ft W Sacramento Municipal Utility District 81/03/10 
6 p P 07939 004 


S Reportable occurrences, i.Efts t related correspondence 


0103100360 90 on 01 0206. au t oira 1 1 c initiation logic for motor-driven 
fire pump R-440 was defeated Caused by draining of 
circulating water sys t> associated intake structures to 
facilitate repairs Pump should he fully operable 810331 
WAL0K I DCE ■ W C Sacramento Municipal Utility District. 01/02/20 
Ip. 07033 193 


D103030733 Forwards LER 01-007/01 T-O 

MATTIMOE.J J Gacranento Municipal Utility District 81/02/24 
2pp 07791 309 


•0103030740 LER GI-007/01T-Q on 810210. Info received that certain 
saf sty-v elated instrument errors exceed those aisumed in 
FSAR analyst* Possibly caused by string error discrepancies 
Applicability of methodology used in rept being reviewed 
COLOnaO.R.W Sacramento Municipal Utility District 01/02/24 
lp 07791 307. 


0103030761 Forward* lER 0 1 -004/03L-0 

MATTIMOE.J J Sacramento Municipal Utility District 01/03/23 
2pp 07791.320. 


--8103030766 LER 0I-OO4/O3L-O an 810202, c onpon* nt cooling water Isolation 
valve failed to close during surveillance procedure 203 07C. 

Isolation valve surveillance tes t, 3FV-46204 Caused by water 
in air line of valve actuator Water drained. 

COLOMBO. R U Sacramento Municipal Utility District. 01/02/25 
lp. 07791 322 


0103030813 Forwards LED B1-003/03L-0 

MATTIMOE.J j Sacramento Municipal Utility District 81/02/23 
2pp 07798 001. 


•8103030020 LER 8I-003/03L-0 on 010203, dur Ing reactor bldg spray sys 
loop B BFA8 test, reactor bldg spray pump B started late. 

Caused by Incorrect setting on model 620 Aflastat timer 
Timer reset 

COLOMBO. R. w. Bee reman to Municipal Utility District. 01/02/23 
lp. 07798 003 


0103130504 Forwards LER 0l-OO9/OiT-O 

MATTIMOE.J J Sacramento Municipal Utility District. 01/03/04 
2pp 07913 032 


--01O313O59S LER 81-OO0/O1T-O on 81 0210, b r ©a k e r did not trip during 
preventative matnt on breaker 3A09, RBO Punp P-29IA Caused by 
loose wire cn pigtail of trip coll due to use of 14-16 awg 
lug on 20 aug wire All lugs on pigtail loads to be replaced. 
COLOMBO. R. W Sacramento Municipal Utility District 81/03/04 
lp 07913 034. 


0103130600 Forwards LER 81-006/03L-0 

MATTIMOE.J J Sacramento Municipal Utility District. 01/03/03 
2pp 0791? 052 


8103I306C8 LER 01-CO6/O3L-O on 010206. on© of two pressuriier code 
safety valves. PQJ-21 306. 1 1 ftvd above setpoint level per Tech 
Specs during bench test Possibly caused by seat leakage 
during tost L limited capacity of bench taster 
CCL8M08. ft U Sacramento Municipal Utility District 01/03/03. 
ip 07912 094 


0103170664 Forwards U&R 91-OlO/OlT-O 

MATTIMOE.J J Sacramento Municipal Utility District 01/03/10 
2pp. 07925 I 30 


--8103170667 LER 01-O1O/OIT-O on 01 0223. A/E. f erf arm | ng analysis for IE 
Gullelin 79-14. inferred of potential piping stress problem 
on decay heat removal sys A. line 26120-10 Caused not stated 
Ey * use restricted to temps & preesuros below design limits 
COLQMUQ.R w Sacramento Municipal Utility District Ql/03/10. 
lp 07923. 140 


8103170657 Forwards LER 81-009/03L-0 

tlATTlMOE.J J Sacramento Municipal Utility District Bl/03/11. 
2p p 0792 9 144 


--0103170661 LER 0l-009/03<--0 on 010217. during testing of mod to dieecl 
generator room ve n t fans, breaker 32-3017 trlppod free 
Cause undetermined Breaker replaced u/Cless 1 breaker 
returned to svc. 

COLOMBO, R W Sacrarrento Municipal Utility District. 01/03/U 
lp 07929 146 


0103230720 Forwards LER B1-013/04T-0 Event analysis submitted 

OUDRE, R P Bacrenento Municipal Utility District 81/03/16 2pp. 
07974- 154 


-’-0103230732 LER 81-O15/04T-0 on 01 021 4 . r evl ©w of Feb 1981 effluent 
charts sho-jod Tech Spec for plant effluent pH was exceeded 
Caused by effluent diversion setpoint being slightly 
ou t-o f- t o 1 eronc e Setpoints lowered 

COLOMBO, R. W Qa c reman to Municipal Utility District. 81/03/16. 
Ip. 07974 196 


0103240460 Forwards lER 81-012/01 T-0 Detailed event analysis submitted 
MATTIMOE.J J Sacramento Municipal Utility District 81/02/16 
2pp 07904 322. 


- -8103240463 lER 81 -01 2/01 T-O. on 0 10303. a s-f ound setpoints for high 
reactor bldg pressure trip were noted eteetdlng Tech Spec 
Caused by Instrument drift Switches reset L setpoints 
r evl ied. 

COLOMBO. R W Sacramento Municipal Utility District. 01/03/16 
Ip 07904.324 


0103200409 Corrected PNO-V-Bl-Ol 1 . on 810316, alarm on reactor bldg low 
level gas monitor channel sounded. Caused by presence of 
Kr-6S 1 Xa-133. Sign! f icanc » of release 6 possible personnel 
exposures are being evaluated 

NORTH, H . WENSLAWBlU • F Region 3, San Francisco, Of fits of th« 
Director. 01/03/17 Ip 07971272 


8103240453 Forwards LER 0J-OU/O3L-O Oatalled event analysis submitted. 
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-dl0324C437 LER 81-01 l /OJu-O on 8 1 0?1 7. r r ac tor bldg tu-p/deray heat 
raaoval sys f ] ow path obstructed Caused by installation of 
blank test Mange* on suction lines Flanges removed S« test 
procedure revised 

COLOMBO. R W Sac r a m *nt3 Municipal Oi*t«Ut 81/Q3M/ 

Ip 07984 310 


81033JC603 RO 81-016 on B10312. coils #3uns plugged on component cooling 
ubt«r side of lube oil tccler to high pressure injection 
pjnp 9 Caused by iron otide buildup Investigation 
continuing Cc'-plete rept within 14 day* » 

ftCDRICUEZ.R J Sacramento Municipal Utility Olstrut 0i/Oj/10 
2pg 06C6 2 223 


8103240360 Request? eie-rpticn fro i». fire protection mod* required by 
ICCFRSO.App ft. Sections III 0 6 L Util compliance w/fire 
protection safety evaluation provides adequate protection 
Reactor coolant pump designs were sent BC0416 b 0bl3 

Arkansas F’cwer 4 Uight Co 01/03/19 4pp 07990 1 


IR1M6LE. D C 


0103260965 FjrwarCs emergency planning info for placement in l.PCH 
W/o 8103110130 „ __ 

SO'JOER.J t_ Division of Rules and Records. 01/03/19 Ip 
00040 203 


p operating license stage documents 4 c or respondent o 


0103310961 Forwards lER Bl -01 3/02L-0 

hATTlrtOE.J J Sacramento Municipal Utility District 01/03/23 

2pp 0808 1 226 


0010230309 Sum-ary of 800021 reeting w/B&U reactor owner* group re 
abnormal transient operating guidelines program 
VIS91N0-O Operating Reactors Branch 4 80/09/30 2?pp 


- -81 0331 0567 LEft 01 -01 0/03L -0 cn 810223- inner door of reactor bldg 
personnel hatch failed to close completely Caused by 
misinterpretation of Tech Spet* Written interpretation to bo 
distributed 

COLOMBO- R W Sacran*nto Municipal Utility District 81/03/23 
ip C80dl 220 


T Hearing transcript* cn non-ant I tr u * t matters 


--0IO323O355 Draft Abnormal Transient Operating Ou idel i nes . Part I - 
Adequate Core Cooling Reactor Trlp/Forced Shutdown 
HAU.f'Ml. o A . TWU-LCv.rt C . WALTERB- J r Babcock 4 Hllcoi Co 
80/07/30 54pp 


— 8103230375 Draft Abnormal Transient Operating Otf 1 do 1 lnes- Par t 2 . Vo 
Fundamental s of Reactor Control for Abnormal Vransients 
NAP IN. 0 A . 3NAN9CN, E . CARTER. L R Babcock & Ullco» Co 
80/07/30 I50pp 


8103190634 Memorandum of law that St Lucie d ec 1 s 1 on. ALAlJ-603. sh ou 1 d not 
be applied to require quantitative assessment of probability 
of failure of TMl-1 decay r»at removal Syt since no special 
circumstances etist 

BAXTER. T A Metropc I l tan Ed Ison Co BAXTER. T. A Shaw. Pittman. 
Potts L Trowbridge 81/03/09 I3pp 07963 347 


--8103190646 Testimony r» acceptability of feedwater transients 
referenced in mjftEC-OStQ, Fr i ends of the Earth Contention 
file Feedwater transients not discussed in NUREO were those 
where sys response was not unusual Certificate of Svc encl. 

RUBIN. h p Procedures h Test Review Branch nQvak, T M Assistant 
Director for Operating Reactors 01/03/11 7pp 07964 0l7 


CCCKET 50-313 ARKANSAS NUCLEAR ONE. UNIT I 


F Security, medical, emergency l fire protection plans 


B1035303B6 Draft Abnormal Transient Operating Qu i d o \ l no * . Par t 2. Vn 
Discussion of Selected Transients 

nap IN. D A , bUANSO.'J. E . CARTER. L ft Babcock 6 Wilcox Co 
00/07/30 1 29p p 


□ 103190732 Ltrs to all licensees of operating p 1 an t *> ap p l i c an t d for 
OLs 4 holders of CPs re control of heavy loads Requests 
review par guidelines in NvRE0-06t2 Forwards NRC position ro 
interim actions L i equest for addl Info 

EI6ENUUT.0 0 Division of licensing 00/12/22 30pp. 


0101190319 Discusses followup study re degradation of internal 
appurtenances in l.WR piping during normal plant operation 4 
potential effects when degraded ap p ur t enonc os are subj to 
accident loads Recommends broad review of recurrent problems 
8RCWM-E J Director r s Of flee 00/12/24 4pp 


8103100364 Ltr to all power reactor licensees u,/plant* licensed prior 
to 790101 Forwards NRC position 6 request for add] Info re 
safe shutec^m capability for compliant* w/90W19 fire 
protection role 

E18ENHUT.D Q Division of Licensing 0 1/02/20 13pp 07944 103 


8103190387 Ltr to all licensees of operating plants 4 applicants for 
OLs t holders of CPs re program for environ qua 1 1 f i c a 1 1 on 
of safety-related electrical equipment items addressed 
involve cols shutdown. r eplac ement parts t NUFIEQ-0737 
6I8ENHUT. D. 0 Division of Licensing 01/01/19 App 07964 090 


0103230214 Notifies that licensee plans to participate in emergency 
preparedness etercise u/state l local authorities on 010324- 
23 Narrative summary of emergency etercise scenario end. 

Requests info re eitent of NRC involvement in etercise. 

TRIMBLE. D C Arlan*** Power L Light Co 01/02/23. 4pp 07973 014 


0103120014 Ltr to all licensees of operating plants. Cl* holders L QL 
ap p 1 leant®, except Indian Point 2 J. 3. Zion I «. 2 8. Tlil-I. 
forwarding inadvertently omitted pages from NRC R01222 
request for addl info re control of heavy loads 
EI8ENHUT.0 0 Division of Licensing 01/02/03 6pp. 


0103100113 Requests that end emergency planning info be made publicly 
available H/q encl. 

5OU0ER.J L Division of Rules and Records 81/Q5/27 Ip 
07033 179 


8103040032 Request* rept on failed fuel ossoirbly holddown spring per 
util 000027 ltr Probable cause 6 corrective actions should 
be detai I ed. Also request* util commitment to perform 100X 
ln*p of springs during tint refueling outage. 

REID. ft W Operating Realtors Branch 4 01/02/09. 2pp 07816 34 


91D3310338 Ltr to all licensee* of operating plants & holders of CPs 
forwarding NOflEQ -0696. “Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements w/o end. 

EIBENHUT.D 0 Division of Licensing. 81/03/05. 6pp C0O79;O77. 


01031 1 0126 Releases public version of implementing procedures for 
emergency plan 

FTLTON.J H Division of Rules and Records. 01/03/06 lp 
07806 001. 


■81031 10138 Forwards public version of implementing procedures for 
emergency plan Include* Series 1202- “Emergency Operating. " 
Series 1903. "Entrjeocy Plan Procedures" Serit* 1904. 
"Magnitude of Release Procedures '■ 

TRlhBLE- D C Arkansas Power & Light Co 01/02/27 lp 
07806001 


0(03300160 Ltr to all operating PWR licensees requesting info on 
auslliary feedwater sys seismic design Forwards request for 
addl info, list oP actions requested of licensees w/o 
selsmlcalty qualified Sy* 6 results of NRC wa 1 k d owns 
El8£NHur.0.0 Division of Licensing. 01/02/10 I3pp 00033. H3 


□ 1 030301 1 2 Forwards revised NRC Region 4 or gan I ra 1 1 on c har t . e P f ec t iv 
610227. 

SEYFR1T.KV Region 4. Pallas. Of Pico of the Director. 81/02/17 
2pp. 


8103160669 Ltr to all operating plants b C ft holder* forwarding 
clarification of THI Action Plan Item III A I 2 re upgrade 
Of emergency support f ac 1 1 i 1 1 e i . fteque s ts confirmation within 
43 days that implementation dates will be ret 

EI6ENKUT.D 0. Division of Licensing 01/02/10 1?PP 07919; 247 


■8103110148 Public version of implementing procedure* for emergency 
plan Includes Series 1502. "Emergency Operating." 8erles 
1903. “Emergency Plan Procedures" It Series 1904. "Magnitude 
of Release Procedures" 

* Arkansas Power 6 Light Co 81/02/57 790pp. 07806:001 


01030604*0 Notifies of payment due for Unit l application re definlt 
of "operable. 11 Unit 2 800013 application requires Class II 
fee only Balance due will be applied to sum owed NRC. 

MILLER. W. 0 License Fee Management Branch. 01/02/20 2pp 

rt7n*jti. n l . 1 



01031 B0390 Ac k receipt of util POOD 13 L 1120 appllcationa for Tech 
Spec* changes due uises differences in foe c lassoe for Unite 
\ K 3 Ad j l fee required to complete total fee duo for 801128 
app 1 icatspn 

MILLER. W 0 License Fee h'anaj emen t Branch Bl/02/20 ?pp 
07993 091 


8103250024 Ltr to all power reactor licensee? L license applicant? re 
NUfiFO-0619 criteria Footnote 3 In Table 3 contains error duo 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
Et BEIRUT, |> O Division cf Llcensltig 81/02/20 Bpp 


8103090699 Generic ltr to all BM4 licensees re capability of small 
break LOCA model to predict small break behavior Post-test 
evaluations of L"l-I ft S-07-J0D predictions requested for 
submittal by U 1040 I 

ftElDrR u Operating Reactors Branch 4 01/02/24 3pp 0/Q44 233 


6103230030 Ltr to all licensees of operating nuclear peuer plants & 
applicants for CL? letcept Bt Lucie. Units 1 L 2) Requests 
util review to determine capability tu mitigate station 
blackout event 4 promptly implement emergency procedures 
EISENHUT.O 0 Qiuision of Licensing 01/02/29 9pp 07900 269 


U103030790 Forwards marked-up updated text of Cycle 9 reload rept. 
reflecting changes resulting from reshuffle of fuel 
assemblies to ninielir use of failed fuel 
TTUM9LE.D C Arkansas Power V Light Co 81/02/26 I6pp 
07795 099. 


0103040471 Submit* addl info re Cycle 5 startup w/fvve failed fuel 
assemblies Util ]s continuing work u/GlW to determine cause 
of failed fuel during Cycle 4 operation Util will submit 
progress rapt within 6 months. 

TO indie. !> C Mkansas Pswer ft Light Co 81/02/26 2pp 07812 337 


61032300 1 3 Gener ic Ltr 81-06 to all CP holders 6 OL applicants re 
VOCfPS-O 7lie>, "Periodic. Updating of FESAfls, " effective 
000722 Info re FSAR legal s t a t ui . f orna t ft content end 
El&CMHJT.D o Division of l icensing 01/02/26 lOpp 


0103030024 Forwards response to Item If K 3 1 7. NUfiEQ-0737 re ECCS 
outage? 

TRIMBLE. U C Arkansas Power A Light Co 01/02/27 9pp 07793 039 


9103090335 Commits to provide necessary info for extension of 010101 
deadline for response to Nv/REO-0737 Jter.s Info for Items 
UU.llEd.llf 1 L 111 0 3. 4 util be provided by 
010331 Item II 0 1 info will not be provided before 010701 
TRIMOLE. D C Arkansas Power i Light Co 01/02/27 2pp 07046 123 


0103090547 Advises that approx 60 days will be required to develop 
acceptable scope ft schedule u/BftW for response to Iteir 
II it 3 30 of NURE0-O737 Revisions to scope a f proposals are 
rsqulr sd. 

TRIMBLE. D C Arkansas power 6 Light Co BJ/02/27. Ip 07046 113 


8103120229 Ad teceipt of 0002 l l response to 790Q21 info request to BftVi 
reactor owners group Requirements of TMI Action Plan Item 
H K 2 19. "Benchmark Analysis of Sequential Auxiliary 
Feedwater Flow." fulfills request Safety evaluation enc 1 
RElC.fl W Operating Reactors Branch 3 01/02/27 2pp 


- -01 03 1 2024S Safety evaluation re Item II K 2 19 '‘Benchmark Analysis of 
Sequential Auxiliary Feedwater Flow" for GftW reactor plants 
Intent of Action I tom II K 2 17 accomplished 6 results 
provided by CRAFT-2 similar to TRAP-2 program 

# Office of Nuclear Reactor Regulation. Director 01/02/27 2pp 


0103130296 At k roceipt of 800205 response to 790021 Info request to flftVl 
reactor owners. Requirements of TMI Action Plan Item 
II. K. 2. 19. "Benchmark Analysis of Sequential Auxiliary 
Feedwater Flow." Fulfills request 9afety evaluation end. 

REID.R W Operating Reactors Branch 3 01/02/27 2pp 


--0103120300 Safety evaluation re TmI Action Plan Item II K. 21. 19. 
"Benchmark Analysis of Sequential Auxiliary Feedwater Flow" 
for Bill plants. Intent of Action Item II K 3. 19 accomplished 
6 results provided by CRAFT-2 Similar to TRAP-2 program 
« Office of Nuclear Reactor Regulation. Director. 01/02/27 2pp 


8103120709 Discusses compliance w/TMI Action Plan Item II K 2 19. 
’'Benchmark Analysis of Sequential Auxiliary Feedwater Flow " 
More rigorous assessment is being performed under Item 
II K 3 30. Item is r e so 1 ved . 8a f e ty evaluation end 
REID.R.W Operating Reactors Branch 4 81/02/27. ?pp 


0103090193 Notification of 010402-03 meeting w/BftW owners group in 
Dethesda.ND to discuss responses to A'RC 810109 ltr re 
asyrmetric LOCA loadings 

VI5SING. O Operating Reactors Branch 4 01/03/02 2pp. 


8103120261 Ac k receipt of 000630 response to 790021 Info request to E 
reactor owners group Requirements of TMI Action Plan Item 
11 k 2. 19. 'Benrhrark Analysis of Sequential Auxiliary 
Feedwater Flow. ’ fulfills request. Safety evaluation enc 1 
REID'R W Operating Reat tort Branch 4 01/03/02 4pp 


*0103120270 Safety evaluation re TMI Action Plan Iter* II K 2 19. 
'Benchmark Analysis of Sequential Auxiliary Feedwater Flow " 
Intent of Action I tern IT K 2 t9 ac c omp 1 1 *h ed 6 results 
provided ay CRAFT-2 slriler to TRAP-2 program 

<» Office of Nuclear Reactor Regulation, Director 01/03/02. 2p 


0103170390 Forwards safety evaluation re TMI Action Plan Item 
II K 3 19. "Bene hn*a r k Analysis of Sequential Auxiliary 
Feedwater Flow' for BftU reactor plants Util found In 
compliance w/lten 

RF.1D.R U Operating Reactors Branch 4 01/00/04 2pP 


8103170671 Safety evaluation re TMI Action Plan Item II K 2. 19. 
Benchmark Analysts of Sequential Feedwater Flow" for Gftw 
reactor plants 

* Office of Nudfar Reactor Regulation. Director 01/03/04 2p 


0103100246 Forwards request for addl info re "Qualification of ReactO 
Physic Methods for Application to PIM of Middle South 
Utils Sys ” Request? schedule of response ft identification 
of application nf r»pt to units 

CLARK. B A Operating Reactors Branch 3 0 i /03/04 9pp. 07944 04 


0103100130 Forwards Acsond 32 to License DPft-5 1 , saf « ty evaluation ft 
natlce of Issuance & availability 

REID.fl W Operating Reactors Branch 4 01/03/09 2pp 07943 202 


- -01 03 1 001 52 Amend 52 to License DPR-5 i . mod 1 f y i ng Tech Specs to suppo 
operation at full pOuiei during Cycle 9 

REI0.R U Operating Reactors Branch 4 01/03/09. 30pp. 

07943 204. 


--01 03 1 001 7 | Safety ©valuation supporting Amend 52 to License DPR-51. 
* Of fit® of Nuclear Reactor Regulation. Oiractor Ql/03/09 
16pp 07943242 


--QIO31OO10O Notice of Issuance ^ availability of Amend 92 to License 
DPR -5 1 

DTOLI* J F. Operating Reactors Branch 4. fll/03/09 2pp. 

07943 250 


0103200093 Informs that staff Punetione oP Region 4 reassigned, 
effective 010227 Ql Madsen. Chief of Reactor Projects Branch, 
designated &% principal contact ft recipient of 
correspondence re reactor const ft operation activities 
SEYFRIT.K V Region 4. Dallas. Office of the Director 01/03/09 
Ip. 07969 046 


8103160493 Responds to NRC 010109 request Por addl info re asymmetric 
LOCA loads. Requests technical review meeting on 810402 ft 03 
to clarify ambiguities ft answer remaining questions Written 
response will be provided by 010630 

TRIMBLE' D C Arkansas Power ft Light Co 01/03/10 2pp 07915.01 


0103100037 Forwards Abends 53 ft 21 to Licenses DPR-51 ft NPF-6. 
r esp ac t 1 ve 1 y . sa f e t y evaluation & notice of Issuance 6 
ava liability 

CLARK. R A Operating Fleactnrs Branch 3 REIO.R W. Operating 
Reactors Branch 4 01/03/10. 3pp 07953 197 


--01O3 100053 Amend® 53 ft 21 to Licenses DPR-51 I« NPF-6. r*« pec t 1 ve 1 y. 
modifying Tech Specs dealing w/adm I n 1 s tra t i ve controls for 
personnel entry into high radiation areas 

REID.R W Operating Reactors Branch 4 CLARK. R A Operating 
Reactors Branch 3 61/03/10 lOpp 07953 200 


•0IO310OQ59 Safety evaluation supporting Abends 53 ft 21 to Licenses 
DPR-91 ft NPF-6. respectively 

» Office of Nuclear Reactor Regulation. Director 01/03/10 2p 
07953 210 


>0103180068 Notice of issuance 4 availability of Amends 53 ft 21 to 
Licenses DPR-51 S NPr-6. respect Ive ly 

CLARK. R A Operating Reactors Branch 3 01/03/10. 2pp 

07953 212 


01D331C8CM l.tr ti> all 1 k«'i4pe* of operating plants, applicant* fpr 0*_5 
^ holders of CPs forward I ng EECV-B|-lt9 t r jnfc nec«nanj to 
ottablj* r e-ivir-on qualification of * a Pet , - r e I a t e d electrical 
oqu 1 pm»r t 

EIDEUHUT.D o Division of Licensing Gl/03/10 6pp CC077 ?70 


0103160499 Provides addl info to t/or confirmation of existing 
coff.Qltnents re iters in NU9CG-0737, "Clarification of TMI 
Action Plan fleqelrerenti Includes Info re snift Tanning g, 
short-tern accident t procedure* rtvisu 

TRIMBLE, I> C Arkansas Power h Light Co 01 /03/ U 3pp 07915 010 


0103190121 Forwards response to 610112 request for Info ro erergency 
fuedwaker tyt deslgr Tech Specs modified Nov 1977 to conform 
ui/std word ing for valws testing for ECCB E'Sergoncy Procedure 
1202 26 identifies supply requirements 

TRtflBLE.P C Arkansas Pcwfr L Light Co 81/03/12 l9pp 
07963 123 


9103100313 Responds tc ‘«LREG-Q73? . I ttn lit 0.3 4.re control rooe. 
rat) 1 tab i l i t-j Marted-up plot plan *, ore oversite rarked-up 
drawing «nc ) Aperture card If aval I at le in Pf>fl 

TRIMBuE. I) C Arkansas Pot«r 6 Light Co B 1 /03/ l 3 9pp 07965 336. 


B103230245 Informs that environ qualification review results of safety- 
related electrical cqclprent identified potential equipment 
deficiencies Requests r gvi«j of Identified deficiencies t 
ramifications within 10 days of receipt of Itr 

NOYAK. T. M Assistant Director for Operating Roue tors G I 703/16 
29? p 07979 061 


0103270611 Submits failed fuel evaluation scope Analytes oil! be 
performed to determine unusual trends L fuel ui 11 be 
visually inspected Feasibility study of post- Irrad | a 1 1 on 
otaninetior mettods will te toniuttod 

TRIMBLE. D C Arkansas Power L Light Cc. 01/03/20 2pp. CB043 009 


91032706Q4 Infor-s that BtN ccn«r* group submitted BAN- 1 91 IP. 
•|rr ad lot I on-|ndu£ ©d Reduction in Chorpy Upper 9helf Energy 
of Reactor Vessel welds’* to fulful) submittal requirements 
of 10CFR30. App 0 

PARKER. W 0 Duke POxer Co 01/03/23 Ip 


-0103270693 Forwards 0AW-1911P. Irr ai 1 at Ion-Induced Reduction in 
Charpy Upper Shelf Energy of Reactor Vessel Helds. ■* 

Describes Implementation predictive methodology to determine 

sve life cf reactor vessels. l|/o oncl 

TAYlDR. J H Bat-cock 4 Wilcox Co. BI/03/12 ?pp 


G10330039I Responds to NHC lists of deficiencies re preliminary review 
of environ qualification of ta f ety - r o 1 a t ed electrical 
oqulpmant Concludes t k at slant can continue to operate In 
safe rmnuT License should not be modified or suspended 
TRIMBLE. D C. Arkansas Poj«r 4 Light Co Gl/03/26 3pp 00057 246 


j Inspection reports* IF Bulletins 6 c o rr e« p on<J on c o 


0103050602 Forward* [£ tnsp Repts 30-313/00-25 5* 3Q-3&Q/BQ-25 en 
801213-10- No none cm? 1 1 anc e noted 

MADSEN. 0 L ftegiun 4. Dallas. Roactcr Operations Nuclear Support 
Branch. 01/01/19 2pp 07Q29 107 


- -8 1 03 030606 IE Insp Reptc 50-318/80-23 h 30-360/80-53 on BO12IS-10 No 
nonenrp 1 lane e noted Major areas Inspected; OA progran. 
procedures 6 control rod u/ortfi moasurerant 

ANES4AN3LEY* M . CONSTABLE. G L. . OF*N. 8 Region 4. Dallas. Office 
of the Director 81/01/16 4pp. 07029.109 


tJ 1 0303001 7 A c » receipt of util 010107 Itr rq violations noted in IE 
Insp Repte 30-313/90-19 6 SO-36B/0O-I9 Util is in compliance 
\jf industrial security plan. Records will be changed to 
reflect: ogres moot 

f-CLUV. j A Rnqtcn 4. Dallas- Office of the Director. 01/01/39 Ip 
07027 030. 


— 0103050030 Forwards response to NRC £01219 itr re violations noted in 
IE Insp Repte 50^313/60-19 L 50-360/00-19. Response wlfchhqlrf 
< ref I0CFR2 790). 

TltIM8LE. D. C Arkansas Power L Light Co 01/01/07. tp. 

07027 031 


9103030062 Ack receipt of 910113 Itr expressing concern re short turn 
around time for response to IE Insps Policy changed to 
require response within 23 days of rapt receipt. 

KELLY . j A. Region 4. Dallas* Office of the Director 01/01/29. ip. 
0702 7: 035 


--Q10309C079 E*presses concern re short t.irn aiound time for rospons 
IE Insp Repts 50-313/80-19 6 ?0 - 369/80- 1 9 Advises that 
insp repts require responses wltMn 20 days f rr..n date u f 
receipt 

TR 1MBLE. D C Arkansas Rower 5- Llgftt Co 01/01/13 2pp 
07Q27 036 


9103231014 Forward* IE Insp Repis 90-313/Dl -01 6 50-360/ 0 l 01 «n 
801322-010121 No ngn< onp l l anc e noted 

MADSEN. <3 L Region 4, Dallas. Reactor Operations Nuclear Support 
Branch 81/01/30 2pp 07976 007 


- "8103231026 IE Insp Repts 50-313/01-01 L 5C-36R/01 -Cl on 001322-010 
No norc omp l 1 anc e noted Major areas lmpoc tod fol letup on 
previously Identified tten*. IC Bulletin 79-OSC <* Till action 
plan requlf o-nen ts 

uGHnSCM. W D . CALtAN.L J . HUNNICUTT.D II Region 4 futl.n. Off 
of the Director. 01/01/57 7pp 07970 00? 


Q 1 0320034 1 Forwatds IE Circular 01 -02. ‘■Farforrrancu «f NMC -Li censed 
Individuals While on Duty ” No written response required 
SEVER I T. A V Region 4. Dallas. Office of the Director 61/02/09 

ip 07966 294. 


0103041029 Ac V receipt of 601209 Itr te viclatlono noted in IE Insp 
Repts 5£>-3l3/f)0-?l t 9O-36G/B0-21 Corrective actions *ui 1 1 be 
revioued during future Insp 

MADSEN. <? L Region 4. Dallas. Reactor Operations Nuclear Support 
Branch 01/02/11 Ip 07S20 072 


--9103041034 Responds to violations noted in IE Insp Repts DC- J11/Q0 
50-369/00-21 Corrective actions pouor distribution 6 burn-up 
Jog change* to flag sampling operations requirements L 
accats panel Installed on S'fJC 113 

TfiiHELt.O. C Arkansas Power h Llqht Co 60/12/09 4Di> 

07020 073 


8L03160354 Forwards ]E tr.fo Notice 01-03 Checklist for Licensees 
Making Notifications of Significant Events in Accordance 
W/10CFR30 72 ' No response required 

SEYFFllT.Jt V. Region 4. Deltas. Office of tho Director B1/02/J2 
Ip 07922.030 


Gl 03030470 Updates 8G0930 rosmq re need for c- j l tt frequency addy cu»r« 
insp using rotating pancako col] at facility Supplemental 
insps arc not required 

NOONAN, v. 5 Assistant Director for Materials & Qjai i f 1 c a 1 1 on* 
Engineering 01/02/18 ??p 63004 246. 


0103160649 Forwards IE Info Notice 01-04. "Cracking m Mom 6 tear 
Lines." No response required 

5EYFRIT.K v Region 4. Dallas. Offlco of the Director ni/02/2? 
Ip 07917 116 


0103170040 Forwards IE Circular 01-03. 'Inoperable Soisnlc Monitcrln 
Im t r uT.en tat ion. " Mo response required 

SEYFRIT.k v Region 4, Dallas. Office of the Director 01/03/02 
ip. 07939 171. 


0103270300 Updates info ro admittance of NftC personnel to facility 
Forwards lists of region*] inspectors U/o encl 

BCYFRIT.K U. Region 4, Dallas. Office of tho Director Hl/03/03 
2pp 0004 4 170 


0103160906 Forwards revised IE Bulletin Gl-Ol* ’Surveillance of 
Mechanical Snubbei ». " w/corrected Pages 566 Change In 
identif ic a 1 1 on of facilities u /CPs to which bulletin is 
applicable does not affect util r equ 1 r oiront s 

SEYFRIT.K V Region 4. Dallas. Office of the Director 01/03/04 
Ip. 07915 007 


8103E40093 t/pdatoe NRC 810303 Itr re adsiittance of NRC porsunnel to 
facility Personriel should be Issued p ermanent . none.-np 1 oy eo . 
no oscort r equ 1 r ed . p i c tur e badges- Forwards lists of 
personnel W/o encl 

SEYFRIT.K V Region 4. Dallas. Office of the Director 01/03/13 
2pp 07939 291. 


8103230172 Forwards IF Info Notice 81-07. ’Potential Probler. 
W/Wat»r-9o lub l* Purge Da*n Metis Used During Inert Gas 
Melding. ’’ No response required. 

SEYFRIT.K. V Region 4, Dallas. Office of the Director 01/03/16 
tp 07977 208 


R. Periodic operating reports & related correspondence 


8103030796 Forwards screen monitoring rept for Jan 1901 
TRIMBLE. 0. C. Arkansas Power L Light Co. 81/02/23. Ip 


-010303080? screen n-oni torlng rept for Jan 1901 
« Arkansas Power L Light Co 01/02/34 I4pp 


0«0312D316 Forward* -Hep t on f)<)dlo«ctlve Liquid E f f 1 oen ts . Ap p A.jul-Dec 
19G0 '* 

TRIMBLE, 0 C Arkansas Power L Light Co 01/03/03 Ip 


--810312033! "Rept on Radioactive Liquid E ♦* r’ I ue n ts • App A. Ju l -Dec 1900 
« Ananias Power L Light Co 81/03/03 Opp 07309. 001 


0103230359 Forwards monthly operating rept for Feb 1901 

TPIMELE'D C Arkansas Power h Light Co 81/03/12 Ip 07974 107 


--0103230569 Monthly operating rept for Feb 1981 

DR AMLE r T > l. 0 Arkansas Power S. Light Co 01/03/13 3pp 
07974. 100 


0103240239 Forwards corrected draft rept of ‘Effluent 6 Waste Disposal 
Sen l annua 1 Rept for CV79" per 010226 request 
TRIMBLE. D C. Arkansas Power &. Light Co 01/03/19 i0pp 


S Reportable occurrences. lEPs & related correspondence 


0103110629 Forwards eddt Cycle 5 Info re failed fual evaluations to 
document 010303-04 telcon agreements on future evaluations 
Evaluation to determine cause of failed fuel during Cycle 4 
operation will continue 

HUMBLE. 0 C Arkansas fewer V Light Co Bi/03/04 2pp 07007 107. 


81031 70373 PNO- 1 V-0 1 -007 on 010310. three contract paint workers found 
working in high radiation area u/o health physics technician 
supervision or knowledge of existing radiation haxardt 
Caused by lai adn i n I s t ra 1 1 vs controls far area door keys 
HLW1CUTT. E) M . JCJHMSON, W 0 . MADSEN. 0 L Region 4. Dallas. Office 
of the Director 01/03/11 2pp 07924 084 


0103240429 Forwards LER D1-002/99X-0 

TRIMBLE. D C Arkansas Pouor * Light Co 01/03/10 Ip. 07904 303 


8103240437 LER 8 1 -002/99X-0 on 010303. during stea* generator tubing 
surveillance lnsp- first sanple results on E24A found three 
tubes etceeded plugging limit Cause not stated 
SHIVELY. C N Arkansas Power * Light Co. 01/03/10 2pp. 

07984 304 


0103310649 Forwards revised LER 00-028/01 X~l 

TRIMBLE. 0. C Arkansas Power L Light Co 01/03/24. Ip 00061 042 


-"-0103310636 Revised LER 80-028/01 X-t : an 000731. Intake structure concrete 
eccess plugs removed. Leter review identified access 
barriers to be missile shields & no protection provided at 
personnel access doors Plugs replaced 

6H1VELY.C.N Arkansas Power & Light Co 01/03/24. 4pp 
08061: 043 


61033 1 0309 Forwards LER 01-OO4/O3L-O 

TRIMBLE. D. C Arkansas Power & Light Co 01/03/23. ip 00062 200. 


•0103310390 LER 01-0O4/O3U-O on 81 0227. d 1 es e 1 fire pump battery bank 
surveillance test found not completed within grace period. 

Caused by failure to notify supervisor that procedure could 
not be completed during shift 

BRAMLETT.L 8 Arkansas Pouer & Light Co 61/03/23 ip 
08062 209 


V. Operator Examlnet ions 


6103100696 Submits status rept of significant milestones accomplished 
to improve operator training program. 

CAVANAUGH, W. Arkansas Power i Light Co 01/02/17 3pp. 07063 006 


0103160499 Provides addl info to k/or confirmation of existing 
commitments re lte<r.* In NURE0-0737, "Clarification of TKl 
Action Plen Requ 1 reOen t s “ Included Info re shift manning !< 
short-term accident & procedures review 

TRIMBLE. 0 C. Arkansas Power 1 Light Co. 81/03/11. 3pp 07913 010. 


DOCKET 90-313 DONALD C. COOK NUCLEAR POWER PLANT. UNIT I 


F Security, medical, emergency fire protection plans 


8103100264 Ltr to all powar reactor licensees w/plents licensed prior 
to 790101 Forwards NRC position & request for addl Info re 
safe shutdown capability for compliance w/001119 fire 
protection rule. 

EISENHUT.D 0. Division of Licensing. 01/02/20 13pp. 


0103100675 Requests that end emergency planning info be made publli 
available U/o end 

BQUOER, J L of Rul«s and Records 01/02/27 Ip 

07065 312. 


BJO331O330 Ltr to all licensees of operating plants K holders o# CPi 
forwarding WUREG-0696. “Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable rethod 
for meeting NRC requirements iJ/o end 

F ISENHuT . D 0 Division of Licensing. 01/03/05 6p p 


0 Adjudicatory correspondence 


0103240025 Responds to 010210 nemo requesting legal opinion as to 
whether Supreme Court refusal to hear case re price squoeie 
requires Section 103a proceeding Commission nay want to 
await decision |n Fort Pierce Utils Authority v« NRC. 

RUTDERO'J Antitrust Division Bt/03/16. 3pp 07990 344 


P Operating license stage documents & correspondence 


6103190732 Ltrs to all licensees of operating p 1 ant s, app It c ant s for 
QLs t> holders of CPs re control of heavy loads Request* 
review per guidelines in NUREG-0612 Forwards NRC position re 
Interim actions % request for addl info 

EI8ENHUI. D 0 Division of Licensing 60/12/22 30pp 


0103190307 Ltr tfo all licensees of operating plants 1 applicants for 
QLs L holders of CPs re program for environ (qualification 
of safety -re I ated electrical equipment I terns addressed 
involve cold *hu tdown. rep I ac ement parts L NURE0-0737 
EISENHUT.D 0 Division of Licensing 01/01/19 6pp 


□ 103020730 Forwardi Amends 44 L 26 to License DPR-30 <r DPR-74, 
respoc 1 1 ve ly. & notice of issuance & availability 

VARQA, 0 A Operating Reactors Branch 1 61/01/30. 3pp. 07701 2 


--0103020762 Amends 44 8- 26 to Licenses OPR-50 l 0PR-74 , r e* p ac t i ve 1 y 
revising fire protection Tech Specs to reflect rods to 
facility L revising Tech Spec Indei to add environ 
qual i f it atl on. 

VARGA. B A Operating Reactors Branch 1 01/01/30 IBpp 

07791293 


- -Q 1 03020767 Notice of issuance S* availability of Amends 44 & 26 to 
Licenses DPR-50 fr DPR-74. r es p «c 1 1 ve 1 y. 

VARGA. B A. Operating Reactors Branch 1. 01/01/30. 2pp. 

07701 273 


0103120014 Ltr to all licensees of operating plant*. CP holders & OL 
ap p I leant*. except Indian Point 2 4 3. Zion 1 & 2 & TMI-ir 
forwarding Inadvertently omitted pages from NRC 601222 
request for addl info re control of heavy loads 
E ISENHUT .00 Division of Licensing. 81/02/03. 6pp. 


0103300160 Ltr to all operating PUft licensees requesting Info on 
auflliary feedwater *ys seismic design Forwards request for 
addl Info, list of actions requested of licensees w/o 
talsmicaUy qualified sys l results of NRC walkdowns 
E ISENHUT, 0. 0. Division of Licensing 01/02/10. 13pp. 


0103031083 Notification of 010223 meeting w/utlls I* Westinghouse in 
Oethasda.MD to discuss power distribution limits following 
reload for Unit 2 

MINER. 8 Operating Reactors Branch 1. 01/02/17 2pp. 07797:037 


9103160669 Ltr to all operating plants & CP holders forwarding 
clarification of TKl Action Plan Item III. A. I 2 re upgrade 
of emergency support fat 1 I i ties. Requests Confirmation within 
43 days that Implementation dates will be met. 

EISENHUT.D G. Division of Licensing. 31/02/16 12pp. 


8103020626 Updates 010112 Info re util R&D program re hydrogen contr 
measures for ice condenser containments Interim distributed 
ignition tys will be manually actuated from auxiliary bldg. 

Agrees tc 610312 technical meetinq 

HUNTER, ft. 8. Indiana & Michigan Electric Co. 81/02/20. 2pp. 

07702: 099 


8103090123 forwards organ 1 1 at l onal charts depicting NRC Region 3 
reor ganl xd tlon. ef fee t 1 ve 810216. 

KEPPLER.J. 0. Region 3. Chicago, Office of the Director. B1/03/2C 
2pp. 07030037 


9103290024 Ltr to all power reactor licensees & license applicants l 
NUREG-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions. Licensee may submit analysis to 
justify use of existing low flow controller 
ErSENHUT.O.Q Division of Licensing. 01/02/20. 9pp. 


9 1 03 1 10103 Forward* ‘Equipment Eviluatior. flept fey Ofc of Nuclear 
Reactor Regulation *cr in b MI Electric Co-DC Cook-l/Mt* 1 4 
2,- partial r«vf» w Written response required 

NOVAK. T « Assistant Director for Operating Reactcrt 81/02/24 
3pp 07004 260 


--0JO31 10169 Equipment 
Regulation for IN 8. 
partial review 
• Office of Nuc l ear 
23pp 07834 271 


Evaluation Rept ty Ofc of Nuclear Reactor 
MI Electric Cc.CC Cook- Unite l 6 2-" 

Reactor Regulation. Director 01/02/24 


8103230030 Ltr to all licensee* of operating nuclear power plant* 6 
applicant* for CLi (etcept St Lucie. Unit* 1 4 21 Request* 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedure* 
EISENHUT.D 0 Divi*lcn of L«cen*lng 01/02/23 3pp 


O10323C8J3 Centric Ltr Bl-06 to all CP holder* 4 OL applicant* re 
IOCFR30 7Uii. "Periodic updating of fSAR*,*- effective 
800722 info r» F9AR legal « t a tu« . f orne t 4 content end 
EISENXUT.O 0 Oivitlon of Licensing 61/02/26 lOpp 


8103100909 Forward* *u^i‘ary of 81 011 4 meeting w/util 4 EXXON Nuclear in 
0ethe*da.MO to provide util opportunity to tiplain EXXON 
plan* for reload ECC9 analyils for facility KeetinQ summary 
4 list of attendee* mcl 

M|N£fi»8 Operating Reactor* Branch i 61/03/02 3pp 07993 114 


- -01 02230759 Summary of 910)14 retting w/vendor in Beth etd f- MO. re plan 
for reload ECCS analysis Implementation of ICECON code to 
ctfcput* LQCA containment prtssure during reflood 4 REFL£* 
code to computer reflood tran*lent approved 

AuDETlE.fi F _ Reactor 5y*ten* Branch 91/01/27 2pp. 63024 109 


61030201 09 Forward* IE Circular 01-02- "Performance of NRC-L lc si>»e d 
Individual* WHle on Duty ’ No written response required 
PEPPLER- J 0 Region 3. Chicago- Office of the Director 91/02/09 
2p p 07799 013 


6103160968 Forwards It' Enforcement Conference Rept* 30-315/61-02 4 
50-316/01-02 on 8)01 13 

kEPPLER* J 0 Region 3- Chicago- Office of the Director 01/02/09 


0791 S 009 


--61 03 160994 IE Enforcement Conference Rept* 50-315/01-02 4 50-316/01-02 
on 610113 No none omp iia f <c* note* Area* discussed recent 
occurrence* at plant resulting In reduced nargln* of safety 
OOYO-0 C . 1 .EI 6 HMAN, R F Region 3- Chicago- Office of the 
Director 81/02/09 4 PP 07915011 


9103040305 Forward* IF Info Notice 81-03. 'Checklist for Licensees 
Making Notification* of Significant Events In Accordance 
N/JOCFREO 72 ' No written response required 

KEPPLER- J 0 Region 3. Chicago. Office of the Director 81/02/1 2 
2pp 07315 273 


8101060206 Ac k receipt of 010120 ltr ininming NRC of steps taken tc 
correct violation* noted in IE Insp Rept* 50-319/00-19 4 
50-316/03-15 

HEI8HMAN.fi F Region 3- Chicago- Reactor Operation* Nuclear Support 
Branch 01/02/19 Ip 07039 301 


--8103D60297 Respond* to t.KC 910106 Vtr re violations noted in IE Insp 
Rept* 50-315/00-19 4 50-316/00-15 Corrective action* 
repaired penetration fire seals Me.*o issued rc fire seal* 
requirement* 

OOLAN- J. E Indiana 4 Michigan Power Co 01/01/20. 3pp 
07839 302 


BI03120740 Notification of 910310 meeting w/util* In Gethesda.HD to 
discus* hydregen control measure* for facility containment* 
tr survivability of equipment within containment* Agenda 
me 1 

MINER. 8 operating Reactor* Branch J 01/03/03 3pp 07904 333. 


8103130157 Forward* lE In*p Rept* 50-315/00-24 4 30-316/00-20 fror 
801229 njt meeting re systematic assessment of licensee 
per f orr-anc e 

kEPPLER* J 0 Region 3. Chicago. Office of the Director 01/02/24 
2po 07900 096 


81033ICG04 Ltr to all licensee* of operating p lan ts, app 1 1 c ants for OL * 
4 holders of CP* forwarding SECY-0!-l|9 re info ntesssary to 
establish environ qualification of saf r ty -re la ted electrical 
equ 1 pment 

EISENHui. 0 0 Division of Licensing BI/03/10 6PP 


- -81 03 1 301 65 IE Insp Rept* 50-315/00-2-1 6 50-316/00-20 from 001229 r.gt 
<re e 1 1 hg re systematic assessment of licensee performance 
Performance is adequate 

HE iSHrtAN, R. F Region 3. Chicago. Reactor Operation* Nuclear 
Support Branch Bl/02/03 0pp 0/908 090 


0 Inspection r«port*> IE Bulletin* 6 correspondence 


8103130104 Forward* IE Imp Rept* 50-315/80-20 4 50-316/60-16 on 
001117-21 4 0(0113 4 notice of violation 

HCI8WAN.fi F Region 3, Chicago. Reactor Operation* Nuclear Support 
Branch 81/01/23 2pp 07907 ^76 


- -01031 331 12 Notice of violation from insp on 001117-31 4 810113 
HEI&HMAN.R f Region 3 , Chicago. Reactor Operation* Nuclear 
Support Branch 81/01/23 Ip. 07907 278 


--0103130119 IE !n*p Rept* 50-315/60-20 4 50-316/00-16 on 0OU 17-21 4 
01<M)3 None ompl i ance noted. Inadequate pump run tine during 
surveillance 4 failure to establish ref valve for pump inlet 
pressure* for intarvlte insp program. 

PESCHEL. J M , CONNAIJOHTQN. K Region 3, Chicago. Office of the 
Director BAKER, k.R Region 3. Chicago. Reactor Operation* 
Nuclear Support Branch. 81/01/22 j 1 pp 07907 279 


B103230354 Forwards second set of response* to IE Bulletin 79-01B. 
“Environ Oval location of Clat* IE Equipment M Alto forward* 
summery Xebls of equipment qualification statu* of 
TWI-related equipment 4 info re cold «hutdo w n equipment. 

MALONEY. OP Indiana 4 Michigan Electric Co. 81/02/03 21 po 

07979:226 


81031204 BO Forward* IE Imp Rept* 50-315/00-21 4 50-316/00-17 on 
801201-31 4 notice of violation. 

IC18KHAN, fl F Region 3, Chicago, Reactor Operation* Nuclear Support 
Branch 01/02/04. 2pp 07905; 102 


-0103120484 Notice of violation from fntp on 601201-31 

HEt0HMAN.fi F Region 3- Chicago. Reactor Operation* Nuclear 
Support Branch. 01/02/04 ip. 07905 104 


— B1031204Q7 IE Insp Rept* 50-3)5/00-21 4 50-316/00-17 on 801201-31. 
Noncompl lance noted two containment tpray »gt inoperable 
during mode change* 4 automatic feedwater pump trip on low 
ruction pressure not Installed 

BWANBOM. £. ff . DUBRY. N E . OOvD. D. C Region 3- Chicago. Office of 
the Director 01/02/02 0pp. 07905185 


8103160700 Forward* |E tnfo Notice 01-04. "Clacking in Main fUoam 
Line* " No response required 

KEPPLER. J Q Region 3. Chicago- Office of the Director 01/02/27 
2p p 07914 062 K 


0103)60481 Forward* lE Circular 81-03, "Inoperable Oolsnic Monitoring 
Instrumentation." No response required 

kEPPLER, J O Region 3, Chicago. Office of the Director 91/03/02. 
Ip 07915 296 


8)03160060 Forward* revised IE Bulletin 01-01, "Burve 1 1 1 anc e of 
Mechanical Snubters," u/coiracted Page* 346 Change In 
identification of facilities w/CPs to which bulletin is 
applicable doe* not affect util r equ 1 renen t * 

KEPPLER- J 0 Region 3. Chicago. Office of the Director 01/03/04 
2p p 07914223 


0103170261 Respond* to NftC 010224 ltr providing partial review of util 
response* to IE Bulletin 79-OlB re environ qualification of 
Clast IE tafety-r el a ted oqu 1 pment. Con 1 1 nued tafo operation 
of facilities adequately assured Equipment list complete 
HUNTER, R S Indiana 4 Michigan Electric Co 01/03/09 3pp 
07934 237. 


9103200070 Forwards IE Info Notice Ql-06 "Failure of 1TE Model K-600 
Circuit Breaker " No written response required 

KEPPLER, J O Region 3. Chicago, Office of the Director. 01/03/11 
2pp. 07967 199 


0103240006 Forward* tE info Notice 01-06- "Failure oP ITE Model K-600 
Circuit Breaker. " No response required. 

KEPPLER. J 0 Region 3. Chicago- Office of the Director. 01/03/11 
2pp 07990.340. 


8103180111 Ack receipt of 810223 ltr informing NRC of stops taken to 
correct violation* noted in IE Insp Rapts 50-313/80-20 U 
50-316/80- 16 

HElSHMAN.fi F. Region 3. Chicago, Office of the Director 01/03/12 
Ip. 07943. 174. 



- -01031091 23 Retpord* to NRL 010123 itr te violations noted In IE Insp 
n*pt* *0-313/00-20 L 90-31 fa/00 * 1 6 Corrective actions 
revte.jing procedures to pnsure inclusion of 15-minute 
criterion on safety-related pun-.p operation 

hjuTER.H B Indiana t rtlcHjen Electric Co 01/02/23 3pp 
079*13 173 


0103231076 Responds to IE .lulleUn 01-01. "Surveillance oP Mechanical 
Sr.ubbers ‘ No mechanical snubteis installed on safety- 
related equipment 

HUNTER. R S Indiana i Michigan Electric Co 01/03/12 2pp 
07976 327 


G 1 03200601 Forwards IE Info Notice 81-05. ‘Degraded DC Sys at 
Palisades ‘ No action required 

KERRLER. J 0 Region 3, Chicago. Office or* the Director 81/03/13 
2pp 07966 170 


B1 0320026b Foruaids It Info Notice 01-07, ‘Potential Problem 
w/Wa t cr -Go 1 ub 1 e Purge Dan Matls Used During Inert Oas 
Welding ” No response required 

PEPPLER, J 0 Region 3. Chicago. Office of the Director 81/03/16. 
2pp 07970 393 


0103290160 A ck receipt of 010302 Itr Informing NRC of stops taken to 
correct violations noted in IE Insp Repts 50-315/60-21 it 
S0'3 16/00- J 7 

IIEISMMAN.R r Region 3. Chicago, Office of the Director 81/03/17 
ip 07996 040 


•Q103250175 Desponds to NRC 010204 Itr ri violations noted in IE Insp 
tfopts 50-31 5/00-21 fc 50-316/00-17 Corrective actions mgt 
directive issued emphostting need to meet corinitnont 
deadlines U to notify NRC of nlssod deadlines 
HUNTER, R 0 Indiana 8. Michigan Electric Co 01/03/02 2pp. 
07996.041 


R Periodic operating roporte L related c orr o sp ond one o 


3103100342 Foruerds Monthly operating topt for Jan 1901 

SMALLER. D v Indiana K Michigan Electric Co 01/02/10 Ip 
07064 321 


0103100346 Monthly operating r ept for Jan 1901 

TETZLAFF.A u . GvENSyiN. 0 A , CAMPBELL. P R Indiana <« Michigan 
Electric Co 81/02/12 10pp 07064 322 


G i 03050477 Foiuard* "Annual Operating Ropt.i90O ‘ 

SMALLER. D V Indiana L Michigan Electric Co 01/02/27 2pp 
07023 001 


8103050485 “Annual Operating Rept*l90O 

8HALLER. D V . GVEN58CN'. 0 A . TQUfVLEY. E L Indiana 8. Michigan 
Electric Co 01/02/27 2lpp 07023 C03 


S Reportable occurrences. LF.Rs 6 related correspondence 


0 i 03040094 PNO-I II -80- 107 on 801 0 11 . r eac t or scrammed. Caused by control 
valve fluctuations resulting in greater than 100 lb 
differential pressure between main steam lines Safety 
injection initiated 

SWAN5QN, E. , 0OYO. D C . HE! 6HMAN, R F . Region 3. Chicago. Office of 
the Director 00/10/14 2pp 07019 292 


BI03I00562 Forwards 00-039/031.-0. upde ted LGR 00-034 /03X-2 t 010123 
I tr 

BHALLER.O V Indiana 8. Michigan Electric Co 01/03/03 Ip 
07862 310 


--B10CM00577 Responds to IE Insp ftepts 90-313/00-13 * 90-316/00-14 
Corrective ac t I ons a i a rm bistable recallbr to prapor 
setpoint b design change Initiated to correct indicator 8« 
alarm problems. 

HUNTER. R . 9 Indiana 4. Michigan Electric Co 01/01/23 4pp 
07062: 322. 


9103100532 For words LER Q1-002/03L-0 . 

SMALLER. D V. Indiana L Michigan Power Co 81/03/12 Ip. 
07990. 103 


--0103180540 LER 0 1 -002/ 03L-0 on 910215. west motor driven auMUary feed 
pu<hp was removed from »vc to repair emergency laakoff line 
Check valve. FW-I60 Caused by dirt causing valve to stick 
Valve cleaned. 

U j 2NER. D 0 Indiana V Michigan Power Co 01/03/12. Ip. 

07990: 104 


0103230769 Forwards LER 01-CO3/O3L-O 

SHAt.LER, D V Indiana 4 Michigan Electric Co 01/03/13 Ip. 
07974 041. 


0103230760 lER 8 1 •003/03L-0 on 010212. during normal operations, to 
room cable vault left unattended w/ no fire watch posted 
•jM l s access door was scaled for testing Caused by 
misunderstanding of Tech Spec 3 7 10 Personnel re l n s tr uc ted 
PtEH^.R H Indiana 4 Michigan Electric Co 01/03/13 Ip 
07974. 042 


0103270609 Forwards updated LER 80-01 9/03 X- 1 

SMALLER. 0 V Indiana K Michigan Electric Co 81/03/23 Ip 
03043 275 


•8103270694 Updated LER 00 019/03X-1 on 8000 1 1 . t urve i I lane e requir 
Tech Spec 4 8 1 la not performed Caused fcy operator error 
Operator reprimanded Procedures revised to include breaker 
alt given t t to require slgnoff on completion 
KEITH. R S Indiana 4 Michigan Electric Co 01/03/23 2pp 
08043 276 


LOCKET 50-316 DONALD C COOK NUCLEAR P0«ER PLANT. UNIT 2 


F Security, medical, emergency i fire protection plans 


0103100264 Ltr to all power reactor licensees u/plante licensed prl 
to 790101 Forwards NRC position 6 request for add! info re 
safe shutdown capability for compliance w/001119 fire 
protection rule 

E I6ENMUT. D 0 Division of Licensing 81/02/20 I3pp 


B1O3I0O673 Requests that enci emergency planning info be made pub I i ■ 
ava liable W/ o enc \ 

BQUOER, J L Division of Rule* and Records 81/02/27 lp 

07065 312 


8)03310330 Ltr to all licensees of operating plants !■ holder* of CP 
forwarding NURE0-0696. ‘Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable n-othod 
for meeting NRC r equi regents U/o encl 

EIGENMUT.D o Division of Licensing 81/03/03 6pp. 


P Operating license stage document* Zt correspondence 


010319073? Ltr* to all licensees of operating p I an t*. ap p 1 i c an t* for 
OL* <* holders of CP* re control of heavy loads Requests 
review per guidelines in N‘UREO-0612 Forwards NRC position re 
interim action* l request for addl info. 

EISENMUT. D - 0 Division of Licensing 80/12/22 30pp 


8103190307 Ltr to all licensees of operating plants & applicant* fo 
Ot_* l holders of CP* re program for environ qualification 
of sa f « ty-re ] a ted electrical equipment Items addressed 
involve cold shutdown, rep lacoment parts «. Nl/REQ-0737 
El SEfJ-MUT, D. 0. Division of Licensing 01/01/19 6pp 


8103020798 Forwards Amends 44 t» 26 to License DPR-5B $* DPR-74. 
respectively.!, notice of Issuance b availability 

VAROA, 8 A Operating Reactor* Branch I. 81/01/30 3pp 07781:. 


— B103020762 Amends 44 !« 26 to Licenses DPfl-90 U DPR-74, respect Ivel 
revising fire protection Tech Specs to reflect mods to 
facility L revising Tech Spec inde* to add environ 
qualification 

VAROA. 8 A Operating RoeCtors Branch 1. 81/01/30 IBpp 

07701 295 


— 91030207 67 Mot tee of Issuance Z, availability of Amend* 44 L 26 to 
Licenses DPR-50 & DPR-74. respec t Ive ly 

VAROA. 9 A Operating Reactors Branch 1. 01/01/30. 2pp. 

07701 273 


8103120014 Ltr to all licensees of operating plants. CP holder* t OL 
app 1 leant*, e *tept Indian Point 2 k 3, Zion 1 4. 2 L TMI-l, 
forwarding inadvertently omitted pages from NRC 601222 
request for addl info re control of heavy load*. 

EIBENHUT.D Q Division of Licensing 01/02/03. 6pp. 


8103040231 Forwards Amend 27 to License DPR-74, safety evaluation & 
notice of issuance V aval lab 1 1 1 ty 

VAROA 6 A Operating Reactors Branch I. 61/02/10. 2pp. 07613: 


--01O3O4O245 Amend 27 to License DPR-74. r e v i * 1 ng moderator temp 
coefficient Tech Bpec 

VAROA, 8. A Operating Reactors Branch 1. 61/02/10. Spp. 

07013: 233 


Q7B13 542. 


0 ) 03300)60 Ltr to <#11 operating PWft licensee* requesting info on 
auxiliary feedwater seismic design FjfLardi request for 

addl Info. )Ht of ottiom requested of licensees u/o 
sv ) smltel ly qualified igi & multi Of N4C usDIoutd 
EISENHUT.D 0 Division of Licensing 01/02/10 I3pp 


Rt 030402 e 0 Forward* A«ior>d 20 to License CPfl- 74 . safety evaluation U 
notice of Issuance & av*tlatlWty 

VARGA, 6 A Operating factors Branch l 81/02/12 2pp 07815 226 


-“8103040293 Amend 28 to License OPR-74 . rev 1 s i ng trip setpoints & 
allowable values for sene lm tr U r«n tat ion in reactor 
protection t y t l engineering safety features actuation 

*9* 

VAROA. 8 A Operating Reactors Branch I. 81/02/12 6pp. 
079)3: 220 


--0)03040294 Safety evaluation supporting Amend 20 to License DPR-74 
♦ Office of Nuclear Reactor Regulation, Director 81/02/12 5pp 
07919: 234 


--QI03040304 Notice of Issuance 4 availability of Atrend 28 to License 
DPR-74 

VARGA.8. A Licensing Branch 1 Gt/02/12 2?p. 07815 239 


0103031083 Notification of 010225 meeting w/util* 4 He *t lng h ouoa in 
Bathesda.MP to discuss power distribution Units following 
reload for l/nit 2 

MINER. 9 Cperat ing Reactors Branch t 91/02/17 2pp. 07797 037. 


8103160669 L t r to all operating plants 4 CP holders forwarding 
c lar i f 1 c at ion of TMt Action plan Iters III A 1.2 re Upgrade 
of emergency support facilities Requests confirmation within 
49 days that Implementation dates wilt be net 
EIQENHUT.D.G Division of Licensing 81/02/10 12pp. 


8103020626 Updates 910112 info r« util RLD program re hydrogen control 
miatures for ice condenser c on t » 1 fin* n t s. 1 n t er in distributed 
Ignition tys will fc» manually actuated from auilliarg bldg. 

Agrees to 010312 technical meeting 

MJNTER.R.9. Indian* 4 Michigan Electric Co Bl/02/20 2p p 
07702 - 099. 


03090123 Forwards org an 1 1 a 1 1 ona 1 charts depicting NRC Region 3 
rsor gam ia tlon. ef Pec 1 1 ve 810216- 

KEPPLERtJ 0 Region 3. Chicago. Office of the Director. 81/02/20 
2pp 07850 037 


9103230024 Ltr to all power reactor licensees U license applicants re 
MJREO-06I9 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee mag submit anelytls to 
justify use of existing low flew controller 
erQENHtir. O. 0 Division of Licensing 81/02/20 Spp 


0103110183 Forwards “Equipment Evaluation Kept by Ofc of Nuclear 
Reactor Regulation for IN L Ml Electric Co. DC Cook, Units 1 6 
2." partial r evi eu Mr 1 1 1 en response required. 

NOVAK, T. M Assistant Director for Operating Reactors. 61/02/24. 
3p p 0799 4:260 


— 010311018? 'Equipment Evaluation Rept by Ofc of Nuclear Reactor 
Regulation for IN t* Ml Electric Co. DC Cook. Units 14 2.*' 
partial review 

• Office of Nuclear Reactor Regulation. Director 91/02/24 
2Spp 07094:271. 


8103230039 Ltr to all licensees of operating nuclear power plants 1 
applicants for OLs (except 9t Lucie. Units I L 3). Requests 
util review to determine capability to mitigate station 
blackout event 1 promptly implement erergency procedures 
EI 9 ENKUT, D <5 Division of Licensing. 91/02/29. 9pp. 


9103120740 Notification of 010318 meeting u/utils in Bethesda, MD to 
discuss hydrogen control measures for facility containments 
& survivability of equipment within conte 1 nments. Agenda 
enc 1 . 

MINER. 0 Operating Reactors Branch I 61/03/03. 3pp. 07904:333. 


0\O3)3O1Q4 Forward* 1G Insp Kept* 30-315/60-20 V 30- 316/Q0- 1 fc on 
801)17-21 L 810113 & notice of violation 

ICISHMAN.R F Region 3- Chicago. Reactor Operations Nuclear 8upp 
□ranch 91/01/23. 2pp 07907 276 


--01O313OU2 Notice o f violation from msp on 001117-21 h 810U3 
HElSHMAN.fi F Region 3- Chicago, Reactor Operations Nuclear 
Support Branch 01/01/23 Ip 07907 270 


-■■01031301 19 IE tnsp Repts 50-315/00-20 «. 50-316/80-16 on 001117-21 
810113 Moot omp 1 t a n c e noted Inadequate pump run time during 
surveillance & failure to establish ref valve for pump Inlet 
pressures for Inservice insp program 

PESCHEL.J M , CCNNAUCHTCN, K Region 3, Chicago. Office of the 
Director QakEr.k R Region 3. Chicago. Reactor Operations 
Nuclear Support Qranch 01/01/22 llpp Q79072?9 


0103230354 Forwards second set of responses to tE Bulletin 79-01Q. 
"Environ Qualification of Class IE Equipment " Also forwards 
surmary table of equipment qualification status of 
Tflf-rviated equipment S> info re cold shutdown equipment 
MALONE/. O P Indiana l Michigan Electric Co 01/02/03 2lpp 
07979. 226 


0 1 03120490 Forwards )E Insp Repts 50-315/00-21 S. 90-316/00-17 on 
801201-31 L notice of violation 

MEl9H.1AN.RF Region 3, Chicago. Reactor Operations Nuclear Bup 
Drench 01/02/04 2pp 07903 182 


8103120404 Notice of violation from insp on G0J20I-31. 

HElfiHMAN, R F Region 3, Chicago. Reactor Operations Nuclear 
Support Branch. 01/02/04 ip 07903 104 


--8103)20407 IE Insp Repts 30-313/80-21 K 39-316/00-17 on 001201-31 
None otrp 1 lance noted two containment spray sye Inoperable 
during mode changes l automatic feedwater pump trip on low 
suction pressure not installed 

SWANSON. E R , cuOffY, N E . BOYD, D. C Region 3. Chicago. Office o 
the Director Bi/02/02 ©?p 07905 185 


0103020109 Forwards IE Circular 81-02. "Ps r f ornanc a of NRC-L t c ensed 
Individuals While on Duty “ No written response required 
HEFPLER. J 0 Region 3. Chicago. Office of the Director 01/02/09 
2pp 07700 013. 


0103160900 Forwards IE Enforcement Conference Repts 30-319/01-02 6 
S0-3I6/B1-02 on 010113 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/02/09 
2pp 07915 009 


--9103160994 IE Enforcement Conference Repts 50-315/01-02 & 50-316/0 
on 9101)3 No none omp 1 i anc e noted. Areas d lie ussed . recent 
occurrences at plant resulting In reduced margins of safety 
DQYD. D C . HEISHMAN. «. F. Region 3. Chicago. Office of the 
Director. 81/02/0? 4pp. 07915.011 


8103040303 Forwards IE Info Notice 81-03. ‘Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR90. 72 “ No written response required 

KTFPUER. J. 0 Region 3. Chicago. Office of the Director 51/02/12 
2pp 07013 273 


9100060286 Ac k receipt of 010120 ltr informing NRC of steps taken to 
correct violations noted in 1£ Insp Repts 50-319/60-19 & 
50-316/00-13 

FC I SHHAN. R F. Region 3. Chicago. Reactor Operations Nuclear Buppo 
Branch. 81/02/19 Ip. 07039 301. 


- -01 03060297 Responds to KRC 810106 ltr re violations noted in IE ti 
Repts 90-313/80-19 & 50-316/00- 13. Correc t i ve actions: 
repaired penetration fire seals. Keno Issued re fire seals 
requirements 

DOLAN. J. E. Indiana L Michigan Power Co 01/01/20 3pp. 

07039 302. 


6103130157 Forwards IE Insp Rfiptt 50-315/00-24 t 90-316/80-20 from 
001229 mgt meeting re systematic assessment of licensee 
perf ormanc e 

KEPPLER. J. 0. Region 3. Chicago, Office of the Director. 81/02/24 
2pp. 07908: 0«?6. 


DOCKETED ITEMS 


--8103130169 JE Insp Repts 50-315/00-24 & 50-316/00-20 fro*- 00 1 i.29 n-gt 
meeting re systematic 4Stes»««nt C t Licensee performance 
Performance is adequate 

HE 1 5MMAN . fl F Region 3. Chicago. Reactor Operations Nuclear 

Support Branch 01/02/05 0pp 0790Q 090 


0103160700 Forwards IE 1 r, f o Notice Bl-04. 'Crocking in Main Utean 
Lines " No response required 

KEPPLER. J O Region 3. Chicago, Office of th« Diroctor 01/02/27 
2pp 07914 062 


OJ031604Q] Forjardi IE Circular 01-03. 'Inoperable Somme Monitoring 
In » tr urpnt a t i on ■' No retponu required 

KEPPLER. J 0 Region 3, Chicago. Office of the Director. 01/03/02 
Ip. 07915 296 


8103160B68 Forwards revised IE Bulletin Pl-Ol, ‘Surveillance of 
Mechanical Snubbers-' u/corrected Pages 3 & 6 Change in 
identification oP facilities w/CPs to which bulletin 1 « 
applicable does not affect util requirements 

KEPPLER, J 0 Region 3, Chicago, Office of the Director 01/03/04 
2pp 07914 223 


0103170261 Responds to NRC Bt02?4 Itr providing partial review of util 
responsos to IE Bulletin 79-010 r# environ qua 1 1 f l c a 1 1 on of 
Class IE safety-related equipment Continued ?afe operation 
of facilities adequately assured Equipment -list complete 
HUNTER, R. 9 Indiana 8. Michigan Electric Co 01/03/09 3pp. 

07934 237 


0103200070 Forwards IE Info Notice 01-06 'Failure of I TE Model K-600 
Circuit Breaker." No written response required. 

XEPPLER, J. 0 Reqlon 3, Chicago- Office of the Director 01/03/11 
2pp 07967 199 


0103240006 Forward* IE Info Notice 01-06. 'Failure of ITE Model K-600 
Circuit Qroaker r No response required 

KEPPLER. J 0 Region 3- Chicago. Office of the Director 01/03/11 
2pp 07990 340 


810310011! AC k receipt of 010223 Itr informing NRC of step* taken to 
correct violation* noted in IE Insp Kept* 50-319/00-20 8, 

50-316/00- 16 

HEI8HMAN.fi F Region 3, Chicago, Office of the Director. 81/03/12 
lp 07743 174 


— 8103100123 Responds to NRC 010123 Itr re violation* notod in IE Insp 
Repts 90-315/00-20 6 90-316/00-16 Corrective actions 
reviewing procedures to ensure Inclusion of 15-minute 
criterion on s*f q ty- r e l a t e d pump operation 

HUNTER- R B Indiana K Michigan Electric Co 01/02/23 9pp. 

07943 175 


6103231076 Responds to IE Bulletin 01-01' "Surveillance of Mechanical 
Snubbers " No mechanical snubbers Installed on safety- 
related equipment 

HUNTER. R 9 Indiana b Michigan Electric Co 01/03/12 2pp 
07976: 327 


8103200601 Forwards IE tnfo Notice Ql-09< "Degraded DC 8ys at 
Palisades. " No action required 

KEPPLER, J. 0. Region 3. Chicago, Office of the Director 01/03/13 
2pp 07966:170 


6103200266 Forwards IE Info Notice 01-07, "Potential Problem 
W/Wa ter-8o I ub I e Purge Dam Metis Used During Inert Oat 
Welding " No nspoftS* required 

KEPPLER, J 0 Region 3. Chicago, Office of the Director 01/03/16 
2pp. 07970:393. 


0103250168 Ac k receipt of 010302 Hr informing NRC of steps token to 
correct violations noted In IE Intp Repts 50-3I5/E0-21 L 
90-316/00-17 

HEIBHMAN.R, f. Region 3. Chicago. Office of the Director. 91/03/17. 
Ip. 07996.040 


>9103250175 Responds to NRC 910204 itr re violations noted In IE Insp 
Repts 50-315/80-21 4. 50-316/00- 1 7. Correc t i ve actions rgt 
directive Issued emphaslilng need to meet commitment 
deadlines 4 to notify NRC of missed deadlines. 

HUNTER, R. 0. Indiana 6 Michigan Electric Co. 91/03/02 2pp. 
07996: 041. 


ft. Periodic operating reports L related correspondence 


8103050477 Forwards "Annual Operating Rept,1980 " 

oum i ca rv ti i ^ j i ru.fru c R(/oo/t)7 


— 0103050483 Annual Oporaling RepC, 1900 " 

SMALLER. 0 V . fiUENSSON, u A . TDNN*. EY, E I. Indiana & Michigan 
Electric Co 01/02/27 21pp 07025 OOJ 


S Reportable occurrences. LERs & related correspondence 


G103030D31 Final deficiency rept re possible sve water leak in 
ventilation unit of lower vo 1 c on be i n*en t. 1 n 1 1 1 a 1 1 y reported 
010220 Drip ;an pipe had become plugged Drip pan overflowed 
No leak eiista Requests notification of withdrawal. 

BHALLEfl. O V Indiana 8, Michigan Power Co 01/02/27. lp 
07797 343 


0103090626 Forwards updated LEN 90-024/03X-1 

SMALLER. 0 V Indiana & Michigan Electric Co. 01/02/27 ip 
07029. 159 


-8103050620 Updated LER 0O-O24/O3x~l on 000520, alarm indicated auilli 
feedwater pump tripped in nonrunning auto standby position 
Caused by turbine control linkage unlatching from trip 6 
throttle va 1 ve , p os s 1 b I y due to lumber on trip linkage 
KEITH, R 6 Indiana & Michigan Electric Co 61/02/26. 2p p 
07029 160 


0103100260 Forwards updated LER 0 1-001 /04X-I 

SMALLER- Dt' Indiana 8, Michigan Electric Co 01/03/03 Ip 
07065 042 


- -8103100369 Updated LER 8I-001/04X-I o« 010112, no apparent flow obsrr' 
through radiation monitor R-19 from steam generator 21 
Caused by bad diaphragm in roto-metcr flow regulator Flow 
meters to radiation monitor to be modified 

R 1 SCHL I N'7, J l. Indiana 8. Michigan Electric Co 01/03/04. 3pp. 
07069 043 


0103100962 Forwards LER eo-039/03L"0 . updated UtR Q0-034/03X-2 8, 810123 
1 tr 

SMALLER, D. V Indiana 8, Michigan Electric Co 01/03/03. lp. 

07062 318 


--0103100966 Updated LER 0O-O34/O3X-2 on 801204, containment isolation 
valve NCR-292 found not fully seated w/shut Indication in 
control room during Mode 9 Cause undetermined. Valve stroke 
ad justed 

ft I SCHL I NO, J Indiana 8 Michigan Electric Co 01/03/04 2pp 

07862 319 


— 0103100972 l.ER 0O-O39/O3L-O: on 000720, low pressure alarm failed to 
clear w/incroased nitrogen pressure Cause dot stated Refe 
one l response to IE Intp Repts 50-315/80-15 ft, 50-316/00-14. 
MURPHY. c t Indiana 8, Michigan Electric Co. 61/03/04. 5pp. 
07862 321 


-8103100577 Responds to IE tnsp Repts 50-319/00-13 k 50-316/00-14 
Corrective actions alarm bistable recallbr to proper 
setpoint k design change Initiated to correct indicator 6 
alarm problems 

HUNTER. R 8 Indiana t, Michigan Electric Co. 81/01/23. 4pp 
07062 322 


DOCKET 50-317 CALVERT CLIFFS NUCLEAR POWER PLANT. UNIT 1 


F Security, medical, emergency t> fire protection plans 


0101000201 Releases public version of util draft site emergency plan. 
FELTON. J M Division of Rules and Records. 00/11/28. lp. 

--B103170091 Forwavdi public version of Revision 10 to draft site 
emergency plan. 

MCE WEN, J E atafeo, Inc 79/12/31. Ip. 01602:002. 

--81 01 000207 Public version of Revision 10 to draft site emergency pla 
* Baltimore Gas & Electric Co 60/01/01 300pp. 


0101070447 Releases public version of util emergency plan. 
FELTCN. J. M. Division of Rules and Records 00/12/02. lp. 
07408 099. 


--B101220599 Forwards public version of draft Revision 10 to util 
emergency plan 

REINER, E. T Baltimore Oat 6 Electric Co 80/02/19. lp. 
04141 115 


■0101070449 Public version of draft Revision 10 to amaraencu olio 


B I 03Q4C9 1 7 Approval requested utmtion of completion date* for fire 
protection rods re eiTer jenc v lighting b reactor coolant pi/*“p 
oil collection Attachment to 810130 ltr L FR notice end 
DCNTOH.H R. Office of Nuclear Reactor Regulation, Director 
91/02/13 4?p 


— B103040929 Notice of eittniion until 010601 for co-pletion date of fire 
protection <r.<a<ls 

CASE. E 0. Office of Nuclear Reactor Regulation. Director 
a 1/02/ 13 3pp 


01031902*4 L t t to all power reactor liceneei w/plant* licensed prior 
to 790101 Forwards flRC position & request for addl info re 
eafe shutdown capability for compliance u/00111? fire 
protection rule 

ElSENHUT.O 0 Division of Licensing 61/02/20 13?p 


910303018? Releases public version of emergency response plan for 
fee 1 llty 

FELTON, J M Division of Rules and Records 61/03/02 Ip 
07006: 001 


--Q10309019? Forward* public version of emergency response plan for 
facility, consisting of States of MO. VA. DF L Washing ton. DC 
radiological emergency response plans Cross-ref against 
NUREQ-0634 criteria ent I 

PRITCHETT.! N Caltimore Oas 4, Electric Co 80/12/31 7?p 

07B06: 001 


--61030502U Public version of emergency response plan for facility, 
consisting of States of hT3. VA. OE b Wash mg ton. DC 
radiological emergency response plans 

* Baltimore Oas L Electric Co. QO/12/31 SOOpp 07006:001 


8103310338 Ltr to ail licensees of operating plants U holders of CPs 
forwarding NUREG-Q696. "Functional Criteria for Emergency 
Response Facilities. " Criteria describe acceptable method 
for oeatlng NflC requirements N/o enc 1 

EIEENH’JT , J> 0 Division of Licensing. 81/03/03 6pp 


8103270397 forwards emergency planning Info tor placunont in LPDT> U/ o 
B103030I97 

60UDER.J L Division of Rules and Records 91/03/11 Ip 
08044 244 


81 03270307 Discusses plans for achieving compliance w/a?p ft 
requirements re fire protection regulations Requests 
etemption from certain hose test % lube oil collection 
requ 1 remap t s Response to SEft Item 3 2 1. revised 8102 [ 9. enc 1 
LLfNDVALL.A E Baltimore Oaf It Electric Co 01/03/19 63pp 
00044. 249 


8103270396 Requests 30-day extension to study evacuation time estimate 
Study will be available after 910401 

LUNDVALL.A E Baltimore Oas b Electric Co 91/03/20 Ip 
08043 131 


H. General correspondence 


0103120180 Forwards e<h*nd p ac la g e, 1 nc l ud 1 ng safety eve 1 udt I on . f or 
NRC author i id t i on of Increase lr» spent fuel pool storage 
capacity.per 790030 request. Or i gina 1 commitment to forward 
package Inadvertent 1 y over 1 oo k ad. W/o enc 1 t 

CLARK, R. A Operating Reactors Branch 3 81/03/03 Ip 07901 339 


9103230303 Requests that add! addressee be added to distribution list 
for correspondence re dockets. 

LUNOVALL.A E Baltimore Das 6. Electric Co 81/03/17. Ip. 

07979. 337. 


J Insurance V Indemnity information 


8103190417 Forwards Endorsement 3 to NELIA Binders £0-32 l 53 4 
Endorsement 3 to MaELU Binders KB -52 L 33 

OAMMIE.O. B Baltimore Oas b Electric Co 61/03/1 6 0pp. 
07963. 093 


P. Operating license stage documents & correspondence 


0103190732 Ltr* to all licensee* of opereting p l ants. appl Icants for 
CLt I* holders of CP* re control of heevy loads. Requests 
review per guideline* in NURE0-0612. Forwards NRC position ra 
interim actions 4. request for add! info. 

C18ENHUT, D. 0. Division of Licensing 00/13/22 30pp. 


B1O31903D7 Ltr to all licensees of operatirg plants b applicant* for 
0L% V holder* of CPs re program for environ qualification 
nf safety-related electrical equipment Iters addressed 
involve cold shutdown, Vac enent parts *, NUREG-Q737 
F.ISEL'huT.D 0 Division of Licensing 01/01/19 6pp 


8103120014 L lr to all licensees of operating plants. CP holder* b OL 
app 1 1 c an ts . e i c ep t Indian Point 2 b 3. Z 1 on l L 2 4« TMJ-l. 
forwarding inadvertently omitted pages from NRC 001222 
request for eddl Info re control of heavy load* 

EJ6E\huT,D 0 Division of Licensing 8 1/02/03 hpp 


8103300160 Ltr to all c.peratir .9 PWR licensees requesting info on 
auxiliary feedwater *y* seismic design Forwards request for 
addl Info. list of action* requested of licensees w/o 
selsmically qualified *ys b results of NRC walkdowna 
EISEMkuT.D.O Division of Licensing 01/02/10 I3pp 


D 1 03160669 Ltr to all operating plant* 4 CP holders foruardJng 
clarification of T M l Action Plan Itexi III A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 day* that implementation dates will be net. 

EteEMnVrt.D 0 Dlvlstor, of Licensing 01/02/18 \2pp 


010310C057 F onward s 'Partial Review of Equipment Evaluation by fife of 
Nuclear Reactor Regulation for BG&E, Ca 1 ver t Cliffs Units l 4- 
2 " Written response required 

MQVAK. T M Assistant Director for Operating Reactor*. 01/02/19 
app 07366 017 


--0)O3iOCO69 “Partial Review of Equipment Evaluation by Ofc of Nuclear 
Reactor Regulation fov OOtE. Calvert Cliffs Units U 2 11 
* Assistant Director for Operating Reactors 01/02/19. 23pp 
07666. 020 


0102030339 Forwards Amends SO 4. 32 to License DPfi-53 4. DPR-69. 
respectively 4. notice of issuance b availability 

CLARK, ft A Operating Reactors Branch 0 81/02/20 3pp 07020. 30Q 


— 8103050547 Amends 90 b 32 to Licenses DPft-53 6 DPft-69. r e sp oc t i v® 1 y , 
adding t oqulr e-.ont to maintain guard training 
qua] if 1 c at I on plan for implementation within 60 days of 
Commission approval 

CLARK, ft. A Operating Reactor* Branch 3 01/02/20. 4pp 

07328 311 


--0103050596 Notice of issuance l availability of Amends 50 8« 32 to 
Licenses DPR-53 4. DPfl-69, r esp ec \ 1 ve 1 y 

TRAMMELL. C « Operating Reactors Branch 3 01/02/20 2pp 

07828 315 


0103 l l 0309 Notification of 010226 meeting u/utll in Dethesda-MD to 
discuts welding codes 4 resulting const adequacy of spot 
wolds used in spent fuel pool racks for facility. 

CONNER. E L Operating Reactors Branch 3 01/02/20. 2pp 

07672 006 


0103250024 Ltr to all power reactor licensees E< license applicants re 
NURE0-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage tasting delations Licensee may submit analysis to 
Justify use of existing low flow controller 
ErBEIH'JT, 0 0- Division of Licensing 01/02/20 0pp 


0103110217 Forwards request for odd! Info on OE owner's group 
submittal on '‘RC8 Asymmetric Loads Evaluation Program," 
final rep t. Inc lodes generic 6 plant-specific requests. 
CRUTCHFIELD. D. Operating Reactor* Branch 5 9J/02/23 27pp 

07089 153 


8103030693 Postpones until QI0701 response to NURE0-0737 action plan 
Item II 0 i re reactor coolant vent sys 

LVNOVALL, A E Baltimore Oas b Electric Co 61/02/23 fp 


9103230030 Ltr to all licensees of operating nuclear power plants b 
applicants for OLs (except St Lucie. Units 1 b 2 J Requests 
util review to determine capability to mitigate station 
blackout event & promptly Implement emergency procedures 
EISENHOT.Q 0. Division of Licensing 01/02/23 9pp. 


8103030764 Requests extension until 910701 to submit schedule for 
response to NUREO-0737 Item II K 3. 30 rt small break LOCA 
me del 

LlINDVALL.A E Baltimore Gas b Electric Co 01/02/26. Ip 
07796:084 


8103230813 Generic Ltr 8l~06 to all CP holders 8. OL applicants re 
lOCfRSO. 71 (e J . "Periodic Updating of FSARs, " effective 
600722. Inf o re FSAR legal status, format U content end. 
EI8CNHUT.D 0 Division of Licensing 81/02/26. 10pp. 



evaluation -ept re environ qualification Of td f e t q -re 1 a t od 
electrical equipment ulll not jrop^rdne continued safe 
operation of facilities 

LUNOVALL.A E Bel tU ore 0a* b Electric Co 01/03/03 2pp 
0/632 116 


0103100371 Forwards proprietary t, nonproprietary versions o# '‘Responses 
to First Found Questions on Statistical Combination of 
Uncertainties proqran. Part 2 iC£N~i24 <fl>-NP) " 

LUNOVALL.A £ Baltimore Gas % Electric Co 01/03/03 6pp 
07833 03V 


--Q1031G0373 Nonp r op r 1 e ta r y version o# ‘Responses to First Round 
Questions on Statistical Combination of Uncertainties 
Par L 2 <CEN-l24 ttU-MPl 

• C oir.O u s 1 1 on Engineering, Inc 01/02/20. 22pp 07033 045 


3103120173 Forwards amend f><*c k age . 1 nc lod l»g safety evaluation, for NRC 
author | lat ion of increase in spent fuel pool storage 
capacity, per 791106 request Original commitment to forward 
package inadvertently overlooked U/o encls 

CLARK.* A Operating Reactors Branch 3 01/03/03 \p 07901. 33B 


0103130476 Foruaids responses to NRC GDI 104 Itr requesting Info re 
containment sumps 6 insulation for operating reactors 
tK.90N.fl C Baltimore Qes J. Electric Co 01/03/03 4?p 07907 023 


--01O313O47S ‘Spec for Plant Insulation Except Reactor Cavity Insulation# 
RC8 V Steam Generator* Insulation - 

* Bechtel Power Corp (subs of Bechtel Carp ) 75/01/22 I2p p 

07907 027 


--BI031304&3 "8pe< for Plant Insulation Unit 2, E*cept Reactor Cavity 
Insulat 1 on. RC0 t fitea.n Generators Insulation " 

ARNOLD. A J Bechtel Corp 73/04/10 l3pp. 07907 039 


□103)00003 Forwards proprietary t nonprop r 1 o tary versions of C-£ 
responses to NRC first round questions re CEN-1191BI-P b 
CEN“ I 1 91 3 ) -NP . "Better A*ia| Shape Detection " Proprietary 
responses withheld fref 10CFR2 790 > Affidavit encl 
l.UNDVALL# A E Baltimore Oas l Electric Co Ql/03/04 24pp. 

07069. 071 


6103120454 Forward* Class I t IV foes for 001110 application for OL 
a-nonds. in response to NHC 010219 request Application 
proposed changes to sis areas of facility Tech Specs re 
TMJ-2 Lessons Learned Catogory A Items 

□L0ON.fi C Salti-mor* Oas t. Electric Co 61/03/04 lp. 07901 232 


--8103120349 Ac V receipt of application Pee re util 010227 request- 
DIGOS. R License Fed Management Branch. 01/03/10. Ip. 

07901 . 233. 


□103130432 Requests NKC review of proposed auxiliary feedwater sys 
design mods In light of info ro costs i reliability 
Installation of bypass valves around 1-AFIJ-16I & 2-AFW-J6t 
does not significantly Improve sys availability 
LUJJOVALL, A £ Baltimore Oas b Electric Co 01/03/05. 3pp 
07908 227 


3103200244 Responds to NRC 810304 request for info re draft safety 
evaluation on implementation of recommendations fur 
ancillary feedwater sys Changes have been reviewed to ensure 
required flow capability to steam generator 

LUNOVALL.A E Baltimore Oas b Electric Co 01/03/09. Opp 


9103310004 Ltr to all Ilconsees of operating plants# app 1 Icants for OLs 
U holders of CPs forwarding SECY-01-119 re Info necessary to 
establish environ qua 1 1 f 1 co 1 1 on of safety-related electrical 
equ i pment. 

ElSENHi/T , D O Division of Licensing 01/03/10. 6pp 


0103240470 Forwards evaluation of CEN-|33(0). “F IE8TA, One -D Imens 1 ona 1 
Two Oroup Space-Time Kinetic Code for Calculating PWfi Scram 
Re activities " R«pt acceptable for ref tn licensing actions 
for various DBE uhich require reactor trip 

CLARK, R. A Oporatlng fieactore Branch 3. 01/03/13 Ip. 07901 335. 


- -8 1 03240475 Topical rept evaluation of CEN-I33(0>. "FIESTA# One 
Dimensional. Two Oroup Space-Time Kinetic Code for 
Calculating Pwfl Scram Reactivities ” fiept acceptable 
* Operating Reactor* Branch 3. 81/02/26 9pp. 07981 337 


0103270420 Application to amend OLs. changing Tech Spec 3.4 II to reduce 
tare barrel movement monitoring L reporting requirements 
LUNDVALL, A E Baltimore Oas b Electric Co. 01/03/23. 2pp 
08046: 035 


monitoring % reporting requirements 

* Baltimore Gas t Electric Co 01/03/23 3pp 00046 037 


0103270407 Forwards proprietary i. nonproprietary versions of ''Environ 
Impact o# Extended Burnup Fuel Cycles in Calvert Cliffs 
Units 1 5 2 1 Proprietary version available Central Files 
cn I y 

LUNQVAU..A e Baltimore Oas \ Electric Co 01/03/23 6pp 
CG047 050 


--0103270494 Nonproprietary version of "Environ trpact of Extended Burm 
Fuel Cycles in Calvert Cliffs Units 1 l 2 ' 

* Combustion Engineering, Inc CEN- 1 22 l D ) NP 81/03/31 33pp 

00047 056 


01 03270570 Application for amend of GLt» Tech Specs Pages 3/4 1-3. 
3/4 3-3. 3/4 3-4. 3/4 3-3. 3/4 3-0. 3/4 3-9 l 3/4 9-2 re alarm 
to alert operators of dilution event 

LUNDVALL, A £ Baltimore Oas fc Electric Co 01/03/23 4pp 
08046 239 


0103270602 Proposed changes to Tech Specs Pages 3/4 1-3# 3/4 3-3# 
9/0 3-4. 3/4 3-5, 3/4 3~B, 3/4 3-9 {, 3/0 9-2 re alarm to alert 
operators 0# dilution event 

a Baltimore Oas h Electric Co BU03/23 lOpp 0BO46 243 


0103260347 Forwards elementary uirlng diagrams for auxiliary feedwater 
initiation c tr c vt t. Fee 11 tty annunciator trod table b drawing 
change notices encl Aparature cards are available In PDfi. 

EVAN9. M H Baltimore 0 » s l Electric Co 01/03/24 10pp. 


B Inspection reports# IE Bulletins t correspondence 


6103120640 Forwards IE Insp fiepts 50-317/B0-22 b 30-318/80- IB on 
001101-30 No noncompliance noted 

BRUNNER. E. J Region I. Philadelphia. Reactor Operations Nuclear 
Support Branch 01/01/15 2pp 07904.272 


--0103120661 IE Insp Repts 30-317/81-22 * 50-318/00-18 on 011101-30 No 
none omp l lance noted Major areas 1 ns pec ted : t ontro 1 room L 
accessible portions of auxiliary b radiation protection 
aRCHITZEL.R E . CALLAHAN. C *1 , 0LAND. J 3 Region 1. Philadelphia. 

Office of the Director 01/01/07 I6pp 07904 274 


0103020127 Forwards IE Info Notice 81-01. "Possible Failures of GE Type 
UFA Relays '■ No response required. 

GfilEfi.B H Region I. Philadelphia. Office of the Director 
01/01/16. Ip 07703 263 


8 J 03190673 Forwards IE Insp fiept® 50-317/00-23 * 50-318/00-21 on 
801215-19 No noncomp 1 l anc e notdd 

BRUNNER. E.J Region 1. Philadelphia# Reactor Operations Nuclear 
Support Branch 01/01/21 2pp 07964 072. 


--0103190676 IE Insp Repts 20-317/00-29 I* 50-310/00-21 on 001213-19 No 
noncoir? 1 lane e noted Major areas inspected general training, 
technician tra 1 n 1 n g # r eac tor operator r equa 1 1 f I ca ti on 
training 6 startup test program for Un 1 1 l#Cyc]e 9. 

BETTCNHAUSEN# L. . TR08K0GK 1 # W. Region I, ph 1 lad e 1 ph I a# Office of 
the Director. CAPHTON. D L Region I# Philadelphia. Reactor 
Operations Nuclear Support Branch 01/01/19. 7pp. 07964 070. 


8 1 03100603 Forwards update responses to IE Bulletin 79-0 1 B. Bup p 1 3. 
"Environ Qualification of Class IE Equipment " Test program 
for ITT Barton transmitters i ? scheduled for completion by 
Sept 1981. (1^0 ends 

LUNDVALL.A E. Baltimore Gas L Electric Co Gl/02/03 2pp 
07933 330 


0103040179 Forwards IE Info Notice 81-03# "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
U/I0CFR5O. 72 " No written response required. 

GRIER# B H Region 1 » Philadelphia, Office of the Director 
01/02/12 lp 07013 019 


0103190679 Responds to 010127 IE Bulletin 8]-0t, “Surveillance of 
Mechanical Snubbers - Mechanical snubbers not used in 
safety-related applications 

LUNOVALL.A E Baltimore Gas 6 Electric Co 01/02/19. 2pp. 
07964: 035 


0103300354 Ac k receipt of 810209 ltr informing NRC of steps taken to 
correct violations noted In IE Insp Repts 30-3 17/80-16 I# 

50-318/80- 13. Notes understanding re liquid redcieste sys per 
010211 conversation 

BRUNNER# E J. Region I. Ph 1 lade I ph 1 a# Reactor Operations Nuclear 
Support Branch. 01/02/20 Ip. 00037 339. 



'- 01 O 33 CO 399 fieipods to f.RC 010113 !tr n violations noted in Ifc Insp 
fltpti 30 - 317 / 00-16 t> 50 - 310 / 60-15 Corrective action* o«,jfn 
an/lyrer portion of gas analyilng *y* returned to svc In 
Ot‘ 1*780 

UjNDVALL.A E Baltimore Cat t* Electric Co 81/02/09 4pp 
0BD37 340 


--8103PC0361 Forward* IE Insp Repts *O'3l7/0O-l6 h 5O-3I0/BO-15 on 
801001-31 & notice of violation 

CRlff*N£R- E J Region i. Philadelphia. Reactor Operation* Nuclear 
Support Branch 81/01/13 2pp 08057 344 


0103260921 Forward* l.Efl 01-O13/O3L-O 

RUS5EU-.L G Oas t Electric Co 

C0O36 337 


01 /OJ/17 


lp 


--B103260934 lER B l -0 1 3/03L -0 7" 01021 7- 1 "board turbine bearing journal 
in euilliary feedwator pump 11 was found heavily boat scored 
ft. babbit rati vat suspended In oil Prjbably caused by 
improper oil level or c on tami na tod o 1 1 Pr oc ed gr t>o changed 
DAVIS. S m , PENCE.W n Baltimore Oas t Electric Co Ul/03/17 
2p p 08036 330 


8103300362 notice of violation fror. ^ntp on 601001-31 

♦ Region l. Ph UedelpMa. Office of the Director 01/01/12 4pp 
06037 346 


DOCKET 30-310 CALVERT CLIFFS NUCLEAR POWER PLANT. UNIT 2 
F Security, radical, emergency & Fire protection plans 


- -8103300367 |E Inip Reptt 30-317/80-16 4 £0-316/80-13 on 801001-31 
None omp I lance noted gas analyiing tyt oiygen ar.olyter out of 
tvc for patt several yrs u/no 10CFRS0 39 r«vlew or rept of 
change having been made 

ARCHlTlEL.fl E ■ CALLAHAN. C J - SlAnO. J S Region \. Philadelphia. 
Office of the Oirector 01/01/12 24pp C8097 3S0 


61032001 93 Forward* |E Info Notice 81-04. 'Trading in Mein Steam 
Lines “ No response required 

GRIER. B H Region 1. Philadelphia. Office of the Director 
81/02/27 |p 07972 034 


9103200162 Forwards JE Circular 81-03. "Inoperable Seismic Monitoring 
Instrument at i on * No written response required 
QRIER.8H Region 1. Philadelphia. Office of the Director 
81/03/02 Ip 07966 107 


0103200074 Forwards revised IE Bulletin 81-01. "Surve i 1 lane e of 
Mechanical Snubbers. " u/corracted Pagfi 366 Change In 
Identif Uetlon t»f facilities o/CP to which bulletin is 
applicable does not affect util requirements 
CRIER. 6 H Region 1. Philadelphia. Office of the Director 
81/03/04 lp 07968 203- 


B1010B02D1 Releases public version o# util draft siLe emergency plar 
FELTON. J M Division of Rule* and Records RO/1I/20 [p 

--8103170091 Forwards public version of Revision 10 to draft site 
emergency plan 

MCEwEN. J E Stafco. Inc 79/12/31 lp 01602 002 

--810108020/ Public version of Revision 10 to draft site emergency plan 
* Baltimore Gas 4 Electric Co 80/01/0! 30Qpp 


6101070447 Releases public version of util emergency plan 
FELTON. J M Division of Rule* and Records 00/12/02 lp 
07406 099 


- -BIO 1220399 Forwards public version of draPt Revision 10 to util 
emergent* plan 

REIMER.E T Baltimore Gas !* Electric Co 00/02/ 1 9 lp 
04141 113 


- -8101 070449 Public version of draft Revision |0 to emergency plan 
* Baltimore Oas h Electric Co 00/02/21 22pp. 0/400 100 


6103200209 Forwards IE Info Notice 01-06. ‘Failure of ITE Model K-600 
Circuit fireeter • No response required 

CRIER. B H Region 1. Ph 1 1 ade I p h 1 e . Office of the Director 
01/03/ IV lp 07960 322 


Reportable occurrences. LERs 6 related corre* pondenc » 


8103040634 Forwards updated LER 80-043/03*- I 

RUSBElL. L 8 Baltimore Oas l Electric Co 81/02/23 lp 
07811 339 


--B1 03040637 Updated LER 00-043/03*- 1 . on 80091 9. me 1 func 1 1 on of disconnect 
device 09-22B occurred during melnt. Caused by failure of 
horseshoe dip retaining pin that connects sections of 
1 Intage Clip replaced 

WENDERLICh. R. L Baltimore Oas l Electric Co 61/02/23 Zpp 
07011 339 


8103110460 Forwerds lER 81-009/03L-0 

RUSSELL. L 8 Baltimore Q«* 4 Electric Co 81/03/05 Ip 
07869 336 


--91031 10407 LER 81-009/03L-0 on 810205. reac tor protector eye channel 0 
trip units bypassed. Caused by Increase in temp detector 
resistance. protab ly duo to Increased connection resistance 
In containment Input removed from channel D 

LAQIEWSK1, j. 8. . RfZZQ.P G. Baltimore Oas 4 Electric Co. 01/03/03 
lp. 07069337 


0103260603 Forwards LER 81 -01 2/031.-0 

Rl/SSELL- L B* Baltimore Oas t Electric Co. 01/03/13 lp 
08033: 314. 


--8103260612 LER 8J-012/03L-0 on 910213. while shifting from 1 to 2 
running charging pumps. letdown relief valve CVC-343-RV 
lifted & felled to reeeat. Poes ibly caused by pressure surge 
In line. Valve metis review being conducted. 

DAVIS* 8. M. . HUSEBV. 0 £ Baltimore Oas & Electric Co 61/03/13 
2pp. 08039:313. 


8100260882 Forwerds lER 81 -01 1/03L-0. 

RUSSELL. L B Baltimore Oat 6 Electric Co 61/03/13 lp 
08036:291. 


0103040917 Approves requested extension of completion dates for fire 
protection mods re emergency lighting 6 reactor coolant pump 
oil collection Attachment to 010130 Itr & FR notice ant I 
DENTDN.HR QHlce of Nuclear Reactor Regulation, Director 
81/02/13 4p p 


-- 01 03040929 Notice of e»tenslor> until 010601 far completion date of fir 
protection mods 

CASE. E 0 Office of Nuclear Reactor Regulation. Director 
01/02/13. 2pp 


8103100264 Ltr to all powor reactor licensees u/plants licensed prior 
to 790101 Forwards NRC position J. request for addl info rg 
safe shutdown capability for compliance w/001119 fire 
protection rule 

EISENHuT.D O Division of Licensing 61/02/20 13pp 


8103050109 Releases public version of emergency response plan for 
fed l tty 

FELTON. J M Division of Rules and Records 01/03/02- lp 
07806: 001 


8103030197 Forwards public version of emergency response plan for 
facll ity . consisting of States of HD. VA. DE & Nash lngton. UC 
radiological emergency response p I an * . Crot »-re f against 
NURF0-0694 criteria end 

PRITCHETT, T. N Baltimore Oas & Electric Co 80/12/31. 7pp 
07006. CO 1. 


- -81 030302 11 Public version of emergency response plan for facility, 
consisting of Btatrs of MO. VA, DE 6 Wes h 1 ng ton. DC 
radiological emergency response plans 

* Baltimore Oas S. Electric Co. 00/12/31. 000pp. 07006:001 


6103310330 Ltr to all licensees pf operating plants 8* holders of CPs 
forwarding NURE0-O696, "Func t 1 one 1 Criteria for Emergency 
Response Facilities. J ‘ Criteria describe occeptablo method 
for meeting NRC requirements W/o end. 

EISENMUTr 0. 0. Division of Licensing 01/03/09- 6pp. 

6103270S97 Forwards emergency planning info for placement In LPOR U/o 
8103090197. 

30UDER. J. L. Division of Rules and Records 01/03/11 Ip 

Aflndi 5JJ r 


--8103260693 LER 01 -01 1 /03L-0: on 010212, therme 1 margin/low pressure 6 
steam generator low pressure trip units bypassed while 
Investigating intermittent failures of reactor protective 
Sift channel D steam generator pressure. 

LA0IEWBK1. J. 8, . RIZZO. P. 0 Baltimore Oas & Electric Co. 81/03/13 
lp 08036:292 


8103270807 Discusses plans for achieving compliance w/App R 
requirements r e fire protection rogu tat lorn. Requests 
exemption from certain hose test & lube oil collection 
requirements. Response to QER Item 3. 2 I. revised 010219. end. 

E Baltimore Oas 6 Electric Co. 01/03/19 63pp 
08044:249 r 


3103270596 Request* ;i0-ddy utermon to study evacuation timi- estimate 
Study will !> e available after 010401 

LUNDVALL . A E Baltimore 0a* l Electric Co 8l /03/20 ]p 
00043 151 


H General correspondence 


0lO3l2Ol0D Forwards a^end pa c t eg © . l n c l u d i ng safety oval uation. f or 
KSC avthortialion o f increase in spent fuel pool storage 
capacity, per 79UB30 request Original c om-nit i-uti t to fotuard 
package inadvertently overlooked W/o encls 

CLARK. H A Operation Reactors Branch 3 01/03/03 lp 07901 339 


0103230505 Requests that addl addressee be added to distribution list 
for correspondence i‘f dockets 

LUNDVAU..A F. Baltimore Gas 4 Flee trie Co 01/03/1? Ip 
07979 337 


j Insurance indemnity information 


0103190417 Forwards Endorsement 5 to NFL l A Binders EB-92 4 93 4 
Endorsement 9 to MAELU Binders XB-t 2 l 33 
GA^.MIE-C 0 Baltimore Oas 4 Electric Co 01/03/16 5pp 
079&5 095 


P Operating license stage document* 4 correspondence 


B103I90732 Ltrs * o all Itcensoes of operating p l an t * . jpp 1 i c on t s for 
0L« 1 holders of CPs re control of heavy loads Requests 
review per guideline* in Nv. , RFQ-06l2 Forwards M3C position re 
interim actions 4 request for addl info 

EISENHUT.O 0 Division of licensing 00/12/22 30pp 


0103190307 Ltr to all licensees of operating plants 4 applicants for 
OUs 4 holders of CPs re program for ©nvirnn qua I 1 f ication 
of sa Pe t y - r e t a t ed electrical equipment Item* addressed 
involve cold shutdown, r op lac e.rent parts 4 NUREO-0727, 

£ I SENhUJT, D 0 Division of Licensing 01/01/19 6pp 


6103120014 Ltr to all licensee* of operating plants. CD holders 4 OL 
app 1 icants . e*c ep t Indian Point 2 4 3,?ion 14 2 4 Ifll-l. 
forwarding inadvertently omitted pages from NRC 001222 
request for aJdl Info re control of heavy loads 
ElBENHOT. D 0 Division of Licensing 01/02/03- 6pp 


0103020720 Forwards Amend 31 to License DPR-69, aafety evaluation 4 
notice of issuance 4 availability 

CLARK, R A Operating Reactors Branch 3 01/02/10 3pp 07701-273 


- -0103020732 Amend 31 to License DPfl-69. au t h or l i ing cycle 4 operation w/ 
Increase in fuel our i c hmen t . mod 1 f i ed guide tubes for control 
element assemblies 4 use of new reactor protection sys trip 
CLARK. R A Operating Reactors Drench 3 01/02/10 03pp 

07701 270 


0103020735 Safety evaluation supporting Amend 31 to License DPR-69 
* Office of Nuclear Reactor Regulation, Director. 01/02/10 
24p p 07701 337 


■0103020739 Notice of issuance 4 availability of Amend 31 to License 
DPfi-69 

CLARK, R A operating Reactor* Branch 3 01/02/10 2pp. 

07702 021 


8103300160 Ltr to all operating PLR licensees requesting info on 
auxiliary feedwater sy* seismic des 1 gn. Forwards request for 
addl Info, list of actions requested of licensees w/o 
seismtcally qualified sys 4 results oP NRC wa l k dou.ni 
ElSENHi/T, D. 0 Division of Licensing Dl/02/10 13pp 


8103160669 Ltr to a)] operating plants 4 CP holders forwarding 
c lar i Pic at i on of TMI Action Plan Item. Ill A 1.2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that 1 m.p 1 e*n«n ta t i on dates will be met. 

EISENHUT.0 (J. Division of Licensing. 01/02/10 12pp. 


0103100057 Forwards "Partial Review of Equipment Evaluation by Ofc of 
.Nuclear Reactor Regulation for BGfcE, Calvert Cliffs Units 1 4 
2 " Written response required. 

NOVAK, T. M. Assistant Director for Operating Reactors. 01/02/19 
3pp. 07066.017 


"-8103100069 "Partial Review of Equipment Evaluation by Ofc of Nuclear 
Reactor Regulation for 004E. Calvert CllPfs Units 142" 

* Assistant Director for Operating Reactors. 01/02/19. 23pp 
07066 020 


0103050339 Forwards Abends 30 4 32 to License DPR-53 4 OPR-69. 
respectively & notice of issuance 4 availability 

CLARK. R A Operating Reactors Branch 3 01/02/20 3pp 07828 301 


— 0103030547 Amends 30 4 32 to Licenses DPR-53 4 DPR-69, r e s p ec t i ve 1 y » 
afl ding requirement to main tain guard training 4 
qualification plan lor implementation within 60 dayb of 
Commission approval 

CLARK, R A operating Reactors Branch 3 01/02/20 4pp. 

07020 31 1 


--0103050336 Notice of issuance 4 availability of Amende 90 4 32 to 
Licenses DPR-53 6 DPR-69. r c sp e c t 1 ve I y 

TRAfirnELL.C M Op prating Reactors Branch 3 01/02/20 2pp 

07020 313 


61 031 l 050° Notification of 010226 meeting w/util In Bethesda.MD to 
discuss welding codes 4 resulting const adequacy of spot 
welds used in spent fuel pool racks for facility 
CONNER. E L Operating Reactors Branch 3 01/02/20. 2pp 

07072 006 


8103230024 Ltr to all power reactor licensees 4 license applicants re 
MJRE0-06I9 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee nay submit analysis to 
justify use of existing low flow controller 
ElBENHUT.D 0 Division of Licensing Bl/02/20 Opp 
/ 

010311021? Forwards request fur addl info on C-F owner's group 
submittal on "RCS Asymmetric Loads Evaluation Program." 
final rept Includes generic 4 p I an t - s p ec I f 1 c requests 
CRUTCHFIELD. 0 Operating Reactors branch 3 01/02/23 27pp 


0103030690 Postpone* until 010701 response to NUNE0-0737 action plan 
Mem II B 1 re reactor coolant vent sys 

LU.NDVALl.-A E Baltimore Oas % Electric Co. 01/02/25 Ip 


0103230030 Ltr to all licensees of operating nuclear power plants 4 
applicants for OLe (ore opt Bt Lucie. Units 1 4 2> Requests 
util review to detormine capability to mitigate station 
blackout event 4 promptly implement emergency procedure* 

E f SENUyT . D C Division of Licensing 01/02/29 9pp 


8103030764 Request* Detention until 010701 to submit schedule for 
response to NuREGO?37 Item H. K. 3 30 re small break I.OCA 
modo 1. 

LUNOVALL.A E Baltimore Gas 4 Electric Co 01/02/26. Ip 
07796 004 


0103230013 Generic Ltr 81-06 to all CP holders 6 Ck. applicants ro 
ICCFR30 7He) ( "Porlodlc Updating of FSARs. effective 
000722 Info re FOAR legal status, format 6 content rncl 
EISENHUTiD 0. Division of Licensing 01/02/26 iOpp. 


0103090303 Advises that deficiencies Identified in NRC Q 10219 
evaluation rept re environ qua 1 1 f 1 c a 1 1 on of sa f e ty -r e I a ted 
electrical equipment will not jeopardise continued safe 
operation cf facilities 

LUNDVALL.A £T Baltimore Oos ft Electric Co. 01/03/03. 2pp 
07032. 116 


0103120173 Forwards amend p ac k ag e . 1 nc 1 ud 1 ng safety *valuaUon, for .NRC 
autb or 1 1 a t 1 on n f increase in spent fuel pool storage 
capacity- por 791106 request Original commitment to forward 
package inadver tent 1 y over looked W/o enclo 

CLARK, R. A. Operating Reac tors Branch 3 01/03/03. Ip 07701 390. 


8103130476 Forwards responses to NRC Q01104 ltr requesting info re 
containment sumps 4 insulation for operating reactors 
OLSON, R C. Baltimore Gas 6 Electric Co 01/03/03 4pp 07V07: 023 


- -0103 1 30479 "Spec for Plant Insulation Eicept Reactor Cavity tnsulatl 
RC8 4 Steam Generator* Insulation. ' 

# Bechtel Power Corp fsubs of Bechtel Corp. > 73/01/23. 12pp. 

07907 027 


-0103130403 "Spec for Plant Insulation Unit 2, E*cept Roactor Cavity 
Insulat I on. RCB 4 Steam Generators Insulation *• 

ARNOLD. A J Dechte 1 Corp. 79/04/10 l5pp 07907:039 


8103120494 Forwards Class I 4 IV fees for 801110 application for OL 
amends. in rosponse to NRC 010219 request Application 
proposed changes to sn areas of facility Tech Specs re 
TMI-2 Lessons Learned Category A items. 

OLSON, R.C Baltimore Oas 4 Electric Co 01/03/04. Ip 07901.232 


0103120945 Ac k receipt of application fee re util 010227 request 
OIGGB. R License Fee Management Branch 81/03/10 lp 
07901 233 


182 


DUCKfc I tD II fcivio 


8103130432 Requests «9C review :f proposed auxiliary feeiwdtsr »ys 
design mods in light Of l n f o re (Oitt t reliability 
Installation cf bjpat* valves arcu'ij i-AFu-ibl L 2-AFU-161 
<}oe» not ti;nit'icintl 4 improve tyt availability 
(jjNOVALL. A E Baltimore Oas t Electric Co 01203/05 3pp 
0790B 23 7 


3103,200244 flespor.lt to MfC 01O3C4 request for ;hfo re draft safety 
evaluation on implementation of r*co-'*ndations for 
autillary feed-rater sys Change* have been reviewed to ensure 
required floj capability to steam generator 

LUNDVALL.A 6 3altl*>ore Oe* l Electric Co 01/03/09 4pj 


9)03310804 Ltr to all licensees of operating p J ant* . ap p 1 1 c ant » for CLs 
l holders of CPs forwarding SECV-8I-I19 r e info necessary to 
establish environ quail f teat i on of saf ety *r e \ etei electrical 
equipment 

EISENHUT.O 0 Division of Licensing Bl/03/lO 6pp 


0103240470 forwards evaluation o# CEIJ-I39<0l. "F J ESTA, Cne -Dl men* 1 ona 1 
luiD Group Space-Tire Kinetic Cede for Calculating PUR Scram 
Reactivities Rept acceptable for ref in licensing actions 
for vartous OQE which require reactor trip 

Clark. ft A Operating Reactors Branch 3 01/03/13 IP 07981 335 


B 1 030201 27 Forwards JF Ir-fo Notice 81 ■ 
KFA Relays ’ No response required 
SftlER. B H Region 1> Ph i l ad e 1 p h i a. 
01/01/16 IP 07705 365 


•■Possible Failure* u f oe Type 


Qffico of the Director 


8lOHl'iO»73 Fgrjardi 16 Into R«»U 90-317/0C 25 t, 50-318/00-21 on 
B0121S-19. rjo none o<"? 1 i anc o noted 

BRUNNER. E J Region 1. Phi ladelph la, Hrac tor Llperations Nuclear 
Support Branch 31/01/21 2PP 07964 0/2 


-6103190676 If Insp Repts 50-317/60-25 t 50-310/00-21 on 001213-19 Nc 
noncocrpl lance noted Majiir areas Inspected general training, 
technician t ra 1 n 1 ng . r «?a< tor operator roqua 1 1 f » c a t l on 
training t startup test program for Unit I, Cycle 3 
S£ TTENHAUSEN. L . TR0SKO6KI.W Region l. Ph 1 1 ad e 1 p h 1 a , Of Pice of 
the Director CAPHTON. 0 L Region 1. Philadelphia. Roaclor 
Operations Nuclear Support Branch 61/01/19 7pp 07964 074 


8103180603 Forwards update responses to IE Bulletin 79-010. Quppl 3. 
■Environ Qua 1 1 f i c at 1 on of Class IE Equipment " Test program 
for ITT Barton transmitters is scheduled for t onp 1 e 1 1 on by 
Sept 1901. !J/o encls 

LUNOVALL.A £ Baltimore Oas t> Electric Co. 01/02/03 2pp. 

07933 350 


- -8103240473 Topical rept evaluation of CEN-J23f9>. ‘FIESTA. One 
Oimensionai , Two Group Space-Tire Kinetic Code fer 
Calculating Pufl Scram Reactivities " Rept acceptable 
• Operating Reactors Branch 3 01/02/26 5pp 07901 337. 


0103270428 Application to amend OLs. changing lech Spec 3 4 11 to reduce 
cere barrel movement monitoring t, reporting requirements 
LUNOVALL.A E Baltimore Gas 4 Electric Co 01/03/23 ?pp 
00046 035 

--0103270433 Proposed Tec 1 ' Spec 3 4 U. reducing core barrel movement 
monitoring t, reporting requirements 

• Baltimore Gas 4 Electric Co 81/03/23 3pp 09046 037 


6103270407 Forwards, proprietary K ooopropr I etar g versions of '‘Envtrqn 
Impact of Extended Burntip Fuel Cycles tn Calvert Cliffs 
Units 112“ Proprietary version available Central Files 
only 

LL'NOVAlL.A £ Baltimore Gas *, Electric Co 81/03/23 6pp 
08047 050 


- -01032704 94 Nsnpr opr l et ary version of 'Environ Impact of Extended Ournup 
Fuel Cycles in Calvert Cliffs Units ) fc 2 *• 

♦ Combustion Engineering, Inc. CEN- 122 ( B )NP 01/03/31 35pp 
00047.056 


0103270570 Application for amend of OLs. Tech Specs Pages 3/4 1-3. 
3/4 3-3. 3/4 3-4,374 3-3. 3/4 3-9. 3/4 3-9 «. 3/4 9-2 re alarm 
to alert operators of dilution event 

LUNDVAU..A E Baltimore Gas (.Electric Co 81/03/23 4pp 
00046 239 


— 8103270602 Proposed changes to Tech Specs Pages 3/4 1-3- 3/4 3-3. 
3/4 3-4. 3/4 3-3. 3/4 3-0. 3/4 3-9 L 3/4 9-2 re alarm to alert 
Operators of dilution event 

a Baltimore Gas L Electric Co 81/03/23 (Opp 09046.243 


8103260347 Forwards elementary wiring diagrams for auxiliary feedwater 
Initiation circuit Facility annunciator mod table t drawing 
change notices encl Aperature cards are available In PDR 
EVANS. K H Baltimore Q& % & Electric Co 01/03/24 lOpp 


8103270706 Forwards corrected Tech Spec Figure 2.2-3 re util 901204 
fourth cycle license application 

L1PPOLO.W J Baltimore Gas * Electric Co. 81/03/24 Ip. 

C0O43 102 


8103040179 Forwards IE Info Notice 01-03. "ChetUul Por Licensees 
Mailing Notifications of Significant Events In Accordance 
W/10CFRS0 72 “ No written response required 

GRIER. B H Region !• Ph 1 1 ad e l p h l a . Office of the Director 
01/02/12 IP 07013 019 


8103190679 Responds to 010127 IE Bulletin 01-01, "Serve 1 1 1 an c e of 
Mechanical Snubber* ' Mechanical snubbers not used in 
safety-related applications. 

LCNDVAlL . A E Baltimore Ga* t. Electric Co 81/02/19 2pp 
07964 055 


8103300334 Ack receipt of 810209 ltr informing h.RC of steps taken to 
correct violations noted in IE (nsp Repts 50-317/00-16 6 
50-310/80-19 Notes und or s tand i ng re liquid tatfivastc «ys per 
Q 102 1 1 conversation 

ORUNNERrE J Region 1. Philadelphia. Reactor Operations Nuclear 
Support Branch Rj /02/20 Ip 00097 339 


--8103300350 Responds to NRC 010115 Ur re violations noted in IE Insp 
Repts 50-317/80-16 4 50-310/60-13 Corrective action* oxygen 
analyier portion of gas analysing sya returned to five in 
Da< 1930 

LUN'Ovall.A E Baltimore Gas i Electric Co 01/02/09 4pp 
OB037. 340 


- -0103 30036 1 Forwards IE Insp Repts 30-3I7/DD-J6 l> 30-318/00-19 on 
001001-31 t> notice of violation 

BRIANER, E J Region 1. Phi I ade l ph I a, Reactor Operations Nuclear 
Support Branch QJ/01/I9 2pp 00097 344 


--81033C0362 Notice of violation fron Insp on 801001-31 

• Region 1. Philadelphia. Office of the Director 01/01/12 4pp 
09057 34b 


- -8103300367 IE insp Rept* 50-317/80-16 l 50-310/00-19 on 001001-31 
Mont ompl lance noted gas an&lytlng sy* oxygen anaiytev out of 
sve for past several yrs w/no I0CFH50 59 review or rept of 
change having beoh made 

ARCHtUEL.R E . CALLAHAN, C J . BLAND. J 8 Region l. Ph I 1 ad e 1 phi a. 

Office of the Director 81/01/12 24pp 00097 39Q 


B103200193 Forwards IE Info Notice 01-04. “Cracking in Main Bte«m 
Lines" No response required. 

GRIER- B. H Region l> Philadelphia. Office of the Director 
01/02/27 lp 07972 034 


— 0103270700 Proposed Tech Spec Figure 2 2-3 re thermal margin/lnw 
pressure trip setpoint. 

« Be 1 1 i mor • Gas l Electric Co 81/03/24. lp 00049; 103 


8103200182 Forwards I £ Circular 61-03i "Inoperable Seismic Monitoring 
Ins trusent at 1 on ■■ no written response required 
GRIER. B. H Region 1. Philadelphia, Office of the Director. 

01/03/02. Ip 07966 1 97 


0 Inspection reports. IE Bulletins 6 correspondence 


8103120640 Forwards IE Insp Repts 30-317/00-22 t, 50-310/00-10 on 
001101-30 No noncompliance noted 

BRUNNER. E. J. Region i. Ph 1 lade Ip h la, Reactor Operations Nuclear 
Support Branch 01/01/19 2pp. 07904 272 


--9 1 03 1 20661 IE Insp Repts 50-317/01-22 «, 50-310/00-10 on 011101-30. No 
npncompl lance noted Major areas inspected control ragm & 
accessible portions of auxiliary & radiation protection. 
ARCHIT2EL.R E. , CALLAHAN, CJ , BLANO. J B Region I. Ph 1 Ude I ph ia . 
Office of the Director 81/01/07 I6pp 07904274 


0103200074 forwards revised IE Bulletin 81-01. " Bur ve i 1 1 anc e of 
Mechanical Snubbers." w/corrected Pages 9 1 6 Change In 
identification of facilities w /CP to which bulletin is 
applicable does not affect util requirements. 

QRlEft/B H Region t« Ph 1 I ad e 1 p h i a ■ Office of tho Director 
01/03/04. |p. 07960 205. 


0103200209 Forwards IE Info Notice 81-06. "Failure of ITS Model K-600 
Circuit Greater. ■■ No response required 

GRIER. B H Region \. Philadelphia, Office of the Director 
81/03/11 lp. 07960 322 



s Avertable otf«ri en.t,. t r P? * 6 related c or r e t p ond enc e 


6103060930 For^rdi, updated Iff? 01 -OO 2 /O 3 L -1 

RU 35 E(-L. U fl fliltinore Odb * Electric Co 01/03/01 (p 

07237 167 

--8l03060b-i3 Updated LER 8 1 -002/03,- - 1 on QlOlOQ & 0227. diesel generator 
1 2 started automatically Generator was stopped t> start 
failure dlarn received Caused by Insufficient contact wipe 
bg local break glass start Switch Actuator fitting removed 
LAClEw6*I J Si - Rl??n-r O Baltimore Oae V Electric Co Tjl/03/Oj 
2pp 0703/ 160 

010326063b Forwards CER 0 1 - 0 1 0/031-0 

RUSSELL- U fl 3alti«t»T* Oas t Electric Co. 01/03/17 ip 

CB03b 32b 

--B103260645 Ltn 01 - 010/03L-0 on 01030 1 . pci^er -op or ated relief valve 
ERV-402 failed to seat resulting In valve 1 so ] a t Ion. Caused 
bg Insufficient pressure in sy* uh 1 1 e filling RC3 Pressure 
raised 4 valve seated 

WtflOEPLlCu. H U . BAV0URN. C l. OeJtlTcii-e Oas 8. Electric Co 
01/03/1? 2?P 0G035 326 


c QCUEf 50-320 THREE MILE ICLAMJ NUCLEAR STATION. UNIT 2 


f NRC Safety Evaluation Report <£jER). soppis 6 correspondence 


01 022 7 00 52 Partial response to FOIA request for documents ur 1 t ten by 
DC Rusche during tenure w/NRC Forwards documents listed In 
App A 

FELTON. J M Division of Rules and Records 01/02/04 2pp 
07777 079 


F Security, medical. emergency t fire protection plans 


0103160264 Ltr to all pojer reactor licensees w/plent* licensed prior 
to 7*70101 Forwards NRC. position h request for addl info to 
safe shutdown capability for compliance w/001119 fire 
protection rule 

ElSENVivn.D 0 Division of Licensing 01 >02/20 l3pp 


B1QG100CS9 Requests that enc 1 emergency planning info be trade publicly 
ava liable U/o enc J 

SOUOFfi - J L Division of Rules and Records 01/02/27 Ip 
G7U53 172 


0103310330 Ltc to all licensees of operating plants & holders of CPs 
Forwarding AUfiEG - 06*?*' Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC c equl rerents U'o enc l 

E1SENHUT. D G Division of Licensing 01/03/09 6pp. 


0103170510 Advise* that emergency preparedness exercise ?- drill will bo 
conducted in Dec 1 901. In response to NRC 001224 request Util 
commitment to quarterly NRC - evaluated cierdsos should be 
deleted. 

HCVEY.C K Metropolitan Edison Co. 01/03/12 2pp 07930 112 


6103300397 Requests exemption from completion tine r equ 1 reicen 1 1 of 
new fire protection requirements Facility remains lit cold 
shutdown which require* no active support for active core 
cooling 

HOVEY. 0 k Metropolitan Edison Co 01/03/24 3pp 00099. 313 


G Adjudicatory c or r e *p or d enc e 


U103020664 Act receipt of *5,000 in payment of proposed civil penalties 
per 800007 notice of violation Forwards order Imposing civil 
penalties per 800007 notice of violation. 

STELLOp V Director's Office. Office of Inspection and Enforcement 
91/02/10 2pp 07782 049 


--9103020672 Order Imposing civil monetary penalty In amount of *3. GOO 
for none omp 1 l anc e re transportation of ratfwa* t e . Eva 1 uat i on* 

!« conclusion* enc 1 

STELLQ. 1/ Director's Office. Office of Inspection and Enforcement 
01/02/10 6 p p 07 702 050 


8103180663 Requests to make limited appearance statement at restart 
hearlhg Expresses concern re Unit 2 cleanup 1* opposition to 
Unit 1 being reopened Response requested 

MlNNICH. M Affiliation Unknown 01/02/24 Ip. 07943 092. 


0103100772 Discusses scheouling netting between NRC. Met Ed fc Environ 
Coalition on Nuclear Power during wk of 810316 Meeting to 
determine If tctal or partial settlement of Intervenor 
contentions is possible 

LEWIS. S II Hearing Branch 2 01/03/02 ip 07062 242. 


0103110339 Forwards J I.evendusVy affidavit In support of 

c On f 1 d en 1 1 a 1 i ty roqjest per 10CFR? 790 Affidavit prepared in 
accoi dance u/f.RC 010122 ltr to Met Ed Affidavit withhold 
(ref 10 CFR 2 790 ) 

BAIN- U N Caret la. dam. Gilftlan 6 Rhodes 01/03/03 Ip 
07DB7 103 


D103120Q39 informs that Nf>C will file testimony on remaining r.gt 
capability issues on or before wk of 010316 Testimony on 
design nod will be during wks of 010316 t* 33 Mgt capability 
issue* will begin around 810331 

SUANSDN. 0 r Heering Qrdnch 1 01/03/09 2pp. 07900. 19Q 


- -01 03 1202 72 Responds to B10130 ltr re info flow during TMI-2 acclden 
Failure of important mfo to reach NRC was Inexcusable Util 
motives are questionable New legislation not required 
Regulation* modified to impose clear reporting duties 
BRADFORD , P A Comm 1 s * l one r s 81/02/24 3p p 07900 212 


--13103120285 Responds to request for personal views re Info flow <furl 
Trtl-2 accident Persons In charge were unaware of or did not 
understand indications of core damage L gross degradation 
Rpc oTii'Ntded enforcement actions Inconsistent w/facts. 

MICHEL SDN, C Direc tor 's Of f ice 01/02/20 3pp 07900 215 


H Oanoral c orr et p ond o nc e 


0103261031 FOIa request Por documents l info re c ons i d era t i on. p la tin i rn 
execution or utilltatfon of two studies by P Slavic 8- 
EJ Walsh concerning T M I 

COHEN, R L Affiliation Unknown 01/02/12 2pp 00036 326 


0103090073 Responds to 010121 ltr re current status of efforts to 
resolve c ornccrn? w/storage of F.P1C0R-I] resins Provisions 
include substantial containment of liners l contents & 
sampling of liquids collected in sump pf storage modules 
SNYDER, 0 3 TMl Program Office 0WO2/I8 2pp Q7052 152 


Q\03lQ0?iQ3 Oppose* restart of TMI-l until TWl-2 has bssn cleaned up. 
ENSINOFR.8 Affiliation Unknown 01/02/22 Ip. 


0103100507 Urges closet supervision of nuclear energy production 
MADDOX, H Affiliation Unknown. 01/02/22 Ip. 07944 271 


8103060692 Responds to 010114 ltr re amount of accident water release' 
Into Susquehanna River Approx 2.776-000 gallons were 
released from 790320-0420 Releases did not approach Tech 
Spec action limits 

BNYOER.B J TM [ Program Office 01/02/24 Ip 07036:109 


□103170357 Opposes reopening of TMI-1 U -2 Implementation of evscuatii 
plan inadequate 

• Affiliation Unknown 01/02/24. Ip. 


0103130724 Ac k receipt of 810107 comments re Till programmatic E 1 3 
ENYOER-D U I M I Program Office 01/02/25 Ip. 


--BI03130732 Forwards comments re TMI progrormatlc EI0 
COOKS. P A Affiliation Unknown 01/01/07. Ip 


--8103120736 Comments on programmatic DE9 for facility re 

dtcontaninati on NRC has not properly informed public nor 
given clear picture of radwaste dec on tantna 1 1 on & disposal 
BOOKS. F A Affiliation Unknown BOMl/lQ 5pp. 


8103170497 Urges permanent shutdown of facilities. 

OAVI0.D Af fit latlon Unknown 01/02/25 Ip. 07935276 


0103190910 Supports early restart of Unit 1 & continuation of cleanup 
of Unit 2 

UACH03.H M Affiliation Unknown 01/02/25 3pp. 07586: 001. 


8103170394 Recommends that NRC turn more attention to safety issue* 
arising from facility accident. 

ALLBAUGH, C Affiliation Unknown. 01/0 2/27 2pp. 


B103190007 Advises that rescheduling of 810306 luncheon/meeting for 
Lancaster & Lebanon Chambers of Commerce to 010617 Is 
acceptable Requests viewgraph projector for use during talk 
HENCRIE. J. K Commissioners 01/02/27 ]p. 07960’ 106. 


of co^erte h as re.c^eauietf »o<" dio&i/ ■Yeqve.c. 

At ttndeic e 

WALK ER. 9 S Houi» of fie p 01/0 2/23 Ip 079*0 107 


0103170650 Opposes facility restart 

frCHPAOER.D Affiliation Onkf,c*n 01/02/20 Ip 07505 001 


01031904*0 F o ruir e s resolution on TMl~2 b recited resolution or IMJ-1, 
on t aha 1 f of Crai'to 1 * cf Ccr"ierce Support* facility restart 
U / 0 f ivMU TM l - 1 rJiOloticn 

CfllnH.A F Dark* County. L«ii(ort. PA 81/03/02 Ppc 07965 2*7 


0103170352 Urge* KRC to k»«p TMl-2 in opditiO'i b Tfll-J reopened 
B0R>rS0l/91Z, I A Affiliation Unknown 01/03/04 Ip 


8103160640 Respond* to Hr requesting federal aid to evpedite cleanup 
of Susquehanna River following rw| accident Delays are due 
tc development of cktanup rethob o 1 ogy rather Han 
insufficient funding 

FCEOE-W h KHS. Oept of. US Public HeaJtf Service 01/03/04 ip 
07954 103 


0103)90469 Urges restart of Unit S b cleanup Of Unit 2 Hi dd I (toun. PA 
area badly needs electricity produced facilities 
OVER DEEP. E 0 Affiliation Unknown 01/03/05 2pp 07956 065 


0103200620 Comment* t j Pennfieid Corp re facility restart Util has 
learned lessons fro* accident Supports restart 
BREC*EM*IDGE. P Pernfield Corp 81/03/05 2pp. 07971 253 


0103180692 Cor-nenti that federal aid should be granted to eiptdlte 
cleanup L hstari t s^c < a 1 for people dojnsttee- along 
Susquehanna River 

DUftSS'R 0 Affiliation Unknown. 01/03/09 lp 07954 179 


0103160979 Submits info re c on s t . eng lneor i ng b design of THf tn 
response 010224 request 

SNYOER-a J THI Program Office 01/03/10 Ip 07921. 160 


■ -8103 1 609B3 Requests mfo re c one t . eng 1 near i ng b design of TW 

KEIM0UECPER, J Affiliation Unknown 01/02/24 Ip 07921 161 


010310044* Forwards NLREO-06B9, "Potential lm?ac t of License® Default 
on Cleanup of TMl-2 ■' Final prograr-atic E|6 re disposal l 
decontamination of radwastes prepared THi-i restart to be 
decided after ASL8 hearing termination 

DENTON. H R Office of Nuclear Repet^r Regulation. Director 
01/03/10 lp 07953 099 


**■■6103100453 Forwards Business. Industrial b Prof Association 010211 
resolut I on. re TMl-2 recovery cost Shar l ng. fund i ng mechanism 
for govt * industry supported nuclear insurance program, 
cleanup costs * TM|-l restart 

FttEHSTAD.B.A Business. Industrial, b Professional Association 
01/02/20 3pp 07953 iOl 


0103101090 Responds to 01020* Hr expressing concern r» health effect* 
of nuclear power NRC L stats 4 local govts hava improved 
rosponte mechanisms around nuclear power plants Info re 
health effects frcm radiation end 

DEN TON. H R Office of Nuclear Reactor Regulation. Director 
01/03/M 5 4 p p 


01 031 70403 Ouestions safety b feasibility of TMI-1 restart beside TMI**2 
Cleanup operation Cites atmosphere of intense public 
scrutiny b warns of catastrophic consequences of any 
slgnlf lean t accident 

EDOLEMAN.tV Affiliation Unknown 01/03/1* lp 


0103190300 Submits proposed resolution on cleanup of TMI. Cleanup 
process should proceed as quickly as possible. 

* Lebanon County. PA 01/03/16. 2pp 079*9 230 


Advl sory r Pane l Governor has been requested to consider at 
least one voting state r ep t en t a 1 1 v® 

MINNICH J E Dauphin County. PA 0 1/02/09 Ip 00047 094 


'0IO327CO21 Discusses reasons tor replacing three state representative? 
on Trtl Citiien* Advisory Panel re d ec on tar I no t I on 
w/ron- /ottn* observers 

THORNBURGH. 0 Pennsy 1 van i a. State of 01/02/02 2pp 00047 095 


0103270702 Responds to Itr submitted on behalf of CP Smith r i* restart 
of Unit l t Cleanup of Unit 3 Final EIP on Unit 2 concludes 
that editing methods are adequate to perform cleanup AGLD 
decision on restart ‘Jill be made In late 1931 
KAMh'ERER.C Office of Congressional Affairs 01/03/19 Ip 
00047 049 


01032*1024 Responds to FO[A request for documents rc consideration, 
planning, s isc ut i on or utiliiation of two studio* by H O\ovic 
l E J Walsh concerning TMI Forwards WJftEO/CR - 1 093. 

NUREO/CH-121 5 b HJ Qudnitt 000229 inono IJ/o anc H 

FELTON. J H Division of Rules ar.tf Records 01/03/23 Ip 

C033* 323 


1 Financial information 


8103170387 Submits rept for Jan 1901 of progress made toward curtailing 
util eipendltures to remain within credit available through 
Spring 1901 Combination oP factors reduced need to borrow t< 
credit available 

OlECKA.’iP, H Metropolitan Edison Co fll/02/10 6pp 0/939 022 


Til CO 120232 notifies that pririf»r- ¥ contact for cleanup cost osti nates 
will be GE My or s 

HUKILL.H D Metropolitan Edison Co 01/03/09. Ip 07904 33b. 


P Operating license stage documents & correspondence 


0103180864 Co-ments on NUREO~O*03 re draft p r ngr aama t 1 c ElG for 
decontamination b disposal of radwastes from TMl-2 accident 
8ugg®»ts radwastes bo entombed in TriI-2 containment Prof 
papers enc l 

BR053. I D Roswell Park Memorial Institute 00/09/03- 29pp 
07944 272 


--8103100073 "A 1980 Reassessment Of Health Haiards of low> Level 
loMHng Radiation " 

PR0S9. I D Roswell Park Memorial Institute 80/03/13 3l»p 
07944.301 


- -01 03 IGOBBO Comments on 'Draft ElG. (Jest t'alley Liquid High Level 
waste Imrob 1 1 1 *at Ion Project IWVLH-.UIP) ■ 

DROSS. 1 D Roswell Park Memorial Institute 00/02/02 20op 
07944 335 


8103190889 Con-ents on N'JREQ 0*83. ’Orafl Programmatic E10 re 
Decontamination * Disposal of Radwastes Resulting fron 
790320 Accident, TM 1-2 " Alternate means of disposing of 
radwastes should be thoroughly investigated 
MORRIS. A E Lancaster, PA 80/11/19 4pp. 001*3 043 


8103J90732 Ltrs to all licensees of operating p ] ant s . ap p 1 1 c an t s for 
OLs b holders of CPs re control of heavy loads Requests 
review per guidelines in NURFG-Q612 Forwards NRC position re 
Interim action* l request for add! info 
EISENHUT.D.O Division of Licensing 80/12/22 30pp. 


B1031903B7 Ltr to all licensees of operating plants b applicants for 
OLs J holders of CPs re program for environ qua 1 i P 1 c o 1 1 on 
of safety-related electrical equ i pneri t 1 terns addressed 
involve cold thu td own. r ep 1 ac emon t port* b NUHE0-O737 
EiSENMUT. D 0 Division of Licensing 01/01/19 6pp 


8103270014 Ack receipt of 810209 Ur re effect Of advlsury panel 
operation on non-voting members NRC requested Governor of Pa 
to designate one state r eprasentetj v» as voting member of 
TM Cltliens Advisory Panel 

HENORIE.J M Commissioners 01/03/17 Ip 0804 7 092 


— B1032700I6 Submits mod to proposal of substituting non-voting observers 
for Commonwealth representatives on TM1 Cltiiens Advisory 
Panel. Requests that at least one observer be designated as 
ac tlve. voting menber of qanql. 

HENDRIE. J« Commissioners 81/03/17. lp. 08047 093 


6103170134 FQJA request for documents providing r> B t oor o 1 og 1 c a 1 data for 
areas surrounding TM1 s 1 1 e . mag ne 1 1 c tapes w/hourlu data 
summaries for 790320-0301 * rept. describing methodologies 
KannER.a Gerger. D 81/02/02 Ip 07939 030 


8103120014 Ltr to sll Ucenseas of operating plants. CP holders b OL 
appi leant* . eicep t Indian Point 2 * 3.2ion 1 8. 2 * TMI-I. 
forwarding inadvertantly omitted pages from NRC 801222 
request for addl info m control oP heavy load*. 

EISENHUT, D 0. Division of Licensing. 01/02/03 *pp. 


81030*070* 8 urn-ary of neetlng B10I08 u/Generel Public Ut 1 1« 8. Met Ed 
at Trll site re boron dilution * rec r 1 1 1 c a 1 1 tu 

07B97 E sI| Rl T C ' NEWBeRRv ' 8 ™l Program Office 01/02/06. 9pp 


,0 Ltr to all op©' 1 a ting PIjR licensee* requesting info on 
, ,j /©edwdtei »ys seismic design Forward* request for 
ifo- list of actu^s requested of licensees w/q 
atlq qua Ijfied syS & results of NRC wa IV downs 
T.O 0 Division of Licensing 01/02/10 13pp 


,9 Ltr to all operating plants 4c CP holders forwarding 
cation of TMI fiction Plan item III A I 2 re upgrade 
geneg Support facilities Requests confirmation within 
that imp 1 ©men ta 1 1 on dates will te net 
iT.t> 0 Division of Licensing 81/02/10 12pp 


6 Ac s receipt of NRC 010106 ltr re util 001104 description of 
eneg plan for transfer l storage of reactor 
nent bldg susp wator Response forthcoming 
H Metropolitan Edison Co 01/02/20 Ip 07013 208 


4 Ltr to all power reactor licensees & license applicants rc 
619 criteria Footnote 2 in Table 2 contains error due 
aqe testing deletions License© n»ay submit analysis to 
us© of ©listing low flow controller 
T. D 9 Division of Licensing 01/02/20. Bpp 


7 Forwards application for emend to License DPR-73 submitted 
Spec Change Request 26 Certificate of Svc enfl 
K Me It opo 1 1 tan Edison Co 01/02/23 2pp Q77Q3 162 


413 Application for amend to License DPR-73 submitted as Tech 
Change Request 26 for Apps A t 3 

,0 H Metropolitan Edison Co. S1/02/2J Kipp 07705 164 


420 Proposed Tech Specs 2 1.2,'Ja-b. 3/4 6 I. 3,3/4. 6 4,3 6 1-3-5. 
.3 6 2 4 1.3 3 7 7 1.3 7 10 1-2.3 9- 12-13.4 6 l* 

1. 3-5. 5 I 1 -2, 3 2 1-2, 6 3. 1, 6 4 J >2, 6 5 1 I -2. Tables 
-11.2 7-1.2 3-2- 4 3-6, 10 i Pages 2-13, 14. 2 l-3a et al 
tropoljtan Edison Co 01/02/23 29pp 07703 1 77 


3 Forwards pre I iminar y assessment oP potential source of 
elides found in ground Of TMI, in response to NRC 
request New data confirms that bo rated water storage 
dominant source of contamination 
K Metropolitan Edison Co 01/02/23 66pp 


7 Requests that NRC utillte special panel to Independently 
Upgraded util radiological control program during Apr 
atu* of .mgt plan committed actions to resolve NRC 
panel findings enc l 

R C Metropolitan Edison Co 01/02/24 40pp 0770? 063. 


9 Responds to NRC 010112 request far contingency plan for 
II liners in ©xtended storage Plan will not be 
ed until 810313 

K Metropolitan Edison Co. 01/02/24 lp. 07793:173 


2 Requests addl Info re util 010119 tori seel c ontaml na 1 1 on 
-137 K 3r-90 ratio in corl seal senip los. sources of 
n corf sea) cavity t plans for monitoring areas 
lege fro/» containment bldg sump are needed. 

- U If TMI program Office. 01/02/24 3pp 07039 034 


0 Requests estimate of gallons of water released to 
anna flivr* during uV of 790328 U info re 
ration of radioactive me tl s 

A Affiliation Unknown 81/01/14 ip 03904:25? 


0 Requests addl info re util 000626 request for permission to 
A-R ti OMR-1 canisters for protection against 
late radionuclides Util must submit acceptable 
program 5. tost data prior to use of canisters. 

■ L.H TMI Pvogram Office 01/02/25 5pp. 07039 042 


0 Ltr to al) licensees of operating nuclear power plants & 
nts for OLs lexcept 6t Lucie, Units t t 2>. Requests 
view to determine capability to mitigate station 
t event & promptly implement emergency procedures. 

T,0.G Division of Licensing 01/02/25- Spp. 


3 Advises that p r og rem-a t i c 618 is scheduled for issuance in 
1 & will include update on tine 1 cost estimate*, in 
e to 810200 ltr. 

B. J TMI Program Office. 01/02/23 Ip 07974:339 


290 Requests Info re update on programma tic E18 INUREO-06B3> 
US, A 0. Affiliation Unknown. 81/02/08. ip 07974: 360. 


0)03230973 Notifies of issuance of 0-0757, Radon Releases From* 

U Mining & Milling *- Calculated Health Effects.' 1 which 
contains new info potentially relevant t mat! to ASLAU 
proc eed ing s 

TERR Sr, 0 a DivUion of Fuol Cycle JV Materia) Safety. 01/02/26 
2p p 0BO22 227 


0103060470 Submits results of offsite analyses re Identification of 
contamination source of cork mat! used for expansion joints 
between reactor K adjacent bldgs Probable cause is transport 
of PCS teateqe to seal* during decontamination 

HOVEY. 0 K Me tropoi i tar. Edison Co 01/02/27 5pp 07H36 230 


0103100431 Responds to Chairman Ahearne 010112 request for positive 
action re containment bldg entries Planned entries are 
currently limited to approi cn© per month, due to financial 
restrictions. 

JiOVEY. Q K Metropolitan Edison Co fll/02/2 7 2pp 07055 213 


01O3UO143 Advises that proposed design re processed water storage 
tanks is not adequate to provide control over release of 
radioactive matls in accordance w/Crlterion 60. General 
Design Criteria. App A, 10CFR 30 Reques t s solution by 010313. 
BARRETT, L H TMI Program Office 01/02/27 4pp 07004:301 


8103120039 Forwards 001222 & 010203 generic ltr* re control of heavy 
loads Standby pressure control sy s , EP ICDR- I f sye, tank farm 
in Spent Fuel Pool A 1 submerged d emi nera I 1 I er sy* require 
protection from heavy loads 

SNIDER, Q J TMI Program Office 01/02/27 2pp 07900 303 


--9103120047 Ltr to aU licensees of operating p 1 ant 9 . app 1 i c an t a lor DLs 
S. holders of CPs re control of heavy loads. Util must review 
controls of heavy loads to determine compliance 
w/NUREG-0612 

E I8ENHUT , p 0 Division of Licensing 00/12/22 3pp 07700 307 


0103120056 Ltr to all licensees of operating p 1 an t s, app 1 i c an ts for OLs 
& holders of CPs re control of heavy loads. Forwards missing 
pages to End 3 901222 generic ltr U/reial»d tnPo 

E 1 8CNHUT , 0 0 Division of Licensing 81/02/03 24pp 07900310 


--0103160093 Requests preparation of pager re potential environ impacts 
l health effects of tritium from TMl-2 accident 
AHEARNE. J F Commissioners 01/02/05 lp. 07910:103 


0103100522 Informs that response to NRC 010224 request for add) info 
re cork seal contaminat 1 on was supplied In util 010227 ltr 
Info balance to be submitted by 010327 

HOVEY.O K Metropolitan Edison Co. 01/03/03 lp 07833:103 


□103120321 Submits comments 8« resolutions re review of 800723 submittal 
of 000616 radiation protection p lan. Re vis ion 2 Radiation 
protection plan acceptable v/incorporat ion of resolutions 
Evaluation * n c 1 

OARRETT. L H TMl Program Office. 01/03/03. 2pp. 07908:032 


- -01 03 1 7013? Tech Specs Page* 2-7 through 2-13 re limiting condition* for 
operation 6 monitoring requirement* for gaseous effluent* 

» Metropolitan Edison Co. 91/03/05 9pp 


0103100060 Transcript of 010309 meeting in Mash ing ton, DC re briefing on 
programmatic E^S for TMI Pp 1-63 
* Commissioners 01/03/0? 66pp 


--0103100071 Provides Commission w/p r og r amma t i c EI0, "Pec on tami na 1 1 on & 
Disposal of Rad wastes Resulting From Mar 23,1979 Accident 
at TMI-2, " & proposed statement of policy by Commission on 
EIS. 

DIRCK9.W. J Office of the Executive Director for Operation*. 
9ECY-01-133. 01/02/27 Spp. 07942:310. 


0103)60009 Forward* paper re effects of tr 1 1 i urn. Pap ef dl«<us*#« 
potential environ impacts V health effects of tritium In 
general w/specific examples of analyses around TMI. 

PIRCK6, U J Office of the Executive Director for Operations 
01/03/03 4pp 07910 181 


--0103120023 "Eva luat ion of Radiation Protection Plan " 
* TMI Program Office 81/03/09. Spp. 07903:034 


8103170129 Responds ta FOIa request for document* providing 
meteorological data for area* Surrounding TMl * 1 1 *, ipagne 1 1 c 
tapes u/hourly data summaries for 79032B-030) & repts 
describing methodo log l • * . Forward* App A documents. 

FELTON, J M Division of Rules and Records 01/03/05. 3pp 
07939 033 


"9103160075 tictic® of availability 
Dec ont aM ra 1 1 cn of TmI- 2 
SNY0ER.8 J TMI Program Off it a 


df "F r Ojra?r.-d t t £ £15 f 9f 
01/02/27 2pp 07943 316 


- -01032501 l 1 Submits first rept of Advisory nanuj 
Trtl-2 Radioactive contaminated water located 
should be decontaminated as <1° 1 c > 1 « f * * » b 

K t NN/CM. J E Dauphin County- PA Gl/0e./20 


tor Decontamination 
in reactor bldg 
I e 

2pp 07997 309 


of 


■0103100079 FINAL Pfi^GPAr“ATK EKVIPC*<P£*<TAL Il-PACT STATEMENT RELATED TO 

CECOwTAHKMIO.-J and disposal of paoioactive wastes resulting 

FROM The MARCH ?0. 1979. ACCIDENT AT THREE MILE ISLA'IO NUCLEAR 
STATION. U .!T 2 „ ^ 

• THI Program office Nv,REO-O 603 VOl 01/03/31 300pp 

Available at NT 1 S *10 00 00020 129 


--0103250116 Comment* that NRC should uaive requirement for 
tolitfif tcaticn of low level -aate when util has net all 
requirements re leakage a vo 1 danc e . sa fe transportation, 
shielding 6 other shipping precaution* Ltr to DOE ©nil 
M1NN1CM. J E Dauphl 1 ' County- PA. 01/02/23 Hpp 0797- 


--01O310CC85 FINAL FftCGRAM^AT 1C EN\/IRON“ENT AL IMPACT STATEMENT RELATED TO 
EECCNTAMII/ATION AND DISPOSAL OF RADIOACTIVE WASTES RESISTING 
FROM IKE MARCH ?0. J979. ACCICENT AT THREE MILE ISLANO NUCLEAR 
STATION. UNIT 2 

♦ TMI Program Office nuREO- 0663 V02 01/03/31 3D0pp 

Available at NTIS *10 00 C8053 163 


0103190126 Responds to 010113 l tr r* switching from organic to 
Inorganic ion eich*ngs media in future EPICOR-Il prefilter* 
Request* evaluation of u\e of rjr* corrosion re*ntant matl 
for f i r*t stags Ion exchange vesisl* 

SNVGER-B J Tm| program Office 01/03/10 3pp 07965 MO 


6103250102 Staff requirements mo’o ra 010309 briefing on final 
programmatic ElS concerning facility decontamination 
CC'*mie*lon requested proposed language to delegate cleanup 
authority to Director of Oft of Nuclear Reactor Regulation 
Chilk.S J Office of the Secretary of the Ccnitiion 01/03/10 
Ip 07947 317 


0103260973 Forward* final p r ogram.ua 1 1 c £[S re decontamination t 
disposal of radwastet at facility 6 F fi notice U/o final 
ript 

SWrCER.B J TMI Program Office 01/03/10 Ip 09040 225 


-8103260970 Notice of availability of final p r ogre’ira 1 1 c £15 fpr 
decontamination t disposal of r«dua»te» at facility 
5SVDER.0 J TMI Program Office. 01/03/09 ?pp 00040 2 26 


6 1 0331 OSO 4 Ltr to all licensee* of operating p lant* . app 1 i c ant * for 0:.* 
6 holder* of CP* forwarding SECY-B1-119 re Info necessary to 
ettablieh environ qua 1 1 f I c at 1 on of safety-related electrical 
equipment 

EISENHJT. D 0 Division of Licensing 81/03/10 6pp 


0103190383 Forward* request* for ettoniion of comment period rf draft 
programmatic EfS l.trs should be docketed. tut not 
distributed Extension ha* been granted 
LEECH. P Tm Program Office 01/03/17 Ip 


--0IO319O39I Request* 120-day extension of corment period for draft 
programmatic £15 Extension will allon. Individual* ciUieti 
group* to provide NRC j/con»truc tlve \ substantivo corn-rent* 
PQLLCCK- R P Critical Mas* Energy Project 00/00/29 Ip 


-0103190396 Request* extension of comment period for dvaft p rog ram->a t \ c 
EIB 

KRQEI'LER.C J Affiliation Unknown 80/09/04 lp. 


--8 103 190340 Request* extension of 
C 18 

ALPERT.S Affiliation Unknown 


tomxnt period for 
00/09/02 lp 


draft p r o 9 r a nr a t \ c 


--810319040? Request* extension of torment period for draft p roqranma 1 1 c 

eta 

SCHLIEF.O Affiliation Unknown 00/09/04 lp 

- -81031904 1 4 Request* extension of comment period for draft programmatic 
EIS 

EPSTEIN. B Af fi l ietlon Unknown 00/00/31 lp 

0103230694 Forward* corrected table. ’EPICGR-II - Low Level Liner Cl 
Depot 1 tion. " to util 610311 ltr. 

hO^Y, 0 K Metropolitan Edison Co 01/03/17 2pp 07977 339 


0103230703 Forward* corrected table. Ef’lCOR-ll - Lou Level Liner Cl 
Deposition. ‘ to 010311 Amend Request 2 to License UPH-73 
HCK'EY.O k Metropolitan Edison Co 01/03/17 2pp. 07977 341 


B103170475 Fcrvords *u; P 1 e^ent a V info to 910219 I It requesting rod of 
order to solidify EP1C0R-II tpent retin* Concrete intrusion 
barriers for liners v/high level* Of Sr-90 are being 
discussed w/state govt 

KJVEV.O K Metropolitan Edison Co 81/03/11 7pp 07935 247 


8103260469 Staff requirement® memo re 010316 meeting u/Advi*ory Panel 
for Decontamination of TMl-2 in Washington DC No action 
taken. Commorwea 1 th of PA observer* present 

CH1LK.S J Office of the Socretary of the Commission. 01/03/17 
lp. 08037 172 


6 103160466 Forward* revised "Technical Evaluation Rapt. Svbmer ged 
Demi ner a] i tat ion By*. *' Mar 1981 Requests approval to operate 
*ys 

HOVEV.OK ho t r op o 1 l ten Editor* Co 81/03/11 lp 07951. 123 


- -01 03160475 ‘'Technical Evaluation Rep t. Submerged Demi n*ra 1 1 ia t i on Sy®. 1 
• Metropolitan Edison Co 81/03/31 76pp 07951.124 


8103180686 Forward* lie*"** amend Request 2. deleting Section 2 E f 4 ) 
of License OPR-73 

HOVEY.O * Kttropoltten Edison Co 81/03/11. Apg 07954 CRl 


- -01031 00697 License amend Request 2 to permit shipment of low level 
EPlCCfl-n liner* to com-srclal shallow land burial sites i. 
Investigation of alternate form* cf watte processing t> 

1 tner disposal 

HOVE V. OK Metropolitan Edison Co 81/03/11 3pp 07954.095 


8103170534 8ubnlt* add} info In rosponse to NRC 010224 request re 
cort-s»al contamination Include* info re Cs-137 to 0r-9O 
ratio* in cork-seal serple* b source* of water in cork-teal 

Cfvi ty 

HOVEY. 0 K Metropolitan Edison Co. 81/03/12. 6pp. 07930 121 


8103270457 Notification of contract erecutlon. hod 1 to ‘Provision of 
Technical Assistance to Assess Peg c h o 1 og l c a I Otrets ro 
Decontamination 6 Disposal of Radwaste* at TMI Unit 2 “ 

Contractor Human Design Group 

LITTLE. M Ad mi n 1 s tra 1 1 vo Contract* Branch f'|N 0-6090 81/03/17 

lp 08043.216 


-0103270463 Mo^ 1. reducing total amount of contract, to "Provision of 
Technical Assistance to Asses* Psychological Stress re 
Decontamination b Disposal of Radwaste* At TMI Unit 2 " 

* Human Oesign Group PERLMAN. 0 Adntnt sUit tv® Contract* 
Granch FlN 0-6990 81/03/17 lp. 00043.217- 


81Dj 230‘573 Confirm* filing of NRC E18 "TMI -2 Decont an inatlon L Disposal 
of Radwatto Resulting from 790320 Acc 1 dent. Londonderry 
Township, Dauph in County. PA 1 FR notice of availability 
scheduled for 010350 Public review to terminate 810420 
WILSON, K Eiivi ronnental Protection Agency. 01/03/10 lp. 

07977: 0B7. 


8103240243 Forward* Toch Spec* Change Request 26. Tuque * t i ng amend to 
App 0 of OL 

HOVEY. O k. Metropolitan Edison Co. 01/03/10. Ip 07906 292- 


6103230554 Comment* on NRC. "Final Rrograrmatlc E 1 0 {Till Accident)." 
dtd Mar 190] Clarification of statement* re investigation of 
socioeconomic impacts of release of processed accident water 
to 8usquehanna River provided 

MA88ICOT. P. Maryland. State of. 01/03/13 2pp 07977 003 


0103190595 Submits contingency plan for EPICOR-II liner* while in 
attended storage In response to NRC 610122 request. Utfl will 
Install pan* under eight liners proven i«*s likely to 
retain Integrity for over 10-yrs. 

HOVEY. G. K Metropolitan Edison Co. 01/03/16 4pp. 07936 C6I 


6103250105 Forwards TMI weekly status report for uk of 010306-14. 
0ARRETT.L H TMI Program Office. 81/03/16. 5pp 07997.304. 


--0103240250 Tech Specs Change Request 26. Addendum A. amending OL to 
suspend aerial remote monitoring program requirements 
HCWEY.Q K Metropolitan Edison Co. 01/03/ 18 4pp 07906 2^3 

--0103240256 Revisod Tech Specs Pages 3-2l 6 22 re environ monitoring 
requlrement. 

* Metropolitan Edison Co. 01/03/10 2pp 07906.297 


8103250387 Notifies that util response to NRC 010227 ltr re processed 
water storage tank* will be submitted by 010327 par 
discussion u/R Delleny. 

HOVEY. 0. ft. Metropolitan Edison Co 81/03/19 lp 08022:101 


.7. t/- «9 c recovery pidn * organitdtlonaJ cft«..* y 

ted in 801030 IU Ate sueptable 0-list of itructyree. 
iponentt K safety items shouk he included to plan 
ide ( 50. Revision ]. should be followed 
i 0 J TMI Progtam Office 01/03/20 3pp 08000 247 


2-1 Inform, that iitU ojnerj group submitted PAW-191 IP, 
lat i on- Indue ed Reduction In Charpy Upper Shelf Energy 
:tor Vessel Wolds’ to Pulful 1 submittal requ 1 r enen t * 
r R 30 , Ap p 0 

W Q Duke Pouter Co Gl/03/23 Ip 


>693 forwards UAU-1511R. Irradiation-Induced Reduction tn 
)y Upper Shelf Energy cf Reactor Vessel Welds " 

'tbes I trp leo-eota t too predictive me thodo l oqy tn determine 

life of reactor vessels W/o enc 1 

DR, J H Babcock «, Uilco. Co 01/03/12 2pp 


?2 Responds to NftC 001107 Itr t ivppls util 001304 Itr ro 
jed demir.erallier *ys Also provides response to NRC 
ts for addl in fo re sys drawing 9 Requests approval to 
» containment sump water \ RCS uater 

} K Ketr opo 1 1 tan Edison Co 01/03/23. I4pp 00033 106 


:tion ropnrtli J£ Bulletin* & correspondence 


>9 Forward* IE Info Notice 00-44. "Actuation of ECC8 jn 
/lat ion Mode While in Hot Shutdown •' No written 
> e required 

S It Region l. Philadelphia. Office of the Director 
16 ip 07905 333 


19 Forwards IE tn$p Rept 90- 320/ 00- I 3 on 000901-1010 No 
diance noted 

I. M Region 1. Philadelphia Office of the Director 
17 2p p 0 7709 133 


)Q53 IE lusp Rept 5Q'32Q/QQ-13 no 00Q901-1010 No nemconp l ( ante 
1 Major areas inspected plant opera t i on, hea I th physics & 

‘On Insp & review 

:.R . BAHi.nv,w - KDSLAK, f Region 1, Philadelphia, OPflce of 
Mreetor UO/ll/24 5pp. 07709 137 


'2 Forward* IF fnpp Rept 30-330/00-30 on 001209-11. No 
1 1 lane© noted 

> H Region I. Philadelphia. Fuel Facility & Materials Safety 
P 1/01/09 3pp 07024- 293 


)3U2 IE Inep Rept 90 -320/00-20 on 001209-11 No noncompllance 
I Major areas Inspected licensee actions in rotponso to 
fiate Action Ltr 00-31 including review & revision of 
lenc y plan implementing procedures. 

.DOOM, [>. , QAi.LtNA. C Region I, Philadelphia, Office of the 
tor BORES, U 3 Region 1, Philadelphia, Eutl Fatuity %> 
lei* Safety Branch 01/01/06 Spp 07024 235 


5 Forwards lE Insp Rept 30-320/00-16 on 800913-1027 No 
silence noted hot duo date* for completion of 
live actions for radiological controls program not 

1 H Region 1- Philadelphia. Office of the Director 
3 2pp 07B46 076 


1723 IE (tup Rept 30-320/00-16 on GC09I 3-1027 No noncompliance 

I Major areas 1 n sp ec ted . s tat us of radiation protection 

am implementation Five commitment dates overdue 

AKV.H . BARLEY. W . CONTE. R Region 1, Ph 1 1 ad e 1 p h 1 a . Office of 

Hr actor 0Q/I2/O5 23pp 07046 070 


4 Forward* IE Info Notice 81-01, "Possible Failures of OE Typo 
ays " No response required. 

H Region 1. Ph i 1 ad a 1 ph 1 a. Office of the Director 
6. Ip. 07703 230 


4 Act receipt of 45,000 In payment of proposed civil penalties 
807 notice of violation Forwards order imposing civil 
es pyr 000007 notice of violation 

V Director'* Office. Office of Inspection and Enf ©v t oment 
O 2pp. 07702 040 


672 Order Imposing civil monetary penalty in amount of 02.000 
one onp Hants re transportation of r adufttte . Eva luat i ons 
elusions end 

0. V. Director's Office. Office of Inspection and Enforcement 
2/10. 6pp. 077Q2 030 


4 Forwards IE Info Notice 61-03, "Checklist for Licensees 
Notifications of Significant Events In Accordance 
90. 72- " No written response required. 

, H Region 1, Ph i 1 adelphia. Office of the Director. 

2 Ip. 07013 262 


»n0>O‘l(>J66 Forwards Uestmghouse rept ’TMJ-2 Lou Pressure 

ultrasonic ln«p Rept " Also forwards proprietary version of 
n-atl properties rept for Lew Pressure l b 2 turbines Matl 
properties rept withheld (ref 1CCFR*? 790) 

DYLVlArO R Virginia Electric b Power Co 01/02/27 Spp 
07009 273 


- - 0103040274 TMl-2 Low Pressure Oise Ultrasonic Insp Rept " 

* Westinghouse Electric Corp. 01/02/02 Spp 07009 276 


0103200100 Forwards IE Info Notice 01-04. "Cracking in Main Steam 
linos “ No response required 

GRIER. 0 H Region U Philadelphia. Office of the Director 
01/02/27 tp 07972 024 


0103200130 Forwards IE Circular 01-03, ‘‘Inoperable Seismic Monitoring 
Instrumentation " No written response required 
CRIER, 0 H Region 1. Philadelphia, Office of the Director 
01/03/02 Ip 07971 345 


G103200048 Forwards revised IE Bulletin 0 ) - 0 1 . “Surveillance of 
Mechanical Snubbers*" w/corrected Pages 5 «. 6 Change in 
identification of facilities u/CP to which bulletin is 
applicable does nnt affect util requirements 
CRIER. 0 H Region l. Philadelphia. Office of the Director 
Bl/03/04 Ip 07960 194 


8103200140 Forwards IE tnfo Notice 01-06. "Failure of I TE Modal K-600 
Circuit Breaker " NO response required. 

GRIER, D M Region 1. Philadelphia, Office of the Director. 

01/03/11 lp 07960.203 


0103230092 Ac k receipt of 010306 Itr transmitting f u 1 1 payment of 
*2.000 civil penalty Imposed by KRC 610210 order 
THOMPSON. 0 Enforcement 4* Investigation 8taff. 01/03/16 Ip 
07900 327 


f< Periodic operating reacts V related < or respondent* 


0103100042 Forwards quarterly rept for fourth quarter of 1900 
HOVEY. 0 K. Metropolitan Edison Co Dl/Ol/13 lp 07066 049. 


--0103100051 Quarterly rept for fourth quarter of 1900. 

* Metropolitan Edison Co. Sl/01/14. 22pp 07066 046. 


0103170134 F01A request for document* providing meteorological data for 
area* surrounding TMl s i t e . mag ne 1 1 c tapes u/hourly data 
lu'irtir i si for 790323“ 0301 t* rept* describing methodologies 
KAUNER.A Berger. D 01/02/02 Ip 07939 038 


0103050760 Forwards TMI weekly status rept for 010208-14 

BARRETT. L H Tttl Program Office. Bl/02/13 6pp 07036 l 12. 


0103060513 Forward* TMI Program Ofc uoeHy statu* rept Pof 010213-21 
BARRET T,i.H TMI Program Office 01/02/23 6pp 07836 093 


8103030063 Forward* ‘Effluent 4 Watte Disposal Semiannual RopC.Jul-Det 
1980* S up p 1 ©mental Info. Unit 2” 1 "Effluent & Waste Disposal 
Semiannual Rept. Jul -Dec I960, Fupp 1 emenfca 1 Inf o. EPICOR-I I- " 

HOVEY.O pi Metropolitan Edison Co 01/02/26 lp 07796 169 


■-01O3O3O567 “Effluent b Waste Disposal So mi annual Rept.Jul-Duc 1900. 
Bupp lenrenta I Info. Unit 2 ' 

« Metropolitan Ed|»on Co 01/02/26 lOpp 07796 1 70 


--01O3O3OO74 "Effluent l Waste Disposal Semiannual Rept, Jui -Dec 1980, 
Supplemental Inf o* EP ICDR- 1 1 " 

* Metropolitan Edison Cd 01/02/26 32pp. 07796:100 


0103040297 Forwards "Effluant K Waste Disposal Bemiannual Rspt. Jun-Oet 
1900* “ for util L EPICQR-II. 

HOVEY.O K Metropolitan Edison Co 01/02/26. Ip 07G09 321. 


— QI03040309 "Effluent Waste Disposal Semiannual Rep t, Jui\a-Oo c 19Q0. ,l 
• Metropolitan Edi*on Co 01/02/26. 43pp 07009:322 


6103100365 Forwards "Annual Operating Rept 1901 " 

UUKtLL- H. 0 Metropolitan Edison Co Ql/02/20. Ip. Q7R63 046. 


8103100370 "Annual Operating Rept. 19B0 lv 

* Metropolitan Edison Co 81/02/20 3pp. 07065:047. 


0103110070 TMI ofc weekly status rept for wk of Q10222-2B 

BARRETT, L H. Tttl Program Office 81/03/02 Dpp. 07084353. 


01031003 5c ForwAM* Trtl Aquatic Btud i ■ Mcntft 1 , R*pt *or Jan iSBU' 
prepared t g I c h t *i ^ o 1 09 1 1 a I A* « ot l a t ei . t nc for Mat t d 
TtlTT.T R General Public Utilities - CPU Service Corp 01/03/09 
Ip 07e67 279 


--8103100954 "7ni Aquatic Study. KontM, Rept for Jan 1901 " 

NAR0ACC1.0 A l C Y^ yologUal AsSOltOtes. Int SI/03T05 l4pp 
03967 <ao 


6103120631 Forward! l£ r 0I-QO3/O3L-O 

HQVEY- 0 K Motropol^t^n Edison Co 01/03/05 lp 


07904 264 


- -01 03120639 LER 01 -OO 3 /O 3 L-O on 010202- oh Hi performing *urvnilt 
4333*92. deluge va 1 ve FS-V-426A failed to operate properly 
Apparently caused by malfunction o# solenoid operator, 
arresting automatic release of hydraulic lock 

CHAPLIN. S 0 Metropolitan Edison Co 01/03/09 3pp 07904 


0103170120 Respond! to FOJA request fer documents providing 
meteorological data for areas surrounding TMI 1 1 1 e . <*a; ne 1 1 c 
tapes w/ hour 1 y data summaries for 790320*0901 6 raptf 
describing ne tbado teg t e t Forwards Apg A documents 
FCLTCN. J « Division of Aults and Records Bl/03/03 3pp 
07939 039 


-0103170190 Forwards TMI me ter o l og 1 c a 1 data tape for Jjl 1970*Jone 1979. 
In response to ARC request 

ABRAMS. M Pickard. Lowe L Garrick 00/09/16 3pp 


8103170193 Local c I Ir-alelog teal data.-ranthly turbaries for 1979 
M I TCHFLL . 0 B Ce^« r c e. Oep t of 79/12/31 12 ;p 


- -91031 701 39 ''Local Climatological Data Annual Summery W/Comp ara t ive 
Data ” 

e Commerc e. Dtp t of 70/12/31 3pp 


0103170958 For jar ds LEA BI-0D4/03L-0 

H0V£Y. 0 K Metropolitan Edison Co 01/03/06 lp 07933 094 


- -0103 1 70965 LER 0I-OO4/O3L-O on 01 0204. en»r g enc y diesel generator 
OF-X-lG. failed to start. Caused ty low diesel ambient temp 
Temp maintained by periodic starting until pump nator repair 
on 010302 

CHAPLIN, 9 0 Metropolitan Edison Co 01/03/06 3pp 0793J 


0103170596 Forwards L^R 81 -005/01L-0 

KJyEV . 0 K Metropolitan Edison Co 01/03/09 lp 07933 346 


--0(031 70563 LER 81-003/OIL-0 cn 010207. Incore thernocouple H-9 e« 
erratic tehavior. Cause unknown Thermocouple being monitored 
to determine trend l long-term safety implications 
CHAPLIN. 3 0 Metropolitan Edison Co. 01/03/09. 2 pp 07933 


0103170163 ‘Lccal Climatological Data Annual Sugary W/Compar a t 1 ve 
Data - 

a Compare e. Dept of 77/12/31 4pp 


6103170353 LER 01 - 007 /OlP on 010312 discovered that suitable efflu 
grab samples were m>t obtained before removal of EPICOfl 11 
bldg affluent radiation Monitor M-iG from jvc Details will 
be included In following rept 

HONEY , 0 . K Metropolitan Edison Co Qt/03/12 2pp 


■0103170167 "Local Climatological Data Annual Summary W/Compar at ive 
Data 11 

« Comr c a. Dept o# 76/12/31 3pp 


9103190536 Weekly status rapt for wl of 810301-07 

BARRETT, L H TMI Program Office. 01/03/09 5pp 07969 231 


0103200941 PHD- TMI - 01 -007 on 010317, Ion exchange media column test 
supporting submerged d ami neri 1 1 i er sys technical evaluation 
data, not performed during seventh entry Into TMI-2 reactor 
Caused by lodged submersible pump above sump uoter 
CONTE.fi . FASAN3.A . BARRETT. L Region 1. Philadelphia. Office 
the Director 01/03/10 2pp. 07972166 


0103290105 Forwards TMI weekly status report for wl of 810300-14 
BARRETT.L H TMI Program Office 01/03/16 3 pp 07997 304 


0103250111 Submits first rept of Advisory Panel for Decontamination of 
TMl-2 Radioactive contaminated water located In reactor bldg 
should be decontaminated as quietly as possible 
MINNICW. J E Dauphin County, PA 81/02/20 2pp. 07997 309. 


0103250116 Comments that NRC should waive requirement for 
eo 1 1 d 1 f 1 c a 1 1 on of low tavet waste whan util has mat all 
requirements re leakage avo i dene e. sa f e transportation, 
shielding b other shipping precautions Ltr to OOE end 
MINH1CH. J E DauPMn County. PA 01/02/23 Dpp 07997 311 


3)03250423 PNO-TMI-01-OO7A on Q1031 7. dur Ing attempt to re-enter ro 
b Idg. tec hn ic Ians unable to lower submersible pump into sump 
to proceed j/reolite experiment. Five gallons of sump uator 
for etprrirent obtained on 010320 

KALMAN, 0 , CONTE, R . FA 6 ANQ, A Region 1 , Philadelphia. Office a 
Director 01/03/23 2pp 07976 194 


T Hearing transcripts on non-anti trust matters 


BlO 3 O 4 O 0 o 9 Transcript of Advisory Panel for Decontamination of 
TMI-2 0102)1 meeting In Harr I s burg . PA. Pp 1-33 

♦ Advisory Council for Dec ontamj nat 1 on of TMI Unit 2 01/02/11 

97pp 


9103300257 Forwards groundwater monitoring data for 900125-010225 
Tt 1 1 turn concentrations continue to trend down in monitoring 
well KW-2 6 up In MW-3 

HOVEY, 0. K Metropolitan Edison Co. 01/03/20 2pp. 00057.194 


01O3O9OD4Q Transcript of Advisory Panel for Dec on tom 1 na 1 1 on of TMI 
D10219 meeting m Harr I sburg. PA Pp 1-90 
» Commits loners 01/02/19. 92pp 07Q47.004 


— 0103300264 Groundwater monitoring data for 000 1 25-010229 One overs! i* 
drawing enc I Aperture card Is available In PDA. 
e Metropolitan Edison Co 81/03/20 23pp 08037 19b 


3 Reportable occurrancae. LERs L related correspondence 


8103030662 Forwards LEA 01 -002/OIL-0. 

HOVEY. O K Metropolitan Edison Co 01/02/23 lp 07790 091 


--9103030667 LER 01-OO2/O1L-O on 810126. emerg enc y diesel generator 8 
determined inoperable on 810119 Caused by auxiliary operator 
not completing switching ordar. No corrective action Operator 
counse led. 

CHAPLIN. 8 D. Metropolitan Edison Co 81/02/25. 3pp 07796 092. 


8103040691 PNO-TrtI-01-006 on B10227. contaminated rodent feces found in 
control It sve bldg. Affected areas roped of f. Ei terminator 
contacted to capture pests Contaminated rodents do not 
post radiological risk to public or environ. 

SHANBAKY.M . FA 8 AN 0 . A . BARRETT.L. TMI Program Office. 81/02/27 
2pp. 07019 243 


8103100949 Forwards updated LER 60-051 /03L-1 

iOVEY. 0. K Metropolitan Edison Co Bl/03/03 Ip 07062; 314. 


■0tO3lOO396 Updated LER 80-05 1/03L- 1: on 001 1 10. 10- inch long crack 
observed which penetrated fire barrier seal 3-464-51 Cause 
not stated. Hourly Plre watch implemented until seal repaired 
tt returned to svc. 

CHAPLIN. Q D. Metropolitan Edison Co 01/03/03 3pp. 07062 315 


0103190250 Commission determination releasing portions of transcrli 
010128 closed meeting In Has h 1 ng ton. DC re OPU federal tort 
claim. Pp I -19. 

* Commissioners CH1LH, 8 . J. Office of the Secretary of the 
Cor mi ss 1 on 01/03/02. 2lpp 


U. Cong r at s i ona 1 /E t ac u t 1 ve Correspondence 


9103030764 Responds to 010130 itr re I IRC Investigation Into report 
of Info during accident IE issued enc 1 notice of violation 
after completion of investigation Forwards Commissioners 
Ahearna 6 Olllnsky views ro matter. 

AHEARNE, JF Commissioners 01/02/13 Ip. 07031:323. 


•6103050773 Submits views re util reporting of info during invest: 
of acc 1 d ent. L 1 c insec must be responsible for evaluating <« 
responding to acc tdent. Endorses conclusions of NRC staff 
AHEARNE. J. F. Commissioners 01/02/13 Ip 07031 326 


-0103050768 Responds to 010130 Hr re NRC conclusion from lnveati{ 
of info reporting during act tdent. Util probably withheld 
info which would have made accident appear more serious 4 . 
reactor situation more precarious. 

GIUNSHY.V. Commissioners. 01/02/13 2 pp. 07031 ; 327 


—8103050013 Requests individual Commissioner views re util reportl 
Info from 790320 accident. 

UOALL.M_K. House of Rap., Interior & Insular Affairs. 01/01/: 


0103170731 Respond* to 610130 requcit for C omra % s l on«r vieui re 
withholding of info d u r 1 n q accident at facility Failure of 
certain info to reach fine 4 PA authorities justified 
revocation of licenses New legislation it not required 
BRADFORD- P A Comm i 9 s i oner * 91 /02/2<J 3pp 07930 133 


“■•8103170739 Dun-mary of Conn motier Bradford 910213 meeting w/V Stoilo. 
N Moseley & 1C Investigation Tear rc Info flow during 
facility accident Discussion focused on Bradford Q10I23 V 2Q 
questions to Eietutwe Director for Operations 
CLEMENTS. W L N.9C - No Octal led Affiliation Given 01/02/24 
2pp 07930 150 


— 6103170746 Requests info re investigator conclusion that contradictions 
in testimony re facility info f I ow during accident were in 
no case result of lying 

BRADFORD . P A Commissioners 01/01/20 Ip 07930 160 


--0103170733 Discusses two eta-nples of apprehension re IE conclusion that 
no facility info flow testimony contradictions were result 
of lying 

BRADFORD* P A Commissioner*. 81/01/23 Ip 07930:161 


B1032500Q3 Forwards mark 0 d-up colloquy betuien ft Mattson of NRC 4 two 
numbers of President's Commission on Accident at Trit. during 
Mattson 790601 deposition NRC failed to onatyie older 
plants re interpretation of new NRC regulations 
BRADFORD* P A Commissioners 01/03/02 1 I p p 07996 330 


81031202S9 Informs that NRC will file testimony on re-neining mgt 
capability Issues on or before wJt of 010316 Testimony on 
design mod will be during uks of 010316 6 23 Mgt capability 
issues will begin around 910331 

SWANSON. D T. Hearing Drench l 91/03/09 2pp 07900 190. 


--01O312O263 Responds to 610130 I tr re info Plow during TMI-2 accident 
Agrees u/ i nv e ♦ t i ga 1 1 on conclusion that conflicts of info did 
not result from 1 y l ng . W l t h h o l d I n g of info was not lntentlel 
HENOniE. J M Commissioners 91/02/20 3pp. 07900 209 


0103120272 Responds to 010130 Itr re info flow during TMI-2 accident. 
Failure of important info to r>ich NRC was inexcusable Util 
motives aro questionable New legislation not rnquired 
Regulations modified to Impose clear reporting duties 
BRADFORD.P A Commissioner* Qi/02/24 3pp 07900 212 


-“■01 03 1 20209 Responds to request for parsonal views re info flow during 
TMi“2 accident Persons in charge were unaware of or did not 
understand indications of core damage K gross degradation 
Recommended enforcement actions Inconsistent u/ facts. 

M1CMEL60N. C. Director's Office 01/02/20 3pp. 07900. 219 


CCCKET 90-321 EDWIN 1 HATCH NUCLEAR PLANT, UNIT 1 


T. Security* medical, emergency 6 fire protection plans 


9103180264 Ltr to all power roactor licensees w/plants licensed prior 
to 790101. Forwards NRC position 4 request for add! info re 
safe shutdown capability for compliance w/001119 fire 
protection rule 

E18ENHUT.D 0 Division of Licensing 91/02/20 13pp. 


8103310338 Ltr to all licensees of operating plants 6 holders of CPs 
forwarding NURE0-0696, 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/0 enc 1 

E I SENHl/T, 0. G Division of Licensing 61/03/09 6pp 


It General correspondence 


0103230430 Responds to BiOl27 itr questioning NRC re Independent 
chemical analysis of TM1 wastes NRC onsite personnel are 
(Tonltoring activities 4. info on continuing basis re all 
aspects of cleanup. 

SNYDER. 0 J . TMI Program Office 81/03/13 2pp 07979019. 


J Insurance 4 indemnity information 


6103060490 Forwards Endorsement 4 to MaELU Binders XB-51 6 XB-67. W/o 
Binder XB-91 

FIELDER, J Marsh 1 McLennan, Inc* r HIM Nuclear Consul tan t a, Inc . 
Dlv 01/01/20 3pp 07037 323. 


0103100437 Forwards Endorsement 46 to HAELU Policy MF-70 

FIELDER, J. Marsh 4 McLennan, Inc . , M 4 M Nuclear Con su 1 tan t s, Inc 
Div 81/03/02 2pp. 07863215 


F Operating license stage docurgnti 4 correspondence 


H 1 03190732 L tr s to all licensees of operating p 1 ant « . ap p 1 i c ant f for 
OLt t holders of CPs re control of heavy loads Requests 
review per guidelines in NL‘REG-0612 Forwards NRC position r« 
interim actions 4 request for addl info 

EISCNHUT. 0 0 Division of Licensing 00/12/22 30pp 


□103190367 Ltr to all licensees of operating plants 4 applicants for 
OLs *« holder* of CPs re program for environ qua 1 1 f 1 c at ion 
of sa f e ty^ r e 1 ated electrical equipment Ite-ns addressed 
involve cold *h utdoun. rep 1 oc emen t parts 4 MJREG-0737 
E I SENHJT .0 0 Division of Licensing 01/01/19. 6pp. 


8103240290 Ltr to all flL'R licensees forwarding Suppl | to generic 
safety evaluation on 17WR scram discharge tys Summarizes 
re -oval vat I on of interim measures recommended per 601201 
safety evaluetion. 

EISENHUT.D 0 Division of Licensing 01/01/23 2pp. 


0103120014 Ltr to all licensee* of operating plants. CP holders 4 QL 
app l icants- • *c ep t Indian Point 2 4 3. Zion 14 2 4 TMI“1. 
forwarding Inadvertently omitted pages from NRC 001222 
request for *tfd\ Info re control of heavy loads 
E18ENHUT. D. 0 Division of Licensing 01/02/00 App. 


0103160469 Ltr to all operating plants 4 CP holdere forwarding 
clarification of TMI Action Plan Iter III A I 2 re upgrado 
of emergency support f a 1 1 1 1 1 1 es Re que 1 1 1 confirmation within 
45 days that implementation dates will be mot 
EI6ENHUT.O.O Division of Licensing 01/02/10 I2pp 


9103060497 Advises that Classes IV V l fee* are required for Tech 9pt 
review of 000913 application. 

HOLLOWAY, C J License Fae Management Branch 01/02/20. Ip 
0783*. 242 


81032SC024 Ltr to all pou/or reactor licensees 4 license applicants re 
NURGG-Q619 criteria Footnote 2 in Table 2 contains error dua 
to leakage testing deletions Licensee may sub. nit analysis to 
justify use of existing low flow controller 
EIGENHUT.D Q Division of Licensing. 01/02/20 8pp. 


0103020614 Requests mod of schedule* for completion of Mark I program 
por NRC 010113 orders Completion is tied w/1902 refueling 
outage for each unit Requests hearing in event NRC does not 
approve or act upon request 

WlDNEfl.W A Georgia Power Co 81/02/24 3pp 07702 094. 


0103230030 Ltr to all licensees of operating nuclear power plants 4 
applicant* for OLs (except St Lucie. Units 1 4 21 Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedure*. 

EISCNHUT. 0. Q Division of Licencing 01/02/25 5pp. 


□ 103100429 Application Por amend to License* NPF-9 4 DPR-57, subml t ted 
as proposed changes to Tech Specs re DWR tcrem sys design. 
W1DNER.UA Georgia Power Co 91/02/26 3pp. 07BA7 233 


-♦■8103 100429 Tech Spec Tables 3 6 3-1,3 7-1 4 Page 3. 7-20 for primary 
containment Isolation valves 

« Georgia Power Co 01/02/26 5pp. 07067:236 


0103170225 Ltr to all OWfl licensees (except Humboldt Bay 4 LaCro***) 
raquottlng review of A8ME Code Class 142 pressure boundary 
piping. safe ends 4 fitting r.etl per guideline* of end 
Revision 1 to NURE0-O3I3 Model Tech Specs only end. 

EIBENHUT, D. <J. Division of Licensing Bl/02/26 3pp. 


- -8103 1 70266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3.3/4 4-7 4 3/4 4-9 
surveillance requirement* for A0KE Code Class 1.2 4 3 
component* 4 RC8 operational leakage limiting condition* for 
operation 4 surveillance requirements, 
a General Electric Co. 01/02/26. 4pp. 


01O323OBJ3 Generic Ltr 81-06 to all CP holder* 4 DL applicant* re 
10CFR90 .71 (el. "Periodic Updating of FBARs, u effective 
000722. Info re F9 aR legal statu*, format 4 content end. 
EISEMHUT.D 0. Division of Licensing 81/02/26. 10pp. 


8103120502 Forwards Amende 81 4 22 to Licenses DPR-57 4 NPF-3. 
respectively 4 notice of Issuance 4 ava 1 1 eb 1 1 1 by . 

FEID, R W operating Reactors Branch 4. 81/03/27. 3pp. 07903:227 


--0103120309 Amends Q\ 4 22 bo License OPR-37 4 NPF-5. respec ttvaly , 
revising administrative control Tech Specs re requirements 
for facility safety review board intp 4 audits. 

RElDiR.U Operating Reactors Branch 4. 91/02/27. 9pp. 

07905: 229. 


- -8103120309 Notice of lnuanc* 6 availability o* A'.antf* 01 6 3? to 
Licen*# OPfl-97 L N?F-5. r e ip t : 1 1 ve 1 * 

REIO.R W Oc e r a 1 1 r ’9 Reactor* Branch 4 91/02/27 3pp 

07903 238 


0103100403 Submit* addl mfo re 8 W* liras discharge sy* ro-s-per 30VC01 
request Mods uill be imple-ented as needed to result to 
conlorrasce to cjneri group criteria i, end of 1982 provided 
qualified equipment it cor-ercially available 
wID.nER.H A Ce or 3 i a Power Co 01/O3/C4 2?p O70i7 221 


-enm0907Q9 IE Mg t Mooting Ropts 90-321 /GO-51 f. 50-366/00-31 on 0;. 
Major araae discu**ec re f aln to backfill supporting Rl-R t 

*vc water piping at intake structure 

LEHAMA'J. J J Region 2. Atlanta. Office o P the Doctor 
CQULC'I. T E Region 2. Atlanta. Reactor Constructing Engl 




9103020263 Forward* IE Circular 81-02. 'Petformanc 
Individuals While on Duty ‘ No written response 
O'REILLY. J P Region 2- Atlanta* Office (i t the 
Ip 07703 333 


c of NRC -u l c ons ed 

requirod 

Director 01/02/09 


810313057* Submit* addl tr.fo re ttatus of compliance ^/NUflEO-0737. I ten 
II * 3 27 rij changes required re iero ref point for reactor 
priturt vnu) water W«el If N*C disagrees, implementation 
of hardware mads <nag be later than 810701 
WtDNER.W A Georgia Pcusr Co fll/03/Qfe tp 079tl 288 


8103160461 Application for a-er.d to License OPR-37. Incorporating 
revised Tech Specs for Cyd* S operation ^/Reload 4 fuel 
inserted 

WINDER. L| A Georgia Pcjer Cc 91/03/06 3pp 07918 224 

- -B103 1 60466 Proposed changes to Tech Specs 3 11 0 6 4 II C for Cycle 5 
operation w/Reload 4 fuel Inserted 
• Georgia Power Co 01/03/06 7po 0791B 227 

8103160509 Notifies that util Q0I0I0 commitment* to 0W4 scram discharge 
sgs long-tern /rods do not satisfy NRC criteria Revised Tech 
Specs must be proposed at least 3 months in advance ot mod 
completion dates 

PEIO-R W Operating Reactors Branch 4 81/03/06 2pp 07915 2CO 


0103310804 Ltr to all licensees of operating p 1 an ts - ap p 1 i c an t s for CLs 
t holders of CPs forwarding SSCY-0I-II9 re info necessary to 
establish environ qua 1 i t teat Ion of sa f e ty-re 1 at ed electrical 
equi pnitn t 

EISENHUT.D 0 Division of Licensing 81/03/10 6 pp 


8103270095 Surnary of 810304 meeting u/Mart 1 owners group l OE in 
Betheeda.MO re supp 1 amen tary tests conducted in full-scale 
test facility t resolution of outstanding Mart 1 issues per 
MJPEC-0661 slide presentation & list of attendees end 
CRIMES, C I Licensing Branch 3 91/03/16 5pp 


8103240222 Forwards Y1003J01A13. * 8 upp 1 er enta 1 Reload Licensing 
Submittal for Edwin I Hatch Nuclear Plant Unit 1. Reload 4." 
Rspt was i nadverdan 1 1 y emitted from 810306 submittal 
CVCUA.L T. Georgia Power Co 81703/17 Ip 08026.236 


--8103240230 ‘'Supplemental Reload Licensing Submittal for Edwin I Hatch 
Mjc 1 ear Plant Unit 1. Reload 4." 

KAMINSKI, OT ■ ENGEL. RE General Electric Co Y1003J01AI3 
80/07/31 23? p 08026 257 


8103240509 Submits comments L requests for certain exemptions from 
final version of 10CFR50 48. App R, per 810220 request. 

UIDNEfl. w A Georgia Power Co 01/03/19 I4pp 07906 140 


8103300260 Requests etlenilon of two wts for submittal of snubber 
surveillance Tech Specs requested in NRC 801120 Itr.AJdl 
time will allow sufficient review of mechanical snubber 
listing 6 time to obtain necessary info from vendor. 

Wt ONER* W. A Georgia Power Co Bl/03/23 Ip 00053 202 


8103160094 Forwards IE insp Hopts 50-321/00-45 t, 50-366/110- 4 5 on 
001014-1114 No nonec-p l lane e noted 

LEWI 8 R C Region 2. Atlanta. Reactor Operations Nuclear Gupport 
Branch 01/02/09 2?P 07921 165 


-- 01031 601 07 IE 1 nsp Repts 3C-321/E0-49 t, 30 366/00 45 uii U01014-JH4 tic 
nonconpl lance noted Major area* i n* p oc tod I oc h Spec 
corrp I lane ». ROs. o?er ato> p er f orient e* OA pi ac t l c os, t nrrec t l ve 
L preventative ralnt activities 

RGGER9. R F Region 2- Atlanta* Office of the Director DANCE. H C 
Region 2. Atlanta. Reactor Operations Nuclear (lupporl Branch 
81/02/09 3pp 07921 167 


8103020709 Supplements previous response to IE Bulletin (\0- 2 4, Iter 3 re 
prevention of damage due to water loekage Inside 
containment. 0 p i I 1 occurred in closed *y* while In cold 
shutdown on 791210 Caused by personnel error 
WIDWER.W A Georgia Power Co 01/02/10 Ip 0 7/04 09 1 


0103040130 Forwards IF Info Notice 01*03. "Checklist for Licensee* 
Mating Notification* of 01gnlflcant Event* In Accordance 
U/IOCFRSO 72 " No written response required 

O'REILLY. J P Region 2. Atlanta* Office of tho Olrvctor 01/02/12 
Ip 07819 341 


0103100723 Forwards QuppL 3 to IF Bulletin 00-17. "Failure of Control 
Rods to Insert During 9crair at 3HR ” No written response 
requ lr ed 

O'REILLY, 3 P Region 2* Atlanta. Office of tho Dlroctor 81/02/17 
ip 07066 319 


8103160694 Forwards IE Info Notice 01-04. "Cracking in Main Hteor 
Lines “ No response requlred. 

0 'RE ILLY. J. p Region 2- Atlanta, Office of tho Director m/02/2? 
i? 07914 047 


0103160360 Forwards IF Circular 01-03* "Inoperable Seismic Monitoring 
Instrumentation “ No response required 

O'REILLY, j.p Region 2. Atlanta, Office of the Director 01/03/02 
Ip. 07916 340 


B103170079 Forwards revised IE Gullets Qt-Ot. "livirve 1 1 lance of 
Mechanical Snubbers," w/corrected F’ago* 5 U 6 Change In 
Identification of facilities uj/CF* to which bulletin Is 
applicable does not affect utl) requirements 

O'REILLY. J p Region ?., Atlanta, Dffico of the Director 01/03/Cl 
ip. 07933:204 


6103160062 Responds to IE Bulletin 79-010* "Environ Qualification of 
Class IE Equipment “ Plans for "#»*c t-k ind" 6 “ 1 1 k •- k l nd " 
replacements outlined. 

WtQWER.U A. Georgia Power Co. 01/03/03 2gg 0/913 232 


Q Inspection reports. IE Bulletins 6 c orre ip ondenc e 


0102260574 Forwards IE Info Notice 81-01. "Possible Failure* of CE Tgp. 
HFA Relays '■ No responst required 

O'REILLY. J P Region 2. Atlanta, Office of the Oirector 91/01/16 
IP 


8103030338 Forwards |E Mgt Meeting Repts 50-321/80-41,50-366/00-41. 
50-424/80-16 l 50-423/00-16 on 801020 No none om? I i enca 
noted 

O'REILLY. J. P. Region 2, Atlanta, Office of the Director. 81/01/29 
2pp 07S24 227. 


-0103050368 IE Kg t Meeting Reptl 50-321/00-41,30-366/00-41.50-424/80-16 
l 30-425/00-16 on 601020 Major areas d 1 scus serf: NRC 
evaluation of util regulatory performance per systematic 
assessment of licensee performance program. 

LEWIS. R C. Region 2. Atlanta, Reactor Operations Nuclear Support 
Branch. 81/01/20 16pp. 07024.229 


9103260303 Forwards update to (110217 response to IE Bulletin 79-0ltL 
"Environ Qualification of Claes IE Equipment " Update 
provides just 1 f teat ion for continued operation considering 
M3 1 v limit installations as inadequate. N/o one I 
UIDNER.W A Georgia Power Co. 81/03/05 ip 00037:203. 


0103240034 Forward* IE Insp flepls 50-321/01-04 «, 50-366/01-04 on 
010110-0220 6 notice of violation 

LEWIS, ft. C. Region 2. Atlanta. Office of the Director 01/03/10. 
2pp. 07904:234. 


— 0103240039 Notice of violation from insp on 010110-0220 

* Region 2. Atlanta. Office of the Oirector Ql/03/10 Ip 
07904: 236 


- -0103240648 IE Insp Repts 50-321/01-04 50-366/01-04 on 0101 10-0220 

None onpl ianc e noted Inoperability of core spray syt 
ROGERS. R F. . KELLOGG. P Region 2. Atlanta, Office of the Director 
01/03/09. iOpp. 07984:237. 


0103090704 Forwards IE Mgt Kssttng Repts 30-321/00-31 t, 
001223 No noncompliance noted. 

HJRPHY, C E. Region 2, Atlanta. Reactor Construction it 
Support Branch. 81/01/30. 2pp. 07849.225 


30-366/00-31 
Eng ineer lng 


on 


6103200263 Forwards IE Info Notice 01-06. "Failure of ITE Model K-600 
Circuit Breaker." No response required. 

O'REILLY. J P. Region 2. Atlanta. Office of the Director 01/03/11 
Ip. 07968.330. 



G1O324O0OO Forjdtds IP Insp Repts SO-321/01-O3 t 50-366/01-03 on 
□10217-20 & notice Of violation 

LEWIS. R C Region 2. Atlanta. Office of the Director m/03/Il 
2p? 


■8103240807 Notice of violation from insp on 010217-20 

» Region 2. Atlanta. Office of Ue Director 01/03/11 2pp 


--01O324OQ19 IE Insp ftopts 90-321/01-03 «* 50-366/01-03 on 010217-20 
Wonc oirp l 1 anc v noted failure to implement procedure* to 
retrieve documents $ to accomplish error analysis 
PEEBLES. T A . BRYANT. j C Region 2, Atlanta* Office of the 
Director 01/03/10 Spp 


0103200036 Forwards IU Info Notice 01-05. ’Degraded CC Hys at 
Palisades " No response required 

O'REILLY. j.P Region ?, Atlanta- Office of the Director. 01/03/13 
ip 07969 103 


□ 103240291 Ac 1 receipt of 810306 1 tr informing NRC of steps taken to 
correct vijlations noted In IE Insp Repts 50-366/81-01 5. 
50-321/01-01 

LEWIS. R C Region 2, Atlanta* Office of the Director. 01/03/13 
ip 07906 322 


--81 03240295 Responds to NRC 010209 Itr re violations noted In IE Insp 
Repts 50-366/01-01 l 90-321/01-01 Corrective actions 
rearranged dryue]] control point requiring corkers to sign 
radiation work permit prior to return of security badge 
WIDNER* W A Georgia Power Co Gl/03/06 2pp 07906 323. 


--0103240299 Forwards IE Insp Ropti 30-366/UI-01 t 30-321/01-01 on 
GO 1126-0 10109 & fiOtic© oP violation 

LEWIS, R C Region 2. Atlanta* Reactor Operations Nuclear Support 
Branch 01/02/OV 2pp 07906 323 


6103240306 Notice oP violation from Insp on 80 1 1 26-D 10 109 

* Region 2. Atlanta. Office of the Director 81/02/09 ip 
07906 327 


--01 032403 1 2 IE Intp Repts 30-366/81-01 ** 50-321/01-01 on 001126-810109 
None onp 1 i anc e noted failure to record drywoll frit 
radiation doses Por sic workers 

RQOERS, R F Region 2. Atlanta- Office of the Director OANCE. M C 
Region 2. Atlanta. Reactor Operations Nuclear Support Branch 
01/02/0? 4 P p 0/906 320 


0 1 03260100 Responds to IE Bulletin 01-01. "Butve 1 1 lane© of Mechanical 
Snubbers " Unit 1 has two accessible snubbers -nftf by Inti 
Nuclear [Safeguards Corp Installed on safety -related sys Unit 
2 snubbers replaced w/Paclfic Scientific snubbers on 010222 
W1CNER.W A Georgia Power Co 31/03/13 Spp 00042 123 


Dl 032501 33 Ach receipt of 010223 t* 0313 Urs informing NRC of steps 
taken to correct violation noted In IE Insp Repts 
50-321/00-46 I 50-366/00-46 

LEWIS* R C Region 2* Atlanta. Office of the Director. 01/03/19 
Ip. 07996.001 


- -8103250 1 39 Submits revised response to 810223 Hr re violation noted in 
IE Insp Repts 9O-32I/G0-46 & 30-366/00-46 Uses NRC-rfe© i red 
format Corrective actions Unit 1 I B I project plan review 6 
approved 

WICWER*W A. Georgia Power Co. 01/03/13. 2pp 07996.002 


- -G103250I42 Responds to NRC 810129 Itr re violation noted In IE Insp 
Repts 50-321/80-46 L 50-366/00-46. Correc t I ve actions; 
procedure revised so that interview insp project plant will 
be reviewed K approved by plant review board prior to insp. 

Wl Dl.'ER* W A. Georgia Power Co. 01/02/23 2pp 07996 004 


- -81 032301 45 Forwards IE Insp Repts 50-321/00-46 t 50-366/80-46 on 
801203-05 h notice of violation 

MURPHY. C E Region 2, Atlanta. Reactor Construction & Engineering 
Support Branch. 01/01/29. 2pp. 07996 006 


--01 032501 49 Notice of violation from insp on 001203-05 

« Region 2. Atlanta* Office of the Director 81/01/29 Ip 
07996: 000. 


—0103250154 IE Insp Repts 50-321/80-46 * 50-366/80-46 nn 001203-05. 
Noncomp 1 1 anc e noted failure to approve Inservice insp plan. 
CROWLEY. 0. R. Region 2. Atlanta* Office of the Director. 

HERDT. A. R. Region 2. Atlanta. Reactor Construction K Engineering 
Support Branch. Gl/01/19. 7pp. 07996:009 


0iO32oll74 Responds to IE Bulletin 00-25. 'Operating Problems W/Target 
Rock Safety Relief Valves at 3LRs " Review indicates no 
instances where two-stage safety relief valve failed to 
perform Procedures for operation % malnt have been reviewed 
WIDNER. W A Georgia Power Co 01/03/1? 2p p 00040 264 


0103270051 Ac k receipt of 010303 Itr informing NRC of steps taken to 
correct violations noted in IE Insp Rept 50-321/80-44 
LEWIS. R C Region 2- Atlanta. Office oP the Director 81/03/19. 

Ip 00045 169 


--G103270062 Responds to NRC 010203 Itr re violations noted in IE Irsp 
Repts 50-321/80-44 K 20-366/00-44 Corrective actions 
snubber insp procedure revised 4. personnel cautioned to 
recognite potential effects of Inoperable equipment. 

KELLY. R J Georgia Power Co 81/03/02 2pp 00049.170 


--G103370071 Forwards IE Insp Repts 3O-321/G0-44 i 50-366/00-44 on 
□01110-21 t notice oP violation 

LEWIS. R C Region 2. Atlanta. Reactor Operations Nuclear 8upport 
Branch 81/02/05 2p? 08043 172 


--B103270082 Notice of violation from insp on 0O111G-21 

* Region 2* Atlanta. OPPice of the Director Bl/02/05 Ip 
00045 174 


-8103270096 IE Insp Repts 30-321/80-44 *■ 30-366/80-44 on 801110-21 
Noncompliance rioted timeliness of raint activities not 
adequately controlled by mg t controls. 

WHtTENER.H L Region 2. Atlanta, office of the Director 
OulCK.D R Region 2, Atlanta. Reactor Operations Nuclear Support 
Branch. E31/O1/30 5pp 0B043: 175 


ft Periodic operating reports L related c orre « ponde nc e 


0103040193 Forwards "Semiannual Rept. Plant Radioactive Effluent 
Releases. Jul-Dec 19B0 ‘ 

MANRY.M. Georgia Power Co 01/02/26 Ip 07008 257 


8103040199 ‘Be-niannual Rept. Plant Radioactive Effluent Re 1 eases. Ju I ~De 
I960 1 

<» Oeorgia Pouor Co 81/02/26 43pP 07Q0B 299 


0103090503 Forwards "Annual Operating Repts for 1900 ” 
MAURY. M Georgia Power Co 01/02/28 Ip. 07B4B 096 


■01 03090 SOP "Annual Operating Repts Por 19G0 " 

• Qeorg la Pcuar Co 81/02/28 5lpp 07G48 097 


0103310459 Forwards monthly operating rept for Feb 1901 
MANftY.fi Georgia Power Co 01/03/10 Ip OBGQ I 10? 


■8103310464 Munthly operating rept Por Feb 1981. 

KArtlBH- 1 AN. J. M Georgia Power Co 01/03/10 7pp 00001 190 


8 Reportable occurrences. LERs 6 related c or r e s pon-tfenc e 


0103020339 Forward* UER 01 -007/03L-0. 

MANRY.M Georgia power Co 01/02/19 Ip. 07702.334 


--8103020545 LER 0 1 -0D7/O3L-O on 810203 L 19. unit 1 cable spread room 
sprinkler sys was inoperable for period greater than 14 days 
& special repts were not i s sued . Caused by personnel error 
Personnel r e I n s ti vc t ed. 

CCOQIN. C L Oeorgia Power Co 01/02/19. 2pp 07702 359 


0103030/90 Forwards LER 01-009/03L-0 

MAURY* Georgia Power Co 01/02/24 \p 07791: 314. 


--0 103030795 LER 01-009/031.-0 on 81 0206* n 1 trogen storage tank inventory 
went below 2000 gallon Tech Spec requirement Caused by 
supplier delaying s h i pmen t . Sh 1 pmen t received Supplier 
instructed not to delay shipments 

BAXLEY.B. X Oeorgta Power Co 81/02/24 2pp. 07791:319. 


0100030069 Forwards LER 8\-0\0/0\T-0. 

MANRY-M Oeorgia Power Co 81/02/24 Ip. 07798 013. 


- -0103030877 LER 81-010/01T-Q on 010211* AE reported that diesel generate 
1A.1C.2A.2D 1G outlet sve water piping & associated 
seismic supports eiceedod Tech Opec. Caused by design 
ern 1 s s 1 on. De s i gn nods made. 

COOOIN.C L Georgia Power Co. 01/02/24 2pp 07790:014 


8103130462 Forward* LER 01-01 1/03L-0 

KANRY* M Georgia Power Co 01/03/05 Ip 07913:099 


192 


DOCKETED ITEMS 


— 9103130464 LER 9 1 -01 1 /03L-0 m BIOS 14. L i q. u i d raiuaste sa-pple tark. 
61 Slharjli jMlf to *n*ty%U. Contrary to ETS Caused 
t>y technic tin »rrcr In r c I 1 " t i r> 9 U->J t 2 r*dw3»te ianple I" 
prllOeltH Unit 1 HSTfl" 1 tottlf 

RDCEPS.W H Georgia Power Cc 81/03/05 2?P 07913 lOO 


81001*0730 F 3 rur;i LER SI-CC8/03U-0 
jyA*(RY. M Gecrgia Pcjer Co 61/03/10 


07914 120 


8103130601 Notlflcatlcn of 010313 meeting w/K*rk 
OethesCa.MD to discus* Mark II safety reluf va 
pool temp li'Mt* 

SU, T M Generic Grant* 81 / 03 / 03 . 2 pp 


II o uiM Bra group 
lvo load* & 

(17912 136 


9103090431 Forward* addl info re ititr.U qualification 
01O22B request Info supple 010130 Info 

nOYARRD. J Long Island Lighting Co 01/03/05 20pp 


review. per r.9C 
0704* 151 


— 0103160734 LER B1-009/02L-0 on 010216. in normal operations et 309 KUT, 
1E51 -N0| TA. B. C 6 0 actuated at 10 2.11 3.11 2 i 10 7 pslg> 
respectively Caused by switch setpoint drift Barksdale 
switches recalls 

NIX.R T. Ceorgia Pcw»r Cg 01/03/10 2p? 07914 121 


0103110303 Forwards for review £ approval SWECO 0101. "Models Used in 
LCCTVS Computer Code to Determine Pressure t Temp Response 
of Vapor Suppression Con ta 1 niren t« Following LOCA 1 
BRADBURY. R 0 Otone 6 Webster Engineering Corp 01/03/06 2pp 
07083 001 


CDCkET 50-322 ShOREHAK NUCLEAR POWER STATIC?/ 


A App 1 1 ca 1 1 on/cons true t ion stag* documents i c prre sp gndent e 


0103190732 L t r s to ell licensees pf operating plant s. app 1 it ant t for 
OLi L holders cf CP* re control of heavy loads Requests 
review per guidelines in NL‘REQ-061 3 Forwards NflC position re 
interim actions 6 request for addl info 
E ISENMUT , D 0 Division of Licensing 00/12/22 30pp 


--8103110312 ‘Models U*ad to LCCTVS Computer Code to Iketernlne Pr«*» u r* 
6 Temp Response of Vapor Suppression Containments Fallowing 
LOCA - 

GOODWIN. E F . D/lADGURY.ft D . HENNE8SY. W P Stone &■ Webster 
Engineering Corp 0WECO-01O1 01/02/20 257pp O7Q03 003 


0103310004 Ltr to all licensees of operating p 1 ant s , ap |> 1 V c ant s for Ok* 
6 holder* cf CPs forwarding SECV-8 1 - 1 1 9 re Info netossary to 
establish environ qua 1 1 f I c a 1 1 cn of safety-related electrical 
equipment 

E10ENHUT.D 0 Division of Licensing 81/03/10 6p P 


0103190307 Ltr to all licensees of operating plants & applicants for 
OLs b holders of CP* c« program for environ qualification 
of saf sty-re lattd electrical equipment. 1 terns addressed 
Involve cold shutdown, replacement parts It NURE0-O737 
EISENHUT.D 0 Division of Licensing Bl/Ol/19 6pp 


91031605B7 Forwards facility main control room preliminary assessment 
rept- provl ded for f,RC 010330 review oP nain control room, per 
fJUBEQ~0737. Item l D 1 W/o end 

NOVARRO, JP. Long Island Lighting Co. 01/03/12 2pp 079 IB 056 


0103120014 Ltr to all licensees of Operating plants. CP holders t CL 
app 1 1 cants ■ e x c ep t Indian Point 2 6 3. Zion 1 $, 2 6 TM I — I . 
forwarding Inadvertently omitted pages froi nfiC B01222 
request for addl info re control of heavy loads 
E t SENHUT , D 0 Division of Licensing 01/02/03 6pp 


0103050951 Notification of 010311 6 12 meatlng w/Mark II owners group 
6 GE In Bethesda.MO to discuss Mari It generic long-term 
program 

ANDERSON. C J Generic Issues Branch 01/02/12 l2pp 07020.195 


6103250024 Ltr to all power reactor licensees & license applicants re 
MJRE0-O619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee iray submit analysis to 
justify use of existing low flow controller 
EISENWT.D 0 Division of Licensing. 01/02/20 Bpp. 


8103030796 Forwards addl info re containment isolation leakage testing, 
in response to NRC 700922 t> I2M requests Prlcary 
containment Isolation valves will be added to Type C local 
leakage program 

NOVARRO. J P Long Island Lighting Co. 01/02/24 5pp 07000 246 


0103230030 Ltr to all licensees of operating nuclear power plants 6 
applicants for Cl* (etcept Bt LucIe.Unltt 1 & 2) Requests 
util review to determine capability to oiltlgate station 
blackout event & promptly Implement emergency procedures 
EISENHUT.O 0. Division of Licensing 01/02/29. 5pp. 


0103170225 Ltr to all OHR licensees (except Humboldt Bay & LaCrosse) 
requesting review of A6 mE Code Close 1 & 2 preesure boundary 
piping. safe ends t. fitting mail per guidelines Of end 
Revision 1 to NURE0-0313. Mode 1 Tech Specs only encl. 

EISENKirr, o 0 Division of Licensing. 01/02/26 3pp. 


--0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 Si 3/4 4-0 re 
euTveil lance requirements for A8KE Code Ctass 1.2 6 3 
components L RCB operational leakage limiting conditions for 
operation & surveillance requirements 
• General Electric Co. 81/02/26. 4pp 


8103170655 Ltr to holders of CP» Si applicants for OL* (0UR,i requesting 
review of ASHE Clae* 1*2 4- 3 pressure boundary piping, safe 
ands L fitting nail per guidelines of end Revision 1 to 
NUR£G -031 3. Mod e l Tech Specs only end. 

E18ENHUT, 0. Q. Division of Licensing 81/02/26. 3pp. 


0103230813 Generic Ltr 81-06 to ail CP holders 6 t>L applicants re 
10CFR50 71(e), -Periodic Updating of FSfrfts. * effective 
000722. Info re F0AR legal statue, format & content end 
EI8ENHUT. D. 0. Division of Licensing. 81/02/26 10pp. 


0103120^73 Not! fleet ion of 810303 meeting w/util In Gethasda.MD to 
discuss facility Mark !| closure program 6 testing of 


QI03170I70 Forwards 'Shorehan SORT Form* for Equipment Oua 1 J f l c a 1 1 on 
Revleu at Site." in response to NRC 910120 request 
NAVARRO. J P Long Island Lighting Co. 81/03/ 12. Ip 


0103170173 "Bhoreha’i 0QRT Forms for Equipment Qualification Review at 
Site " 

• Stone & Webster. Inc 01/03/13 I?Spp 


0103200444 Forwards Suppl 2 to NUREQ-04&7. "Marl 11 Containment Lead 
Plant Program Load Evaluation 6 Acceptance Criteria" & 
policy issue paper. Bugge* ts Mar 1901 meeting w/M«rk tl 
owners to discuss review program H/o one I 

KNIEL.K Generic Issues Branch. 01/03/16. Ip 69134 210 


8103190521 Forwards Info reflecting understanding between MIC & util re 
nor na I ventilation sye. intake s true tun a . CIS I V loop control 
sys. jet pump holddown beam cracking 6 safety rollef valve 
startup Info to be incorporated into F8AR 

NOVARRD. J P. Long Island Lighting Co 01/03/17 I 1pp. 07965 199 


6103240235 Forwards JP Hovarro affidavit supporting 810312 request 
for withholding from public disclosure suppl to "Plant 
Design Assessment for Safety Relief Valve h LOCA Loads. 

Bhorehem Nucloer Power Station Unit If" did Feb 1901. 

NQVARRO. J P Long Island Lighting Co. 01/03/12. 6pp. 07990 332 


0103310914 Summary of 010313 meeting u/Mark II owners group re 
suppression pool temp limit 6 T-quencher load spec W/o encl 
list of attendees 1 resting handout 

BU. T. M Generic Issues Branch 81/03/24. 3pp. 00061.115. 


9103310932 Requests estimate of monthly cost to maintain impacted unit 
in Inactive e ta tus , 1 nc 1 ud 1 ng separate costs of replacement 
energy & capital eepente during delay p «r 1 od . Et t i ms t * to be 
provided verbally by 810327 V confirmed by 910403. 

TEDESCO.R L Assistant Director for Licensing 01/03/25 5pp 
08062.094 


8103310369 Forwards Suppl 2 to NUREO-O407, "Mark II Containment Lead 
Plant Program Evaluation 6 Acceptance Criteria. “ Deviations 
from criteria are to be documented In design assessment rept 
during F9AR review. U/o encl. 

YOUNGBLOOD. 0 J. Licensing Branch l. SI/03/26 3pp. 00059 311. 


9103310299 Forwards "Bhoreham Roqual I f tc at 1 on Plan i< Equipment Lists at 
Qualification Level" & "Amplified Response Spectra for 
Equipment Oua 1 i f i c a 1 1 on. " Revision i, In response to NRC 
810129 request. 

NAVARRO.J.P. Long Island Lighting Co. Ql/03/27. 2pp. 00077:278 


‘0103310306 "Bhoreham Requa 1 i f 1 c at 1 on Plan $< Equipment Lists at 
Oua I if icatlon Level. " 

* Stone «. Webster. Inc 81/03/29. SBpp. 06077:280 


E NRC Safety Evaluation Report <SER>. suppls t c orresp ond one © 


B10323053B DUcuftet NRC slippage of date of Isju^cp for Qhorohan 
G£R. In rotpont® to 81012? Itr l«tu«nc« date dependent on 
review status far LaSalle 1 

KAMmEPER . C Office of Congressional Affairs 01/03/03 2pp. 
07977 CBD 


8103160339 f oruanJi info addressing NRC concern* re EER review Info 
nil 11 be Incorporated into TSAR 

KOVARRO. J P Long Island Lighting Co 01/03/12 20pp 


--81031605*17 Preliminary "Flood Insurance Study - Village of Belle 
Tirrji Su i P o 1 |i County. NY “ Related Info enc 1 
* Harris - Toups* Associates 00/01/31 27pp 


0 1 03230660 Discusses OL hearing scheduling process BER technical Input 
schedule for CYQt b CY02 enc 1 

DENTON. n R Office of Nuclear Reactor Regulation. Director 
01/03/13 5p p 07977 099 


0103100502 Forwards info for SEW review Info will be incorporated Into 
F8AR 

NQVARRO. J P Long Island Lighting Co 01/03/16 12pp 07933 299 


0103200642 Forwards |nfo for SER review re engineered safety features, 
reactor cor® isolation cooling setpo int. hum! d l ty control, 
diesel generator reliability 6 purge tyt duct Info will be 
formally incorporated Into F8AR 

NQVARRO' U P Long Island Lighting Co 01/03/ IB 93pp 


F Security, medical, emergency 4. fire protection plans 


6103310330 Ltr to all licensees of operating plants & holders of CPs 
forwarding NURE0-0696* "Functional Criteria for Emergency 
Rasponse Facilities ' Criteria describe acceptable method 
for meeting NRC requirements U/o enel 

ElBENHl/I.D 0 Division of Licensing BI/03/03 6pp 


0IO316O3B3 Forwards 010311 amendod physical security p 1 an. flevi s l on 3 
Plan withhold tref I0CFR2 7901. 

NQVARRQ.J P Long Island Lighting Co 01/03/12 3pp 07917 342 


0 Adjudicatory correspondence 


0103030870 Forwards permittee opposition to Shorehan Opponents 
Coalition 8)0123 request for facility CP suspension, 
revocation or mod Certificate of Svc encl. 

EARLEV.A F Hunton V Ull 1 ian*. Ot/02/27. 2pp 07773:160 


0103030076 Permittee opposition to Shoreham Opponents Coalition 010123 
request for facility CP tuspens I on. revocatl on or mod 
EARLEY. A. F Long Island Lighting Co EARLEY. A. F Hunton t, 

Williams 81/02/27. 8pp 07793:162 


6103090706 Opposition to Bhoreham Opponents Coalition 010123 request 
that CP be suspended. revoked or modified No basis for 
requested action No substantial health or safety issues 
raised to sustain show cause order 

EARLEY. A F Long Island Lighting Co EARLEY. A F. Hunton 
Williams. 81/02/27. 8pp. 07821:328 


Q. Inspection roports* 1C Bulletins t correspondence 


0103060304 Forwards It tnsp Kept 30-322/00-19 on 001213-10 No 
noncomp 1 lance noted 

CARL BON i R T. Region 1. Philadelphia. Reactor Construction & 
Engineering Support Branch. Gl/01/09. 2pp 07037:094 


--010306031 1 IE lnsp Rept 90-322/80-19 on 001213-19 No noncompliance 
noted Major areas inspected status of outstanding Items, work 
in progress L statu* Of const. 

NARROW. L. Region I. Philadelphia* Office of the Director. 
M4TTIA. J. Region 1. Philadelphia* Reactor Construction %t 
Engineering Support Branch. 01/01/08 6pp 07037:056 


0103100173 Forwards l£ lnsp Rept 30-322/00-18 on 801023-1231 . No 
noncomp) lance noted 

BRUNNER. E. J. Region 1* Philadelphia. Reactor Operations Nuclear 
Support Branch. 01/01/2 1. 2pp. 07943 303 


—8103100190 IE lnsp Rept 90-322/80-10 on 001023-1231 No noncomp 1 lane® 
noted. Major areas 1 ns p e c ted : wor k ac 1 1 v 1 1 1 e s. preop erat i one 1 
testing & plant staff activities 

HIOOINB. J. C. Region 1. Philadelphia. Office of the Director. 
KIBTER.H, B. Region I. Ph i 1 ad e 1 ph 1 a, Reactor Operations Nuclear 
Support Branch. 81/01/20 4pp 07943. 305. 


8103030256 Forwards 5upp) 9 to IE Bulletin 60-17, "Failure of Contr 
Pods to Insert During Scran* at DWfl - No written response 
required 

CRIER.O H Region 1* Philadelphia. Office of the Director. 
01/02/13 Ip 07790 302 


0103200143 Forwards IE Circular 01-03. "Inoperable Seismic Monitor! 
Ins t rument a 1 1 on “ No written response required 
CRIER. B H Region t« Philadelphia. Office of the Director. 
81/03/02 )p 07971 349 


8103230196 Forwards revised IE Bulletin 01-01. 'Surveillance of 
Mechanical Snubbers-" u/corrected Paget 9 & 6. Change in 
Identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements. 

CRIER.O H Region I* Philadelphia. Office of the Director. 
Bl/03/04 Ip 07977*244 


Q1032QQ134 Foruards !C Info Notice 81-06. "Failure of ITE Hods! K-fc 
Circuit Breaker No response required 

CRIER. B H Region i. Philadelphia, Office of the Director. 
01/03/1 I Ip 07960 271 


0103180526 Responds to NRC Info Request 121 27 re preservice lnsp 
program plan Discusses program status re piping 6 vessel 
u« Ids. components & supports on reactor coolant pressure 
boundary 

NOVARRO, J P Long Island Lighting Co 81/03/16 2pp 07934; 00 


U Congress! on* 1 /E j ecu 1 1 vo Correspondence 


0103240972 Responds to 010119 Itr expressing concern re slippage of 
issuance date for facility EER Commission wilt meet u/staff 
to discuss hearing process on B10223 & licensing schedules 
on B 10226 

AHEARNE. J F Commissioners 01/02/23 2pp 07909 176 


Bl 03240091 Forwards fourth monthly status rept to Congress for 
B101 13-021 5 Rsp t discusses actions taken on licensing 
reviews of new facilities R»pt »1 1 k be amendot 1 to Include 
a d d 1 Info requested o«i 01021? 

HAMMERER . C Office of Congressional Affairs fll/02/27 3pp 


01 03240124 Responds to 010129 Itr expressing concern re slippage of 
Issuance data for facility BER Commission will meet w/ 
staff to discuss hearing process on 010225 6 licensing 
schedules on 010226 

AHEARNE. J F Comr. 1 ss 1 oner* ai/03/03. 2pp. 63130:218 


0103270110 Responds to request for rept on possible addl improvemeni 
to NRC licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay Its licensing process 

HENORIE. J M Commissioners 01/03/12. 9pp 


— B103270931 Submits recommendations to expedite Impacted OL hearing 
Code should include set of TMl-reloted OL requirements AQLAO 
decisions on fuel loading & low power testing should be 
lirmed lately effective 

OICKWIT.L Office of the General Counsel. 01/02/23- 10pp. 

00043. 344 


DOCKET 50-323 DIABLO CANYON NUCLEAR POWER PLANT. UNIT 2 


A App 1 lea 1 1 on/c ons true t Ion stage documents U correspondence 


8103190732 Ltrs to all licensees of operating p lent % , app 1 i can t a for 
OLi Si holders of CPs re control of heavy loads. Request* 
review per guidelines in NURE0-06! 2. Forward s NRC position re 
Interim actions 4. request for eddl info 
EtBENHUT.O 0 Division of Licensing. 00/12/22. 30pp. 


0103190307 Ltr to all licensees of operating plants & applicants foi 
OLt I* holder* of CP* rs program for environ qualification 
of saf ety-relatsd electrical equipment. Items addressed 
Involve cold shu tdoun . r ep lac ement parts & KURE0-O737. 

EI6ENHVT, D. 0 Division of Licensing. 81/01/19. 6pp. 


0103120014 Ltr to ell licensees of operating plants. CP holder* t> OL 
appl icants. except Indian Point 2 & 3. Zion U S k TMI-I. 
forwarding Inadvertently omitted pages from NRC 801222 
request for addl Info re control of heavy loads. 

EI8ENHUT»0 0. Division of Licensing Bl/02/03 6pp. 


0103050818 Responds to NRC 791003 request for eddl Info re potentle 
errors In steam generator water level measurements due to 
environ temp effects on level ref logs. Cal culatlons showing 
required error setpoint for low-low trip function encl. 

CRANE, P A. Pacific Oae t Electric Co 0t/O2/!9 3pp. 07028. 15 


Q103250024 Ltr to o L I pojer T6a:tor licensee® It lit em? Applicants r» 
NOREC-0619 criteria Footnote 3 in Table 2 contains error due 
to leakage testing delations Licensee mag submit analysis to 
justify use of existing low flow controller. 

C 1 8£f*N'JT . D 0 Division of Licensing. 91/02/20 6pp 


0103230030 Ltr to all licensees of operating nuclear power plants L 
applicants for CL* <<?»cept 9t Lucie, Units l L 2). Requests 
util review to determine capabllitg to mitigate station 
blackout event *» promptly implement emergency procedure*. 
EtSENHifT.O to Division of Licensing. 91/02/25 3pp 


6103060379 Butirlt* supplemental responses to specific action plan 
requirement* Includes info re RC8 vents* pos t -acc i dent 
tamp ling c ap ab 1 1 l tg , t r a ( n t n g for mitigating core damage . NR6S 
vendor revleu of test procedures U shift technical advisor 
CRANE. P A Pacific Oas \ Electric Co 01/02/26 32pp 07839323 


0103230913 Osnerlc Ltr 91-06 to all CP holders t* GL applicant* re 
JQCFH50 71(a). "Parlof ic Updating of FBAH*. ■■ effective 
000722 Info re FSAR legal * batus . f or~a t 4. content end. 
EI8ENHUT.D 0 Division of Licensing. 81/02/26 SOpp. 


0103090273 Forward* info re potential net positive suction head 
problem* w/RHR pump when taking suction on c onto l n-ent sump 
CRANE. P A Pacific Gas 1 Electric Co 01/03/02. 3pp. 07B31 309 


B 1 03260062 Forwards H7 mailgrams t, Itrs addressed to setretarj, 
Eduards U/ o Itrs Authors h addresses listed 

BETANCOURT. B Energy. Dept of. 01/03/03. 6pp. 00036 205 


0103120017 Forwards request for addl »nfo re Items 260 11 through 
260 16 delineated |n 910122 QA program Review of Table 
3. 2-4. “Classification of Btruc tur e. By s & Components 
for Diablo Canyon.” identified deficiencies in Item 260 17. 
TEOESCQ. R L Assistant Director for Licensing 01/03/06 3pp 
0790 9. 021 


0103260923 Forwards request for add! info re Jan 1961 wave damage to 
breakwaters protecting plant intake structure Response 
needed for completion of review 

TECE6CQ.R L- Assistant Director for Licensing 01/03/09 8pp 
0Q036 310- 


0103120696 Forwards Ue t t 1 ngh o use burst t blockage calculations in 
response to NRC 79110? ltr re fuel rod models used In LGCA 
ECC0 evaluation models Current Westing house models are 
conservetlve S. comply w/lOCFRSO. App K 

CRANE. P. A Pec i Pic Oa* 6 Electric Co. 01/03/10. Opp. 07906 270 


8103170942 Notifies of rapt to be prepared by 010719 re adequacy of 
safety-related masonry walls Rspt will address 
1 dent 1 flea t i on. des 1 gn rev 1 ew< Btruc tura I Engineering Branch 
design cr i ts r la. def ic l enc i e t l i mp 1 enentat i on schedule. 

CRANE. P. A Pacific Gas 8, Electric Co 91/03/12. 2pp. 07930 129. 


0103170143 Notification of 810316 meeting w/near-term DL applicants in 
Bethelda.NO ro Info required to be submitted on environ 
quel 1 f Icat ion of electrical equipment prior to site visit It 
NRC Tsvtew 

D UR WELL. 0 Licensing Drench 2. 81/03/12 15pp. 07963 004 


8103300007 Forwards addl info requested by NRC G00827 ltr ro 
application for DL. Bubmlttal addresses main feedwater & 
ttoam piping feedwater isolation valves FCV- 44 1 . FCV-44, 
penetration sleeves 4« flwed head t* equipment hatch. 

CRANE- P- A Pacific Get i, Electric Co 81/03/12. 33pp. 


0103170403 Submits responses to Questions 3 i 4 in NRC B00927 ltr re 
stress corrosion cracking It turbine missiles 

CRANE, p. A Pacific Oos & Electric Co. 01/03/13. 3pp. 07934: 334 


6103170615 Requests acknowledgment Of receipt of Uestinghous# comments 
re emergency procedures which were discussed at 010311 
meeting w/NRC Procedures wilt be consistent u/Wes tinghbusa 
ref emergency operating instructions. 

CRANE, P. A. Pacific Oa* * Electric Co. 81/03/13. 2pp. 07929:170 


0103170665 Provides requested info re NUREO-0737 Items II B3. post- 
accident sampling capab 1 1 1 ty . 1 1. 0 I, testing of reactor 
relief L safety valves. II. K. 2. order* on 0944 plants, II. K 3, 
final BfcO task force suggestions & 1 1 1. D. I. 1 , sys integrity 
CRANE, PA Pacific Gas L Electric Co. 01/03/13. 17pp. 07929 121. 

0103300929 Responds to B10306 request for addl info ra 04/QC program 
requirements. 

CRANE, P. A Pacific Gas L Electric Co. BS/03/10. 3pp. 07972:160 


0103240396 Forwards response to f'RC request for addl clariflcetl, 
util 810206 submittal rs Item 11. F 2 of MvREQ-0737 
concerning inadequate core cooling 

CRANE. P A Pacific Gas i Electric Co 01/03/19 Dpp 07907 


0 1 0330031 1 Forwards status of Nestinghouse review of util low poi 
test progran. power ascension procedures t e-norgency 
procedures re Task Action Plan Iter I C 7 Reviews will be 
completed prior to operation above 3'/. full power 
CRAKE. P a Pacific Go s l Electric Co 01/03/26 2pp 00033 


E NRC Safety Evaluation Report (S£R). suppls i, correspondence 


9103200008 Forwards Supp l 12 to 8 Eft NuftEC-0679. "SER fle Operatloi 
Diablo Canyon Nuclear Power Plant. Units 1 2 ° Supp l 

delineates evaluation of all TKl-2 ratters for operation at 
power levels not to exceed 9/. of rated full power 
MIRAOLIA.F J. Licensing Branch 3 61/03/04 6pp. 07971 020 


8103230112 Foruards list of open issues for which util submitted 
but no SER Input has been rec e i ved. Enc 1 3 Identifies issues 
for which util must provide info S. expected submittal dates 
Bl'CKLEY.R Licensing Branch 3. 81/03/16 5pp 073B5. 001 


9103180664 SAFETY EVALUATION REPORT RELATED TO THE OPERATION OF I 
CANYON NUCLEAR POWER PLANT. UNI T9 I 6 2 Docket Nos 50-275 
and 50-323 (Pacific Ga s and Electric Company! 

• Office of Nuclear Reactor Regulation. Director NUREO-0673 
01/03/31 54 PP Available at NT16 *3 75 00024 291 


F Security, medical, erergency 6 fire protection plans 


810331 0338 Ltr to all licensees of operating plants 6 hoUors of 
forwarding KUREG-0fe96. 'Functional Criteria for Emergency 
Response Facilities ° Criteria describe acceptable method 
for meeting NRC requirements U/o enc 1 

EISENHUT, o G. Division of Licensing 01/03/03 6pp 


8103160130 Forwards responses to NRC BlOIOl comments on Revision 
security plan Responses withheld (ref J0CFR2 790) Written 
response required 

CRANE. P A Pacific Gas L Electric Co 81/03/12 Ip 07921 I 


8103170463 Advises that previously submitted state radiological i 
do not meet regulotory requirements, per NURE0-0737 Plans aro 
still in full force t effect Revision 2 of emergency plan 
has been submitted L it supplemented by GlOllG ltr 
CRANE. P A Pacific Oa s * Electric Co 81/03/12 Ip 07925.: 


0103170533 Responds to NRC B01216 request re evaluation of potent 
earthquake effects In emergency response p l an s . Eva 1 ua 1 1 on 
results will be Incorporated in emergency plan prior to 
operation above 37. power 

CRANE. P A Pacific Gas *■ Electric Co. 01/03/13 Ip. 07930 1 


0 t 03240426 Forwards info re fire protection program at facility. [ 
Sections III 6. Ill J & III 0 of App R to 10CFR30.<Jtil will 
Increase capacity of reactor coolant pump oil collection sys 
l perform seismic evaluation. 

CRANE, P A Pacific Gas t Electric Co 01/03/20 3pp. 07907. 


8103310645 Forwards discussion of site specific meteorological f i 
submitted in response to NRC request for info re upgraded 
me t ero 1 og i ea 1 program for emergency preparedness per 
crlterial in NUHEG-0654. App 2 Acknowledgement requested 
CRANE. P A Pacific Gas t Electric Co 01/03/27 6pp 08079 


0 Adjudicatory correspondence 


9103110674 Order granting extension until 810213 for Commission 1 
decide whether to review AS LAB 001230 order 

CHILK, 6 J. Office of the Secretory of the Comntselpn 01/02/C 
ip. 07BB7 093. 


0103110371 Order granting extension until 810220 for Commission I 
decide whether to review AS LAB 001230 order. 

CHILK, 6 J Office of the Secretary of the Commission. 81/02/1 
Ip 07EB6 129 


8103120633 Order affirming AS LAB 801230 decision chastising Govei 
Drown counsel. HH Brown t LC Lenpher, for conduct in 
proceeding Conduct was ill-considered & constituted 
extremely poor judgmen t. 0anl tl i ed order enci. 

CHILK. 8. J. Office of the Secretary of the Commission. 81/02/c 

3pp 


pld.n released violated No sanctions Imposed 

BI6HDP. C J Office of the Secretary of the Cormission 00/15/31 
26pp 


0 1 03030554 Joint Interveners* interrogatories directed to util 
requesting Info re Contentions 4.5,11,13 \ 24 Certificate 
of Svc enc 1 Related correspondence 

REYNOLDS. J R 9an Lui* Obispo Mothers for Peace REYNOLDS. J fl 

Center for Lay in the Public Interest 81/02/53 I5pp 07S29 036 


B10305056-; Joint Interveners* interrogatories directed to NRC 
requesting info re Contentions 4.3.11,13 K 54 Certificate 
of Svc enc t Related correspondence 

REYN0LD3. J R San Luis Oblspn Mothers for Peace. REYNOLDS. J R 

Center for l.au In the Public Interest. 01/02/23 15pp. 07029 050 


8103050674 Submits list of cases going to hearing during ]901 In 
which emergency preparedness contentions have been raised by 
one or more parties 

CHRISTENBURY, E Hearings Division 01/03/04 2p p 


81030508*15 Objections to AGL 0 810213 prehearing conference order 
admitting Joint l n t er ver.or s ' Contentions 4,9.11.13 b 24. Mere 
rant Ion in NUftEG-0737 Insufficient to moke issue ACL B used 
Lrong std for reopening records U/C e r- 1 1 f i c a t e of Svc 
CRANE, P A Pacific Oas 6 Electric Co OEHR.A C SneU 6 W1 lmer 
NORTON. B Bruce Norton 01/02/23 7pp 07020.161 


0103020400 Responds to Commission 010220 order crlticltlng CA Oovornor 
Drown counsel Order Ml mis leading, gross Ly general lied 6 
conveys false Impressions about counsel conduct Transcripts 
should be publicly available S, Itr should be sent u/order 
DROWN. H H , LAN°HER- L C California. State of 01/02/56 3pp 
07702 170 


0103130404 Responds to OB Flelschaker 010219 Itr re util refusal to 
permit S Silver to tour facllity.As party to proceeding, 

Silver rights to tour facility are governed by NRC 
discovery regulation* Related correspondence 

CRANE. P. A Pacific Gas * Electric Co 01/02/26 Ip 07913 080 


Q103030397 Response supporting NRC 010553 request for dirocted 
certification to clarify CLI-80-42 OriePs should be filed 
51 days after certification & reply briefs 10 day* later. 

Certificate of Svc end. 

REYNOLDS. J R Center for Law in the Public Interest FUE ISCHAKER. D 

FlelscbaVer. D S 01/02/27 ?pp 07793:210. 


8103030003 Forwards objections to ASLB 810213 order. NUREO-0737 does not 
apply to licenses to load fuel & conduct low power tests 
Requests relief from Items III A 1 1 t III A 2 requiring 
compliance u/App E tt> 10CFR30 prior to fuel load 

FURBUSH, M. H PacifU Oas 8. Electric Co 81/02/2? 2pp 07796 219. 


0103030008 Objects to AGL B 010213 order admitting Joint Intervenors' 
Contentions 4,9.11,13 6 54 Good cause was not demonstra t ed 
Record should only be reoponed for significant new evidence 
that affects dec 1 1 1 on 

CRANE. P A Pacific Gas Electric Co OEHR.A. C Snell & UlJmer. 
NORTON, 0 flruce Norton 81/02/23 5pp 07796 221 


8103030994 Forwards FEMA/Nnc interim agreement on criteria for low 
power testing at new commercial nuclear f oc 1 1 1 1 1 a * Pub 1 1 c 
health & safety Is adequately protected if facility Is 
located In state receiving previous concurrence. 

GRIMES. 8 K. Emergency Preparedness Tost Force RYAN.R Federal 
Emergency Management Agency 01/02/27 2pp 07796.226- 


8103130496 First set of Interrogatories %* requests for production of 
documents directed to Governor Brown requesting info re 
Contentions 4,9, 11. 13 24 L witnesses to be called 

Certificate of Bvc end Related correspondence. 

OEHR.A C. Pacific Oa* 4 Electric Co OEHR.A C 8neU L WUmer. 
81/02/27. I6pp 07913 056. 


8103130500 First set of Interrogatories 6 requests for production of 
documents directed to Joint Intervenors requesting info ra 
Contention* 4.5.11.13 6 24 6 witnesses to be called. 

Certificate of Svc end Related correspondence. 

GEHR .AC. Pacific Gas 6 Electric Co CEHR. A C 9nell & Ullmer 
01/02/27. 18pp. 07913 038 


8103120960 Response opposing util 010226 request for directed 
cert If teat Ion. review of ASLB 810213 order 5* review of entire 
OL proceed Ing. Request overt road . 1 1 1 -d e f 1 ned 6 w/o legal 
basis. Cert if Icete of 8vc end. 

REYNOLDS. J. R. San Luis Obispo Mothers for Peace REYNOLDS* J ft. 
Scenic Shoreline Preservation Conference. Inc. REYNOLDS. J R Center 
for Law in the Public Interest. 01/03/09. 1 1 p p 07904:533 


admitted contention to be dec Ided in proceeding 

REYNOLOC.J R Center for Law in the Public Interest 81/03/09. 
9pp 07904 244 


0103130959 Opposes util 010227 request for relief from certain 
emergency responso planning requirements contained in NUREO- 
0737. "Clarification of TMI Action Plan Requirement " 

Enerqenc-j planning is sub j of admitted contention 

REYNOLDS. J. R Cantor for Law In the Public Interest 81/03/09 

Spp 07900.292 


B 1 03 1 00546 Response on behalf of Governor Drown supporting MRC 01022! 
request For directed certification of certain 1 s sue a. Op p o» e s 
util 810226 similar request Issue re need for EIA should be 
directly certified tJ/C«r 1 1 f l c a t e of 8vc 

GEORG I Oil. 3. 8 , LANPHER, L C California, State of LANPHEfi , L. C. 
jit I I, Christopher i Phillips 81/03/09 13pp 07933:038 


9103120353 Forwards responses to State of CA Governor Brown 810220 
interrogatories l document production requests directed to 

rjRc 

JGNES.B W Hearing Branch 2 81/03/10. Ip 07901 190. 


--01O3I2O373 ftesponso to CA Governor Brown 010220 interrogatories L 
request to produce re emergency p 1 ann 1 ng Ob jtc t s to 
Document Request 2 as being overly broad If document request 
is more specific. NRC will comply Certificate of Svc encl 
JONES. B W Hearing Branch 2 TAM, P 6 Emergency Preparedness 
Licensing Dr. (after 001119 see ILE> 01/03/10 Qpp 07901 191 


0103130406 Order directing NRC to provide status rept on Issuance dat 
of Buppl 12 to BER 

BOUERB.E 8 Atomic Safely and Licensing Board Panel 0J/G3/1O 1 

0791 1: 202 


0103200678 Answers to CA Governor Drown 010220 interrogatories 6 
document production requests re util, state & local emergency 
response plans Objects to document production request 
Certificate of 8vc encl Related correspondence 
NORTON. B , OEHR.A. C . FUR0U0H. M H Pacific Gas h Electric Co 
01/O3/1J 7pp 07969 260 


Qi 03 1 B084Q Response to AQl.O 010310 request for status rept on tsiuanc 
of GER.Suppl IS Document issued on 610304 6uppt 13 or 14 to 
be issued by 020331 On© suppl to deal w/non-TMI issues t 
other will deal u/TMi issues Certificate of Svc encl. 

JONES. 0 W Hearing Branch 2 01/03/16 3pp 07903.214. 


8103190637 Notice of A&LG r ec ons t i tut ton. JF Wolf chairman. CO Bright fc 
JTT Kline, nemb er $ 

COTTER. B P Atomic Safety and Licensing Board Panel. 01/03/16. 

2pp 07964 001 


0103530715 Answers to Joint Intervenors' 810223 Interrogatories re 
Contention 4.F0AR.SER. emergency planning regulation* b 
public evacuations Certificate of Svc encl Related 
c orr espond enc e 

NORTON. 8. , CEHR. A c. , FUR&U5H. M. H. Pacific Gas & Electric Co 
81/03/16. 103pp. 07973.224. 


8103560626 Clarifies util position as represented in Joint lntarvenor 
response to util request for directed certification No 
further hearing necessary re util motion to load fuel & 
conduct low power tests 

CRANE. P A Pacific Gas l Electric Co. 81/03/16. Ip. 06041:108 


0103260720 Responds to NRC 810224 request for adnlsilont by joint 
Intervenors re facility low power test proceeding. 

Certificate of Svc encl Related correspondence. 

RE YN0LDS, J. R. Ban Luis Obispo Mothers for Peace. REYNOLDS J. ft. 
Center for Lew in tha Public Interest 81/03/16. 6pp 00041:073 


8103560790 Joint Intervenors response to NRC 810224 i nterroga to r i as t 
core exit thermocouples 6 saturation met ers , reac tor vessel 
water lev® It. inadequa t e core cooling & emergency planning 
Issues. Certificate of 3vc encl Related correspondence. 

REYNOLDS. J. R . FLE J 8CHAAER . D. Affiliation Unknown. REYNOLDS, J R. 
Center for Law In the Public Interest. 01/03/16. 2 2pp. 08036:02^ 


8103260780 Response to NRC requests for admissions & interrogatories 
reactor pressure vessel water level, core exit thermocouples 
& emergency procedures for inadequate core cooling. 

H/aP f 1 dav Its 6 Certificate of Bvc Related correspondence. 

BROWN. H.H. . GEQRG10U.B.8 California, State of- BROWN. H. H. 

HI 1 1 , Chr i « topher t> Phillips. 01/03/16. 56pp. 00036:099. 


8103190616 Request for correction* of misinterpretation of revised 
ltd at ts. vj accepting certification or clarifying 
statement ASLB illegally con*trlcted Intervenon ' right* to 
challenge sufficiency of THl-releted safety f e qui rer-en t * 

UEIS 8 . E R Union of Concerned Scientist* UE1SS.E R. Harmon 6 
Ueisf Bl/03/17 9? P 07963 276 


^-0103 1 90622 Request to address Comlsiton as amicus curiae In support of 
requests for certification filed by Joint Interveners & CA 
Governor Grown to urge Coir* 1 *t I on to correct ASLQ error 
Certificate of 3vc enc i 

WEISS. E R Union of Concerned Scientists HE16S. E R Harron L 
Weiss. 01/03/17 3PP 07963 283 


8100260949 Request to compel util to answer Interrogatories under oath 
NRC regulations require such ac t ton. fai lure to comply 
creates probiers w/4Hiu«r» at trial. tJ/prof qualification* &. 
Certificate of five Related corr eeponrfence. 

OECROIOU. B. 8 . LANPHER.L C California. State of LANPHER. L C 

HI II. Chris topher & PM 11 lp« 61/03/17 17pp 08036; 239 


0103190032 Correction to 010316 rept in response to ASuB 810310 order 
re issuance of Guppls 13 6 14. Issuance date should be 
010331. not 020331. cart I f Icate of Gv< end 

JO WE 8 , B W Hearing Branch 2 01/03/18 3pp 07964 117 


0103200030 Response to util 810226 motion for directed certification of 
ASLB 010213 ruling re litigation of Joint Intervenore* 
contention *. Commits Ion should direct certification fc reverie 
ASLB ruling* admitting contentions W/C e r t ( t I c a te of Bv< 

0LM9TEAD. W. J. Hearing Branch 4. JONES. 0 W. Hearing Oranch 2 
01/03/10 30 pp 07970023 


6103260966 Inforir* of Joint Intervener deiire 6 Intention to be heard 
on merits of issues raised by KRC t* POtE 910223 h 26 
request* for directed certification Review of 810401 
substantive regponie expected prior to decision 

FLEI 6 CHAKER, o. , REYNOLDS. J R Cantor for Lao in the Public Interest 
01/03/20 2pp 00041 096 


8103260807 Notification that Governor Brown will subftlt brief 
discussing merits of util S < M)C 010226 l 0310 submittal*, 
retp ec 1 1 ve 1 9 . Br 1 o f will be filed to assure opportunity to be 
heard on safety-related isiues W/C e r 1 1 f 1 c ate of Svc 
BROwN.H-H. California, State of. BROWN, H H. Hi 1 1 . Ch r I s toph er & 

Phillips B 1/03/23. 9p p 08036 202 


01032 70101 Buppl to N’RC 810316 response to Joint Intervenore 
interrogator ies. BNWL ongoing research may beer on listed 
Interrogatories Certificate of Gvc end. 

JONEB.G W. Hearing Branch 2 91/03/29. 3pp. 08049 318. 


8103270460 Errata to NHC response to Joint tntervenors ' 
interrogator te*. Certificate of Bvc enci. 

J0N€S-B W Hearing Branch 2 01/03/23- 4pp. 00034 140. 


H General correspondence 


8103200983 Urges startup of facllltlss. 

HI001N8.C Affiliation Unknown BI/03/10. Ip 07983:001. 


fl 1 03200989 Urges startup of facilities 

PRINCE C Affl lletlon Unknown 01/02/12. Ip. 07309:001. 


6103200699 Urges administration to adopt policy to sxpedlte licensing 
of nuclear power plants & to appoint strong chairman to 
enforce policy 

ALOUIBT.A.E, AYALA, R 8 . BOATWF I OHT, D E. California, State of. 
01/02/12 3pp 07970:001. 


6103270463 Supports facility OL application. 

ALDRICH. R. L. Affiliation Unknown. 81/02/12 ip 06043.090 


8103160295 Urges startup of facilities. 

flOMEROrL V. Affiliation Unknown. Bl/02/13. ip. 07016:362. 


8103300321 Tan Itrs urging startup of facilities. 
NEL80N, B. 0. Affiliation Unknown. 01/02/13. ■ 1pp. 


8I032608M Comments on NRC performance r« French nuclear industry plan. 
WALKER. 0. J Affiliation Unknown. 01/02/18. Ip. 00041:072. 


8103270444 Package of 121 mailgrame from c 1 1 1 tins supporting facility 
star tup. 

ftTRPHY.N. Affiliation Unknown 61/02/18. ISIpp 


8103200406 Urges that NRC grant CLs w/o delay Applicant has met all 
safety-related 6 seismic requirements Plante are needed for 
electrical power generation 

STEFAUETT l . H J Affiliation Unknown 01/02/19 Ip 07309 001 


0103200600 Supports licensing of plants 

D9AD9HAW. J. Affiliation Unknown 01/02/19 Ip 07971 260 


6103170492 Urges startup of facilities 

REHQ 0 CW. C R Affiliation UiUnouR 01/02/20. Ip. 07989.001 


8103200463 Supports plant operation. 

BRACHETTA.L H Affiliation Un k noun 81/02/20 Ip 07907 OOl 


6103200902 Urges that NRC grant OLs w/o delay Applicant ha* met 
safety-related 6 eeismic requirements Plants are needed for 
electrical power generation 

VOLLE.H Affiliation Unknown 01/02/20 Ip 075B9 OOl 


0103170617 Supports license Issuance 

LEL’ON, R Affiliation unknown 81/02/23 Ip 


6103200424 Urges NRC to grant license for facilities 

TORRICE, R A . TORR ICE. E Affiliation Unknown 01/02/23 Ip 
07595 .001 


8103200544 Urges startup of facilities 

* Affiliation Unknown GI/02/23 Ip 07903 OOl 


0103040230 Responds to FOIA request for H Denton 771010 memo V 
supporting documents Forwards documents listed In App A Rept 
entitled "Humboldt Day Power Plant Site Otology 
Investigation" i« available In PDR 

FELTCN.J M Division of Rules and Records. 01/02/24 2pp 


0103170304 Urges startup of facilities 

WHEATLEY, A 0 Affiliation Unknown 01/02/24 Ip 07303 001. 

0103170300 Co*!rents that facility should be started up Safety l seism! 
rsquiTfmfrnts hav® been rf*et 

SCHROHOER.K E. Affiliation Unknown 01/02/24 Ip 


6103200467 Supports plant operation 

BflllH.B Affiliation Unknown 01/02/24 |p 07307.001- 


8103200471 Supports facility operation 

FINER. L. Affiliation Unknown 01/02/24 ip. 07971 263 


3103230711 Opposes granting of OL Planned site within 25 miles of 
HOsgri fault. 

BARCLAY, H Affiliation Unknown 81/02/24. Ip. 07977:343 


6103200474 8 upj>ort* plant operation 

ROGERS. D. H Affiliation Unknown. 01/02/26 Ip. 07971:262. 


9103200539 Urges startup of facilities 

HILLARD. C L Affiliation Unknown 01/02/26. Ip. 07909 001. 


8103110470 Forwards Orange County Chamber of Commerce 010227 retolutla 
favoring lr-etf I ate licensing of facilities 

TRUHILL. L D. Orange County. CA. 01/02/27. 2pp 07802:199 


BI03I2QB95 Forwards FQlA request for documents rc Abalone Alliance, 
770806 demonstration at Sen Qnofre nuclear plant & 700006 
demonstration at Diablo Canyon nuclear plant. 

KOEHLER, W R Ju S 1 1 c e, De P t. of . 81/02/27. 2pp 


6103200493 Urges that NRC grant OLs w/o da lay. Licensee has met 
safety -related & seismic requirements. Plants are needed for 
electrical power generation. 

CUHMIN08* F.E . CLAUGH, R. H . PHILLJP0, T. J. Affiliation Unknown 
81/02/27 Ip. 07583.001. 


9 103200498 Urges that NRC grant QLs w/o delay . App 1 1 cant has met 
saf ety-r al ated & seismic requirements. Plants are needed for 
electrical power ganeratlon. 

QUILICI.V . COOLEY, F. M , MARTIN. F. J. Af fl 1 iatlon Unknown 01/02/27 
Ip. 07905 001. 


0100200348 Urges startup of facilities 

MURRAY. H. . MORSE, A. E. Af f II la 1 1 on Un known. 81/02/27. ip- 
07985: 001. 


8103200992 Urges startup of facilities. 

ueee-A J Affiliation Unknown 61/02/27. Ip. 07989:001. 



0103200533 Urge* that NRC qrjnt Ol.s for ParUlties w/o delaV- tfuf to 
need for electrical energy 

0LQ,;ERS. L Affiliation Unknown 01/02/20 Ip 07903 001 

9)031 70569 Oppose* delayed restart of facility 
BRGWU.f Affiliation Unknown 01/03/02 Ip 


B103170456 Urges that NRC grant facility Ql. Facility has met all 
safety «. seismic requirements & is needed to provide 
electrical energy in critical yrs ahead 
BE JAR AllO. y R Affiliation Unknown Q1/O3/03 lp 


0103170490 Urges startup cf facilities 

TtfLER.W J . PHILL1P9-R C Affiliation Unknown 81/03/03 Ip 
07503 001 


8103170301 Espressos admiration for Ahearne Requests autograph 
CZlKOU'SKYrL Affiliation Unknown. 01/03/03 Ip 07583 001 


9103170929 Espressos concern re delay in licensing facility High energy 
prices & undemocratic licensing delay are due to antinuclear 
activists 

LAM3.P R Affiliation Unknown 81/03/03 ip 


8103200514 Urges that NRC grant OLt u/o d e 1 ay App I i can t Isas met 
«a Pety-rel ated L seismic requirements Plants are needed for 
electrical power generation 

CORORAV.O A Affiliation Unknown. 81/03/03 Ip 07303 001 


0103200506 Urges startup of facilities 

PDA. L A Affiliation Unknown 01/03/03 ip O7S03OO1. 


9103110340 Supports |MI - | restart l licensing of other facilities 
8KERUQQD.Q.L Affiliation Unknown QI/Q3/Q4 lp 07033 203 


0103180319 Espressos shock re delays in licensing new nuc loar plants 
Commissioner* responsible for delays. 

ALLEN. C R. Affiliation Unknown, 01/03/09 Ip 0?94<V 261 


8103120852 Respond* to FQIA request for document* re Abaione Alliance. 
770006 demonstration at San Onofre nuclear plant 8< 780B06 
demonstration at Uiabln Canyon nuclear plant Forwards EG 
Case 770203 1 tr to Southern CA Edison Co 

FELTON, J ri Oivlsion of Rules and Records 01/03/10 lp 


0103260529 Urges etpeditJous licensing of util to load fuel & assume 
full power operation Util has accomplished all retrofitting 
measures. State of CA needs 20X power increase that 
facilities could supply 

CURB. II California- State of 01/03/11 Ip 08037 362 


8103200532 Urges granting of OL to facility 

ALBRECHT, R 0.. ALLEG'D C APPll lotion Unknown 81/03/16 lp 

0IO326OOOB Urges restart of facilities Environ, political, ec oS»omical L 
sociological damage caused by needless shutdowns are 
im-n* aiursb l e 

OUUHAH, R. 0. Affiliation Unknown 01/03/19 lp 


0103260019 Urges NRC to enpedite full power licensing of facilities 6 
restert of TMI-I Concern for safety i> careful review of 
licensing process ha* gone beyond reasonable caution 
TAU4A01. J Vi Aff n lot Ion Unknown. 01/03/21 lp. 


P Operating license stage document* &. correspondence 


0103310004 Llr to all licensees of operating plants. applicants for OLs 
* holders of CPs forwarding BECV-81-U9 re info necessary to 
establish environ qua 1 1 f J c a t i on of sa f e ty -re 1 a ted electrical 
equipment 

EI8ENHUT.D 9 Division of Licensing. 01/03/10 6pp. 


Q Inspection reports, IE Bulletins t correspondence 


8103030483 F’oruards l£ Insp Rept* 90-275/00-23 & 50-323/80-12 on 
001201-31 No none omp 1 1 anc e noted 

CRCWB, J. L Region 9- San Francisco, Reactor Operations Nuclear 
9up port Branch 91/01/13 2pp 

— 01 0303049B IE Insp Kepts 50-275/00-23 *. 50-323/00-12 on 001201-31 
No noncorcp 1 1 «nc « noted Major area* j ns p e c ted ■ pr eop era t 1 one 1 
test ing. p lent tour. operat lng staff tra i n 1 ng . Pue 1 storage 6 
operator training 

YOUNO, T. - BAOAOLIO.M Region 5. Gan Francisco, Office of the 
Oirector STERNBERG- D K Region 5, San Francisco, Reactor 
Operations Nuclear Support Branch 01/01/00 4pp. 


0103180519 Forjarc* IE ln*p fiepts 50-275/01-01 8, 50-323/81-01 on 
010101-31 No none enp l 1 ant o noted. 

CREWB. J L Region 3. San Francisco. Reactor Operations Nuclear 
Support Branch 01/02/06 2pp 07949 310 


- -0103 180523 IE Insp Repts 50-275/01-01 K 50-323/01-01 on 010101-31. N 
noncompliance noted Major areas inspected p r eop ora 1 1 ona 1 
t p s 1 1 n g , p 1 a n t tour, fire prevention protection & IE bulletin/ 
circular Poll owup 

YOUNO. T . DAOAGLIO, M Region 5, San Francisco. Office of the 
Director. STERNBERG.il M Region 5* San Francisco. Reactor 
Operation* Nuclear Support Branch 81/02/06 5pp 07949 320 


0103020096 Forwards IE Circular 01-02. ‘Performance of NRC“Licensed 
Individual* «► i | p on Duty * No written response required 
ENGELKEN.r u Region 5. San Francisco. Office of t!>e Director 
01/02/09 Ip 07707 342 


8103160636 Forward* IE Info Notice 01-03 ‘Checklist for Licensees 
Making Notification of Significant Events in Accordance 
W/I0CFR50 72 * No response required 

EN3ELKEN.il H Region 5. Ben Francisco. Office of the Director. 
91/02/1? lp 07917 G94 


81031*0661 Forwards IF Info Notice 01-04, 'Cracking in Main Bteam 
Lines " No response required 

EN3ELKEN. R H Region 3, Ban Francisco. Office of the Director 
81/02/27 Ip 07914 230 


0103170023 Forward* IE Circular 01-03, “Inoperable Seismic Monitoring 
in * tr umentat ion ' No response required 

CHGELKGN. R H Region 3, San Francisco- QPfice of the Director 
81/03/02 lp. 07939 149 


01031*0949 Forwards revised IE Bulletin 01-01. "Sur vei 1 1 anc e of 
Mechanical Snubbers," w/corrected Pages 9 6 6 Util I* 
added to CP facilities to which bulletin is applicable 
Response should intlud* estimate of manpower expended 
ENOELKEN-R H Region 3. 9an Francisco. Office of the Director. 
01/03/04 Ip 07914.205 


0103200232 Forwards IE Info Notice 01-06. "Failure of ITE Model K-600 
Circuit Breaker.'’ No response required 

EMOELtvEN- R. K Region 3. Sen Francisco- Office o# the Director. 
81/03/11 Ip 07960 340 


0103200047 Forwards IE Info Notice 81-03- "Degraded DC 9ys at 
Palisades ■' No response required 

ENCELKEN. P H Region 5. Ban Francisco. Office of the Director 
01/03/13 Ip 07970 019. 


S Reportable occurrences. LERs & related correspondence 


0103020514 Interim deficiency rept re 6~s delay in containment spray 
pump start after high-high pressure signal during LOCA. 

Initially reported 801204 Starting sequence uill be changed 
Final rept due after design of modified starting scheme 
CRANE. P A Pacific Qm l Electric Co. 01/01/19 2pp. 


9103190409 Final deficiency rept re Hagan Model 110 low level 
amplifiers indicating improper output vo 1 tage t. I n 1 1 la 11 y 
reported on 810206 Transistors 2N&99 In Location QJ4 will be 
replaced Technical analysis encl, 

CRANE, P A Pacific Gas it Electric Co 01/03/09 Ifepp 


0103300480 Board notification re facility breakwater damage on Bt0l?9 
Damage to be further inspected by NRC Safety Implications 
to be determined following discussion.* w/applicant t> 
cons u t tant 

TEDESCO.R L. Assistant Director for Licensing 81/03/10. 3pp. 
09057: 173 


U C ong r e i s 1 ona I /Er ec u 1 1 ve Correspondence 


310320045b Requests inf© r* Corn-miss lorn position on licensing 
pr oc edur** 

BAILEY. D. House of R«P 01/02/18 Ip 07971:264. 

01032400 91 Forward* fourth monthly status rept to Congress for 
0101 13-021 9 Rept discusses actions taken on licensing 
reviews of new facilities Rept will be amended to Include 
addl Info requested on 8l02t7 

KAMMERER.C. Office of Congressional Affairs. 01/02/27. 3pp. 
07990; 1 19 


81032701 10 Responds to request for rept on possible addl Improvement* 
to NRC licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay In licensing process 

HENORie,JM Comm l ss i oners 01/03/12. 5pp 


198 


DUUKbltU llbiVlb 


--0IO327Q931 Submit* reco-’entfatiOMi to impacted OL hearings 

Cods should include set o f Trl[-re| a t«tf Ol. requirements ACLAB 
decisions on fuel loading L low pou«r testing should be 
i t m# «J i a t c ] j effective 

0ICHMIT.L Office of the General Counsel 01/02/23 1 Op p 


V Operator t'ia->in4Uon» 


8103023379 Submit* info re shift technical ad v 1 » or. operator training t 
qualification 4- 0LO Tati Force r e c oene n i at i on * in response 
to NRC request Supportive documentation and. delated 
correspond »nc o 

CRANE, P A Pacific Gas 4 Flee trie Co 01/02/13 23pp 


OOCkST 30-324 BRUNSUlCA STEAm ELFCTfl 1C PL AMT. UNIT 3 


F Security, medical, emergency t> fire protection plans 


0103180264 Ltr to all power reactor licensees w/plant* licensed prior 
to 790101 Forward* NRC position V request for add info re 
««fr shutdown capability for compliance w/GOJIl? fire 
protection rule 

EISENHUT.OO. Division of Licensing 01/02/20 13pp. 


B1 0331 0338 Ltr to all licenses* of operating plants L holders of CPs 
forwarding MjREQ-0696. "Functional Criteria for Enorgency 
Response Facilities " Criteria describe acceptable -ethod 
for meeting NfiC r *qu 1 r events U/o ere 1 

EIBEMHUT.D 0 Division of Licensing 81/03/05 6pp. 


0103120669 Requests exemption from certain requirement* of I0CFR90 49 6 
lOCFR5Q*App R re ftro protection Current fire protection 
measure* suffice to protect public health & safety 
Supporting info encl 

UTLEY- E E Carolina Power 4. Light Co 01/03/06 36pp 07906 242 


8103190163 Releases public version of emergency procedures 
FELTOM. J.M Division of Rule* and Records. 01/03/13 Ip 
07006- 001 


--0103190169 Forwards public version of operating ranual.Vol 13. Doot 2. 
emergency procedures 

UTLEY. E £ Carolina Power 5. Light Co 0 1/02/25 Ip 07006 001 


- -81031901 77 Public version of operating man no 1 . WpJ )3,Gool 2. emergency 
procedures Includes emergency classifications h control, 
emergency action proc edur c«. emergent y facilities fc equipment 
l training exercise* l drills 

* Carolina Power l Light Co 01/02/25 379pp. 07006 001. 


G 1 0324 034 9 Informs that eie-ptlon request was filed 610311 «eelrlng 
ttteniion until 010711 for providing plans & schedules for 
compliance w/flre protection safe shutdown capability Item 
Emergency lighting w/Q-h capability uill be Installed 
UTLEV.E E Carolina Power S Light Co. 01/03/1? 2pp 07901 396 


810326H74 Requests that end emergency planning info bo placed In 
LPDR H/o 0103190169 

0QVDER. J L Division of Rules and Records 01/03/24 lp. 

00040 243 


0 Adjudicatory correspondence 


3103030992 Forwards 010227 petition for hearing re order for license 
mop Si grant a f exemption extension per NRC 010120 artfpr* 

FLYNM. B F Carolina Power 4c Light Co 81/02/27. Ip 07795.208 


— 0103030561 Petition for hearing re 610113 order for license mod l> grant 
of exemption extension Request directed to order 
« s tab I 1 s h 1 ng completion dates of 620228 L 01 1 1 30. Cor 1 1 f ( c ate 
of filing mi 1 

JONES. R. E . FLYNN- 8. F Carolina Power 6 Light Co 81/02/27. 3pp 
07 795:209 


J. Insurance L indemnity information 


0103100393 Forwards Endorsement 5 to MAELU Binders XS-S4 t XO-55 

BARHAM. C D Carolina Power b Light Co. 91/03/05 3pp 07067; 244 


6 1 03230649 ForuardS Endorsement 3 to MAELU Binders Xfl-34 l> XB-55 
Informs of error in 810305 transmittal ltr which referred to 
NELI* Binders EB-54 8c EB-S5 as XB-94 8. XG-SB. 

0ARHAM.C.O Carolina Power Light Co. 01/03/17. 3pp. 07974 121 


P Cperating license stage documents 4 correspondence 


8103190732 Ltrs to all licensees of operating p 1 an t s . a p p li c an t s for 
OL* 4 holders c# CPs re control of heavy load* Requests 
review per guidelines in NLREO-0612 Forward* NRC position re 
interim actions 4 request for add! info 

EIOENM'JT. D C Division of Licensing 00/12/22 30pp 


0103190307 Ltr to all licensee* of operating plants & applicant* for 
OLs 8c holders of CPs re program for environ qua 1 1 f 1 c a t i on 
of safety-related electrical equipment Items addressed 
involve cold shutdown, rep 1 at ament parts & ruflEQ *0737 
EISEMtUT.D 0 Division of Licensing 01/01/19 6pp 


9103240290 Ltr to ail BuR licensers forwarding feuppl 1 to generic 
safety evaluation on Br.'R scrar discharge sys Bumarum 
r e- eva 1 ua 1 1 cn of inter In measures recommended per 001201 
safety evaluation 

EISENHUT.D 0 Division of Licensing 01/01/23 2pp 


0103120014 Ltr to all licensees of operating plant*. CP holder* 6 CL 
ap p l f cants - e* c ep t Indian Point 2 6 3, Zion 14 2 4 IMl-1. 
forwarding 1 nad v e r ten 1 1 y emitted pages from MHC 801222 
request for addl info re control o# heavy loads 
ElSENHuT.D 0. Division of Licensing 01/02/03 6pp 


BlOQlLOLb? Llr to all operating plant* t CP holders forwarding 
clarification of TNI Action Plan I ten 111 A 1 2 ru upgrade 
of emergency support facilities Requests confirmation within 
45 days that 1 np 1 p men tat 1 c n dates will be net 
F ISENM-iT , D 0 Division of Licensing 01/02/16 12pp 


0103250024 L t r to all power reactor licensee* t» license applicant* 
MJREO-0619 criteria Footnoto 2 in Table 2 contain* error due 
to leakage testing deletion* Licensee may submit analysis to 
justify use of existing low flow controller 
EIBENNUT, D 0 Division of Licensing 01/02/20 8pp 


0103030007 RQ on 810223. ana 1 ys 1 s indicated that ten support* on control 
rod driveline vent line would fall in as-built condition 
during designed seianlc event On 810220 HC1C tripped w/o 
receiving permission 

DIETZ. C R Carolina Pc^er «. Light Co. 01/02/24. Ip 07799 19? 


0103230030 Ltr to all licensee* of operating nuclear power plants 6 
applicant* for Ol.* teicept St Lot le . Units 1 t 2> Request* 
util review to determine capability to mitigate station 
blackout event L promptly implement emergency procedures 
EISENH'JT.D 0 Division of Licensing 81/02/25 3pp 


8103030752 Clarifies util 831215 position re NUREO-0737 Item [ A l 3 r 
limitation* on overtime required of licensed operators Util 
maintain* that normal facility manning policies meet NRC 
guidance Addl Ilirlt* ulil create administrative burden 
UTLEY. E E Carolina Power & Light Co 01/02/26 3pp 07796 079 


6103110061 Summary of 01021? meeting w/utll In Qethosda.MD to discuss 
App R procedural & technical question* Ut 1 1 plan* to file 
exemptlun requests for relief from 10CFR50 40 & from certain 
mod requir i.ment » Agenda & list of attendee* encl 
HAWNflJY. J N Operot 1 tig Reactors Branch 3 81/02/26 4pp 

07804 359 


8103170229 Ltr to all OUR licensees (except Humboldt Bay 8. LaCrosse) 
requesting review of ABNE Cods Class 1^2 pressure boundary 
piping, sofe end* L fitting matl per guideline* of encl 
Revision I to MJRE0-0313. Model Tech Spec* only one 1 
EISENHUT.D. 0 Division of Licensing. 01/02/26 3pp 


6103170266 Model Tech Specs Pago* 3/4 0-2. 3/4 0-3. 3/4 4-7 t 3/4 4-8 
surveillance requirement* for A8ME Code Class 1.2 L 3 
component* & RCS operational leakage limiting condition* for 
operation L surveillance requirement* 

» Oeneral Electric Co 01/02/26 4pp 


0103230013 Generic Ltr 81-06 to all CP holder* & DL applicant* re 
10CFR90 7i<eJ. “Periodic Updating of F0AR*. " effective 
G00722. info re FSAR legal statu*. format L content encl. 
EIEENHUT. D 0 Division of Licensing. 01/02/26 10pp. 


8103110592 Forward* "Component Ihtp Program l> Hydrostatic Test Program 
L ”Puup & Valve Test Program. “ 

UTLEY. E. E Carolina Power i Light Co 61/03/02. 2pp. 07069 205. 


--0IODtlOS9B "Component Insp Program ^ Hydrostatic Test Program " 
* Carolina Power $. Light Co 01/03/02 78pp. 07069: 207 


— 0JO311OS97 "Pump L Valve Test Program, 


Twenty-four overt! ta drawing 


0103090529 Clarifies c omm i tm en t s mad* in util 801215 I tr re NURE0-0737. 
pjcation of TMl Action Plan R 0 qulrementS " Lists 
responses to issues raised by NRC re shift nenn 1 ng , opera t i ng 
activities & emergency preparedness. 

glLEY. E E Caroline Power it Ligf.t Co 01/03/03 2pp 07B40 130 

8103090633 Submits list of deviations from NRC requirements for NUfiEG- 
0737 Item II F l . Addl Accident Monitoring 
|r>« tr ument at i cn Mu plans to sample reactor bldg vents 
since vents are isolated in any high radiation situation 
UTlE*. £ E Carolina Power %, Light Co 81/03/03 2pp 07844 292 

8103110424 Forwards suppl to 800916 request for revisions to Toth Specs 
re post-accident monitoring Instrumentation & adm i n 1 t tre t i ve 
controls- per CategoM Lessons Leair-od teqinreit jnU Info 
provides addl clarifications w/o changing technical content 
U1LEY. E E Carolina Power & Light Co 01/03/09 6pp. 07073 348 


0103130304 Bequests that NRC issue mods to 810113 order® re compliance 
j/fJJPEG-0661 criteria for Hart t containment program Major 
safety mods on Unit 1 requested during refueling outage, 
c/minor rods during subsequent refueling outages 

UTLEY. E E Carolina Power 6 Light Co 81/03/09 5pp 07900 194 


0103310804 L t r to all licensees of operating p 1 an t s - app i 1 c an t « fur 0 _s 
5 , holders of CPs For^rdln; SECY- 01-119 re info necessary to 
establish environ qualification of s a f e t y -r o 1 a t ed electrical 
equ 1 pm*n t 

EISEMuur, 0 0 Division of Licensing 01/03/10. 6 pp 


6103160437 Requests amend to License DPR-62 re Tech Specs revision to 
establish new vessel level setpoints por new common 
Instrument tero level Instrument setpoint tables sue 1 
UTLEY. E E Carolina Power t- Light Co 81/03/iI 2pp 63110 001 


- -0103 160442 Proposed Tech Specs revisions to Tables 2 2 1~1 through 
3 36 1-2 re i ns t r u men ta t i on setpoint 
» Carolina Power & light Co 01/03711 7pp 


0103160459 Application for amend to Licenses OPR-71 L DPR-72 revising 
Tech Spec 3 7 t.2 re sve water operability requirements 
Approval by 81040Q requested 

UTLEY, EE Carolina Rower 4- Light Co 01/03/13 3pp 07917 330 


***0103160464 Tech Spec 3 7 1 2 for sve water sys 

* Carolina Power Light Co 01/03713 6 pp 07917 333 


8103260264 Forwards Amends 34 K 55 to Licenses DRR-71 t OPR-62. 
respectively! safety evaluation & notico of issuance 8 . 
availability 

IPPDLITO. T A Operating Reactors Branch 2 01703/16 2pp 

060 4 2 . 014 


**-0103260270 Abends 84 6 55 to Licenses 0PH-71 U OPR-62. resp ec ti ve 1 y , 
incorporating certain TMl -2 lessons learned Category A 
requirements re valve position indication. shift technical 
advisor a ugir« citation * iodine monitoring 

IPPQL I TO. T a Operating Reactors Branch 2 8J/03/16 10pp 

00042 016 


"*8103260209 Safety evaluation supporting Amends 34 It 35 to Licenses 
DPR-71 t< 0PR-62- r esp ec 1 1 ve 1 y 

* Office of Nuclear Reactor Regulation. Director Ql/03/16 4pp 
08042 034 


--310326029B Notice of issuance V availability of Amends 34 & 35 to 
Licenses DPR-71 f. DPR-62. respec 1 1 ve 1 y 

1PP0LIT0.T A. Operating Reactors Branch 2 01/03/16. 2pp. 

0B042 030 


0103270095 Surmary of 010304 meeting w/MarV 1 owners group &< GE In 
Bethesda.MD re tupp 1 emen tary tests conducted in full-scale 
test facility K resolution of outstanding Mark I issues per 
MUflEG-0661 Slide presentation Si list of attendees end 
GRIMES. C 1 Licensing Branch 3. 01/03/16. 5pp. 


0103230591 Forwards QA program reflecting or gan i i a t 1 ona 1 changes. 
Including creation of corporate OA dept & const of records 
storage facility at Brunswick QA program available In 
Central Files only. 

UTLEY. EE Carolina Power 6 Light Co 01/03/10 2pp. 07972 184 


8103260034 Forwards Amend 36 to License DPR-62. safety evaluation & 
notice of Issuance 4- availability 

IPPOLITO. T A. Operating Reactors Branch 2 81/03/20 2pp 

00041. 220 . 


— BiO32600f>2 Amend 56 to License DPR - 62 . es ta t 1 i s h ing new vessel level 
setpoints that are consistent w/ in s ta 1 1 a 1 1 o n of com/non ref 
level required Cy TPil Action I tern It K 3 27 In NUREG-0737 
iPrOLtTO. T A Operating Reactors Branch 2 01/03/20 1 9p p 

0004! 222 


*■*0103260066 Safety evaluation supporting Amend 36 to License DPR-62 
* Office of Nuclear Reactor Regulation. Director 81/03/20 2pp 
00041 237 


--01 03260070 Notice of Issuance 6 availability of Amend 36 to License 
DPR-62 

IPPCLITO.T.A Operating Reactors Branch 2 81/03/20 2pp. 

08041 239 


Q 103260030 Notification of 010324 meeting w/utll to discuss licensee 
proposed Tech Spec changes which allow taking nuclear sve 
jater sy > out of sve for malnt 

HAN'NCN. J r; (derating Reactors Branch 2 01/03/20 2pp 

08341 241 


0103270649 Informs of delay in submittal of application for Tech Spue 
amend re snubber surve i 1 ] am e, p er MIC 801120 request Delay 
caused by problems w/hytfraullc thubfcers Application 
currently scheduled for submittal by D10301 

UTLEY. E E Carolina Power l Light Co 01/03/20 2pp 00043 006 

8103270609 Describes bac fc g r ound . sc op e of revised plan* 6 schedule for 
completing nods re installation of charcoal adsorber eys 
Augmented offgas sys to Oe operable by 0 1 1231 Cont 1 nua 1 
operation will not result in adverse impac t on environ 
UTLEY. EE Carolina Power & Light Co 01/03/23 6 pp 00043 132 


0 Inspection reports. IE Bulletins L correspondence 


8103 1004 10 Forwards Revision 2 to 90-day response to Buppl 3 of IE 
Bulletin 79-OiO. "Environ Qua 1 i f 1 c a t i on of Class IE 
Equipment " Safety relief valve position indication Is only 
TMI action pi*h equipment installed at Brunswick. 

FURR < 0 J Carolina Power * Light Co 01/01/30 2pp 07944 110 


*-0103100423 Forwards response to addl data requests of Buppl 3 to !E 
Bulletin 79-01 B. "Environ Oua 1 1 f i c a t i on of Class IE 
Equipment ' Util does not plan to test or roplace nonsafety- 
grade equipment 

FURR. G J Carolina Power & Light Co. 81/01/30 10pp 07944 IHO 


0103120775 Forwards IE Intp Ropts 50-324/00-41 6 50-323700-44 on 
BO! 101-23 No noncomp 1 lane e noted 

LEUI 8 .R C Region 2- Atlanta. Reactor Operation* Nuclear Support 
□ranch. 01702703 2pp 07903.310 


- -91 03 1 20703 IE Insp Ropts 50/324/00-41 U 90-323/00-44 on 001101-25 No 
noncompl lane e noted Major aroas inspec ted control room 
ob servat ions, r avl ew of plant logs, tours of vital areas 6 
radiation protection. 

OUZTB. J. E . SKTNmEB.P H Region 2. Atlanta. Office of the 
Director KELLOGG. P J Rogion 2. Atlanta. Reactor Operations 
Nuclear Support flronch 01/02/06 6 pp. 07903.312 


0103020106 Forwards IE Circular 0i-O2. 'Performance of NRC-Llcensed 
Individuals While on Duty. '' No written response required 
O'REILLY. J P Region 2. Atlanta. Office of the Director. 01/02/09 

Ip 


0103090206 Forwards Paragraph 4. 1 nedvor t en t 1 y omitted from details oP 
IE Insp Repts 30-324/00-39 1 30-325700-42 

LEWIS- R. C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch Q\/ 02 'U Ip 07046 331 


--0103390297 Paragraph 4. i nadver t ent 1 y omitted Prom details of IE ln«p 
Repts 50-324700-39 l 50-325/00-42 

« Region 3. Atlanta. Office of the Director. 01/02/11. Ip 
07046. 332 


0103040174 Forwards IE Info Notice 01-03. "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR50 72. " No written response required. 

□ ’REILLY. J P. Region 2. Atlanta. Office of the Director 01/02/12 
ip 07013 013 


6103100735 Forwards Suppl 3 to IE Bulletin 80-17. "Failure of Control 
Rods to Insert During Scram at BWR " No written response 
roqui red 

O'REILLY. J.P Region 2. Atlanta* Office of the Director. 01/02/17 
ip. 07066 225 


8103060340 Responds to IE Bulletin 01-01. "Surve 11 lane e of Mochanlcai 
Snubbers " No mechanical snubberft in use at facility. 

FURR. B J Carolina Power t, Light Co. 01/02/18 Ip 07039 300. 



8103090413 Ac* receipt c» IF Imp R»ft* 50-400/0 1 -Ot . 90-401 /01 -01. 
50-402 /01 -0 1 6 50-493/01-01 on 810106-0? Nj proprietary 

HOwE* P W carolint ?Ow*r t L*g*>t Co 0WO2/16 Ip 07049 100 


- -0103090422 Forward t IE Jn*p B*pt» 50-261/01-01*50-324/01-01 
50-323/0 1-01. JO-4CO/01 -01. 30-401 /01 -01. 50-402/Bl -01 L 
50-403/01-01 on 01O1O6-C9 Wo none crp 1 J anc e notei 

MURPHY. C £ Rr ; 1 cn 2. Atlanta- Reactor Conttruction L Engineering 
Support BfAr.Qh 01/02/09 2gP 07049 1 Q l 


-'9103090430 IE 1 n *p Rtpt* 50 - 241 / 01 - 01 ■ 50-324/01-01. 50-325/01 -01. 
30-400/01 - 01 . 50-401 /01 -0\. 50-402/01-01 t, 50-403/01-01 on 
010106-09 No n 3 ncc*p 1 lane a noted Major area* Inspected 
closeout et previously identified enforcement r*ett*r* 

BROWNLEE. v L Region 2. Atlanta. Office of the Director 

CONUON. T E Region 2. Atlanta- Reactor Ccn* true 1 1 cn V Eng inter mg 

Support Branch 01/02/09 6pp 07049 103 


6103240076 8ubn*it* 6 schedule for fcllcuup response to 

Infraction* of HRC requirement*. per IE Bulletin* 79-02.07 L 
16 Oaneric analyst* ha* been completed showing that typical 
branch connection* contain acceptable str***** 

DIETZ. C R Caroline Power 6 Light Co 01/02/23 6jp 07909 593 


8103160700 Forward* I £ Info Notice 01-04. "Cracking in Main Stean 
Line* ** Nj reeponie required 

O'REILLY, j P Region 2. Atlanta. Office of the Director 01/02/2/ 
ip 07914 083 

0JO3HO392 Forward* 'Component In«p Program 4 Hydrostatic Te*t Program 1 
t. 'Pump * Valve Te*t Program ' 

UTLEY . £ E Carolina Power 6 Light Co 01/03/02 2pp 07069 205 


—0103110995 "Component Intp Program 8, Hydroitatic Te*t Program 1 
♦ Carolina Power & Light Co 01/03/02 78pp 07069 207 


0103160659 Forward* lE Circular 01-03. "Inoperable 8et*mic Monitoring 
Instrumentation. 11 No r«*pon*e required 

O'REILLY. J P Region 3. Atlanta, Office of the Director 01/03/02 


♦ Carolina Power L Light Co 01/02/26 0O P p 07992 004 

0103100605 Forward* a^nd* to - Semiannual Environ L Effluent ReUa*e 
Reptr^ Jan-June 1979 re A e e c r 1 p 1 1 or. of no« theoretical 
result* of -otentlal au.Miary boiler release* subsequent to 
M0222 release L inclusion of * tab 1 1 i rat i on pond discharges 

OlETlfc « C.roliiM P°-‘’ * <-•«"' Co Bl/Oa/OD Spp 

- -010310061 2 Amends to "Se<r t annua I Environ 6 Effluent Release Rept.” 
« Carolina Power L Light Co 01/03/03 24pp 

0103190506 Monthly operating rept* for Feb 1901 

WlLLlS-E Carolina Power & Light Co 01/03/11 20pp. 

0103190302 Forwards monthly operating rept* for Feb 1901 
DIETZ.C R Carolina Power 8- Light Co 81/03/M Ip 


S Reportable occurrences. LEfle 8. related correspondence 


6103050523 Forward* lER 81-C01/03L-0 ^ 

DIETZ.C R Carolina Power L Light Co Gl/02/27 


lp. 07020 302 


--01O3O9O536 L£R 0I-OOI/O3L-O on 01 0 1 29, dur 1 ng surveillance testing. 
UPC 1 *ys initiation reactor leva] switch actuated at 
simulated level above Tech 5pec. Caused by components 
slipping due to loose set screw* on actuator pointer* 

PABTVA. M J Carolina Power L Light Co 01/02/27. 2pp 
07020 303 


0103110679 Forwards l£R Q1-025/01T-0 

DIETZ.C R Carolina Power L Light Co. P.l/03/03. lp 07GQ7 094 


- -0103 1 10606 LER 01 -025/01 T -0 on 010223. per IE Uullotln 79-07 analyst*. 
10 pipe supports on control rod driveline vent line piping 
found susceptible to failure in solsmlc event. Caused by 
a«-b ui It condition Bean* l plate* added to support* 

PASWAiM J Carolina Power \ Light Co 01/03/03 2pp 
07007: 095 


0103170062 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation • No response required 

O'REILLY, j. p Region 2. Atlanta- Office of the Oirector 01/03/02 
Ip 07939 105 


0103170083 Forwards revised IE Bulletin 91-01. "Survei I lane e of 
Mechanical Snubbers. " w/corrected Pages 966 Change in 
Identification of facilities w/CPs to wMth bulletin is 
applicable does not affect util requirements 

O'REILLY. J p Region 2. Atlanta. Office of the Director 01/03/04. 
tp 07935 285 


0103120916 Forward* request for addl Info re 000130 submittal of 
revised Inservice insp program for piping U welds Response 
required within 60 days following receipt of Itr 
JPPGLIT0. T A operating Reactor* Branch 2 61/03/05 3pp 

07905 017 


0103100408 PNQ-n-81-020. on 910304. dur 1 tig surveillance Functional 
testing of accessible hydraulic tnubber*. f el 1 ure rat# of 20X 
occurred Functional testing of |07 snubber* revealed 20 
which felled to meet criteria 

JULIAN, C , ZELLQQG. P J Region 2. Atlanta. Offico of the Director 
01/03/03 Ip 07067 243 


0103160762 Forwards LER GI-Q15/03L-0 

DIETZ.C R Carolina Power L Light Co 01/03/03 Ip 07914 130 


--0103160765 LER 01-OI5/O3L-O on 01030/. low level switch 

2-92 1~L I 8-N03 ID-3 actuated at -49.6 Inches simulated reactor 
level Caused by switch rubbing on instrument nagnot 
preventing accurate indication It switch actuation 
PA8TVA.M J Carolina Pouer l Light Co 01/03/03 2pp. 
07914 131 


0103200301 Forwards IE Irtfo Notice 81-06. “Failure of ITE Model k- 600 
Circuit Breaker • No response required 

O'REILLY . J P Region 2. Atlanta. Office of the Director 01/03/11 
lp. 07969 034 


0103190071 Forwards IE Info Notice 01-03. "Degraded DC 8ys at 
Palisades " No r**pon*e required 

O'REILLY. JR Region 2. Atlanta. Office of the Olrictor 01/03/13 
|p. 07963 202 


0103310904 Responds to IE Bulletin 00-25. "Operating Problem U/Target 
Rock 8af e t y ftallef Valves at BUR*. 0 During valve assembly. at 
Uy 1 e Lab. checks will be made to ensure that solenoid 
actuator* are free of Loc-Tite plor to operation. 

FVRR.B J. Carolina Power 6 Light Co 01/03/20 2pp. 00050 130 


R. Periodic operating reports & related correspondence 


8103030177 Forwards. "Semiannual Environ L Effluent Rept.Jul-Oec I960 " 
DIETZ.C. R Carolina Power L Light Co 01/02/26 lp 


— -8103090191 < '8iAlannua 1 Environ L Effluent Rept. JuI-OiC 1980. 
« Carolina Power 6 Light Co. 81/01/23 125pp. 


8103230286 Forwards "Annual Operating Rept for 1900. u 

DlEYl.C.ft Carolina Powsr t Light Co. 91/02/26. Ip. 07992 083 


8103130910 RO 2-01-41 on 810306. while performing function test of 
accessible snubber*, fa 1 1 ure rate of approx 20X identified 
Cause not stated Investigation continue* 

DIETZ.C R Carolina Power k Light Co 01/03/06. Ip 07 900.291. 


0103160771 Forward* LER 01-01 7/03L-0. 

DIETZ.C R Carolina Power 8. Light Co. 01/03/09. lp 07921 333. 


- -0103 160774 LER 0 1 -01 7/03L -0: on 010207. operator noticed that reactor 
level Instrument 921 -L 1 0-NO 1 70 pegged high U on 010212. 
noticed N017D Instrument reading higher than other level 
instruments. Caused by low level In instrument ref leg 
POUIK.R « Carolina Power 6 Light Co. 01/03/09 2pp 07921 334 


8103100639 Forward* LER 01 -O10/O3L-O. 

DIETZ.C R Carolina Power 6 Light Co 01/03/09. lp. 07947 310 


~-8103 180643 LER 01-OIS/O3L-O: on 010210. pr imary containment atmosphere 
monitor hydrogen ana I y t ar, 2-CAC-AT- 1 263- 1 . mode I 7C. showed 
varying l nd 1 ce 1 1 on* . Cause unknown. Indication was found 
steady upon investigation. 

PA8TVA. M.J. Carolina Power & Light Co. 01/03/09. 2pp 
07947319 


0103170263 PKS-I 1-81-003 on 010312, telephone bomb threat was received 
Search of Unit 2 produced negative results. Area declared 
clear 

TILLMAN, A., MCGUIRE. 0. R Region 2. Atlanta. Office of the Director 
61/03/13. lp. 07939: 214 


•nn^lOMJV roi^Ai l M v III oiv/o.u 0 

SurVl.c w c/ 1 , ill 1 «|A * 1 1 oil t < Iil/u:i/if. ip C 1 /V/.I i:h 

--ni0*lJM0701» I HI III fi|V/fi il O mi IIIO.’H Ill.ll ehulduwi n.i» supply 

Inboard isolation * •'»*»' I Ilf ODV« «.•«.«» I <1 n..l upon H«» 

HTOU. Cau «ed by burned ^lv« ruitnl winding* Molul . 'ninlo 1 liMfll. 
r ewound t ro imUl I n, l 

FA31VA. 11 J CoinM'.a 1‘owtt K l Ight 0*. (II /O'l/ |b »*PP 
07V? J 33 3 


roibd' ill l MI HI Dl’//IMl O 

NU’T / • C II C/lriijHi* i' :: wei l l Ighl ( o 111/0.1/ IV Ip Cl /Vll.l flAO 


010324 O'* 72 l.Hi HI li;'//n:il O *>•> |II0..VI - dm I ri g normal »Ui t t*j> ■ i Din l nr 

coolant tirndwc 1 1 vl lg f < greato* Mon V nnhn/«ri? Can mm! h y 

brcaWOWl* of ;■ « o l r u In i«fl( Ui mlglhatn »0 I ri 

(0nd»(ii<itv Uni no* 

PhQTVA. M J Coin l Inn l'.lw*i K l lyht 1 n HI /OP/ IV »*PP 
079(13 :1M 


OMJJ270666 h oi uui di l I'* 1 "l ») fc Vi/H.H 0 

UICTZ-C il Carolina i'i u«> I- I ighi in ill fii:i/»i) Ip HlJlH'l j/o 


/06/4 ILH II) Oi'/./llil O on UlO.vM- p* ifrAi-y <'i'nlal»*e»t atnospherir 

monitor j i 'j g i> 1 1 jitiA I g t tfr ( Al Atll 1 ■ "*"V falsely indicated 

low dry we II nigged i ion nhlml lim ranted by deferlive 

pholohvlic Qauge ejange i o r l n ■ «i 

HAflTVA, M t (am. I I na I’iivui K light l ci 111/0.1/20 i'pp 
l«]04:i / l 


a 10 x 100:126 i io^tdi im m «»: , i»/u.h <> 

oietz.c n cin-iin* i*u j.*o V t light i. u 111 / 0 : 1 / 2:1 ip oim*»/ j/.n 


- U 1 0.3 V l l II III- ntiO/O 11 O on fll<V»vl' f u| I (lift putltlnn Imlluithm not 
achieved ia.li on > ud 26 IV uni fully nlthiii aui. during nin-ial 
operation Cause not JelgrmlneJ Op if t a 1 1 on o I ih«rl of rn.f ..ill 
bo p o i fu lift d Polluting noil unit sUi tup 

P'AaTVA.II J CAIfllll'rt I'Dwli t I IgM M. Hl/lM/iM Ip QMlf‘1 / |67 


1)103:1(0344 IntuDidt l I II III P/O'l (I 

UJCI/.C M Cat nil. .a I' ■>'.«• i b I ight f.n 111 /IU/.J9 2l»p til HIM | 21/ 


— llUl‘r.H096t) U.ll m U*» i/lVlt O m, tVt»»V4. |,1 tnrfti y i uulMuninl d 

mint lor uxyguir analyier (*A(. All! 12 V/ 2 i ml 1 t n l oil turn* 
oxygon tinctiilidlliMi <V I '17. Canoed hy analyier felling to 

CdilbMduo to fill (111 f of unolrj/c U I a : t i i >r<p y 1 > t> l J l. unit 

f'AGlVA.fl ./ (aioIIm I'rwei K light In III /(l.'l/ ( j ( l Ip €H ICMI| -MV 


mo3:iiOA'/:i i(nu«i d« 1 1 n hi ih.*//j>, o 

tUCTZ.C H Cjiiu I i mi F’nuei ». light M ill /(»,•/ ;Vj ip oimAir 


‘■U103'U0/0*I I (It in-y4*’/0*l (1 .id IllO.Vd, Uh i l ;■ linut oxygen r sum, uni c «tlo. 

n(*vd(d AX i into l ihg well oxygun i urn- en tr A 1 1 on 

OfCteded *1/ (Vniinl by inebility ol' (AC n|tiuy»fi j neiling 
oyl to meVe up duo l» inpt'iiod in t inn nf CAI. qyo piping 
PA9TVA.M J Cam. line 1‘n^.oi /- light »’u III /IM/ iff. !/pp 
00063 IM) 


01033106(13 l oiu«id% i Me 111 O 14/lMl 0 

UltrZ.C « Car ol inn fi«w#i \ light Cu ll|/(M/«'/ Ip IHW-I (>/d 


QiO.lDiO/.HU u n HI o:M/OJI O nil ()) 0 «'»*)< d I ii uvti e<l rentlni core liolMl 
cooling iye co^punent te»l hnd nol Coen perforned ne 
required Couicd by fnlluid of upeintlng 1 tie t <• uc l I on e In 
provide for ro *C h vdn l l ng tv«t« not porfnrAied on due dole 
PA 8 lVA.fi J Carolina l'ou«i l l ight Co Ul/(>:i/3/ 3pp 
0D061 070 


V Op tee tor C»ami net | on* 


<11^09032? C I a ri f i m coe-ni lr»enl« nade H» olll 1101313 Mr re hURCQ -0/:i7. 
"C lar if I r • 1 1 on of Till Aclinn Plan We qn i r ene n t « " l.lete 
rnponid to liim« relied by MIC ie ehifi <M»rin l ng , np « r a l i ng 
actlvltiee C rnetgpnty p r ep a t ed n 1 1 « 

UTLEViG F. Cm 0 I me Pouer *. Ugh l Co IJl/0.l/n:i 3pp l)/lM(l I ON 


OI0J340491 C on f unit cor-iiilnent that all llcented operatore uithm 
operation* unit ulll receive formal training |n reactor 
veetel ref leva! change* prior to completion of mod 
UtLEVrE E Carolina Power 6 light Co Ill/OJ/lO ip 0/Vfl6 143 


inian i ao xji HNuirmtH *m - am r.i i crutc i’imii. unii i 


liecnfity- -Tied i c a I . erergen/y K fjru pT.itpttlon plane 


♦il 0 11 110360 ill in n | ] pu«..n leactui licainevi L‘/f*l®nl« lUendn 
t.> /VOld I luruaide NiK- |p.>eitlon t, ■ cqutil Im midi Info »e 
iaPe ilulduui. (apobllJtg Pm tont|i| loiu* u/HOlllV flio 
p r o l o f 1 1 on Mile 

MMMUJl.O 0 OivlMun nf llcenelng (11/03/30 I tlf.fi 

illinilOVIII l Ir 1 1 , all liconiwei nf opuiatidg i.lonte t hnl'lor* i 
Pm udi ding fh.lU-U 06V6. Iin.f l n»no I (liiteiin for I'nei^oncg 
iteefxn.ee focllittvt " (ilteria deecrihe nicvptable molhinl 
fm meeting MIC i e<iuli emonte U/u onrl 

i IliirfiiJl . f> fi I) l v i 1 I bn of 111 an * 1 ng II 1 / 0.1/03- Aji|. 


* 1 1 0 1 1 ifPAf.V Kequotli eieopUun (run certain i oi|i. ) r o ton t « of IOCP 
lOi’l N *S'/. Ap |i /( i t f 1 1 e pi ulttt 1 1 on Cun cut f l r e p nitec tlmi 
•neaauree mPfice In protect public health t lAfety 
Iwppoi U") tnfu unci 

ulll /.l I Cat n I in* I'nuDi K light t; u HI /o:i/(JPi tlfipg (l/'< 


I j | C> Pl7l>lf.‘l Huiv.iiDt publir verilnn nr o ■*' johrij priicodm ei 
Ml TOH.J ri iHvltion Of tint oe and fcecoij* Ul/O.I/l.l Ip 
n/iiu/t oo i 

HI 0 il VO 16V f uru .,11 u* public v»i i icrn of upetatlng raiiuel. Vnl I .( 
emeigeniy firm, e.lm e 1 

(Mil 61 I fn.njlf.a Coubi K light I'o IJ 1 / 03/ 33 Ip O/ll 

IIKVir/Ol // pill: ) | r vntliiii Ilf rperatluy n-anUrtl. Vnl ] .1 . Linn k 3. o 
fi T-jceJuitfe Include* eTei gen» 4 i 1 a* * M 1 c a 1 1 im * U tuiilMil. 
emergency a, lion pr eJi.r ei . e*i«r Qenr g fat lilt let 6 •qoipaiwn 
t training n*f t I tm t drill* 

n Carol | r<« Power 6 light i*« IJ1 -I /tip |. U/MO/. DO I 


I j | O' I4?l liifuir.n thnt o.v^ptinn loqouit uj.'ji fllod 1110.111 a out 
u i t B lit lun until Ml CJV I I fur providing plant* K ecliednle* for 

(umpliance c/flre pMilattmn **fe ehnlJown lapahiljly iter- 

[rieigency lighting w/H h capability |1 l 1:0 lit* tailed 

mi b y. I I ( «i nl in,i Power h L iglil Co Hl/O I/lV Jpp <J/V(I 


illDl-VillVd ftaqueete that onrl energeiuy planning tixfn be |j laced 
I (»im D/«. HUM l VO 16V 

|,(|n()( II, ,J l iUvlelnl. of Hulut and Hindi ;l« ill /()'i/34 Ip 

IM040 ;m;i 


u A J j ud l r a l o i y 


M I I- or ward* III ('*•/? pet I linn for hearing in nuler fin ll 

mart l grant of emm/tlnn orient tun p«i t:UC, |)|()|»V| m d»ri. 

I l CliN.n I I- aryl ina Pnwer 1, \ ight C.n 111/^4/2/ Ip 


Ijin:io:i0‘l6l Petition for heating re UIOIU order fur llce'iie v 
nf ciemptlnh • » tent t nu Requeit directed to order 
e» tel, I l thing t r mp * e 1 1 nn date* of 11303311 ** III l]:iD Clf llf Hot 
uf film; err ) 

.illlJHi' fl L. . Ii.vriN-fl I tarn n».a I'uutr K l igM Co Ut/o’J/H 

o tvn if ov 


I Intmanre t. Indemnity I Af ora« t ) «in 


H l O.l 1 00 IV 1 forward* f'itil<ir tamon t *) to MAM il Hinder « XIJ 34 a. X)|-f 
DA'IHA'I. i: I) Carolina Cuwoi ?. I Ight Cu (il/()‘l/0? tlpp 0 71 


H|O|2:|<>640 6 mu/n d * |‘njor temen l 3 to MAI l U Hinder* XH- 34 t Xll-t 

ti%fyvm* of trfftv to U 1 0 103 transmittal Itr whith referred to 

Nf l I A Oir.dert f.ll 34 t I lJ-33 a* XW-fM l <11 -33 

flAKHAH.c: f) Carolina Wower 6 l ight Co 111/01/17 Tlpp 07 r . 


II Ad v 1 * or y Committee On Heat tie HafeguarJ* report* t corietp 


III0327DOV0 nummary of (Jl0t)04 meeting ^/Hark t owner* group *■ OS 
flelhetda.flD re supplementary t v * l * conducted in ful l-icelt 
tut facility t. retdotion nf outstanding HarV 1 Itniet per 
(A/flhO *0661 Hilda presentation t list of attendee* anti 
CfUfirn. C I l Iteming Uranch J Hl/O-l/l/i 3pp 


I* Up era ting lice trie *Mg« ducuirenti K cun eepon donee 


H 1 OJ 1 90732 l.tr * to all licensee* of operating p 1 ant 1 . ap p 11 1 art 1 1 
f;Lt %» holder* of CPs re control of heavy loads Hoquests 
review per guidulinet in Nufit 0-0612 Forwards NU C pot it Ion v* 
inter In actions t request for addl Info 

hltiCNHUr. f) 0 Division of Licensing 00/12/22 30p P 07V| 


202 


DOCKfc I tU 1 1 tivio 


0103190307 Ltr to all licensee* of operating plant* 6 applicant* for 
□L 4 l holders of CP' re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold shutdown, r ep 1 at e-ent parts t K , jfl£0-0737 
C I S^FMUT . 0 0 Division of Licensing 81/01/19 6pp 


8103090633 Sub-ut* l»*t of deviations from f.RC « equipments fur NJREO' 
0737 Item 1 l f \. ‘ 1 Accident Monitoring 

IrstruTentatton ' No plans to tairple reactor bldg vents 
ve nts are isolated m any high radiation situation 
UTlEY- E E Carolina Power & Light Co 81 /03/03 2pp 07044 293 


0103240290 Ltr to all G4R licensees forwarding Svppl 1 to generic 
safety evaludtion on BkR scraps discharge sy* S-»-maMtes 
r e-evaiuat lor. cf intirsm -sashes rstc—e^ied per 801201 
safety evaluation 

ETSEltH'jT. 0 0 Division of Liceniirg 81/01/23 2p? 07966 312 


0103120014 Ltr to all licensees of operating plants. CP holders & 0- 
appl I c an t s . eicept Indian Point 2 K 3.2ion 1 & 2 t TMl-1. 
forwarding inadvertantly omitted pages fro*i f‘9C 001222 
request for eddl info re control Of neav, loads 
EI6EKHUT.D 0 Division of Licensing 81/02/03 6pp 


B10316C669 Ltr to all operating plants *• CP holders forwarding 
clarification of TMl Action Plan Iter II I A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 days that implementation dates »i\\ be n*t 
ElSENhuT, D C Division of Licensing 81702/16 I2p? 


01O3UC607 Application for a^nd to License DPR-71 revising Tech Specs 
to allow operation op to 30*4 of rated thermal puuor u/ohe 
recirculation loop out. OP , ... ontu 8»03l» ^ 


- -81031 10691 Tech Spec 3/4 2 for power d 1 s tr 1 bu 1 1 on limits 
« Carolina Pcjer V Light Co 01/03/03 4pp 


8)03230156 Confirm BI0303 telco" author U*t Inq C1L ciiiend b Tech Sgecs 

lyOVAk. T M Assistant Director for Oporating Reactors 01/03/06 
2PF 

--8103250161 Revised Tech Specs 3/4 2 re power distribution limits 
Handwritten draft safety evaluation end 

• Assistant Director for Operating Reactors 01/03706 Rpp 


0103250024 Ltr to all power reactor licensees b license applicants re 
NURE0-O6I9 criteria Footnote 2 in Table 2 contains error doe 
to leakage testing delations Licensee may submit analysis to 
justify use of etisting low flow controller 
EISEi.'HUT, D Q Division of Licensing 01/02/20 Bpp 


8103110424 Forwards suppl to Q0Q916 request for revisions to Tech &?ec» 
re post-accident monitoring ir.s tr unentat ion t> administrative 
controls* per Category A Lessons Learned roqulrononts Info 
provides add c 1 ar 1 f t c a 1 1 f>n» w/o changing technical content 
UTLEY'E E Carolina Power L Light Co Gl/03/09 6pp 07Q73 34Q 


Bl 00030607 RO on Q 1 0223. ana lysis indicated that ten Supports on control 
rod driveline vent line would fall in as-built condition 
during designed saddle event Cn 810220 RCIC tripped u/o 
receiving permission 

DIE 1 2 • C . R Carolina Power t* Light Co Bl/02/24 Ip 07793 159 


0103130384 Requests that NRC Issue mods to RlOllJ orders rc compliance 
w/MjREG- 0661 criteria for Mark 1 containment program Major 
safety mods on Unit l requested during refueling outage. 
w/Mnor mods during subsequent refueling outages 

UTLEY. E E Carolina Power V Llqht Co Gl/03/09 3gg 07900 194 


8103230030 Ltr to all licensees of operating nuclear power plants t 
applicants for OL* teicrpt St Lucie. Units t t 2) Requests 
util review to determine capability to mitigate station 
blackout event U promptly implement emergency procedures 
E16E11HUT.D 0 Division of Licensing 01/02/25 3gp 


0103310804 Ltr to all licensees of operating plants, appl leant* for OLs 
%, holders of CPs forwarding SECY-01-119 re Info necossary to 
establish environ qualification of saf ety-related electrical 
equ 1 pmen t 

EIEEUKJT. 0 0 Division of Licensing 01/03/10 6pp 


0103030792 Clarifies util 801213 position re NU9&G-0737 Item 1 A 1 3 re 
limitations on overtime required of licensed operators Util 
maintains that normal facility manning policies meet NSC 
guidance Addl limits will create aam i m s t ra 1 1 ve burden 
UTLEY. E E Carolina Power &, Light Co 01/02/26 5pp. 07796 079 


8103190145 Notification of 810316 meeting w/nea r- t e rn OL Applicants in 
Oethesda.MD re info required to be submitted On environ 
qualification of electrical equipment prior to site visit b 
NRC review 

BURNELL* S Licensing Branch 2 8J/03/12 I3pp 07963 004 


0103110061 9u'.mary of BI0219 meeting w/utll in Oethesda.MD to discuss 
App R procedural b technical questions Util plans to file 
* t tmp t ion requests for relief from 10CFR30 40 b from certain 
mod requirements Agenda l list of attendees end 
HANNON. J. N Operating Reactors Branch 2 01/02/26 4pp 

07B94 339 


0103170223 Ltr to all BUR licensees leicept Humboldt Bay b LaCrossei 
requesting review 0 f ASME Code Class I & 2 pressure boundary 
piping. safe ends t» fitting mat! per guidelines af and 
Revision 1 to MJRE0-O313 Model Tech Specs only end 
EJSENHU1. 0 0 Division of Licensing 81/02/26 2pp 07934 313 


-0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 b 3/4 4-8 re 
surveillance requirements for AS’lE Code Class 1.2 b 3 
component* & RC9 operational leakage Uniting conditions for 
operation & surveillance requirements 
* General Electric Co 01/02/26 4pp 07934.310 


9103230013 Generic Ltr 81-06 to all CP holders b OL applicants re 
1GCFRS0 71(e), “Periodic Updating of FSARs. " effective 
000722 Info re FSAR legal status, format b content end 
E fSENHUf .DO Division of Licensing. 81/02/26 10pp. 


8103110992 Forwards "Corponent Imp Program b Hydrostatic Test Program" 
U "Pump b valve Test Program “ 

UTLEY. E E Carolina Poter b Light Co 01/03/02 2pp. 07069 205 


--8103110395 "Component Imp Program V Hydrostatic Test Program " 
* Carolina Power *• Light Co 81/03/02 78pp 07069 207 


— 01031 10597 "Pump b Valve Test Program " Twenty’four oversile drawings 
end Aperture cards are available In POR 

« Carolina Power b Light Co 01/03/02 63pp 07069 205 


8103160459 Application fur amnd to Licenses DPR-71 & DPR-72 revising 
Tech Spec 3 7 l 2 re sve water operability requirements 
Approval by 010403 requested 

UTLEY. E E Carolina Power t Light Co 81/03/13 3pp 07917 350 


-"0103160464 Tech Bpec 3712 for sve water sys 

# Carolina Power 6 Light Co 01/03/13 6pp. 07917 353 


8103180046 Application for amend to License 0PR-71 revising Tech Specs 
to allow operation up to 30X rated thermal power u/one 
recirculation loop out of sve until 810313 

UTLEY.E E. Carolina Powor L Light Co 01/03/13. 2pp 07934 03H 


--81O31SOB02 Revised Tech Spoes d/4 2 re power distribution limits Util 
justification encl. 

« Carolina Power l Light Co 01/03/13. 26pp. 07934 061 


8103260*64 Forwards Amends 34 L 93 to Licenses DPR-71 6 DPR-62. 
r esp ec 1 1 ve I y. saf e t y evaluation t* notice of Issuance U 
ava liability 

IPPOLlTO. T A Operating Reactors Branch 2 Bt/03/16 2pp 

0B042: 014 


-8103260270 Amends 34 $. 33 to Licenses DPR-71 & DPR -62. respsc tively* 
incorporating certain TMl-2 lessons learned Category A 
requirements re valve position i nd U a 1 1 on. th 1 f t technical 
advisor augmentation 6 iodine monitoring 

IPPOLlTO. T a Operating Reactors Branch 2 01/03/16 ISpP 

08042.016 


--BI032602Q9 Safety evaluation supporting Amends 34 & 55 to Licenses 
CPfl-71 (t DPR-62. respec b i vely 

* Office of Nuclear Reactor Regulation. Director 01/03/16 4pp 
00042 034 


0103090329 Clarifies commitments made In util 001213 ltr r« NUREQ-0737. 
"Clar if 1 ca tlon of 7MI Action Plan Requlraments " Lists 
responses to Issues raised by NRC re shift mannl ng. opsrat I ng 
activities i emergency preparedness 

LTILEY. E. E Carolina Power 4 Light Co. 81/03/03 2pp. Q7B4a 130 


B10326029Q Notice of Issuance 4. availability of Amends 34 b 55 to 
Licenses DPR-71 l DPR-62. r esp ec tl v* l y 

IPPOLlTO. T. A Operating Reactors Branch 2 01/03/16. 2pp 

08042 038 



3103230591 Forwards QA program reflecting organnattonal Changes, 
including creation of corporate OA dept ft const of records 
storage facility at Brunswick OA program available in 
Central Files only 

UTLE <> E E Carolina Power ft Light Co 01/03/10 2pp 07972 104 


B ; 03260059 Notification of G10324 meeting w/ut»l to discuss licensee 
proposed Tech Spec changes which allow taking nuclear ivc 
water sys out of »vc for namt 

HA ‘.'NON- J N Operating Reac tors Branch 2 01/03/20 3pp 

09041 241 


9103270649 Informs of delay In submittal of application for Tech Spec 
amend re snubber * uf ve i 1 l anc e . p er MilC 001120 request Delay 
caused by problems w/hydraulic Snubbers Application 
currently scheduled for submittal by 010501 

UTLEfE E Carolina Power ftc Light Co 01/03/20 2pp 0G043 006 


BJ03270609 Describes ba« k g r uund . s c cp e of revised plans & schedule for 
completing mods re Installation of charcoal adsorber ays 
Augmented offgas sy» to he operable by 011231 Continued 
operation will not result i r> adverse impact on environ 
OTLEY.E E Carolina Power ft Light Co 01/03/23 6pp 00043 132 


0 Inspection reports. IE Bulletins 6 correspondence 


B)03I804|0 Forwards Revision 2 to 90-day response to Supp I 3 of IE 
Bulletin 79'Olfl. - Environ Qualification of Class IE 
Equipment " Safety relief valve position indication is only 
ThI action plan equipment installed at Brunswick 

FURR.0 J Carolina Power ft- Light Co GI/Ol/JO 2pp 07944 IlG 


9103120775 Forwards IE Insp Repts 50-324/00-41 ft 50-325/00-44 on 
001101-23 No none omp 1 lane e noted 

LEWIS. R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/05 2pp 07905 310 


- -61 03 1 20703 IE Insp Repts 30/324/00-41 ft 50-323/00-44 on 001101-25 No 
noncompliance noted Major areas Inspected control room 
observations. review of plant logs# tours of vital areas ft 
radiation protection 

CU7TS. J E - SKINNER. P If Region 2, Atlanta. Office of the 
Director KELLCJGQ. P J Region !i. Atlanta. Reactor Operations 
Nuclear Support Branch 01/02/06 6pp 07905 312 


9103020106 Forwards IE Circular 01-02. "Re r f o r ir.anc e of NRC-Licensod 
Individuals While on Duty " No written response required 
O'REILLY. J P Region 2, Atlanta- Dffico of the Director 01/02/09 
ip 07705 296 


8103090286 Forwards Paragraph 4. inadvertently omitted from details of 
IE Insp Repts 30-324 /GO- 39 ft 50-325/00-42 

lEWtB.R C Region 2- Atlanta. Reactor Operations Nuclear Support 
branch 01/02/ 11 Ip 07046 351 


8103090297 Paragraph 4. i nad vor t on 1 1 y omitted Prom details of IE Insp 
Repts 50-324/80-39 ft 90-323/80-42 

» Region 2- Atlanta. Officp of the Director 01/02/11 Ip 
07046 332 


0103040174 Forwards IE Info Notice 81-03- "Checklist for Licensees 
flaking No 1 1 f l c a t i on s of Rigniflcant Events In Accordance 
W/10CFR30 72 • No written response required 

O'REILLY. J. P Region 2- Atlanta. Office of the Director 01/02/12 
ip 07013 013 


9103100735 Forwards Suppl 3 to IE Bulletin 80-17- "Failure of Control 
Rods to Insert During Scram at BwR. ” No written response 
required 

O'REILLY- J P Region 2. Atlanta- Office of the Director 81/02/17 
Ip 07866 323 


8103060240 Responds to IE Bulletin 01-01- ’Surveillance of Mechanical 
Snubbers " No mechanical snubbers in use at facility 
FURR. 9 J Carolina Power ft Light Co 81/02/10 Ip 07039. 30B. 


0103090413 Ack receipt of IE Insp Repts 50-400/01-01.90-401/01-01. 
30-402/0 1-01 ft 30-403/81-01 cn 810106-09 No proprietary 
info. 

HO WE. P W Carolina Power ft Light Co 01/02/18 Ip 07049.180 


- -0103090422 Forwards IE Insp Repts 90-26 1 /B l - 01 . 90-324/01 -0 1 - 
30-323/01-01- 90-400/01-01. 50-401/01-01- 90-402/01-01 ft 
30-403/01-01 on 010106-09 Mo nsncospllancs noted 

MURPHY, C E Region 2. Atlanta. Reactor Construction ft Engineering 
Support Branch 01/02/09. 2pp 07049 181. 


-- 01 03G904 30 IE Insp Repts 50-261 /Gl-OJ. 50-324/01 -0 J . 50-325/01 -01. 
30-400/01-0 5. 50-401/81-01. 50-402/01-01 ft 30-403/01-01 on 
010106-0? No none omp Uant e noted Major areas inspected 
closeout of previously identified enforcement matters 
BROWNLEE , V l. Region 2. Atlanta- Office of the Director. 

CONwG’4. T E Region 2. Atlanta. Reactor Construction ft Engineorin 
Support -Branch 81/02/09 6pp 07049 103 


0 1 0324 CO 76 Submits library ft schedule for followup response to 
Infractions of MflC requirements- per IE Bulletins 79-02-07 ft 
16 Generic analysts has been completed showing that typical 
branch connection* contain acceptable stresses. 

DIET 2- C R Carolina Power ft Light Co 01/02/23 6pp 07909 293 


Bt 031 60708 Forward* It* Info Notice 81-04. "Cracking in Main Steam 
Lines " No response required 

O'REILLY- J P Region 2, Atlanta. Office of the Director 01/02/27 
lp 079 1 4 003 


8103110592 Forwards ‘Component ln»p Program ft Hydrostatic Test Progre 
ft ’Pump ft Valve Test Program 1 

UTLEY. E E Carolina Power ft Light Co 61/03/02 2p p 


■8103110593 "Component Insp Program ft Hydrostatic Test Program 
* Carolina Power !* Light Co 01/03/02 7Bpp 


0103160659 Forwards IE Circular 01-03 "Inoperable Seismic Monitoring 
Instr umentatl on ’ No response required 

O’REILLY. j P Region 2, Atlanta- Office of the Director 61/03/02 

Ip 


Q 1031 70062 Forwards IE Circular 01-03. ’Inoperable Beltnlc Monitoring 
Instrumentation " No response required 

□‘REILLY. J P Region 2. Atlanta. Office of the Director 01/03/02 
ip 07939 103 


QIO3L7OO03 Forwards revised IE Bulletin Bi-Ol. "Gurve 1 1 1 anc e of 
Mechanical Snubbers-" w/correctod Pages 5 ft 6. Change In 
iden t 1 f lc a t ion of facilities w/CPs to which bulletin Is 
applicable does not affect util requirements 

O'REILLY, j P Region 2- Attanta. Office of the Olrector 01/03/04 
Ip 07939 206 


0103120016 Forwards request for addl info re 003130 submittal of 
revised lntervue insp program for piping ft welds Response 
require? within 40 days following receipt of Itr 
IPPOLITO. T A Operating Reactors Oranch 2 BI/03/05 3pp 

07905 017 


0103200301 Forwards tE Info Notlca 01-06. "Failure of HE Model K-600 
Circuit Breaker " No rotponse required 

O'REILLY. J P Region 2. Atlanta. Office of the Olrector. BI/03/ll 
Ip 07969 034 


0103190071 Forwards tE Info Notice 01-05, "Degraded DC 9yi at 
Palisades ’ No respite required 

O'REILLY. J P Region 2- Atlanta- Office of the Director. 01/03/13. 
ip 07965 2B2 


9103310904 Responds to IE Bulletin 00-25. ’Operating Problems U/large 
Rock 3afety Rolief Valves at BWRs. During valve assembly. at 
U;le Lab. checks will be made to ensure that solenoid 
actuators are free of Lnc-Tite pi or to operation. 

FURR. 0 J Carolina Power ft Light Co 01/03/20. 2pp. 00030 150 


R Periodic operating reports ft related correspondence 


8103050177 Forwards. "Semiannual Environ ft Effluent Rep t. Ju 1 -Dec 1900 
DIETZ, C ft Carolina Power ft Light Co 01/02/26 Ip. 


8103030j 91 ‘Semiannual Environ ft Effluent Rept.Jul-D»t 1900. 
* Carolina Power ft Light Co 01/01/23 !53pp 


0103290206 Forwards "Annual Operating Rept for 1980 " 

DIETZ- C R. Carolina Power ft Light Co 01/02/26. Ip. 07992:083. 


0103250209 ’Annual Operating Rept for 1980 " 

* Carolina Power ft Light Co 81/02/26 00pp. 07992:004 


8103100605 Forwards amends to ’Semiannual Environ ft Effluent Roleaee 
Rept, " Jan - June 1979 re description of mas theoretical 
results of potential au>lliary boiler releases subsequent to 
B00222 release ft inclusion of stabllltatlon pond discharges. 

DIETZ, C R Carolina Power ft Light Co 81/03/03 2pp. 


--0103 1 00612 Amends to "Semiannual F.nviron ft Effluent Release Rept." 
Jar.- June 1979 

* Carolina Power ft Light Co 81/03/03 24pp 


8103190306 Monthly operating ropt* f nr ft t J9G1 
UTLLI9. E Carolina Rowe* 6 Light Co Bl/OJ/H 


i’Opp 


Q1 03 190302 Forward* mOt.f-ly operating ropt* for FeK I'M I 
DIETZ. C R Carolina Puwei 6 Light Co U1/01/N IP 


g Reportable occurrence*. LER* l lelatod correspondence 
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0103100610 Forward? l-EH 01 -023/ 031 “0 
DIETZ . C R Carolina Pn-or 6 Light Co 


Hl/02/19 


0/U62 :H2 


-0103100620 LFR G j -023/DJL-0 n„ (110126. control rod rcan « c tunulolnra 
46-19 !■ 30-07 Pound inoperable due to inoperable internal 
leakage detector* Caused by picking level switch float* 

Switches roplarod 6 detector* checked 

PAGTVA. M J Carolina Fowim t Light Cn {11/02/1/ Ip 0/L6t - «l 


iiiu:ii/u!.;w in* i'i 
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Ml m M |u l t 


0103030743 Forward? LF.R 01-015/031.-0 

DIETZ. C R Carolina Power /, Light Co Ul/02/24 


>p 077/1 3011 


-0103030748 LF.R 81-013/031.-0 on 010127, ml olocl -mm tor P failed if 
Initiate RTGtJ Jownttale alarrv t rod out Olocl at dnwnsrftlu 
atari-. setpoint Caused by rechanically stuck contact* m 
control relay h-2 >n cabinet circuitry '*i/Uy replaced 
PASTVA. M J Carolina Power t Light Co 01/02/24 I? 07/91 JO/ 
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0103040607 Forward* LER* 61 -0? 1 /03~-0 t 6 1 - 02J/O3.. -0 1 EW 111 -021 /03L- 0 
ui/t* incorrectly identified a* LER 01 -02.1/03.. -0 if. U10.MV 
cover ltr LER 01 -023/03L-0 ilond* correct at provioutl^ 
oubrlttad Enel* are correct coplei for both LER? 

OlETZ.C R Carolina Power 6 Light Co. 01/02/24 Ip 0/.1U 14.1 


Q 1 03040693 LER 131 -021 /03w- 0 on OlOli’6. control rod ecrar ac . unml atm * 

46-13 t 30-07 determined inoporablo duo to luuporoble 
lntornal leoliago datector* Caused Ly slicking leva] twite** 
float* In detector? noth level *ulUhw* roplacod 

PAG TV A- M J. Carolina Power 4 Light Cn 01/02/19 ly 07H1 l 144 


0103090907 Forward* t.ER til -020/03L-0 

OIETZ-C R Carolina Power t Light Co fll/02/26 Ip 07HV.I 14V» 


' -Q 103090509 LER 01 -020/03L-0 on 010203- roac tor pi e»*ur« Indicator. 
1-C32-P1 -3332. input signal *pan found out oP *poc Caused by 
*h l Pted diaphragri in indicator t. antmitter . Mudel 
1 l32GP9E2270£nO?0 Tran*r»itter roplocrd 

PA9IVA. M j Carolina Power 4- Light Cc ni/02/26 Ip 0/U4II |4*/ 


8103040644 Forward? LKH 01 -026/04 T-0 

DIETZ, C R Coro) in* Power k Light Co 01/02/2/ lp O/llll 114 


--R103040647 LER 81-026/04T-0 or. 010214. liquid effluent discharge high 
range l nd 1 c a t ur/roc ord er indicetad flow rate let* than 
actual. Caused b„ *i»r han I c a l linkage between flow paddle 6 
transmitter becoming loose cautlng folsu Plow indication 
RA8rVA.lt J CflroJJn* Powei b Lloht Co. 01/02/24 2pp 
07011 333 


OJOJO3O304 Forward* LE» 01-01 7/03L-0 

DIETZ, C.fi Carolina Power Ll9ht Co 01/02/3/ Ip 07039 079 


--0103030994 lER 0I-O!7/O3u-O on 010 130. r oac t or core Isolation cooling 
turbine tripped due to high *teai e»haust pr«*»ure upon auto 
Initiation »Jgna| following reactor scram Caused by Pine 
debris blockage i n drain pot Steam trap 

FA8TVA. M J Carolina Power V Light Co 01/02/27 lp 0/029 000 


0103110603 Forward* LER UI-019/03L-0 

0IETZ.C R. Carolina Power 6 Light Co Ql/OJ/06 lp 0700/ 09/ 


--DI031I0692 l.ER B1-019/03L-0 on Q 10204. 1 so I a t f on valves to prlrary 
containment post-accident radiation mon J tor. I -CAC-A I- 1263- 
found open j/ronl tor photohellc unit re-.oved Cautod by 
Inadequate r«unt procedure* 0uppler*ntal rept to be Istuad. 
PA0TVA.M j Carolina Power l« Light Co 01/03/06 Ip 0700/ 090 


0103130310 RO 2-01-41 on 010306, whllo performing function test of 
accessible snub bo r » < f a 1 1 uro rate of appro* 207 identified 
Cj-jio not stated Investigation continues 

DIETZ. C R Carolina Power t. Light Co Gl/03/06 lp 07900 291 


0100160603 Forwards LtR 0V-O24/O3L-O 

DIETZ. C. R. Carolina Power 6 Light Co 01/03/06 Ip 079|4 331 
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-111012403114 n il ut 0///<Ul « nri II 1 0**1/.. diesel geuer ato. |niiii»( 
on diesel geiieiat'M I wf- I I e « lutlig .*«..* to I'l i cn|.«i l-ihl 
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Ul 032-1 001)11 Forwards lift ill (riw/Oii-n 

DIETZ. C R Carolina Pr.**r l I igM III III/lM/Iil ||> u/’/rl I I 


-H103240V/D LtR IM OOZ/IMI 0 on UI02W J, -sb t*» s*d 2 |.i k h dtiitupa*. 
between Itvol Indicator* of suppr « * * i .... punl level 
transmitter* 1-CAL l 1 2601 K 2602 Canted by in luffs* tent 
/anting oP 2602 l . an t»M 1 1 a < Mgh side tenssny Tina 
PAflTVA- M J Carolina Fu-er t. Light I c III /Ml/ III 2pp 
07903 172 


8103270762 Foruanji i-EH 0 ) -03 1 /01 T -0 

DlfcTZ.C R Caroll fid Peutr t tght Co 01/03/18 Ip 03043 292 


--0103270767 util 01-O31/O1T-O on 0 1 0220. c on tr o 1 roon received annunciator 
that reacty T core t solat ion coding ^ys turbine tripped 
r juif^ Cg operator tripping ► orb Ire w/o amrent uh i 1 o nailing 
0 e icru t r a C i On TurPino reoat £ personnel counseled 
PASTVA.M J Carolina f'ouer *■ Light Cu HI/03/IU 2pp 

08043 293 


3103270749 Forwards l.ER G1-Q30/03L-0 

DJET2.C 9 Carolina Foofi- 8- Light Co 81/03/20 t? 00043 209 


- - 81 0327075 7 LER Q i -030/OX -0 on 010219 t 0317, switch 1 of reactor 
pressure switch i - B21 -P5-N03 1 0 tic del 2Q9 would not actuate 
Cajte? fcy switch actuation sc rtu out of adjustment Screui 
adjusted after first event linkage adjusted after second 
PASTVA..1 J Carolina Power *. i.lght Co 01/03/20 2pp 
C9043 290 


v Operator E » am t na 1 1 on s 


3103090529 Clarifies c om | tnen t s iratfe in util 001219 Hr re NUREC-0737, 
"C 1 a «* l f i C a 1 1 on of TM I Action Plan Requirenents ■ Lists 
responses to H*u«s raised by NRC re shift manning. operating 
activities K t-nei jfiicq preparedness 

UflEr<£ £ Carolina Power \ Light Co B1/O3/03 2pp 


DOCKET 50-326 UM|V OP CALIFORNIA AT IRVINE RES REACTOR 


0 Inspection reports* tE Bulletins t correspondence 


Q 103030449 Ac k receipt of 001224 Itr informing NRC of stops taken to 
correct violations noted l n |f ]nsp Rept 30-326/00-02 
OCOK. II E Region 5. San Francisco. Fuel Fact I i t g 6 Materials Safety 
Granch 01/01/14 Ip 0/799 267 


--8I030304B0 Responds to NRC 00)200 lit ro violations noted in IE Insp 
Rept 30-326/00-02 Corrective actions escort provided to any 
person required to perform work in facility which is not 
directly associated with radiation producing devic« 

MCOAUQH- j l California. Un | v of* Irvine 00/12/24 0 pp 
07795 268 


--BIO3O3O408 Forwards IE tnsp Rept 90-326/00-02 on 001029-30 8 . notice of 
violation 

BOOK N E Region 9. San Francisco. Fuel Facility Materials 
Safety Branch 00/12/10 2pp 07795 276 


"-0(03030495 Notice of violation from jnsp on 00J029-3D 

BOCK* H E Region 3. San Francisco* Fuel Facility K Material* 
9afetg Branch 00/12/00 ip 07795 278 


*■> 8 1 0303050 7 IE i n »p Rept 30-326/00-02 on 00 1 029-30. None oop 1 lanco noted 
employees not instructed in any topics prior to working in 
restricted area 8 * no method to insure instruction of 
worker*. 

wOOKOFF, P v . C(LLJS ,/1 * WEnSLAWSMI. F Region 5. San Francisco* 
Office oP the Director 80/12/08 23pp 07799 279 


B 1 0303001 1 Forwards IE Circular 01-02. "Pe r f ornanc e of NRC-Licensed 
Individuals While on Duty ” No written response required 
ENCELKEH* fl H Region 5* San Francisco. Office of the Director 
01/02/09 Ip 077B7 (79. 


0103230053 Forwards IE tnsp Rept 90-326/81-02 on 810226 No 
none omp I lance noted Rept withheld (reP 1 0 CFR 2 790) 

WR DERMA 1 A) , l. R Region 3. San Francisco. Safeguards Branch 

ai/03/11 2pp 07970 095 


8103230060 Forwards IE Physical Security Insp Rept 30-326/81-01 on 
810226-27. No noncompliance noted Rept withheld 
fref J0CFR2 790/ 

N0ROERHAUQ* L. R Region 5. Ban Francisco. Safeguards Branch. 
81/03/13. Ip. 07970 243. 


SOCKET 90-327 SEtfuOYAH NUCLEAR PLANT, UNIT I 

A App li i a 1 1 on/c ons tr uc 1 1 on stage documents 8 < correspondence 


103230030 Forwards 010210 memo w/ rough draft* "Analysis of Hydrogen 
Mitigation for Degraded Core Accident In Sequoyah Nuclear 
owtr Plant 1 ' t 010122 memo w/r»pt entitled '’Evaluation of 
rrn 1 <j er Concept for Use in Sequoyah Nuclear Plant. " 

L Assistant Director for Licensing. 01/02/19. 2pp. 
0/970 AO 7 * 


--8102280325 Recorrends position re upper plenum igniters of ice 
condenser plant* per review of “Analysis of Hydrogen 
Mitigation for Dugraded Cure Accidents in Sequoyah Nuclear 
Power Plant ' 

HURLEY. t E Division of Reactor Safety Research 01/02/10 2p p 
69042 076 


- -81 022004 04 tnfor.-s that further analysis necessary re location of 
igniters in ice con'enser plants Possibility of detonation 
m upper plenum should be considered Recornends ignitors be 
removed 

HURLEY. T E Division 3 / Reactor Safety Research 01/02/09 2p p 
63042 009 


--0IO323OO73 Rough d»aft. ‘Analysis cf Hydrogen Mitigation for Degrad 
Core Accidents I 11 Sequoyah Nuclear Power Plant.'* prepared 
for Of c oF Nut lear Regulatory Research 

BERMAN. M , S v iERFAN. M P . CL‘1M 1N0S. J C Sand la Laboratories. 
00/12/0] 1 30p p 07970 103 


-0103230079 Comrents an upper plenum igniters of Ice condenser plant 
per review of Evaluation of Olow Plug Ignitor Concept for 
Use in Sequoyah Nuclear Plant ‘ Evaluation enc 1 
HANRAHAN.E J Office of Policy Evaluations 01/01/22 2pp 
07970 232 


--0103230004 "Evaluation of Clow Plug Igniter Concept for Use in 
Sequoyah Nuclear Power Plant “ 

9TPEHLCu.fi A Affi Nation Unknown 01/01/09 9pp. 07978 234 


0103020401 Fot jierdi data from Starting Test 0 5 l re water temp of 
upper head taken at various power levels during power 
ascension testing 

MILLS. 1. M Tennessee Valley Authority 81/02/23 2pp 077Q4 231 


0103051007 Notification of 010333 meeting u/utll In Bethesda.MD to 
discuss R&D program on equipment survivability during 
hydrogen burn 

STAHLE.C Licensing Branch 2 01/02/26 3pp 07020 243. 


t* NRC Safety Evaluation Report (SERI, suppls 6 correspondence 


8103030036 SAFETY EVALUATION REPORT RELATED TO THE OPERATION OF 
SEOJOYAH NUCLEAR plant* UNITS 1 AMO 3 Docket Nos 90-327 and 
50-32B iTonnessee Valley Authority) 

* Office of Nuclear Reactor Regulation* Director NUREQ-OOll 804 
81/01/31 3 1 pp Available at NT18 *3 00 077B9 176 


0103040927 Forwards Suppl 4 to SER (NUREC-OOlll re application for 
licenses N/o enc l 

5CH*JENCER,A l icensing Branch 2 01/03/10 2pp 07013,336 


F Security. T-edical* emergency i fire protection plans 


0)01000119 Releases public version of util radiological emergency plar 
FELTON. J 11 Division of Rules and Records. 00/12/01 Ip. 

07416 194 


'*-0101220517 Forwards public version of util radiological emergency pi 
MILL5*L M Tennessee Valley Authority 80/06/19. Ip 05496 226 


--0 1 0 1 000 123 Public version of rad to 1 og 1c a I emergency plan. 

• Tennessee Valley Authority BO/06/19 I20pp 07416195 


80 1 204 039 1 Releases public version of jit l emergency plan. State of 7W 
radiological emergency response plan for site. 

FELTON. J H Division of Rules and Records 00/12/03 Ip. 

07156. 039 


--01O122U526 Forwards public version of Tn no 1 1 i - jur 1 s d 1 c 1 1 one i 
radiological emergency preparedness plan for site (Part of 
util plan) 

MtU-B.L ff Tonnessee Valley Authority. 00/06/19 tp 0349 6. 326 


--0012040399 Public version of State of TN mu 1 1 i - jur i • d 1 c 1 1 ona l 
radiological emergency response plan for 8 oquoyah Nuclear 
Power Facility (Part of util plan). 

a Tennessee. State of 00/06/02 £.06pp 07156:040 


0103060336 Forwards add! info re guard training 6 qualification plana 
End withheld (ref 10 CFR 2 790) 

MILLS. L M Tennessee Valley Authority 91/02/26 Ip. 


0103310338 Ltr to all licensees of operating plants t, holders of CPs 
forwarding NJREG-0696. "Functional Criteria for Emergency 
Response Facilities 11 Criteria describe acceptable method 
for meeting NRC requirements N/o enc I 

ETSENKur.O 9. Division of Licensing 01/03/09. 6 pp. 


gives assurance n / -leeting license condition 

DENTO'MC R Office of ^uc leai Reactor Regulation. Oiroclor 
81/02/26 4pp 07033 134 


--GI 03100040 For war os petition for review of Director's decision unJe~ 
10CFR2 306 denying revocation of 0^ license condition® 
imposed on facility are inadequate Supporting info encl 
BATES, A The Nuclear Regulatory ComM ts | on 00/10/16 6pp 
07633 160 


-“0103100046 Submit* 10 orceptions to OOlOCfl Director'* decision under 
10CFR2. 296 denying requeit for revocation of facility UL 
Containment iratl strengths are not sufficient to assure 
safe margin in event of hydtogon formation. 

GATES. A Tho Nuclear Regulatory Commission flO/iO/in 3pp 
07G33 166 


H General correspondence 


B 1 03020790 Forward! Hendrlc comments on LA Post 00 1 1 1 1 article re 
facility I lc on* ing, in response to 1701210 request fur reply 
to M Bensom 001*09 Itr 

DlRCK8,w j Office of the Etecutive Director for Operations 
81/01/27 lp 07782 CG0 


--BIO3020D01 Requests response tu encl M Gansoi (101209 itr b< pressing 
concern re licensing of facility 

DOWNEY. T Moose of Rsp. G0/12/IG 3?p 07702 090. 


J Insurance It indemnity information 


0103060434 Forward* Endorsement 2 to I1AELU Dlnder *G 66 

FIELDER. J Marti, 6 McLennan. Inc . M t M Nuclear Consul tant*. Inc 
Div. 01/01/27 3pp 07D37 321 


0103110680 Forwards Endorsement 3 to MAFLU Binder Xfl-66 

FIELOER.J Marsh h McLennan. Inc r M t M Nuclear Consul tanUdnc 
Div 01/03706 3 pp 07003 03 D 


3103170640 Advise* tnat 0)0223 Jtr requires corrections ttr should have 
forwarded Endorsement 3 to AN f BFP Licet* Glnder EU-66 *. is 
effective as of 000229 

FIELDER. J Marsh L McLennan. Inc .nth Nuclear Consultant*, fnc 
Div 01/03/10. Ip 07920 147 


P Operating license stage document! K correspondence 


0103120014 Ltr to «U licensee* of operating plant*rCP holder* t UL 
applicants, except Indian Point 2 6 3-Zion 1 J. 2 J. TMt-1. 
forwarding Inadvertantly oiuttsd pagat from NRC G0I222 
requsit for add) inf© re control of heavy loa^« 

EISENmjT.D 0 D I v j s ion of Licensing 01/03/03 6pp 


0103090098 Forwards Amend 3 to License OPR-77, safety evaluation l 
notice of issuance l availability 

8CMWENCER. A Licensing Branch 2. 01/03/07. 2pp 07027 279 


- - 01 030901 09 Amend 2 to License DPR- 77 . r ev i * ing license condition for 
hgdrogen control measures 4 , approving proposed changes to 
App A Tech Specs for interim distribution ignition sue. 

8 CMNENCER. A Licensing Branch 2 01 / 02/07 6 pp 07 G 27 . 277 


--81 030501 1 3 Notice 0 f Issuance J. availability of Amend 2 to License 
DPD-77. 

8CHLENCER.A Licensing Branch 2 Gl/02/09. 2pp 07G27; 2Q3 


0103030121 Safety evaluation supporting Amend 3 to License DPfl~77 
* Office of Nuclear Reactor Regulation. Director QI/02/09 Ji>n 


0103300160 Ltr to all operating PUR licensee* requesting info on 
auxiliary feedwater ays seJemJc design Farverdt request for 
addl Info, list of actions requested of licensees w/o 
seismlcally qualified tyt 6 result* of NRC ualkdowns. 
EI8ENIIUT.D 0. Division of Licensing Ql/02/10 13pp. 


01030 30396 Forwards Amend 3 tu License OPR-77, safety evaluation L 
notice of Issuance & availability. 

6CHWENCER. A Licensing Branch 2 0 1/02/13 2pp 07G03 296 


* 111 (.13030311/ Cflftplij svxlimlloi 1 supporting A-ioirf • t<; l j.unso // 

* tiff ico nf Nm lea* Hom t'" Regulation. lU»e«l':i ill/U.'/|< p 

0/(03 263 


b$0:j0:i:)i7:> IJftliu Ilf l sturtm o t *V.1I lab l 1 l ly <>< A.*.* n <1 l in l |i onto 
Ill'll 7/ 

flCIlSILM* in. A l i.onimy Hi «u( >■ *’ ill/u.'/l l «Vp M/tlill jf,', 


(I ) <Kl 1 6066'/ l.li In j>ll updating plants * If hnl'leis f lit um J I ny 
i \ or l f i c At I un uf INI Ai l > mi Man llum ill A l npytade 

uf emergent , support 'a.illtieo Heq.oslt < mil imalimi ullliln 
43 days that irp IsirviilxlMm dales will he i'Ol 

fli.CMlMl-n 0 til v l S 1 m» >f l 1 1 on* I ny <>| /«»;// | II I s* 


010)290024 l t r t«* all ;■>(;#» ivm l»i I lienees* 1 I l'n>»» app In ante »v 
NURflv 0619 (II lei 1.1 luulmili 2 in lalle 2 inutalm viim <lu» 

In leakage testing «leletl:»n* \ li unto **ay submit aualyeie tu 

justify . 1*0 uf (’tilting l;>w 1 1 ;iw <:mlii»||e» 

i.IbhNiMJl . D 0 IM v l e l liienslng ll|/i»-*/*0 llpp 


M030304/6 fill. mills ivvltvi io*;:on*e l N«M*I >> M/If. J I *n III 4 J i« 
< on l a l nn-eii t pieseme sel|ii»lnt ‘pubmjllals ilj 1 1* s 1 *■' 1 '/ t. 
ill Oil)/ c tin l a 1 1 ' i> tl oi i nne .iii »»■/:> 

r (l l.li. I M 1 vniiossoe Valley Anlhuilty (l I/O. ‘//I 2pp H/id't liv 


ll l i>.'U)30709 IrirwatdS ilata f r i>“« * 1 1 a i 1 ■< f Inst II 3 1 ie u»t i> ■ lomii i . f up pa 1 
‘■ead taken At vai (imt pmjrt I ovals Jut In j fn;i.-et a ti gin I in 
telling pot liar t l i>n 6 i *• *> f linf p l 1 t " t a i l I l 1 y ‘-IN |J/n 

enc l 

Mil |. tlit. M Tennessee Valley Auth.cKy III/U//JI Ip i|//lin M/ 


Hi 0)0901 VI I I itrwai li t engineering rep l- l*'Sp D«v |> s In I ten uf |i- «p 
fill l • * J IK 1 oil V s "I V t < I l f* t l on. 1 e *11 1 l * t | US l un ,tf 

preliminary lost* pe»foim*.| using 

riliimi. J I Tem.estae Valley Aut<-oill*j Mi /(V// / ( t I 1*1 


“UIOJUV02O I “Insp He v 1 1 e In lieu if Imp I'm t« ’ I'hnluy i apt. s anil 
« Ter.no s i e e Valley Anil, in i ly ill/i».*/,‘/ l*-pj. n/llID ll/. 


II 10.11 1 01146 I- I»r war dt nolli e uf i mis I drr at l on nf Aipnil |i. f at I > It g ill . 
lo raapffute to Ih>||24 a; p i i < at i < < anth.ir i is ..usjfe i 
level waste stoiage f»* 7 y« * 

tiCIU'IICl <t. A l jronslng Ils anr h J Ml /<»//**/ Ipp l)/||// Mr, 


’ 1111)3110113! Until V lit l un* I lie i all a -non,* In fail Illy I ■; I a ntli 

IJOl 124 appilratlnu tu Aulhnrlle misllg | nti level waste 
sturaye for n yrs 

1*1:1 id. I> t leans in j Branch *' li|/U*, , /* , / ipp n/(»/7 t IV 


MD3110/21 tnfocm* that util i I 1 li*L*'ll lapl *e |mi g«/vfiit valve 
operating esptiiente befn«e startup fullnjti.g fust imUyi 
Rept demonstrates valve relial. il|ty t i.p *r at. i l 1 1 y . I 
justifies addl purge time 

Mill. II. 1 M Tennessee Valley Auihmity lf| /A I/O 1 |p n/i'in |2V 


<1103110648 Inform* that Info will he pinvided hy Ml*/. HI m. ma i n t a i <* l »>g 
ue mass e* hjgh as possible. pi Off* IJ f*e» /,/ f t p j» * * 4 « limp 
font thin. 1 |rp 1 1 Mstl J.#Al balances to i]]ust<ele i^xi gin L 
methods to minimi 1 * /.eat loss rait.per NHL riyuesl 

Mil. 1.0,1. M Tennessee Valley Authority ll|/M 1/(14 Ip ti/dll*' ) (6 

M03100104 forwards Amend 4 tu i lienee hrh //.safety evaluation 1. 
notice of issuance l availability 

UCMUrNCLR. A l.i cent log tlraorh 3 lH/Ol/t’6 3pp li/’MI <37 


-01031001 10 Amend 4 to license IIHR //. < r. *ng log App A (i,h |lpe L s uharefc 
total min Ue weight in tr# condenser not lest than 
2,223,100 J b * I mlit l<* gh( | rs sample bat Sets m,( lets 
than 1200 lb t /bat Set 

UCHi/rNCCR. A Licensing liranch y IM/i)|/i)n 1 i p p o/V43 13/ 


-’•(1103100116 Uafety evaluatiun supporting A^sui 4 to license l»l*« // 

« Office of Nuclear Meat tot Regulation. Dtreilor fJl/i ) i/ijn App 

0/749 330 


--U103I00120 Notice of Issuance L availability of Amend 4 tu I liens# 
DPR-77 

nCHWFNCER. A M censing Hr anr h 2 IJ 1/0.1/06 lp p 0/743 ;|44 

0103310004 Ltr to all licensees of operating p I ant t . app 11 1 an t s fur Mil 
6 holders of CPs forwarding f*t.CY-nt“ I IV r P info ntcesiary in 
establish environ qua I I f 1 1 a 1 1 on of ta f » t v - 1 e I e l e d electrical 
equipment 

£1 8ENMUT. D 0 Division of !.J(«n|Jh; Hl/OI/lO App 


log Info will be processed on monthly basis 4 included in 
anneal operating rept 

MlLLS-L 11 Tennessee Valley Authority 01/03/12 ip 07934 361 

at032-U'0d2 Revises 810130 re<ro re costs of processing OL Na addl CL 
fee required Tor review since cost exceeds max fee. 
hOLLOU’AV. C J l icense Fee Management flrjnch GI/03/13 lp 
07969 216 


--8103240050 Discusses costs for OL review Addl funds uillbe expended by 
0 , v 0 p 3 y s Integration on ice conde riser p rob loir before 
facility granted unc ond 1 1 1 Otia l license Approves billing of 
1 j c ansee 

BESTOW. H N Office of Management and Program Analysis 01/01/22 
3pp 07909 220 


0103190176 For ua rtfs proprietory £ nor, proprietary version of 
"Ues 1 1 ng h o us e Reactor Protection By s /Eng 1 neer e d Safety 
Features Actuation Sys Setpoint Methodology." Overslie 
drawing encl Proprietary version withheld iref 10CFR2. 790) 

MILLS, L II Tennessee Valley Authority 81/03/16 2pp 93231 054 


--8I031901B3 Nonproprietary version of 'We s t 1 ng h ou a© Reactor Protection 
Sy s/Eng i neer ed Safety Features Actuation 9ya Setpoint 
Methodology 1 Table 3-4 will be a /a liable in PDR on aporture 
card 

TULE Y. C R . SHARP, D H , MILLER- R 0 Meetinghouse Electric Corp 
81/03/16 2Jpp 95231 056 


ver i f 1 c a ti on. power ascension testing, ROs 4 event* 4 
independent insp effort 

FORD, E Region 2. Atlanta- Office of the Director. OANCE.H C 
Region 2, Atlanta. Reactor Operations Nuclear Support Branch 
Bl/02/03 4pp 07912 2l0 


0103040570 Ac V receipt of 001030 Itr informing of corrective actions re 
tE Insp Rept 50*327/80-36 Withholding application approved. 

W/o IE Insp Rept 50 “32 7/ BO -36 4 notices of violation. Apps A 
4 3 encl Page 0 4 App 0 withheld (ref 10CFR2 790) 

LEWIS. RC. Region 2, Atlanta, Reactor Operations Nuclear Support 
Branch 81/02/06 lp 07011 001 


-“8103040570 Ac V receipt of 801030 Itr informing N.4C of steps taken to 
correct violations noted In IE Insp Rept 50-327/80-36 
Informs that NRC is evaluating request that info be withheld 
(ref 10CFR2 790) 

LEWIS. R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/01/21 lp 07011 002 


--8103040583 Rosponds to NRC 001007 Itr re 
Rept 50-327/00-36 Requests portions te 
actions withheld (ref 10CFR2 790) 
MILLS. L M Tennessee Valley Authority 


violations noted In IE Insp 
■ji thh eld. Cot rec 1 1 ve 

00/10/30 lp 07Q1I 003 


--0 1 03040505 Forwards IC Insp Rept 50-327/80-36 on 800001-31 4 notice of 
violation 

LEWIS, R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Dr arch 83/10/07 2pp 07811 004 


8)03190212 Forwards 'Research Program on Hydrogon Combustion 4 Control. 
Quarterly Progress Rept 2 ' 

MtLLS. L II Tennessee Valley Authority 01/03/16 lp. 07963 OGL 


8103040507 Notice of violation from insp on G00901-31. 

* Region 2. Atlanta. Office oP tho Director 00/09/30. lp. 
0781 I 006 


- -0103 1 9021 7 "Research Program on Hydrogen Combustion & C on t ro l . Quar t or l y 
Progress Rept 2 ' 

♦ Tennessee Valley Authority 01/03/16 54pp 07963 002 


0103300173 Submits addl info ro Item 2 1 t>e a t NUREG-0570 re 
surveillance frequency change Test results fronr 1900 
quarterly insp frequency determined favorable 4 insp 
frequency will be changed to annual rate 

MILLS- L M Tennessee Valley Authority Ql/03/24 Ip 08033 017 


8103310500 Application for amend to License DPR- 77. roques t Ing mods to 
Tech Specs Tab 1 o 3 2- I . UNO parameter* Figure 6 2-2. f ac 1 1 1 ty 
organliatlon 4 Section 6 9 1 2. plant rovlew committee 
composition 

MILLS. L M Tennessee Valley Authority 01/03/25 Ip 00062 332 


8103310506 Tech Specs 3 2.6 2464 nods to UND parame tar s . f ac l 1 1 ty 
organ! t a t i on 4 plant operations review committee 
compos i 1 1 on 

* Tennessee Valley Authority 01/03/29 9pp 00062. 353 


G Inspection reports- IE Bulletins 4 correspondence 


8102280404 Forwards IE Info Notice 81-01. "Possible Failures of OE Type 
UFA Relays" No response required 

O'REILLY, J P Region 2. Atlanta. OfPic© of the Director 01/01/16 
IP 


9103100111 Forwards IE Insp Rept 50-327/00-47 on 001104-30 No 
none omp 1 i a nc e noted 

LEWIS, R. C. Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/01/29 2pp 07057 062 


-0103100121 IE Insp Rept 30-327/80-47 on 80 1104-30 No none omp 1 1 anc e 
noted Major areas Inspected operational safety verification, 
pouer ascension test witnessing 4 LER review. 

OUTLER.B. 0 Region 2. Atlanta. Office of the Director DANCE. M. C 
RcQlon 2. Atlanta. Reactor Operation* Nuclear Support Branch. 
B1/0I/2B 7pp 07057.064 


6103130147 Forwards IE Insp Repts 50-327/80-49 4 50-320/80-27 on 
801201-05. No noncompliance noted. 

LEWI8, R. C Region 2* Atlanta. Reactor Operation* Nuclear Support 
Branch. 81/02/05 2pp. 07913:008 


8103130155 IE Insp Repts 50-327/00-49 4 50-328/00-27 on 801201-09 No 
none omp 1 1 anc e noted Major areas I n spec t ed . preop erat 1 one 1 
test ing. preoperat Iona I sys waltdoun of Unit 2 4 plant tour. 

JULIAN. C . FORD, E. . DANCE, H C. Region 2. Atlanta, Office of the 
Director Ql/02/05. 5pp. 07913.010. 


e, oA ,30l9,? Foru * rd * l E Insp Repts 50-327/00-51 4 50-320/00-29 on 
801529-31. No none onp 1 1 anc e noted. 

LEWIS. R. C Region 2. Atlanta, Reactor Operations Nuclear Support 
Branch. 81/02/05 2pp 07912: 200 


8103040593 IE Insp Rept 90-327/80-36 on 000801-31 None o^p 1 1 anc e noted 
failure to control designated vehicles, to follow procedure 4 
to comply W/Toch Specs Page 8 withheld (ref 10CFR2 790) 

COTTIG.H T . 0UTLER.8 D Region 2. Atlanta. Office of the 
Director DANCE. H C Region 2. Atlanta. Reactor Operations 
Nuclear Support Branch 80/09/30 3pp 07011 007. 


0103130109 Forwards IE Insp Repts 50-327/00-49 4 90-328/00-24 on 
801125-1202 No none o/np 1 1 anc e noted 

LEWIB.R C Region 2. Atlanta. Reactor Operation* Nuclear Support 
□ranch 81/02/06 2pp 07908-325. 


--8 103 130201 IE Insp Repts 50-327/00-49 4 50-320/60-24 on 001123-1202 No 
noncompliance noted Major areas I n»p ec te tf p ouer ascension* 
licensee special rept review 4 monitoring of operations 
DONAT. T j Region 2, Atlanta. Office of the Director. DANCE. H. C 
Region 2. Atlanta* Reactor Operations Nuclear Support Branch 
81/02/06 3p p 07908 327 


B1 03020277 Forwards IE Circular 81-02, "Performance of NRC-L 1 c ensed 
Individuals While on Duty " No written response required. 

□ 'REILLY. J p Region 2- Atlanta, Office of the Director. 01/02/09. 
lp 


H1031B0417 Forward* IE Insp Repts 5O-327/PO-40 4 90-320/80-26 an 
001216-19 Wo none omp 1 1 anc e noted. 

MURPHY. C E Region 2. Atlanta. Reactor Construction 4 Engineering 
Support Branch 01/02/09 2pp 07943 036 


--8103180426 IE Insp Repts 50-327/80-40 4 5O-32B/0O-26 on 801216-19. No 
noncompliance noted Major areas inspec tod : ins ta 1 l ed 
equipment review per NUREO-O580 response 
OI00ON8. T 0 Region 2. Atlanta, Office of the Director 
CQNLON. T E Region 2< Atlanta. Reactor Construction 4 Engineering 
Bupport Branch 81/02/09 4pp. 07943 030 


0103100449 Forwards IE Insp Repts 50-327/81-01 4 30-320/81-01 on 
810106-09 No noncomp 1 lane e noted. 

MURPHY, C E Region 2. Atlanta. Reactor Construction 4 Engineering 
Support Drench 81/02/10. 2pp 07939. 276 


— 0103180459 IE Insp Repts 50-327/01-01 4 30-320/01-01 on 010106-09. No 
noncompliance noted Major areas Inspected electrical 4 
1 n s tr umenta 1 1 on, 1 1 c ons e e Identified items 4 followup on 
IE Circular 80-23 

01BBON8. T 0 . MERR 1 WEATHER. N. Region 2. Atlanta. Office of the 
Director CONLO.’I. T E Region 2, Atlanta, Reactor Construction 4 
Engineering Support Branch 61/02/06 4pp 07939:270 


8103040156 Forwards IE Info Notice 81-03. "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/J0CFR50 72 " No written response required. 

O'REILLY. J P Region 2, Atlanta, Office of the Director. 01/02/12. 

Ip 


208 


DOCKETED ITEMS 


0103240140 Forward* IE (nsp Repts 9O-327/0O-9O f* 9O-320/0O-2O on 
001201-24 No noncomp 1 lane e noted. 

LGNI8.H C Region 2. Atlanta. Reactor Operation* Nuclear Support 
Branch 01/02/13 2PP 07900 22l 


Ilui:i2/>1 1 1/ Jt: insp H©?t 'if: J.'Z/ill <!■» UK HI Mm»i ur .,1 Ham 

Palluie to i» o • I t I acco»« "'"'"'I 1 " " ll «* n,Dfl 

withhold <'P f |t»i I I'i.* /90> 

TOtlirf. U I util, a " - n'iGNllti: IJ H l. I h l J n-1* ||.r, la. 

jt iho Direr In. ll|/«V/l.l Ip OHO II ,'Vl 


« n<; ted 


1>f Pile 


--0103240146 IE Insp Repts hO -327 /SO-SO t SO 02B/ 80-20 on 001201-24 No 
none oir p 1 1 an t e nutal Major area* inspected licensee action 
on previous ln*p f 1 nd l ng « . op eratt ona 1 safety verification 6 
power ascension teat witnessing 

BUTLER' 9 U Region 2. Atlanta. Office of the Olrector DANCE. H C 

Region 2. Atlanta. Reactor Operations Nee Nat 3upport Oranch 
01/02/13 7pp 07900 223 

01031604.92 Forwards IE Info Notice Dl-04. 'Cracking in Mam Steam 
Lines. No response required 

O'REILLV.J P. Region 2, Atlanta. Office of th© Director 81/02/2/ 

lp. 

0103160316 Forwards If Circular 01-03. Inoperable Selsnlc Monitoring 
Ins t r intent at 1 on " NO response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 111/03/02 
Ip. 


|( I'orinjlr operating * epin l» i elated 


01031104/6 Forwards N"Ml '* (Jisi'.dtgr nm 1 1 hi I n* « o«» I • • Mil | in) II 1(120 1 

fiT|; | lit M. 0 H Tennessee Valluv Aulh m ll'j 01/0 1/04 1 ;> (l/Mlll If,!) 


IIKKUKMIU ll r ' lil.fi discharge r.on i Inr I ng r ep t«. IMH 1(>I HiO.'OI 

[I.AliHRV. M r Tennessee Valley Aul'iculty Hl/01/04 ‘/►I* (■ 

< 111)3200942 C iilwai do miuiihly uporatlng iepl i"i fen |9rl| 

UAUCIfrilll;. J M lennestea Valley Aulhcrlly 111 /Hi/ IV 1 1 > 

07 77 t *U6 

■ l)|(i:i2U0343 Mon l M y i>| ©i aliny «©l't #f;r * I 'm 

riJOINCii. M feni’CStwe Valley Aulhirlly Il|/li|/il4 llpp 
0/9/1 III/ 


01031700B5 Provides ©ddl info re IE Bulletin U0-l3, 'Possible Loss of 
Emergency Notification Cyt <ENB) w/Lost of Offsite Power " 

Util espetts to complete required nods at Browns Forty by 
010427 S. at Sequoyah by 010421 

MtLLB.L M Terinassea Valley Authority 01/03/03 lp 


0)03170011 Forwards revised l£ Bulletin 01-01. "Gurve i I Unc e of 
Mechanical Bnubfcer*. '* w/corrocte<? Pages 3 6 6 Change in 
Identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements 

O'RElU.Y. J.P Region 2- Atlanta. Office of the Director 01/03/04 

lp. 


m03:il0«l// J inwards (.pedal Dept *H» "HU HU '• ' Mad I u|iig lr a 1 Impact 

Assessment , fiaquoyah Nuclear Plant, Jan %h<na 1900" *. 

HlMU' 2 (LJI. Rad I o l ng i< a I J">|*arl AmMnml, i;* r .i.g«l. 

N j c 1 ear Plant, .hi ) Her iviw " 

Mill fi. l. 11 Tei nesses VaJley Authority II l /(l 1/34 3p |> uhl»99 214 


1110331 04111 llfiotlal Reel lie " during third K tl- <l»*> lei S of |9ICl t 

Tech fipec II I l 12 found etr veiled 1 ‘auaerl hy effluent 
releases uf r IIJ ftum fa* I ) I ty I nve s 1 1 gal I on of l‘ U I" 
secjrcfery cycle will c.iiillnn© following plant startup 
« Tennessee Valley Authority |l| /(i 1/24 J I i«i« HI irr'iv 316 


0103260019 Forwards update to B00003 response to IE Bulletin 79 -03 A 
"Long itud Inal Weld Defects In ASME PA-312, Type 304 IHainlett 
Steel Piping." 8A-312. Type 300 series fusion welded pipe 
not used at facilities Add) info will be sent by 010630 
MILLS. L. M Tennessee Valley Authority. 01/03/04. 2pp 00042 10U 


■111 03'H 01116 "Radioing leal Imparl As *•« i^enl . Ilaqung «h Ion lent Maul. 
jen-June 1 VIlO " 

a Tennessee Valley AnUni lly fill 00 f. Mil lll/oi/Ji .'U-p 
OH099 237 


0103160044 Provides supplemental response to IE Bulletin 00*06. 
"Engineered Safety Feature (EBF ) Reset Controls " NUREO-090U 
review determined that certain containment Isolation valves 
could open on reset fiwltchee will be replaced after 010601 
MILLS. L M Tennessee Valley Authority 01/03/03 4pp 079J9 226 


0103200197 Forward* IE Info Notice 01-06. ''Failure of HE Model K-600 
Circuit Breaker.' No responso required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/03/11 
l P 


0103200003 Forwards IE Info Notice 01-09. "Degraded DC 6y« at 
Palisades." No response required. 

O'REILLY. J P Region 2. Atlanta, Office of the Director Ql/03/13 

Ip 


■ -III 03-1 1 0490 ‘ Mad 1 ul ng 1 c a 1 |i«*pei \ As sess*re*»\. Hequuyet* timteai I’lant. 
jul -Dec 19*10 " 

« lenneisee Valley Authority MM III 3 (111 ti|/l)l/*M J Ipp 
O(l099 239 


fi Reportable uc r ur r enc et. Mils K i elated * m vtixmdem « 


(1103060770 Mil fill'll I 12 //IIOl 96 r.n 1101211. m "nd« 3. .luring It l)u 1 1 • "n 
79*14 review, disc uve red that I her mini heal liana fer i«meni 
could result In pipe or hanyei failure Caused by failure in 
consider effect of cement ■>>* supports t cinl temuyed 
nAl.LENriNE.jM Tennessee Valley Aiithur i ty (hi/lJ/l J 1 1 . 

07306 001 


nitJ3l)203:i2 T orwai ds I i H m*0llV/Mll. 0 

GREEN. II J Tannessee valley Authurlly fll/t>2/24 Ip (t//ti2 IlfU 


0103240607 Responds to IE Bulletin 01-01. "Qurvelllance of Mechanical 
Snubbers." No snubbers Installed on sef t tyre I a ted sys. 

MILLS. L M Tennessee Valley Authority Ql/03/13 lp. 07902 311 


0103 240466 Forwards response to violation noted In IE Insp Hop t 
90-327/01-02 on 010210 Corrective action util has clarified 
requirements for determination that Item does not constitute 
unrevlewed safety question. 

MtLLB.L M Tennessee Valley Authority. 01/03/16 2pp. 07987 396 


8103240939 Responds to NRC 010213 Itr re violations noted in IE Insp 
Rept 90-327/00-46 Corrective actions. Kelthly 602 
electrometer use re-e^aluated. personnel qualification 
records up dated, procedures revised L insp procedure updated. 

MILLS. L. M Tennessee Valley Authority. 01/03/16 19pp 07906:167. 


81032611)7 Act receipt of 010316 Itr informing NRC of steps taken to 
correct violations noted in IE Insp Rept 90-327/01-04 
LEWlG.fi. c. Region 2. Atlanta, Office of the Director 81/03/10 

lp. 00039:249. 


- -01 03261 122 Responds to NRC 010217 Itr re violations noted In IE Jnsp 
Rapt 90-327/01-04 Corrective actions withheld (ref 
IOCFR2 790 >. 

MILLS, L M Tennessee Valley Authority. 01/03/16. Ip 08039 290 


--UI030209J6 llll III OOV/OIH ■ <| nu IIUJI2/. ennta l im* n l ««,mp level limf 
L - 63 - 1 7 7 declared Inupetable Caused by <all|>i drift Jue tn 
problem w/ level treiumlller Transmitter replaied 

MCCfilfr.JM . NII.ME.Y.A M Tennssses Valley Ai f |hm I ly Ml/02/24 
Ip. 07702 31 H 


0103090409 Hubmltl NMlM.M nunc Q«p I I enc e lull I f I * at I an Me wage treatment 
plant affluent samples cullectad on Mi(H«J/ 021/ revealed 
let* than m|n 1 Omg 1 1 dissolved oiygen Lauie Is unliiuuii 
TreAtmint efficiency was reduced by ambient temp decreases 
CL-ABHRY.fi T Ten nestis Valley AuthuMty ll|/<lJ/l>J Jpp 
07092 130 


□ 103100490 Forwards |.f*ft 8 1 n l H/03L 0 

ORLEN.M J Tennessee Valley Authority III /O.l/O I Ip (1/063 206 


--0JO31OO496 LLR 01 Oin/OTIL- 0 un 010301), 1 l qu i d rauwesl* ainnilnr* 
O-RE-70-122, declared inoperable Caused by high background 
count reading due to leak In Urools rotameter Rotameter 
seals r* p \ ac ed . samp 1 e chamber cleaned t* monitor flushed mil 
MCOR IFF. J M . WH.KEY.A N Tennesitt* Valley Authority 111 /0 I/O. I 

ip 07062 2F1? 


0103100400 Forwards CFR GO 20670JK-I 

GREEN. H J. Tennessee Valley Authority 01/0:1/04 lp 0/062 204 



DOCKETED ITEMS 


9103110477 Forudfdi LER 01 -01 7/O3L-0 

GREE*.'. H J fenne^tee Vj! I u <j Authority 


01/03/04 |p. 07069 353 


9103110406 LEtf 01 -01 7/03L-0 on 0 1 0? ] 2. we 1 d e r accidentally bleu pin hole 
in pipe sleeve. releasing Iuj level activity Xe-133 Caused by 
thu. jail pise t restricted access Pin hole repaired 
MCCRlFF. J II < KlRK.C 0 Tenneneo Valley Authority 81/03/04 
Ip 07069 354 


91031 10531 Forwards LER 01-010/031.-0 

CREEN. 0 J Tennessee Valley Authority 01/03/04 Ip 07072 270 


~-{Jl 03290306 LER 01-026/01 T-0 on 01 031 0. ana 1 y * i * of primary contaimienl 
airlock electrical penetration* revealed probable leak 
path* under accident condition* Caused by design Pa l lure to 
evaluate sealing mall .‘leu c ab ] p % . c ondu i t * t seals ordered 
MADDOX. S 0 . MCCRITF, j M Tenno**eo Valley Authority 01/03/10 
2pp 07996 3-12 


0103240402 Pf.C- 11-01 -023 on 010314. low stean generator water level 
reactor trip oiperioocecf due to train feedwater regulating 
valvo falling closed Auxiliary feedwater pumps realigned 6 
putrped river water into itejn generators 

CRLEN JAk • H , QUICK. D Region 2. Atlanta, Office of the Director 
81/03/19 2pp 07906 360 


- -01031 10539 LER Bl-0l0/03w*0 on 810205. d 1 *C over ad that 81-137 2.RCQ 
uater i n ven tor y . no t perfcirncd ulthln 72-h per surveillance 
requirements Caused by steady state conditions not being 
established long enough for p er f ortranc e before reactor trip 
hCGRIFF, J II - KIRK. G B Tennessee Valley Authority Rl/03/04 
Ip 070 72 ?79 


8103100500 Forwards L£R 0 1 -0 16/03L -0 

GREEN. H J Tennessee Valley Authority 01/03/03 Ip 07062 290 


- ■9103100504 LER 0 1 -0 1 6/03:. - 0. on 01 0206. d i © s e 1 generator 2ft-B breaker 
tripped twice while attempting to synchronise w/TVA power 
grid for surveillance test St-7 Caused by overcurrent during 
paralleling operation Target reset L parallel repeated 
MADDOX. C C . MCQRiFF.j M Tennessee Valley Authority 01/03/03 
3pp 07Q62 299 


010325049/ For wartf* lER D1023/03L-0 

GREEN. H J Tennessee Valley Authority 01/03/20 Ip 07976 233. 


0103290507 LER QI-023/03L-0 on 81 0303. de s 1 gn review per IE Bulletin 
79**l4 discovered sleeve* 525.329.533 t 337 on TVA 47W470-3 
are not 4-mch as-bullt slie Caused by incorrect 
installation during const Sleeves modified 

MCCRlFF. J h . KIRK. 0 0 Tennessee Valley Authority 01/03/20 
fp 07996 234 


0103310477 Forwards Special Rept GO- □. RH-0Q-6-SG I . "fla d i o 1 o g i c a 1 Impact 
Assessment . Sequoyah Nuc 1 ear Plant. Jan-June 1900“ & 

RH-01-2-801 . “Rad 1 ©log i c a 1 Impact Assessment. Sequoyah 
NuUesr P 1 an t . Ju 1 -Oec 1900 “ 

MILLS. L M Tennessoe Valley Authority 01/03/24 2pp 00039 214. 


0IO31CO460 Forwards l.ER 81-020/031.-0 

CREEN, II J Tennessee Valley Authority 01/03/06 Ip 07062 202 


- -0103100477 LEK 01-020/031-0 on 0 10207. ra d 1 a 1 1 on monitor for exhaust 
path 2-R-90-100 found inoperable u/unit In r.ode 3 V ABOT0 
train 3 fan discharging through shield bldg oihauit vent 
Caused by nod to 400-volt shutdown board on 810206 
MCCRlFF, J ll . WILKEV.A M Tennessee Valley Authority 01/03/06 
Ip 07062 283 


0103170614 RO 00-000 oiceedod Tech (Spec 3 1112 during third i> fourth 
quarters of 1900 . failing to notify Commission when dose 
requirements limit was broken Apparently caused by 
breakdown In 1 n ter / 1 n tr ad f v 1 * l ona 1 t oi-iruni c at Ions sys 
GPEEN, H J Tennessee Valley Authority 01/03/09 23pp 07938 342 


0103230630 PNS- t I -0 1 -002 on 0 1 0309. h andwr 1 1 ten bomb threat discovered 
adjacent to personnel airlock to Unit 1 reactor containment 
Area searched u/negative results 

HILL. A . TOQffMJ Region 2. Atlanta. Office of the Director 
91/03/09 ip 079 7 A HS 


610317053 0 Forwards LER 0 1 -01 9/03L-0 

CREEN.H J Tennessee Valley Authority 01/03/10. Ip. 07929 337. 


- -01031 70536 LER 01-O19/O3L-O on 01 021 1 . 1 n s I d e containment Isolation 
valve 1-33-704 on *vc air header discovered omitted from 
drawing Valve added 

MCQRIFF.J M . KIRK.G H Tennessee Valley Authority 01/03/10 
2p p 07929 310 


8103170409 Forwards LER 01-O21/O3L-O 

CREEN. K J. Tennessee Valley Authority 01/03/11 Ip. 07923: 199 


0103170413 LER 01-O21/O3L-O on 0 102 11 . reac t or coolant pumps ) fc 2 were 
stopped Caused by RCB pressure going to tiro after RUR 
Containment spray Isolation valve 1 nadver t en t I y opened. Rumps 
returned to operable status In approx |-h. 

MCGRIFF. J. M , KIRK.G. 0 Tennessee Valley Authority. Bl/03/il. 

Ip. 079 2 3 200. 


81031 70S9Q F qt wards LER 01-022 /03L-0 . 

CREEN. H J. Tennessee Valley Authority. 01/03/13. tp. 07939:242. 


"8103170595 LER B1-022/03L-0 on 010219. w/un 1 1 in Mode 5. chlorine 
detector 0-CLAN-43-205A declared 1 nop e rab 1 e . Caused by 
electrolyte used to drip onto sensor becoming stopped up in 
felt filter Filter replaced t> detector returned to sve 
WfLKEY. A M . MC OR IFF. J. M Tennessee Valley Authority 81/03/13 

Ip 07939. 243. 


8103170624 Submits NPDES notification of n one oirp 1 i enc e w/efflutnt 
limitations Discharge exceeded limits on 010224.26 6 0304. 

Caused by partial plugging of discharge flowmeter & effluent 

accumulation in sand filter Design mod requested 

EL-ASHRY. M T Tennessee Valleu Authority. Bl/03/13. 2pp 


--01O331O4O3 Special Rapt UO-0 during third *. fourth quarters of i960. 
Tech Bp e c 3 11 1 2 found exceeded Caused by effluent 
releases of P-32 from fac ll i ty . I nvo s 1 1 ga 1 1 on of P-32 in 
secondary cycle will continue following plant startup 
« Tennessee Valley Authority 01/03/24 21pp. 00039 216 


DOCKET 30-320 SEQUOYAH NUCLEAR PLANT. ON I T 2 


A App 1 icat I on/c onstruc t ion stage documents t correspondence 


0103190732 Ltr* to all licensees of operoting p 1 an t s . app 1 1 c an t« for 
0L» l holders of CPs re control of heavy loads Requests 
review per guidelines in NJREG-0612 Forwards NRC position ro 
interim actions * request for addl info 

E1GENMJT. 0 0 Division of Licensing GO/12/22. 30pp. 


0103120014 Ltr to all licensees of operating plants. CP holders L 0- 
app 1 1 c an t s . e x c ep t Indian Point 2 8. 3,2ion l i. 2 S, TM1-1, 
forwarding inadvertently omitted pagos from NRC 001222 
request for add] info re control of heavy loads. 

EIBENHVT.O O division of Licensing Dl/02/03 6pp. 


0103230050 Forwards 010210 memo w/rough draft. "Analysis of Hydrogen 
Mitigation for Degraded Core Accident in Sequoyah Nuclear 
Power Plant" & 010122 memo w/rept entitled "Evaluation of 
Igniter Concept for Uie in Sequoyah Nuclear Plant '' 

TEDESCQ. R L Assistant Director for Licensing. 01/02/19. 2pp 
07970. 097 


— D102280325 Recoirmends position r» upper plenum igniters of ice 
condenser plants per review of "Analysis of Hydrogen 
Mitigation for Degraded Core Accidents in Sequoyah Nuclear 
Power Plant “ 

KuflLEY. T. E Division of Reactor Safety Research 01/02/10 2pp 
65042 076 


-- 01 02200404 Informs that further analysis necessary re location of 
Igniters in Ice condenser plants Possibility of detonation 
in upper plenum should bo c on* 1 d er ed. Rec ornmend s ignitor* be 
removed 

HURLEY. T. E Division of Reactor Safety Reiearch. 01/02/09. 2pp 
65042. 009 


--01 03230073 Rough draft. "Analysis of Hydrogen Mitigation for Degraded 
Core Accidents in Sequoyah Nuctear Power Plant. " prepared 
for 0fc of Nuclear Regulatory Research 

OEPMAN. M. . SHERMAN, MP . CUMM |NQ0. J. C. Sandla Laboratories 
00/12/01 130pp. 07970 1 03 


--0I03230079 Comments on upper plenum Igniters of Its condenser plants, 
per review of “Evaluation of Olow Plug Igniter Concept for 
Use in Sequoyah Nuclear Plant. " Evaluation end. 

HANRAHAN.E J Office of Policy Evaluations. 01/01/25. 2pp. 

07970: 232 


--81032300B4 "Evaluation of Glow Plug Igniter Concept for Use In 


.RC Safi 


E 


0103230024 Ltr to ail ;c.»r reactor licensee* & license applicant* re 
rA.'REO-OAl'? truer 14 Footncte 2 in Table 2 certain* error ije 
to leakage letting deletion* Licensee '“iy A^alytM to 

justify v*e of rutting Jew f 1 5u ccrtrollrr 
ElSENHUT.O 0 01 v 1 1 1 on qP Licensing 8l/02'20 0PP 


810302C47S Forwards revlietf response to frj9£G-0737< l t* m |[ E 4 2 5 re 
containment prettyrr setpoint Submittals did 001219 L 
010107 contained erroneous infc _____ 

MILLS- L M linrnltt V 4 \v *4 Authority 01/02/23 2pp 07703 11 


0103230030 Ltr to all licensee* of operating nuclear power plant* 1 
applicant* for DLi leicept St Lucie, unitt 1 t 2> Request* 
util review to ieternin# capability to mitigate station 
blackout e^ent t promptly inpltDint emergency procedural 
EtSENHVT.P 0 Division of Llcenting 0 1/02/20 5pp 

01 O 3 O 31 OO 7 riot i f icati on of 010303 meeting u/util in 0e th et da. MD to 
discus* PLD program on equipment t jr v 1 vj S> 1 1 1 1 H during 
hydrogen corn 

9TAHLE.C Licentirg Branch 2 BI/C2/26 3jp 07820 243 


£ NfiC Safety Evaluation Report < GER 1 sup p 1 « t c :or r o sp ond on< 


aiftinVRU SAFETY EVALUATION report related to the OPERATION or 
“‘Sam nScleIr PLAN^NtTE* 1 AW 2 Doc * & t 50-37 

r'oPPlcc’of'Nve'P^'sooctoJ H«JSl»Uon. Diroctor NUHEO-COl I 
t Office ' , V" vCi ** vaiUbl , ? at NT IS *2 00 07 709 176 


0t/O»/31 31 PP 


8103040927 Forward* Quppl 
1 lc e otet N/o enc 1 
BCHviENCER.a L 1 c on* 1 n Q 


4 to 6 ER 

Branch 2 


( N jflEG-00 l 1 > 
01 /O 2 / 1 Q 


le application for 
2pp 07013 J36 


Security. medical. 


emergency t fire protection plans 


81010001 19 Re lease* public version of 
FELTON. J M Divltion of Rule* and 
07*) 16 194 


utl I rad i o 1 og 1 c A 1 
Record* 00/12/01 


emergency plan 

Ip 


--BlOl 220517 Forward* public version of util 
MILLS. L M Tennessee Valley Authority 


radiological emergency plan 
00/06/19 lp 0949* 226 


0103230813 Generic Ltr 8 J-C6 tc all CP holder! I C_ applicant* re 
IOCFRJO 7i < * ) . "Pefioiic updating of FSARs. ' effective 
900722 Info re FSAfl legal ttatui, forr 4 t 6 Content end 
ElSENHUT.O C Division of Licensing 81/02/26 lOpp 


01O3UCO46 Forward* notice of consideration of amend to facility CL. 
in r > tpon* e to 801124 application to aothorii* onsit* low 
level watte storage for 3 yr* 

SCMUENCER. A Llcenting Branch 2 01/02/2? 3pp 07077 336 


- -01 031 1005 1 Notice of consideration of amend to facility OL re util 
801124 application to auf*orite on*ite lew level waste 
storage for 5 y r » 

BELLS. 0 Licensing Branch 2 81/02/27 9pp 07877 339 


0103100493 Ol«cu**et results of audiury feedwater pump endurance test 
for Unit I Submitted B01104 Since test results were 
acceptable util doe* not intend repeating tests on Unit 2 
MILLS. L M Tennessee Valley Authority 01/03/03 Ip 07867 223 


3103160978 Advises that 49 igniters for Unit 2 containment at locations 
similar for Unit t will be installed before 010415 fuel 
loading date. for implementation of interim distributed 
ignition sy* Final r**olutlon of hydrogen control is 020131 
MILLS, L M Tennaitee Valley Authority 01/03/10 lp 07917 199 


0103170141 Inform that compliance w/NuREQ-0737. Item II. F. I will be 
met. requir ing operating reactor* to have design details 
for containment high radiation monitor available for review 
by 810701 

MILLS. L H Tennessee Vallrv Authority 01/03/10 lp 07929 313 


0103310004 Ltr to all licensee* of operating p 1 ant *. app 1 i cant » for OL* 
4 , holder* of LP * forwarding SECY-01-U9 rs info necessary to 
et tab 1 1 th environ qualification of * a f e ty -re lated electrical 
equipment 

E 1 EjENHUTi D 0 Division of Licensing 01/03/10 6 PP 


--0101000123 Public version of 
• Tennessee Valley Author 


radiological ©mergoney 

ty 00/06/ 1 9 I20pp 


p lan 

07416 193 


G 01 2040391 Releases public version of util 
radiological emergency response plan for 
FELTCN. J M Division oP Rule* and Recor 
07196 039 


emergency plan. State 
site 

d* 00/12/03 Ip 


oP 


TN 


-8101220526 Forward* public version of TN mo 1 1 1 - jur 1 s d t c 1 1 onal 
radiological emergency preparedness plan for site (Part of 

MtLLS^L r. Tennessee Valley Authority 00/06/19. lp. 03496 226 


-**9012040399 Public version of State of TN nul t i - jur i sd 1 c 1 1 onal 
radiological emergency response plan for Sequoyah Nuclear 
Power Facility (Part of util plan! 

• Tennessee. State of 00/06/02 606pp 07196 040. 


8103060336 Forwards addl Info re guard training t qua 1 i f I c a 1 1 on plans 
End withheld (ref 1CCFR2 790) 

MILLS- L M Tennessee Valley Authority 01/02/26. ip 


BJ033I033B Ltr to all licenses* oP operating plant* 8 * holder* of CPs 
forwarding m-REG- 0696. 'Functional Criteria for Emergency 
Response Facilities - Criteria describe acceptable method 
far meeting NRC requirements U/c end 

eiSENHUT, D. 0 Division of Licensing 01/03/09 6 pp 


6103160572 Provides justification for interim operation of facility 
during Initial criticality until fire protection mod for 
essential raw cooling water sys completed on 010630. 

Continuous & roving fire watches will be established. 

MILLS. L M Tennessee Valley Authority QWQ3/Q9 lp 07917 300 


J. Insurance h indemnity Information 


8103170459 Notifies of util plan for ECCS outage data col 1 et 1 1 on, 1 n 
response to Nl/REO-0737. Item II K 3 17 Configuration control 
log Info will be processed on monthly basis t included in 

4 ?\tvj a l operating rept 

MILLS. L M. Tennessee Valley Authority Bl/03/12 lp 07934 361 


8 1032304 51 Informs that currently scheduled date for facility fuel 
loading is Bi050l 

MILLS. L K Tennessee Valley Authority. 01/03/13 lp 07977 046. 


0103060454 Forwards EniJorsenent 2 to MAELU Dlndor XB-66 

FIELDER. J Marsh l McLennan. Inc. . M L M Nuclear Consul tants. Inc 
DJv. 01/01/27 3pp 07037 321 


6103170640 Adviie* that 010223 ltr require* c orr ec fcl on*. L tr should have 
forwarded Endorsement 3 to ANI 6 FP Eneas* Binder ED -66 8 » is 
effective a* of 600229 

FIELDER. J Marsh 6 McLennan. Inc. > II k M Nudoar Consul tent s. 1 nc 
Div. 61/03/10 Ip. 07923. 147 


0103190212 Forwards “Research Program on Hydrogen Combustion 1 . Control. 
Ouarterly Progress Rept 2 " 

MILLS. L M Tennessee Valley Authority. 01/03/16 Ip. 07963 001. 


—81 03 190217 ''Research Program on Hydrogen Combustion L Control , Ouerterl y 

Progren Rapt 2 * 

* Tennessee Valley Authority. 01/03/16 54 pp 07963 002. 


8103270777 Forwards "Assessment of Ultrasonic Reflectors in 9equoyeh 
Unit 2 Reactor Vessel Noctl* Bore*" 6 "Assessment of 
Ultrasonic Reflector! in Watts Bar I Reactor Vessel Nottle 
Bores." Repts available In Central Files only. 

MILLS. L M Tennessee Valley Authority. 81/03/20 lp 


0103300173 Submits addl Info re Item 2 . i 6 a of KURE0-0378 re 
surveillance frequency change. Test results from i960 
quarterly mtp frequency determined favorable L intp 
frequency will be changed to annual rata. 

MILLS. L. M. Tennessee Valley Authority 01/03/24. lp 00053 017. 


Q Inspection report*’ t£ Bulletins C, correspondence 


0102200404 Forwards IE Info Notice 01-01. "Passible Failure* of GE TyP* 
MFA Relay* ’■ No response required. 

O'REluLV.j P. Region 2. Atlanta. Office of the Director. 01/01/16 

ip 


8103130147 Forwards IE Insp Repts 90-327/80-49 * 50-320/00-27 on 
00 1201 -09. No noncompliance noted. 

LEWIS, R C. Region 2. Atlanta. Reactor Operation! Nuclear Support 
Branch 81/02/03. 2 pp 07913:008 


""8103130139 |E Insp Rept* 50-327/00-49 t* 30-320/00-27 on 001201-03. No 
noncompliance noted Major area* i n«pec ted . preop era t i one 1 
testing, preoperet tonal *y* welkdown of Unit 2 6 plant tour. 

JULIAN. C , FORD. E. . DANCE. H. C. Region 2 , Atlanta. Office of the 
Director. 01/02/09. 9 pp 07913-010. 


3100130159 Forwards J£ Insp Repts 90-327/00-51 4, 50-320/00-29 on 
901229-31 No none omp 1 I anc 0 noted 

p w j S _p q Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 81/02/03 2pp 07912 2 00 


•81031301&7 IE Jnsp Repts 50-327/00-51 4 50-32Q/BO-29 on 001229-31 No 
none 0 ">p 1 lane e noted Major areas inspected operational safety 
verification, power ascension testing. ROs 6 events 4. 
independent insp 

FORD. E Region 2- Atlanta. Office of the Director DANCE. H C 
Region 2. Atlanta. Reactor Operations Nuclear Support Drench 
01/02/05 4pp 07912 210 


6103130109 Forwards IF [nip Repts 90-327/00-45 4 50-320/00-24 on 
0OJ125-12O2 No none orp 1 t anc e noted 

LEWIS- R C Region 2* Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/06 2pp 07900 323 


*■8103130201 IE Insp Repts 30-327/80-43 t, 3O-320/BO-24 on 001125-1202 No 
nooconpllance noted Major areas Inspected power ascension, 
licensee special rept review 4. monitoring of operations. 

COr.'AT. T J. Region 2. Atlanta- Office of the Oirector DANCE. H C 
Region 2. Atlanta- Reactor Operations Nuclear Support Dranch 
01/02/06 3pp 07909 327 


0103020277 Forwards IE Circular 81-02. “Performance of NRC-Licenaod 
Individuals While on Duty " No written response required 
□ 'REILLY. J P Region 3, Atlanta. Office of the Director 81/02/09 
IP 


0103180417 Forwards IE Insp Repts 50-327/00-40 & 50-320/80-26 on 
801216-19 No none omp 1 lance noted 

MURPHY. C E Region 2. Atlanta. Reactor Construction & Engineering 
Support Dranch. Qi/02/09 2?p 07943 036 


■0103160426 IE Insp Repts 90-327/00-48 fc 50-320/00-26 on 001216-19 No 
noncompliance noted. Major areas f ns p e c t ed : j n t ta 1 1 ed 
equipment review per NUflEG-0388 response 
GIBBONS. T 0 Region 2. Atlanta. Office of the Director 
CQNLCM- T. E Region 2, Atlanta. Reactor Construction 4- Engineering 
Support Branch QI/02/09 4pj> 07943. 038. 


8103180449 Forwards IE Insp Repts 30-327/01-01 J. 90-320/01-01 on 
010106-09 No none orp ) I anc e noted. 

MURPHY. C E Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch 01/02/10 2pp 07939 276 


--8103 1 00455 IE Insp Repts 90-337/01-01 ?. 30-320/01-01 on 010106-09. No 
noocump 1 lane e noted Major areas Intpec ted e 1 ec tr leal & 

Instruirontat i on. J t c eneeo identified items & followup on 
IE Circular 80-23 

GIBBONS, T 0 . MERR I WEATHER. N Region 2. Atlanta. Office of the 
Director CONLCN. T E Region 2. Atlanta. Reactor Construction & 
Engineering Support Branch 81/02/06 4pp 07939.276. 


8103240140 Forwards IE Insp Repts 30-327/80-50 8. 50-328/00-20 on 
B0I201-24 No none omp 1 iant e noted. 

LEWIS. R. C. Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/13 2pp 07900 221 


--8103240146 IE tnsp Repts 50-327/00-3Q t, 50-320/00-28 on 001201-24 No 
noncompliance noted Major areas Inspected licensee action 
on previous insp f 1 nd i ng s . op era t i one I safety verification & 
power ascension test witnessing 

BUTLER. 3 D Region 2, Atlanta. Office of the Director DANCE. H. C. 
Raglon 2, Atlanta. Reactor Operations Nuclear Support Branch 
01 /02/t 3 7 pp 07900 223 


6103160602 Forwards IE Info Notice 01-04. "Cracking in Main Steam 
Lines " No response required. 

O'REILLY. J.P Region 2. Atlanta. Office of the Director. 81/02/27. 

Ip 


8103160516 Forwards |E Circular 81-03- "Inoperable Seismic Monitoring 
Instrumentation." No response required 

XEPPLER. J. Q. Region 3. Chicago. Offica of the Director. 01/03/02 
lp 


9103170011 Forward* revised IE Bulletin 81-01. "Surveillance of 
Mechanical Snubbers." w/corrected Pages 3 4* 6 Change In 
Idtntif ication of facilities w/CPs to which bulletin Is 
applicable does not affect util requirements 

O'REILLY. J P. Region 2, Atlanta. Office oP the Director. 81/03/04. 

ip 


6103260019 Forwards update to 900803 response to IF Bulletin 79-03A 
"Long j tudlnol Weld Defects In A8ME 8A-312. Type 304 Qtalnloss 
Steol Piping." 8A-3I2. Type 300 series fusion u«lded pipe 
not used at facilities Add! Info will be sent by 810630. 

MILLB.L.H Tennessee Valley Authority. 01/03/04. 2pp. 08042:100 


0103200197 Forwards IE Info Notice 01-06. "Failure of ITE Modfcl K-6' 
Circuit Breaker ' No response required 

O'REILLY, J P Region 3, Atlanta. Office of the Director. 81/03/ 
IP 


8 103200003 Forwards IE Info Notice 81-05. "Degraded OC Bys at 
Palisades " No response required 

O'REILLY, J P Region 2, Atlanta. Office of the Director. 81/03/: 
IP 


R Periodic operating reports 4. related c orrespondenc a 


0103110476 Forwards N 3 DE8 discharge monitoring r ep ts . 00 1 10 1 -81020! 
STEINER. 0 R. Tennessee Valley Authority Bi/03/04 1 P . 07001 : 


--B1031I048I NPQES discharge monitoring r ep ts ■ 60 1 1 0 1 -0 1 0201 

EL-ASHRY. M r Tennessee Valley Authority 81/03/04 92pp 


9 Reportable occurrences. L£Rs 4« related correspondence 


0103040794 First interim deficiency rept re 1 nc ons erva t ive loads on 
pipe support design mod %. 1 n 1 1 1 a 1 1 y reported 801217 Caused by 
failure to reflect load increases not requiring design mods 
on support drawings Addl info expected by 010302 

MILLS. L M Tennessee Valley Authority 01/01/19 2pp 07810: l£ 


81 03030093 F Inal deficiency rept re defective guide tube support pin 
Initially reported BD0324. Cause not stated Upper internals 
guide tube support pins will be replaced u/npy pins supplied 
by westlnghouse 

MILL 8. L N Tennessee Valley Authority B|/Qi/33 2pp 07795 2£ 


8103030778 Third interim deficiency rept re possible inadvertent bor 
di lution. inlt lal ]y reported on 000710 Wostinghouse 
investigation is ongo 1 ng , w/c oirp l *t i on of evaluation in Mar 
1902. Nest rept will be forwarded by 820608 

MILLS. L H Tennessee Valley Authority. 01/02/06 lp. 07796.121 


8103030909 Part *?| first interim rept re limit switch actuator for 
Masoneilan air operated valves supplied by Westinghouse. 

Initially reported on 010120 TVA awaiting Westlnghouse reply 
to notification Noit rept by 010401 

MILL8.L M Tennessee Valley Authority. 81/02/19. 3pp 07825- 16 


0103040797 Fifth interim deficiency rep t . or 1 g i na 1 1 y reported on 0006 
re environ qualification of class IE components w/o 
documentation confirming operability in ambient conditions. 

Cause not stated Next rept will be submitted by 810402 

MILLS. L K Tennessee Valley Authority. 0WO2/23. 6pp 07013 04 


8103040773 Fourth interim deficiency rep t . or 1 g ina 1 1 y reported on 
600424. re incorrect Insulation weight used in piping 
analysis Review of a i-c on s t r uc ted insulation drawingi 
against completed analyses to be submitted by B1040G 
MILLS. L M Tennessee Valley Authority 01/02/26. lp. 07013 039 


8103090693 Second Interim deficiency rapt re offsite poiJar voltage 
f 1 uc tua 1 1 on. i n 1 1 1 a 1 1 y reported on 001020 8etpoint* have 
been calculated far future degraded voltage relaying to 
assure adequate starting voltage for 460 volt motors 
MILLS. L M Tennessee Valley Authority. 81/02/27 2pp. 07040 29 


8103120182 Interim Part 21 rep t . or i g t na 11 y reported on 010128, re 
excessive pressure drops across essential raw cooling water 
sys strainers Evaluating test data to determine corrective 
action Next rept to be submitted 810406 

MILLS. L-M Tennessee Valley Authority 01/02/27 3pp 


0103110343 Second Interim deficiency rept. originally reported 901212 
retrievable Info from valve tag numbers. Manufacturers 
catalogs being used to obtain valve data. Discrepant ies being 
analyzed Next rept to be submitted by 010401. 

MILLS. L M Tennessee Valley Authority. 01/03/02. Ip. 07870:229 


8103110614 Second Interim Deficiency Repts 6000-30-328/81-00. 
WBRD-90-390/01-07 4« WORO-30-391 /01 -06 re uncons efva t I v* 
loads on pipe support design mod %< i n 1 1 1 a 1 1 y reported 001217. 

Approx 2000 support drawings found. Rept expected by 810401. 

M1LL8.L m Tennessoe Valley Authority. 01/03/02 ip. 07007 109 


0103090409 Submits NPDEB none amp 1 lane e not 1 f 1 c a t ion. Bewa ge treatment 
plant effluent samples collected on 810127-0217 revealed 
lest than min 1 Omg/1 dissolved oxygen. Cause Is unknown 
Treatment efficiency was reduced by ambient temp decreases. 
EL-ASHRY.M T. Tennessee Valley Authority. 01/03/03. 2pp. 

07052 120. 


212 


DOCKETED ITEMS 


0103)10659 Sfftcr.d irtenrt deficiency t r? t , or » 9 1 r>a I i y reported on 
8Ol2l0-re fillet veld ni *S? r ( I f I c at 1 cn Caused Oy eiceeded 60 
(J»}TM mtr angle Fpr intersecting rerbtr v of 
tie joint* 

MILLS- U M Ternessee Valley Ajt^crity 01/03/07 3pp 07073 325 


r,] 0325 C 024 Ltr to *H poufr ipacto. ]it«.mes V applicants 

NLREC-0619 criteria Footnote 3 m Table ? contain* error doe 
to leakage testing deletion* Licensee -nay subrlt analysis to 
lU ,tl*j use of eristinj lcui flow controller 

1 ) Division of Licensin'! 01/02/20 Qpp 


6103110433 Final deficiency rept re failure of c onta 1 r.-jjn t Isolation 
valve limit switches tc r.eet environ qualification in event 
of icc idant* Ini tie) ly reported cn 9102C2 Unqualified llrlt 
switches will be replaced 

MILLS, L M Tennessee Valley Authority 81/03/04 2pp 07873 354 


0103C20310 Forjjfdi PL0-0147. -Midland PJant Au.lllary Feedwater Sy* 
AellsblUty Analysts * Study. along u/previously submitted 
info, demonstrate* *gs design adequacy Response* to NRC Info 
r ecuests e nc 1 

CQ^.JW Consumers Pc^er Co 01/02/23 I2pp 07783 194. 


810311062? Fjnal deficiency r ep t . or i g l na 11 y reported cn 030325. re 
failure of upper head injection hydraulic isolation velva 
accumulator weighing sys Caused by stiffening cf connecting 
hydraulic lines under pressure Administrative change irade 
HILLS. L M Tennessee Valley Authority 81/03/04 2pp 07072 321 


8(03130405 Final deficiency rapt r® Uermon heat transfer cement, 
initially reported 801126 Cemert will be rer:wetf from all 
areas which restrict specified capabilities for pipe 
-cv e<r*nt 

PULLS- L IS Tsnnessas VaU%y Authority 61/03/05 2pp 079U 352 


0103100562 Revised fi<~al deficiency rep t, or ig Ina 1 1 y reported 000325 re 
upper head injection hydraulic isolation valve accumulator 
weighing sy* Caused by stiffening of connecting hydraulic 
lines under pressure Repairs to be rade prior to Fuel load 
MILLS. LW Tennessee Valley Authority 01/03/(2 2pp 07944 266 


8103170624 Submits NPCES notification of none emp I 1 anc 1 u/ef fluent 
1 Imi tations, Discharge eiceeded limits on 810224. 26 *, 0304 
Caused by partial plugging of discharge flowmeter 6 effluent 
ate wwvleti or in sand filter Design -rod requested 
EL-ASH.3V, M T Tennessee Valley Authority 01/03/13 2pp 
07925 164 


8103240404 Fourth interim rept re failure to consider loads from 3-inch 
check valve in seismic analysis of chemical t voi control 
sy s, initia 1 ly reported on 001002, Loads at Sequoyah not 
significant Results of rsanalyfls In final rept by 010513 
MILLS.L M TinnniU Valley Authority 81/03/17 lp 07987 101 


8103240420 Third Interim deficiency rept re ASCO Model HTY032OA22V 
solenoids in radiation isonltoring sys. initially reported on 
801200 Investigation continuing to determine need for 
repa ir. rel oca tion or replacement Nest rept by B1C403 
MILLS. L M Tennessee Valley Authority 01/03/17 Ip 07907 164 


- 0103020220 "Midland Plant Auillidty Feedwator Sys Reliability 
Analysis " 

9 LEY. 0 C . CATE.C L . 3ULLWELL- 0 1/ Rickard Low® 6 Garrick. Inc 
PL0-0147 80/10/31 225pp 07703 206 


3103040692 Forwards response to questions re reactor pressure vessel 
support mods Requests approval by 010301 

COCA. J w Consumers Power Co 81 / 02/24 7 pp 0/012 253 


0103130440 Forwards responsos to NRC 010212 quostions re reactor vessel 
support mods for design approval Requests responses on 
design concept by 810301 to meet const schedule li/a one 1 
Related correspondence 

COOrf.JW Consumers Power Co 01/02/24 3pp 07900 230 


0103230030 L tr to all licensees of operating nuclear po-jet plants 6 
applicant* for CL* (etcept St Lucie. Units 1 & i?> Requests 
util review to determine capability to iMtlgate station 
blackout event i. promptly Implement emergency procedures 
£ ISENHUT. 0 0 Division of Licensing 01/02/29 Spp 


8103230613 Otneric Ltr 0 i -06 to all CP holders t, OL applicant* re 
I0CFR30 71 < e i . "Periodic Updating of FSARs, 1 effective 
800722 Info re FSAR legal status- format S- content one 1 
EtSENHUT.O 0 Division of Licensing 01/02/26 lOpp 


8103040020 Forwards ’Site Specific Response Spectra Part I, Response 
8? ec tra. SEE- Or 1 g 1 na 1 Ground Surface, ” 1 "Site Specific 
Response Spectra Part lit. Seismic Haiard Analysis." per NRC 
00 J 205 request Review requested. 

KEELEY.O 0 Consumers Power Co 01/03/02 0 P p 07BO0 302. 


--810304002D “Site Specific Response Gpeetre:Part I. Response Spectra, SSE. 
Original Ground Surface ’ 

* Neston Geophysical Corp 01/02/20 HVpp 07008-310 


0103270672 Revised final interim deficiency rept, or i g Inal ly reported on 
01 0202. r * environ qualification of valve limit Switches 
l/nquallPled limit switches will bo replaced by 020630 w/ 
switches thet are environmentally qua 1 1 f l «d. per MUREG-O5B0 
MILLS. L M Tennessee Valley Authority. 01/03/18 3pp 00047.116 

0103310555 Fourth interim deficiency rept re environ qualification of 
electrical equipment, lit i 1 still gathering environ 
qua 1 i f 1 c at i or> documentation cn components Ne>t rept will be 
submitted by B10414 

MILL8.L M Tennessee Valley Authority 01/03/23 Ig 09075 231 


DOCKET 50-329 MIDLAND PLANT, UNIT 1 


A Application/construction stage documents & correspondence 


0103190732 Ltr* to all licenses* of operating p lants. applt c ants for 
OLt 4. holders of CPs ri control of heavy loads Requests 
revlaw per guidelines <n NUREO-0612. Forward* NRC position re 
Interim actions L request for add! info 
ElBENHUT, D O Division of Licensing 80/12/22. 30pp 


0103190387 Ltr to ell licensees of operating plants & applicants for 
OL* 8, holders of CPs re program for environ qualification 
of safety-related electrical equipment. Items addressed 
involve cold shutdown, replacement parts & NUREO-0737. 

EI8ENHUT » D 0. Division of Licensing. 01/01/19 6pp 


0103120014 Ltr to all licensee* of operating plants, CP holders h OL 
app l leant*. except Indian Point 2 t, 3 , Zion 1 L 2 s, TMI-1, 
forwarding Inadvertently omitted pages from NRC 601222 
request for addl info re control of heavy loads. 

ElBENHUT. D. 0. Division of Licensing 01/02/03 6pp. 

0103090131 Forwards organi iatl on* l charts depicting NRC Reaion 3 
reorgtni ta tion. eff ee tiv# 010216 

KEPPLER.J 0. Region 3. Chicago, Office of the Director. 01/02/20 


--0IO3O4OO34 "3ite Specific Response Spectra, Fart III, Seismic Haiard 
Analysis " 

a Keston Geophysical Corp 01/02/20 79pp 07809 03U 


6103060643 Act receipt of NRC 010210 ltr re licensing schedules for 
fa( 1 1 1 tl es. Flr.a 1 design review meeting scheduled 010326. 

Responses to NUREC-0694 being reformatted to correspond to 
NUR EG -0737. 

6EL0V. J. D Consumers Power Co 01/03/02. Spp 07037.270 


6103100355 Forwards written presentation. "Oesign to Achieve 6 Maintain 
Cold Shutdown " Oral presentation will h* mndo before Util 
Design Review Board on 010326. 

COCK. J U Caosumsr* Power Co 01/03/03. \p 07063 iQ3. 


■0103100559 "Oesign to Achieve 6 Maintain Cold Shutdown. " written 
presentation at 010326 meeting of Util Design Review Board 
* Consumers Power Co 01/03/05. 47pp. 07063 106. 


0103 160296 Approves B01210 design concept Por reactor pressure vessel 
support cods Revised concept consistent w/d evo 1 opmen t of 
reseerch re effects 0 # blowdown forces on vessel Internal*. 
TEDESCO.R.L. Assistant Director for Licensing. 01/03/06 Ip 
07921.336. 


0103190663 Confirms 010313 meeting w/utll In Glen Ellyn, IL to ditcu** 
GA program improvements. 

HEPPLER, V G Region 3. Chicago, Qfftco of the Director. 01/03/10 
lp 07954357 


0103310604 Ltr to all licensee* of operating p lants, app I icants for OLs 
L holders of CPs forwarding 3ECY-01-119 re info nacateary to 
establish environ qua 1 1 f icat ion of saf eta-r elated electrical 
equipment , 

ElBENHUT. D O Olvision of Licensing 61/03/10. 6pp. 

01M2AORR3 nu, - 1 ..... . 


Ann Artor.Ml to audit S*l»nic l structural design 

-alcu1atlor% for maj^ «J a ( e t y - r e U ‘ e d structures 

HtGD.OS t icensm; Branch .1 01/03/16 4pp 07962 357 


Jl03J9t>UJ C an f i m 3 te!cc-» re 810J20 meeting u/Ofc of Nuclear Reactor 
Regulation to discu*» itffr* re upgrading licensee Qrt topical 

HQTFfiAV. 0 P Ciptiiu 1 ’’®' ' Po*Pr Co 31/03/16 2pp 07964 130 


31G3IC0639 Forward* Amei.i 00 to applU»tio« for CP 5 OL. t Oft* vsting of 

Revision IS to responses to NRC requests re plant fill 
r 3J»*‘ J L C onsur.pr s Power C’j 01/03/16 Ip 07971 169 

- 8103200644 A<«»?nd 00 to application for CP b FL. revising responses to 
fJ9C requests re plant fill 

CGCM. J U Consume'* Power Co 01/03/16 Ip 07971 |70 

--0103200650 "Revision SI to Responses to MIC Requests Re Plant Fill.' 
submitted as Amend 00 to application for CP h OL 
* Consumers Power Co 01/03/16 64p p 07971 | 72 


3103230307 notification of 010*116 meeting u/ut 1 1 ■ Wes ton Geophysical 
Cqrp t* Bechtel in Be 1 1 - e sd a . MD to review site specific 
response spectra for SSE at original ground surface & 
seismic haiard analysis 

HOOO- 0 Licensing Branch 3 81/03/16 4pp 07975 053 


5103240496 AJvises of intentions to Inplonpnt modified reactor pressure 
vessel support concept for Unit 2. ao previously proposed For 
Unit 1 

COO/. J W Consumers Co □! /03/ 17 lp 07907 360 


3)03260079 Notification of 010423 meeting u/Oorhtel in Ann Arbor. MT to 
discuss Independent design review of design to achieve 4 
rain tain cold shutdown at facilities 

MOOD. 0 Licensing Granc h 3 Bl/03/18 2pp 00040 121 


3(032601 20 Forwards list of generic Itrs 4 bulletins issued to power 
reactor licensees 4 applicants In 1900 

TCOESCO.R-L Assistant Director for Licensing 111/03/10 27pp 
08039 260 


31CO260133 Confirms agreement to participate in 010420 meeting w/util 
design review board In Ann Arbor, HI to review facility 
design to achieve 6 maintain cold shutdown Transcript will 
>e necessary for incorporation into util OL application 
TECCSC0. R l Assistant Director for Licensing 01/03/10. Ppp 
00039 207 


3103240445 Forwards affidavit re distribution of Amend 00 to CP 4 OL 
app licationi 

3U341K.DH Consumers Power Co 01/03/20 Ip 07901 342 


■0103240454 Affidavit re distribution of Amend 00 to CP 4 OL 
a?p I leal ions 

0UDm. D M Consumer* Power Co 81/03/20 3pp 07901 • 343 


9103260180 Forwards QAU-1620. "Reactor Vessel Brittle Fracture Analyses 
During Snail Break LCCA Events W/Ettended Loss of 
Feedwater. “ submitted In response to NURCG-0737. Itom 
II K 2.13 Thermal shock not concerned w/stertup 
COO/, j w Consumers Power Co 01/03/20 2pp. 00041-124 


31032607 IB Notifies that emergency operations facility design info uill 
be provided as part of normal OL process. In response to 
NRC 910218 Generic Ltr 01-10 re post-TMl reqn i reman t* 

Requested info will be submitted by Jul 1983 OL issuance 
CO-JK. J W Consumers Power Co. 01/03/20. Ip. 00041:079 


9103260700 Submits info per 010227 telcon re resolution of facility 
soils hearings issues Boring*. sve water bldg 4* electrical 
penetration ar eas. permanent plant dewatering 4 sito specific 
seismic criteria discussed 

COOK.J W Consumers Power Co. 81/03/23 6pp 08041 001. 


Security, nodical* emergency 4 fire protection plan* 


9)03310339 Ltr to all licensees of operating plants 4« holder* oP CP* 
forwarding NUREQ-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/o tncl 
nSFf.KUT.D G. Division of Licensing. 81/03/09 6fP 


0)03030776 Notice of withdrawal of appearance in proceeding 
Certificate of 9vc i»nc I 

WARREN. S K Affiliation Unknown. 81/02/11 3?p 07791. 266 


0102270630 Discusses B10210 telcon C Carson will be eipert geologist 
witness Requests names of individuals responsible for 
preliminary site choice 

MARSHALL. tJ H Mapleton Intervenor* 01/02/21 2pp 


0103040560 Memorandum « uimar i t ii.g 010120-29 prehearing conference 
w/utll.fl 5tam|r)*.S Warr en. Map ! e ton Intervenors l M Sinclair 
re applicant motion to compel depositions of NRC witnesses t* 
further discovery 

neCHUCEFER. C Atomic Safety and Licensing Board Panel 01/02/27. 
6pp 07016 337 


□ 103130491 Response to Intervenor 0 Gtamln* 0)0126 interrogatories 4* 
reply to CPC 010119 response to intervenor request 
Certificate of Svc enc I Related correspondence 
« C onsuT.o r s Power Co 01/02/27 I6pp 07913 072 


0)03120336 Objects to findings in ASUB 010227 memo EPA. not NRC or 
Arrj Corps of Eng \ ne ert , has jurisdiction on soils In flood 
riverfront plain 

MARSHALL. W H Hapleton Intervenors 01/03/04 Ip 07901 290 


0 1 03 1003 J7 Notice that 810324-25 prehearing conference rescheduled for 
010402-03 Parties’ proposed agendas to be submitted by 
010327 rather than 010220 as previously stated 

nECHliOEFER ■ C Atomic Safety and Licensing Board Panel 01/03/06 
ip 07664 . 320 


0103200761 Forwards responses to NRC 801126 interrogatories Responses 
to third set of NRC interrogatories will be filed prior to 
010402 prehearing conference W/o encl. 

BRUNNER. E J Consumer* Power CO Bl/03/09 Ip 07967 060 

0103200563 Forwards intervenor 010126 response to util 010)19 discovery 
response 

OTAHJR[0*a Affiliation Unknown 01/03/11 Ip. 

--0 1 03300567 Objects to util 010119 discovery reply Util did not 
adequately respond to requests for documents re soil 
settlement costs. add! borings l administration bldg 
settlement Related correspondence 

0 T AM I ft 1 0 . 3 Affiliation Unknown 01/01/26 5pp. 


- U103200570 Requests 4-day extension to file motion to compel discovery 
Prom applicant Related correspondence 
STAMIfllB.B Affiliation unknown Gi/03/ll Ip 


0103260737 Answei * to NRC 0OH36 Interrogatories re fill areas 
remedial actions Certificate of Bvc b affidavits anti 
« Consu.r.ers Power Co DHAR. 0. ■ SWANBERO.N Bechtel Corp 
01/03/U 22pp 0B035 332 


0103200924 Forwards rover ltr, which was sent out w/applicant responses 
tu NRC 801126 interrogatories 4 was Inadvertently omitted 
from copies to persons on svc list W/o end Related 
correspondence 

D RUNNER. E J Consumers Power Co. 01/03/12 Ip 07971:302. 


0103230632 Request for order compelling NRC an swore to util Q0IM2 
Interrogatories 13-16. NRC should have tabulated acceptance 
criteria 5 has obligation to do so now Certificate of Bvc 
encl Related correspondence 

FARNELL. A 9 Consumers Power Co FARNELL, A B. I sham. Lincoln 4. 
Deale 01/03/12 Dpp 07977 246 


8103260796 Notice of J Kane 810326 deposition In Bethesda.MO re 
matters set forth in AGLB 010120-29 prehearing conference 
ruling on Issue* In 791206 order modifying CP. Cer t i f 1 c ate oP 
Svc pne 1. Related correspondence 

FARNELL. A 9 Consumers Power Co FARNELL, A 0 Isham, Lincoln 4* 
Beale. 01/03/17. 4pp 00036:197 


8103190619 Proposed transcript corrections to 0 Hood 810219 
deposition in Oethesda, HD. Cer U f Kate of Bvc encl. 

HGODi 0 Licensing Branch 3 01/03/18 4pp. 07963:290 


8103260764 Notice of appearance in proceeding Certificate of 8vc encl 
BROWN. E M Office of the Executive Legal Director 01/03/2$ 3pp. 
08036 070. 


failed to r»«ponj to Interrogatories within scope of 
discovery Certificate of 3vt erci 

PATON.W, 0- Hear 1 09 Branch 4 01/03/36 lOpp 08004 040 


Individual* Uhile 0 " Dot, 1 No written response required 
1>.£PPLER. i O Reyio^ 3 • Chicago* Office 0 * the Oicector tH/02/09 
2pp 0770 7 3 73 


H Qaneral c or r e % p end e nc « 


9103180679 Forwards constituent O0 Lames B101I6 request for Senator 
Earner Intervention re 801315 request to ODE for info on 
plant restart. COE tent 831315 request to NRC for response 
Requests r*pt or. stated concerns 

UARNER- J W Senate. 01/02/10 3pp. 07954 089 


8 I 03330391 Bequests that c or r e *p on d enc e be addressed to JU Cool, Vice 
Pres Id ent. CPC Related coif es ponq enc e. 

BISHOP- B L Consumers Power Co 01/03/02 Ip 07977.279 


I. Financial Information 


8103160529 Forwards Annual Financial Rept 1900. 

PERRY. P A ConturiM Power Co 01/03/1 I lp 07917 152 


- -0 103 160330 Annual Financial Rept 1990 

* Consumer* Power Co 81/02/13 2Qpp 07503. OQl 


9 Inspection reports- IE Bulletins 6 correspondence 


B 1 03040900 Forwards IE Mg t Meeting Septs 50-339/00-36 t 50-330/00-37 on 
30U 24. 1202 V \ 7 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director 01/01/09. 

Ip 07812 138 


--91 03040909 IE Mg t heating Repts ?O-329/90-06 fc 30-330/80-37 on 001124, 
1302 L 17 Areas discussed recently reorganised OA 
organ l tat ion 

F I OR ELL I . 0. Region 3 . Chicago. Reactor Con s true t i on 6 Engineering 

Support Branch 81/01/07. 3pp. 07012 139 


0 1 030401 42 Forwards lE Investigation Rept* 90-329/80-10 ** 50*330/80-11 
on 900306-0731 Item* 0 # none ompllanc* forwarded in separata 
1 1 r 

KEPPLER. J 0. Region 3. Chicago. Office of the Director 01/01/12 
2pf 07819:349 


--0I 03040139 IE Investigation Repts 50-327/00-10 t SD-330/80-M on 
800306-0731. Major area* Investigated allegations re rati 
tree eab 1 1 1 ty. falsification of records 8 . training of <IC 
inspectors Ethibiti enc I 

t/EJL. C.H , COOK, R J 1 JO.VES.C.E, Region 3. Chicago. Office of the 
Director 01/01/09 38pp. 07819.330 


9103120247 Forward* IE Insp Repts 90-329/51-02 !. 50-330/01-0? on 
01010 ? 6 20-21 No none o-p 1 la tie 0 noted. 

FIORELLI.O Region 3. Chicago/ Reactor Construction 6 Engineering 
Support Branch. 91/02/02 2pp. 07900 286. 


--8 1 03120252 IE Imp Repts 50-329/01-0? I 50-330/01-02 on 010109 fc 20-21 
No nesneomp Hartc » noted Major areas inspected preiervi.ee ln*p 
procedur es. wori activities t* nondestructive exam personnel 
c er t j f i cat I ons l data 

WARD.K D Region 3. Chicago. Office of the Director 
DANIELSON, D H Region 3. Chicago. Reactor Construction & 
Engineering Support Branch. BI/01/30 5pp 07900 298 


B 1 03 1 8 0 1 90 Forward* IE In»p Repts 30 - 329 / 01-01 t 50-330/01-01 on 
010107-09* not ice of violation 6 notice of deviation. 

KEFPLER.J. 0 Region 3. Chicago. Office of the Director. 0WO2/O2 
2pp. 0794 5.271. 


-9103180203 Notice of violation from insp art 910107-09. 

KEPFLEfl* J O Region 3 . Chicago. Office of the Director Bl/02/02 
2 pp. 07945:273. 


— 61 03180200 Notice of deviation front imp on 910107-09. 

* Region 3. Chicago* Office of the Director. 81/01/28 lo 
0794 5.275. 


--01031B6215 IE in*p Rapt* 50-329/Bl-Oi 50-330/91-01 on 810107-09. 

Noncomp 1 lane e no ted Inadequate proc edures. document control 
€• <3A record* & deviation from commitment to provide 
geotechnical engineer. 

GALLAGHER, E. J. , LANDSMAN. R D. , SOTPHIN.R.N Region 3. Chicago* 
Office of the Director. 91/01/28. I3p p 07945: 276. 


8103030114 FOIA request for CPC 810202 response to NRC proposed fine on 
facility const activities. 

BATTLE. L. C. Affiliation Unknown. 91/02/03 lp. 07791: ISO 


9103030106 Responds to FOIA request for CPC response lo NRC proposed 
fine on facility co n *t activities Document was provided on 
81021 t 

FELTON. J M Division of Rules and Records 81/ 02/19 lp 
07791 157 


8103040655 Respond* to IE Bulletin 79-02 Pipe Support Design Agency * 1 , 
requested relaxation oF prohibition on expansion anchor bolt 
use upstream *, downstream of pump* Request d en 1 ed E * l s t i ng 
criteria will be retained Final response expected by 811215 
COOK. J W Consumers Power Co 01/02/26 3pp. 07815 111 


0103160704 Forwards IE Infc Notice 81*04. ’’Cracking in Main Stea*> 
Lines. ’ No response required 

KERPLER. J 0 Region 3, Chicago. Office of the Director 81/02/27 
2pp 07914 069 


BJD31605O4 Forwards lE Circular 01-03- ‘Inoperable Selsnlc Monitoring 
instrumentation ’ NO response required 

KEPPLER. J G Region 3. CMcago* Office of the Director 01/03/02 
2pp 07916 003 


8I0316CB92 Foruard* revised IE Bulletin 81-01* ’Surveillance of 
Mechanical Snubbers*" u/correc Ud Pages 3 i i Change in 
identification of facilities w/CPs to which bulletin is 
applicable does not affect util r equ 1 recent * . 

*£PPLER. J 0 Region 3, Chicago* Office of the Director 81/03/04 
lp 07913 036 


81031 903 5B Responds to IE Bulletin BO-21. "Valve Yokes Supplied by 
Malcolm Foundry Co, Inc.* No subj valve* used in safety- 
related sys 

COGK.J W Consumers Power Co. 01/03/09 lp 07935 001 


610324 GO 1 6 Forwards IE Info Notice 91-06. "Failure of UK Model K~LC(I 
Circuit Breaker " No response required 

KEPPLER. J. 0 Region 3. Chicago* Office of the Director 01/03/11 
2pp 07990 315 


9103200665 Forwards tE Info Notice 91*03. "Degraded DC Sys at 
Palisades No action required 

KEPPLER*J 0 Region 3. Chicago* Office of the Director 01/03/13 
2 pp 07766. 1 50 


0103200312 Forwards IE Info Notice 01-07. ’’Potential Problem 
U/Water-So lob le Purge Dam Math Used During Inert Gas 
Ueldlng." No response required 

KEPPLER. J 0 Region 3. Chicago, Office of the Director 81/03/16 
2pp 07966. 294 


R Periodic operating reports K related correspondence 


9103060479 Forwards aLaD- 106 monthly rept for Jan 1 901. Includes 
Of c h Ca 1 . OficW l util nonconf ormanc e rept* 

COOK. J. W Consumer* Power Co 81/02/25. 30Dpp 


8 Regortable occurrences* LERs 4 related correspondence 


8103090079 Trip rept of uP Matra L J Kane 810127 site visit re cracts 
in concrete foundation of berated water storage tanks 
Plastic sheeting erected adjacent to l/nlt 2 ten k . Etc ava 1 1 on 
to inspect erect* not yet started. 

HOQO.Q 6 . Licensing Branch 3. 81/02/20. 6 pp 07832.144 


9103040649 Interim deficiency rept re containment internal structures 
coat lng« in 1 1 la 1 1 y reported 791 213. App 1 i ed Sys 9 coating 
samples are being tested at ORNL Interim or final rept 
expected by 610929 

COCK.J W, Consumer* Power Co. 01/02/23. 7pp. 07815:114. 


0103060479 Forwards ALAB-106 monthly rept for Jan 1 981 . I nc ] udes 
Bechtel. 06W t util nonconformance repts. 

COOK* J. W Consumer* Power Co 81/02/25 300 pp 


9103040645 Interim deficiency rapt re sway strut rod ends. ini ti a 1 1 y 
reported 001031. Bee h te 1 is reviewing spacer site t> bearing 
rovtchsnt, for acceptance as resolution to loose bushing 
problem Interim or final rept expected by 810410 
COOK.J W Consumers Power Co. Bl/02/27. 3 pp. 07815.121. 


6103040677 Interim deficiency rept re ECCA3 cabinet ulring Caused by 
wiring c r a n g e s made at Dailey Controls Co during s y s 
checkout Hariuaie will be corrected in accordance u/d rawing * 
by 010930 

COOK . J w Consumer* Power Co 61 /02/27 4pp 07010 169 


9100170611 Inter in deficiency rept re anomalies In NSB6 seismic ?■ LOCA 
analysis. initially reported 801216 Gechtel uil! replace 
obsolete rpf in engineering dept procedure Corrective 
actions scheduled for 6103.11 completion 

COOK. J W Consul, sis Pou«t Co 0W03fl2 3pp 07925 172 


0IO33OO3S2 PN5-III-BI-05 on 0 10323. M 1 dl and County Sheriff Oept received 
telephonic bomt threat from male caller Borb threat 
procedure & search of facility initiated No fuel on site 
Licensee made press release State of Ml will be notified 
CREED- J R - FISHER, W 1. Region 3. Chicago. Office of the Director 
OI/OJ'23 lp 00059 277 


1 Hearing transcripts on non-ant I trust natter® 


0103090349 Deposition of J Ora.-oc r on Bi0l22 in Bethesda.MD re 
acceptable plastic analysis methods applicable to burled 
piping tye 

39AMHER.J flock-jell International Corp 01/01/22 62pp 
65C99 317 


B1031 10201 Proposed transcript corrections to AJ Coppuci 610122 
deposition Certificate of Svc enc I 

PATON- W D Hearirig Branch 4 CAPPUCI.A J Mechanical Engineering 
Branch 01 703/09 3pp 07805 258 


0103110^92 Proposed transcript corrections to RE Sh eu.ma t er 010119 
deposition Certificate of flve enc 1 

PATON- W D Hearing Branch 4 QHEuMAicER. R E Division of Reactor 
Construction Inspection 81/03/09 Spp 07060.174 


IP Ceng hess l ona 1 /Er ecut i VO Correspondence 


8103370110 Responds, to revest fov rept on possible addl Improvements 
to NRC licensing process Legislation allowing Interim 
operations in advance of hearing completion would reduce 
delay In licensing process 

HENORIE.J M Commissioners 01/03/12 Spp 


--0103270947 Submits recommendations re * c h ed u 1 1 ng , p er s onne I resources 8. 
hearing mg t for 0L proceedings Panel must obtain exemption 
from hiring fieeie for two recently appointed chairmen. 

COTTER, tl P Atomic Safety and Licensing Hoard Panel 01/02/25 
33 P P 


C3CKE T 50-330 MIDLAND PLANT. UNIT 2 


A A?p 11 1 at 1 on/cons true 1 1 on stage documents l correspondence 


01 031 90732 Ltrs to all licensees of operating plants. applicants for 
OLs & holders of CPs re control of heavy loads Requests 
review per guidelines In NLREG-0612 Forwards NRC position re 
interim actions & request for add! Info 
Cl6ENU'JT-0 0 Division of Licensing. 00/12/22 30pp. 


01031 90D-B 7 Ltr to All licensees of operating plants It applicants for 
OLs & holders of CPs re program for environ qua 1 1 f 1 c a t f on 
of safety-related electrical equipment Items addressed 
involve cold shutdown, rep lac ament parts & NUREQ-0737 
EtCENHUT.D 0 Division of Licensing. 61/01/19 6pp. 


6103I200N Ltr to all licensees of operating plants. CP holders & OL 
app 1 It ants. 9 » c ep t Indian Point 2 & 3. 1 1 on i {. 2 TMl-l. 
foTjerdlug Inadvertently emitted payee fcovr. NRC 801222 
request for addl Info ro control of heavy loads 
EI8ENHUT.D Q Division of Licensing. 61/02/03 6pp 


8103090J31 Forwards organ 1 1 a t i on « ! charts depicting NRC Region 3 
reorganl 1 a 1 1 on. ef f ec 1 1 ve 010216. 

KEPPLERc J 0. Region 3. Chicago. Office of the Director 61/02/20 
2pp. 07030.075 


9103250024 Ltr to all power reactor licensees & liconse applicants re 
MJPEO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing delations Licensee may submit analysis to 
justify use of existing low flow controller 
EI8EMMUT. D 0. Division of Licensing. Bl/02/20 8pp 


8103020210 Forwards Pl.0-0147- "Midland Plant Auxiliary Feedwater Bys 
Reliability Analysis “ Study. along u/p revl out 1 y submitted 
Inf o. demons tra tes sys design adequacy Response* to NRC Info 
requests e nc 1 

COCIK.J W Consumers Power Co. 01/02/23 I2pp 07763 194 


- -01 03020220 'Midland Plant Auxiliary Feedwater Bys Reliability 
Analysis 

QLEY. D C . CATE , C L - ST [ LLLFLL. D 1/ Pickard Lowe b Oarrick. Ir 
PL0-0147 80/ 1 0/3 1 229pp 07703 206 


8103040692 Forwards response to questions re reactor pressure vessel 
support mods Requests approval by 910301 

CCDK, j W Consumers Power Co Gl/02/24 7pp. 07012 235. 


6103130440 Forwards responses to NRC B10212 questions re realtor ve« 
support mods for design approval Requests responses on 
design concept by 010301 to meet const schedule W/o encl 
Related correspondence 

C004, J W Consumers Power Co 01/02/24 Opp 07900 230. 


□103230030 Ltr to all licensees of operating nuclear power plants L 
applicants for CLs leicept St Lucie. Unit* 1 & 2) Requests 
util review to determine capability to mitigate station 
blackout event i- promptly implement emergency procedures 
FIEE 1 JHUT. 0 c Division of Licensing 61/02/25 Spp 


□ 103230613 Generic Ltr 01-06 to all CP holders 8. CL applicants re 
10CFR50 71 lei. Periodic Updating of FSARs. " effective 
000722 Info re FSAR legal status, format 6 content end 
EIBENHUT.D 9 Division of Licensing 61/02/26 lOpp 


6103040020 Forwards "Site Specific Response Spectra Part I, Response 
£3p ec tr a- S9£, Or 1 g 1 na 1 Ground Surface.” & "Bite Specific 
Response Spectra Part III. Seismic Haiard Analysis-” per NRC 
80)205 request Review requested 

KEELEY . 0 S Consumers Power Co 91 /03/02 Qpp 07906. 302 


--£1103040028 "Otte Specific Response Spectra Part {.Response Spectra 
Original Ground Surface " 

* Weston Geophysical Corp. 01/02/20 09pp 07009 310 


- -8 103040034 "Site Specific Response Spectra, Part III. Seismic Haiard 
Analysis " 

» Weston Geophysical Corp 01/02/20 79pp. 07009.039 


0103060643 Act receipt of NRC 010210 ltr re licensing schedules for 
facilities Final design review meeting scheduled 010326 
Response* to NUR6G-0694 being reformatted to correspond to 
MURE 0-0737 

8EL0Y. J 0 Consumers Power Co 61/03/02. 2pp 07037 270. 


0103100595 Forwards written presentation. "Design to Achieve & Maint 
Cold Shutdown " Oral presentation will te made before Util 
Dosign Review Board on 010326 

COCK. J w Consumers Power Co 01 /03/03 lp 07063 105 


--01O31OO590 "Design to Achieve 4 Maintain Cold Shutdown. r> written 
presentation at 010326 meeting of Util Design Review Board 
* Consumers Power Co 01/03/05 47pp 07063 106 


0103160296 Approves a0l2l0 dosign concept for reactor pressure vest* 
support mods Revised concept consistent w/d eve 1 ppmen t of 
research re effects of blowdown forces on vessel internals. 
TEDESCO-R L Assistant Director for Licensing 81/03/06 Ip 
07921 336 


0103190663 Confirms 010313 meeting m/utll in Glen Ellyn. IL to dlacue 
QA program improvements. 

KEPPLER- J. O. Region 3- Chicago. Office of the Director 01/03/10 
lp 07954 397 


8103310004 Ltr to all licensees of operating p tents . app 1 1 c an t » for 0 
t holders of CPs forwarding 9ECY-0I-I19 re info necessary to 
establish environ qualification of saf « t y- r e 1 a t ed electrical 
equipment 

eiQENKUT.D 0 01 vis Ion of Licensing. 01/03/10 6pp 


0103260003 Discusses 010227 telcon ^/licensee re changes in remedial 
actions for plant soil se 1 1 1 emen t . 0 or i ng s . » xp 1 ora t i on & 
testing author 1 ted. per NRC 000630 request Proposal for svc 
water bldg has been changed 

HOOD- 0 Licensing Branch 3 01/03/13. 2pp 00040:211. 


9103190035 Notification of 810420-24 meeting w/utll It consultants In 
Ann Arbor- Ml to audit seismic t structural design 
calculations for major sa f e ty -re 1 a t ed structures 
HOOD-O S Licensing Branch 3 81/03/16. 4pp. 07962:357 


6103190111 Confirms telcon re 910320 meeting w/0fc of Nuclear Reacto 
Regulation to discuss Items re upgrading licensee QA topical 
rep t 

HOFFMAN. 0 P. Consumers Power Co. B1/03/I6 2pp. 


Re/Mlon 11 tJ r«tpcMet 10 NRC r«lu»St» re plant #111 
CO-*'.- J W Consumers Pc.gr Ce 01/03/16 Ip 07971 169 


Certificate of 2vc eric 1 
* V*^9c Co 


Related t err pftji undent e 
81/02/27 If.rp 07913 0/P. 


--01O32CO644 A*«nd 80 to application tor CP t . 0-- r ev i * i rg responses tn 
NRC request* re plant fill 

COOK. J w CcMuc.pM Po.tt Co 01/ 03/16 lp 07S71 1,0 

-- 01 O 35 OO 65 O Revision 11 to Responses to N- 7 C Request* Re Plant Pil)*“ 
submitted as Amend 09 to application for CP & OL. 

♦ ConiL-i*grt Pjugr Co 01 / 09/16 64 pp 07971 172 


8109230307 Notification of 01C416 meeting dut l 1 - Weston Geophysical 
Corp b Bechtel in Oe the 1 3 a. HD to review site Specific 
response spectra for 5SE at original ground surface b 
seitirit haiard analysis 

HjOD.D Licensing Branch 3 01/03/16 4pp 07973 (133 


0103240496 Advises of intentions to implement modified reactor pressure 
vessel support concept for unit 2. as previously propose! for 
Unit 1 

CUCA.JM Consumers Power Co 31/03/17 Ip 079&7 360 


0100260079 Notification of G1043B nesting w/Gechtel in Ann Arbor. Ml to 
disc mss independent design review of design to achieve t 
njintaln cold shutdown at facilities 

fOOD. D Licensing Branch 3 01/00/10 2pp 00040 121 


3103260120 Forwards list of ^er.gr U Uti b bulletin* issued to power 
reactor licensees b applicants in I960 

TEDEQCO.fl L Assistant Director for Licensing 01/03/10 27pp 
00039 260 


8103260133 Confirms agreement to participate in 010420 meeting u/utll 
design review board in Ann Arbor. Hi to review facility 
design to achieve l maintain cold shutdown Transcript -'ll I 
be netsssary for me crpov at ion into util C- appllcatlon. 

TEDE6C0.R L Assistant Director for Licensing Gj/03/IB 2pp 
0a039 207 


9 ) 03 1 20336 Objects to findings 
Army Corps of Engineers 


in A6LU H10227 moiiid EPa. not NRf 
jurisdiction on snllO in flood 


riverfront plain 

MARSHALL- W H N dP letOM t 1 0 r v Onor » 


(11/03/04 


IP 


07901 


or 

290 


8103100337 Motue that Q10324-25 prehearing conference reschedules for 
010402*03 Parties’ proposed agenda# to be submitted by 
010327 rather ‘han 010* 20 as previously stoted 

OECHHOEfFR'C a ten it 3a#eiy and Licensing fluartf f'anul 01/03/06 

ip 07064 320 


0103203761 Forwards responses lu MAC 001121, u.tcn ogelorist Responses 
to tMrd set of NRC interrogatories ulll be Piled prior to 
010402 pi equating confer ante IJ/ct tut l 

GRUNNGR-E J Consumer* Power lo 01/03/09 Ip 07967.060 


8103200963 Forwards inter vpnur (Jl0l?6 rospunio tn util U101 19 discovery 
response 

5TAMIR19-B Affiliation Unknown 01/03/11 If 


01 03200367 Objects to util 1110119 di*c<w«v<s voply Util did net 
adequately respond to requests for documents re soil 
settlement costs, addl burin'js 6 administration bldg 
settlement Related correspondence 

STAHIRIQ'3 Affiliation Unknown Ul/Ol/26 3pp 


-•0103200370 Requests 4-dfly extension to File motion to compel discover 
from applicant Related correspondence 
ST AMIRIS -3 A* filial Ion Unknown 01 >03/ l I Ip 


UJ03260737 Answer * to NRC 001126 J nter rugator s os ro fill Area# b 
remedial actions Certificate of live 6 affidavits end 
* Considers Power Co OHAfl. 0 * SlNANfOO. N (lochtol Corp 
01/03/11 22pp 00033 332 


9103240445 Forwards affidavit rc distribution of Amend 00 to CP b 0 1 , 
app 1 f cations 

BUOZlK. D H Consumers Power Co 01/03/20 Ip 07931342 


— 8103240454 Affidavit re distribution of Amend 08 to CP 6 OL 
app 1 teat ion» 

BUD 7 li'- 0 n Cons urers Pc-er Co 81/03/20. 3pp 07901 343 


9103260160 Forwards 0AU-J620. "Reactor Vessel Brittle Fracture Analyses 
During Small Break LOCA Events H/Eitonded boss of 
Feedwater. ■■ submitted in response to NURE0-0737, I ten 
It K 2 13 Thermal shock not concerned u/«t*rtuj 
CCQA, J W. Consumers Power Co. 01/03/2 0 2pp 0904 1 124 


0103260710 Notifies that emergency operations facility design Info will 
be provided as part of normal OL process' In response to 
NRC 010210 Generic Ltr BJ-10 re post-TMl requirements 
Requested info will be submitted by Jul 1983 OL issuance 
COCK-J N Consumers Power Co 81/03/20 Ip 08041079. 


8103260700 Submit* Info per 010227 tejeon re resolution of facility 
soils hearings issues Boring*. ivc water bldg 6 electrical 
penetration ar eas. permanent plant dewatering 6 site *poci#ic 
seismic criteria discussed 

COCK. J. W Consumer* Power Co 01/03/23 6pp 00041 081 


F. Security, medical, emergency b fire protection plans 


0103310330 Ltr to all licensees of operating plants b holders of CPs 
forwarding NUREG-0696. "Functional Criteria for Emergent 
Response Facilities. ‘ Criteria describe acceptable method 
for meeting NRC requirements W/o encl. 

EISENHUT.O 0 Division of licensing 3U03/03 6pp 


0 Adjudicatory correspondence 


6103030776 Notice of withdrawal of appearance In proceeding. 
Certificate of 3vc end 

WARREN. 0 K. Affiliation Unknown. 81/02/11 3pp. 07791.266 


8103040566 Memorandum summjriiing 010128-29 prehearing conference 
w/util.B 8 ta-nlr 1 #. 6 Warr en. Map 1 e ton intervenors St M Sinclair 
ro applicant motion to compel depositions of NRC witnesses 9, 
further discovery 

0ECHHOEFER. C. Atomic Safety and Licensing Board Panel 01/02/27 
6pp. 07816.337. 


6103200324 Forwards cover ltr, which was sent out w/applica^t response* 
to NflC 001126 interrogatories b was 1 nad ver t on l 1 y omitted 
from copies tu povsotvs on %vc list U/o encl Related 
c orr a * pend one e 

BRUNNER. E J Consumers PcwiM Co 01/03/12 Ip 07971 302 


6103230632 Request fer order compel ling MtC answer# to util D0l1l2 
Interrogatories 13-16 NRC should havo tabulated acceptance 
criteria l has obligation to do so now Certificate of live 
encl. Related correspondence 

fAftNcLL.A S Consumers Power CO- FMlHl t.V., A Ishan. Lincoln b 

Reale 01/03/12 0PP 079/7 246 


0103260796 Notice of J Kane 010326 deposition in Oetheeda.MU re 
mettere set forth in AElQ 010120^29 prehearing conference 
ruling on issues In 79(206 order modifying Cf* Cortlflcate of 
0vc end Related correspondence 

FAR.NELL. 5 Consumer# Power Co FARNElLrA 0. lehaoi, Lincoln ?« 
Beale 81/03/17 App 00036 107 


0103190619 Proposed transcript corrections to D Hood GI0219 
deposition In 3oUe*da.MD Certificate of Gvc end 
HCDD.D Licensing Branch 3. Ul/Ol/iU 4 P p 07963 290. 


0103260764 Notice of appearance in proceeding Certificate of Ovc encl 
BflOliM. E. IV Office of the Etocutlvo Legal Director 01/03/23 3?p 

08036 070 


0103270979 Request to compel answer* to l n t e rroqa tor I e* Applicant ho* 
failed to respond to 1 n t orrog a t or 1 os witMn scope of 
discovery Certificate Of Bvc encl. 

PA TON. N D. Hearing Branch 4 01/03/26 lOpp 00034 040 


H General correspondence 


0103230981 Requests that correspondence be addressed to JN Cook. Vice 
President. CPC. Related c or r o spondanc o 

BISHOP. B. L. Consumers Power Co 01/03/02. ip. 07977 279 


1 Financial information 


0103160520 Forwards Annual Financial Rapt 1900 
PERRY. P. A Consumer* Power Co 81/Q3/U tp 


'-6(03160530 Annua) Financial Rapt 1900 

* Consumers Power Co. 81/02/13. 28pp 


3 Inspection reports Jfc Bulletin* «■ correspondence 

3103040900 For^rdt t£ K?t Meeting Repts 50 - 359 / 00*36 «, 50 - 330 / 00-17 on 
B 01 1 2*1 • 1 202 t l 7 

/EPPLEfi. J 0 pegion 3. Chicago- Office af the Director Ql/Ol/OB 
1p 078 > 2 138 

-- 01030*0909 JE Kg t Meeting Rept* 50 - 329 / 00-36 8 . 30 - 330 / 00-37 on 001124 . 
1202 t 17 Area* dlecuesed recently reorganl ieJ OA 
cr gaol sa 1 1 on 

FlORELLt.G Region 3 . Chicago. Reactor Construction fc Engineering 
Support Brencn 81 / 01/07 3 pp 07012 13 ? 


0IO3O4OH2 Forjard* IE Investigation Rept* 50-329/80-10 L 50-330/00-11 
an 8C0306-0731 I terns of none ot; 1 1 ar c e Porwardpd in separate 

/EPPLER. J 0 Region 3. Chicago. Offico of the Director Bl/Ol/12 
p ? p 07819 340 

0103090482 Ducu**e* resident inspector findings re Installation of 
core support vent valves for facility Installation procedure 
is being revised K personnel training will be reviewed 
COO/-- J W Consoirers Potpr Co 01/01/ 22 Ip 07040 157 


8103120247 Forwards IE Insp Repts 90-329/01-02 $. 90-330/01-02 on 
010109 & 20-2t No none crp 1 i a nc e noted 

FICRELLI- 0 Region 3. Chicago. Reactor Construction & Engineering 
Support Branch 01/02/02 2pp 07900206 


--3103120352 IE Insp Repts 50-329/01-02 & 50-330/01-02 on 010109 t 20-21 
No none oirp 1 lance noted Major areas inspected preservice insp 
pr ocedur es. wor k activities l nondestructive nan personnel 
certifications 8 data 

WARD- K D Region 3- Chicago- Office of the Director 
DANIELSON. D H Region 3- Chicago. Reactor Construction 6 
Engineering Support Branch 01/01/30 5pp 07900 200 


6103160190 Forwards IE Insp Repts 50-329/01-01 l 30-330/01-01 on 
810107-09, not ic e of violation 4 notice nf deviation 
KEPALER. J 0 Region 3. Chicago- Of f i r e of the Director Pl/02/02 
2pp 0/945 27J 


- - 8103 1 B0203 Notice of violation fron insp on 010107-09 

KEPPLER, J. 0 Region 3. Chicago- Office of the Director 01/02/02 
« P p 07943 273 


- -8103100200 Notice of deviation fron* Insp on 010107-09 

* Region 3, Chicago, Office of the Director 01/01/20. Ip 
07945 275 


-B1031G0215 IE Imp Repts 50-329/01-01 4 90-330/81-01 on 010107-09 
Noncompliance noted Inadequate procedure*, doiunent control 
h OA records 8 deviation fron connltrr.ent to provide 
geotechnical engineer 

OALLAGHER.e j . LANDSMAN, R 0 ■ SUfPUlN.fl N Region 3. Chicago. 
Office oP the Director 01/01/20 13pp 07945:276 


8103030114 F 0 1 A request for CPC 010202 response to NRC proposed fine an 
facility const activities. 

BATTLE-L C Affiliation Unknown 01/02/03 Ip 07791:130 


8103020099 Forwards IE Circular 01-02. "Performance of NHC-L 1 c en*ed 
Individuals While on Duty * No written response required. 

KEPPLER, J 0 Region 3. Chicago- Office of the Director 01/02/09 
?pp 07707 273 


8103030)06 Responds to FOM request for CPC response to NRC proposed 
fine on facility const activities Document was provided on 
01021 1 

FELTON. J M Division of Rules and Records 01/02/19. lp 
07791 137 


81Q3Q40655 Respond* to IE Bulletin 79-02 Pipe Support Design Agency has 
requested relaxation of prohibition on expansion anchor bolt 
use upstream 6 downstrean of pumps Request denied Existing 
criteria will pa retained Final response expected by B 112 J 5 
COGK.d W Consumers Power Co 01/02/26 3pp. 07015:111. 


8103160704 Forwards IE Info Notice 01-04. “Cracking in Main Steam 
Lines ” No response required 

KEPPLER, J 0 Region 3. Chicago. Office of the Director. 81/02/27 
2pp 07914:069 


9103160504 Forwards IE Circular 81-03, “Inoperable Seismic Monitoring 
tr iMitnt J 1 1 on No reiponse rfrQUlrod 
KEPPLER, J 0 Region 3. Chicago- Office of the Director. 81/03/02. 
«?PP 07916 003 


0103160892 Forwards revise- IF Bulletin 91-01. "6ur ve ll 1 arc e of 
Mechanical Snubber*. ’ w/corrgcted Pages S t 6 Change in 
identification of facilities w'CP* to which bulletin is 
applicable does not affect util requirements 

KEPPLER. J 0 Region 3. Chicago Office of the Director 01/03/04 
1? 079J5 056 

0103190350 Responds to IE Bulletin 00-21. ‘Valve Yokes Supplied by 
Malcolm Foundry Co. Inc ‘ No suDj valves used in safety- 
related sys 

COLM.J U Consumers Power Co 01/03/09 Ip 07935 001 


0103240016 Forwards IE Info Notice 81-06. “Failure of 1 TE Model K-600 
Circuit Breaker ‘ No response required 

KEFPLER. J 0 Region 3, Chicago- Office of the Director 01/03/11 
2pp 07990 315 


0103200663 Fovuards lE Infc Notice Gl-05, “Degraded BC 5y% at 
Palisades ‘ No action required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director Ql/03/13 
2pp 07966 159 


0103200312 Forwards J E Info Notice 01-07. “Potential Probler 
W/Wa ter-Go lub I e Purge Dam Matle Used During Inert Gas 
Welding 1 No response required 

KEPPLER. 7 -3 Region 3. Chicago- Office of the Director 01/03/16. 
2pp 07966 254 


n Periodic operating reports K related correspondence 


0103060479 Forwards ALAG-106 monthly rept for Jan 1901 Includes 
Bechtel- BiW & util nonconformance repts 
CCCK. J U Consumers Power Co 01/02/25 300PP 


G Reportable occurrences, LEW* 6 related correspondence 


0103040029 PIJO-II 1-81-010 on 010116, stop work order re installation of 
core support assembly vent valve* Issued to BVW after 
discrepancies noted Included failure to maintain adequate 
inventory control * to Identify valve parts 

KN3P.R , auTPHlN.R Region 3, Chicago. Office of the Director. 
Gl/Ol/19 2pp 07016 347 

0103090079 Trip ropt of wP Matra S« J Kano 010127 site visit re cracks 
in concrete foundation of borated water storage tanks 
Plastic sheeting erected adjacent to 'Jolt 2 tank Excavation 
to inspect cracks not yet started 

HOOD- D S Licensing Branch 3 01/02/20 0pp 07052 144 


0103040649 Interim deficiency rept re containment internal structures 
coating. initially reported 791213 Applied Bye 9 coating 
samples are being tested at ORNL. Interim or final rept 
expected by 010529 

COOK. J W Consumers Power Co. 01/02/23 7pp 07813:114 


0103040645 Interim deficiency rept re sway strut rod end % . 1 n 1 1 i a 11 y 
reported 001031 Bechtel is reviewing spacer site 6 bearing 
movement for acceptance as resolution to loose bushing 
problem Interim or final ropt expected by 010410 
COOK, J W Consumer* Power Co 81/02/27 3pp 07013 121 


0103040677 Interim deficiency rept re ECCAG cabinet wiring Caused by 
wiring changes made at Bailey Controls Co during sy* 
checkout Hardware will be corrected in accordance w/drawing* 
by 010930 

COOK, J W Consumers Power Co 01/02/27 4pp 07810:169 


8103170611 Interim deficiency rept re anomalies In NBSB seismic 6 LOCA 
ana 1 y si s- I ni t la 1 ly reported 001218 Bechtel will replace 
obsolete ref in engineering dept procedure Corrective 
actions scheduled for 010331 completion. 

COOA,J W Consumer* Power Co. 01/03/12 3pp 07923 172 


8103300352 PNS- l 1 1 -0 1 "03. on 010323. M 1 d 1 end County Sheriff Dept received 
telephonic bomb threat from male caller. Bomb threat 
procedure & search of facility initiated No fuel on site 
Licensee made press release. State of MI will be notified. 

CREED, J. R , FI6HER.W L. Region 3. Chicago. Office of the Director 
01/03/23. ip C0O55 277 


T. Hearing transcript* On non-an t i trus t matters 


0103090349 Deposition of J Brammer on 010122 In fleth»sda,MD re 
acceptable plastic analysis methods applicable to burled 
piping sys 

QRAMMER, J Rockwell International Corp. 81/01/22 62pp. 

65089 317. 



EtSENHjT.O 0 Division of Uterninj 


81/01/23 3p p 


OOCMET 50-j3l EU^c aR^KlO EME^Ov CENTER 


F Security- reHcal. emergency l fire protection plane 


9101070462 Releases public vfrjiin of util emergency plan 
FELTON. J M Division of Rule* and Record* 80/12/03 Ip 
07402 232 


--910123052? Forwards facility radiological emergency response plan 
ROOT . L 0 l&aa Electric Li^t L Pdult Cs 79/12/31 2pt 
01694 279 


--B10107046? Public version of State of lA.Linn County radiological 
gnerjency ruponu plan (Part of util plan) 

* Linn County- [A 60/01/31 240pp 07402233 


- -910 1 0704 72 Public version of emergency Plan 

♦ 1 owe Electric Light L Pc*>er Co 79/12/31 250pp 07403 016 


9103160264 Ltr to all power reactor licensee* w/plant* licensed prior 
to 790101 Forwards U3C posltlot. L r&quest for add) info n 
safe shutdown capability for compliance «r/80lll9 fire 
protection rule 

EFBENH'JT.D 0 Division o f Licensing 01/02/20 Hpp 


9103030280 Advisee that i<rp lomantlnp procedure* for emergency plan are 
being forwarded under separate cover, per App C to I0CFR90 
Ad d 1 procedure! to be submitted by 0(0320 
ROOT * L 0 Iowa Electric Light l Power Co 01/03/02 Ip 
07826 356 


9103191126 Forward! consents on 790817,1030 l 000423 guard training 6 
qualification plan Request* revision* & addl info within 60 
days. Enrl withheld (ref 10CFR2 790) 

IPPOLITD, T A. Operating Reactors Branch 2 fil/03/03 2pp 

07954 130 


fl 1 033 1 0339 Ltr to all licensee* of operating plants L holders of CPs 
forwarding MJAEG-0696. ‘Functional Criteria for Emergency 
Response Facilities.” Criteria describe acceptable method 
for meeting MRC requirements U/o end 
EISENHUT. D 0 Division of Licensing 81/03/05 6pp 


8103240216 Respond* to requirements of 10CFR50 49 re fire protection L 
10CFR50 to provide design descriptions of needed mods 
Commitment to complete fire protection features accepted by 
MIC In 700601 fire protection SCR 6 910210 8uppl 1 end 
RODT.L.O I ova Electric Light k Power Co 01/03/19 4pp 
07990 338 


J Insurance k indemnity information 


0103090333 Forwards Endorsements 2, 3 4 4 to MEL I A Binder £B-S 0 k MAELU 
" ind er *8-50 

UJEN91EIH,R. Lowenste In. Newnan, Re ( s. Atelrad 6 Toll. 01/03/04 
pp 07046 125 


B10312C0H Ltr to dll licensees of operating plants. CP holders 6 CL 
ap p 1 l c ant » . e t c ep t Indian Point 2 4 3. /ion 16 2 6 TMI-1. 
forwarding inadvertently or.iltsl page* Ivor !IRC 90(222 
request for add mfo re control of heavy loadc 
€ 1 SELhijT. fl 0 Division of Licensing 01/02/03 6pp 


9103030086 Forwards Amend 63 to License OPH-49, sa f e t y evaluation t 
notice of issuance k availability 

IPPQLITQ. T A Operating Reactors Branch 2 01/02/10 2pp 

07800 IQ7 


--01 03030097 A", end 63 to Lltetive DPR-49 revising lie ©i*so condition re 
completion of mods for fire protection 

IPPQL ITO, T A Operating Reactors (lranch 2 01/02/10 2pp 

07000. 109. 


--8l 030301 0? Safety evaluation supporting Aiond 63 to License DPR- 49 
* Operating Reactors Oranch 3 01/02/10 7pp 07000 191. 


8103030115 Notice of issuance L availability of Arrond 63 to License 
DP0-49 

IPFDwiro.r a Operating Reactors Oranch 2. 81/02/10 2pp 

076C8 190 


8103031)310 Forwards Amend 64 to l icense DPR -49* safety evaluation k 
notice of Issuance k availability 

IPPQL I TO. T A Operating Reactors Branch 3 01/02/17 3pp 

07Q26 023 


■3103030314 A~end 64 to License DPft-49. Incorporating some TMl-2 lesson* 
learned Category A requirement* re emergency power supply/ 
inadequate core tooling, valve position indication 6 
containment isolation 

iPPQLlTQrT A Operating Reactors Oranch 2 81/02/17. 10pp 

07026 027 


■81030503(7 Safety evaluation supporting A<n©ivd 64 to License OPR -49 
* Office of Nuclear Reactor Regulation. Director 01/02/17 4p? 

07926 043 


— 8103030322 Notice of issuance 6 aveliablllty of Amend 64 to License 
DPR -49 

IPPOLITO.T A Operating Reactors Oranch 3 01/02/17. 2pp 

07026 049 


9103160669 Ltr to all operating plants h CP holders forwarding 
clar (f icat Ion of TM Action Plan Hen III A 12 m upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation dates win be met 
EI8ENHUT. D 0 Division of Licensing 01/02/10. 12pP 


0103030045 Application for amend to App A Tech Specs re containment t 
isolation valves for License DPR-49. 

ROOr.L.D Iowa Electric Light k Pouer Co 81/02/20 Ip 
07797 340 


--8103030850 Proposed Tech Spec Pages 3. 7-22 k 3 7-25 re containment 
isolation valves. 

* Iowa Electric Light k Power Co 01/03/20. 4pp. 07797 341 


aiO30902*H fcvards organi jational 

r^r^miation. effective 01021* 

^EPPuER- J G Region 3. Chicago. 
??p 078S0 357 


charts depicting NflC Region 3 
Office of the Director 81/02/20 


-01033005*9 Notice of ittuance i. availability of Amend *6 to License 
DPR-49 

HANLON. J N Operating Huac tort Branch 2 01/03/23 2pp 

08CS8 cai 


0103290024 l.tr to all power reactor licensee* 8. license applicants re 
MjSEG-0619 criteria Footnote 2 in Table 2 contains error due 
10 leakage testing deletions Licensee rag submit analysis to 
justify use of existing low f> 0u controllet 
EISEN'N'JT. D 0 Division of Licensing 81/ 02/20 6pp 

3103040197 Revises 001231 response to HliBEQ-0737 re plant shielding, 
training for mitigating core damage 6 tm.ion reF level Mods 
u ill be completed by 020101 

RCOT.L 0 Iowa Electric Light 6 Power Co 01/02/23 2pp. 

07020 039 

3103230030 Ltr to all licensees of operating nuclear power plants 6 
applicants for 0:s <e*cept Ot Lucie. Units 1 & 2 ) Requests 
„tll revie -j to determine capability to mitigate station 
blackout event K promptly implement emergency procedures 
E1SEN1UT.0 O Division of Licensing Qi/02/23 5pp. 


fi 103 1 70225 Ltr to all GWR licensees Coxcept Humboldt Gay J, LaCrosse) 
requesting review of ASME Code Class 1 & 2 pressure boundary 
piping. safe ends fc fitting .matl per guidelines of end 
Revision l to MjREQ- 0313 Model Tech Specs only one 1 
ElEfe'ffHUT. 0 0 Olvjsinn of Llcansing 01/02/26 3pp 


Q Inspection reports. IE Bulletins 8. correspondence 


0103050397 Forwards |E Insp Ropt 50-331/00-24 on 801201-31 No 
nunc OTpi lane o noted 

HE i SUM AN, R F Region 3, Chicago. Reactor Operations Nuclear Support 

Branch 81/01/16 2;p 07024 291 

--□103050402 IE Insp Kept 50-331/00-24 on 801201-31 No noncompliance 
noted Major areas inspected plant operations & maint. 
pr oc edur e s . d oc ur eh t a 1 1 on 8 uork performed 

CHRI8TIAU50N. W . CLARDV.L S . LITTLE. W 8 Region 3, Chicago. 
OfPlco of the Director 01/01/16 4pp 07824 293 


8103120395 Forwards IE Health Physics Appraisal Rept 90-331/80-21. 
notice of violation t significant appraisal findings 
KEPPLER. i J Region 3. Chicago. Office of the Qivector Ql/02/02 
5pp. 07905 091 


8103120400 Notice of violation from health physics appraisal on 
001110-21 

KEPPLER. J 0 Region 3- Chicago. Office of the Director 01/02/02 
2pp 07909 09* 


--8103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 5 3/4 4-8 re 
surveillance requirement? Pot Afifln Code Class 1.2 & 3 
components t RCS operational leakage limiting conditions for 
operation l surveillance r e qu L r er.snti 
• General Electric Co 81/02/26 4pp 


0103190137 Forwards Amend 65 to License DPR-49 l notice of issuance 
& aval lab 1 I i ty 

IPPOl-ITO. T A Operating Reactors Branch 2 01/03/03. 3pp 

07943 193. 


-0103100142 Amend 63 to License DPR- 49. 1 nc 1 ud I ng requirement to maintain 
& fully implement safeguards contingency plan within 30 days 
of approval by Commission 

IPPOlITO. T A Operating Reactors Grouch 2 01/03/03 2p<i 

07943 190 


- -8 1 03 1 20400 IE Health Physics Appraisal Rept 30-331/00-21 Hone omp 1 1 anc 
rioted weaknesses in radiation protection dept staffing 
levels, inter irr emergency response capabilities 1* 
fival labt 1 tty of operable portable survey instruments 
MILLER, D E , PAUL- R A . CHANT . W 0 Region 3, Chicago, Office of 
the Director 01/01^28 29pp 07903 098 


0103020073 Forwards It Circular 01-02. "Performance of NrtC-L i c on? ed 
Individuals While on Duty “ No written response roqulred 
KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/02/09. 
2pp 07707 307 


0103190116 Forwards IE Insp Rept 30-331/01-01 on 010101-31 Nc* 
none oerp 1 i anc e noted 

iCtSHMAN. R F Region 3. Chicago. Reactor Operation? Nuclear Oupgort 
Branch 01/02/11 2pp 07960236 


- - 91031 SOI 47 Notice of issuance 6 availability of Amond 63 to License 
OPR -47 

IPPOLITO. T A Operating Reactor? Branch 5 01/03/03 2pp 

07943 200 


3103310S04 Ltr to all licensees of operating p 1 an t ? , opp 1 1 c an l » for GLs 
t, holder? of CP? forwarding DECV-01-||9 re info necessary to 
establish environ qualification of safety-related electrical 
sq.ui jmen t 

EISENHJT. D 0 Division of Licensing 1)1/03/10 6pp 


0103230232 Inform? that environ qualification raivew results of safety- 
related electrical equipment identified potential equipment 
deficiencies Requests review of Identified deficiencies 8, 
ramifications within 10 days of receipt of ltr 

NCVAK. T M Assistant Director for Operating Reactors 01/03/14 
70pp. 07979 001 


B103270093 Sur.rary of 010304 meeting w/Mark 1 owners group 6 OF In 
CBthoide.MD re supplementary tests conducted in full-scale 
test facility ?« resolution of outstanding Mark I issues per 
WRC0-066I Slide presentation 6 list of attendees enct- 
CfllMEg.C I Licensing Branch 3 01/03/16 3pp. 


0103260563 Forward? updated list of notls naedod for assessment of 
impacts of facility operation Request? that util provide 
con tree tor. F.nvl run 3c i once & Eng i no e r 1 nfl . w/ava 1 lab 1 e items 
on H?t. 

IPPOLITO, T A Operating Reactors Oranch 2. 01/03/10 3pp. 

08037 259 


0103305562 Forwards Amend 66 to License DPR-49. safety evaluation & 
notice of issuance ^ availability 

IPPOLITO. T A Operating Reactors Branch 2 01/03/23. 2pp. 

00058 072 


*-0103300966 Amend 66 to License DPR-49. r* f 1 ec t Ing replacement of power 
Operated inboard Containment Isolation Valve CU-4371-B 
w / manual stop check valve 

IPPOLITO. T A Operating Reactors Branch 2. 01/03/23. 5pp 

00050074. 


-0103190122 IE Insp Kept 50-331/01-01 on 810101-31. No none orrp I lance 
noted Major area? inspected review 6 observation? of plant 
op orat i ons. ira lot, proc o Jure?, doc unr.enta t Ion 6 work performed 
CHRIST l ANSON. W . CLARtiiM. 9 . LITTlE. U 0 Region 3, Chicago. 
Office of the Director 01/02/06 3pp 07960 230. 


8103040292 Forward? IC Info Notice 01-03. "Checklist for Licensee? 
Making Notification? of Significant Evont* In Accordance 
W/lOCFflSO 72 ‘ No written response required 

KEPPLER. J 0 Region 3. Chicago, Offico of the Director 81/02/12 
2pp 07019 249 


0103030270 Forwards Buppl 5 to IE Bulletin 83-17, "Failur© of Control 
Rods to Insert Ouring fccrair at BLR ' No written response 
required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 81/02/13 
2pp 07790 3 1 9 


□103160478 Forward? IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation " Nc response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/03/02 
2pp. 07915 293 


□103160975 Forward? revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubber?." w/correctod Page? 546 Change In 
identification of facilities w/CP? to which bulletin is 
applicable does not affect util requirements. 

KEPPLER. J 0 Region 3, Chicago. Office of the Director 81/03/04 
Ip 07915 142 


0103200392 Forward? IE Info Notice 01-06. "Failure of 1TE Model K-600 
Circuit Breaker ‘ No response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/03/11 
2pp 07972 149. 


0103200651 Forwards IE Info Notice 01-03. 'Degraded DC Sy? at 
Palisades ' No action required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 81/03/13 
2pp. 07967.233 


"-Bi 033 COSfcQ Safety evaluation supporting Amend 66 to License DPR-49 
* Office of Nuclear Reac tor Regulation. Director 01/03/23. 2pp 
080 SB 079 



supervisor assigned to provide supervisory oversight of 
technical *. routine health posies activities 
RD3T.L O low# elective Li^rt S» Power Ca 01/02/27 I2pp 
08034 093 


010331 0402 Responds tc IE 3ollftm 80-25. -Operating Problems w/Target 
Rock Safety Relief Valves at BWRs ** Ho t„ 0 ”»tage safety 
relief velvet in use Procedure* will be revised to include 
requirements re valve malfunctions 

ROOT. L 0 Iowa Electric Light 4 Pcver Co Bl/03/20 4?p 

06058: 179 


R Periodic operating reports 4 related correspondence 


8103040407 Forwards " Semi ann.ua I Rep t . Rad i oac t ive Effluent Releases. 
Ju I -Oec 1980. " 

HIKECK. 0 L lewd Electric Lig^t 4 Power Co 01/02/29 Ip 
07010. 062 


07935 270 


0103170566 Forwards LEW 01 -009/03v.- 0 

MJNECK.O L Iowa Electric Light 4 Po.sr Co 01/03/11. Ip 
07933 360 


--8103170575 LEO 01-OO9/O3L-O on D 1 021 2. i s o 1 a t l on valve V-lB-19 to str 
discharge vol high level switch LS-ID61D found closed during 
hardware testing Causod by personnel error Valve opened 6 
personnel reinstructed on compliance u,/p r oc ed ure* 

TOOAER.O W Iowa Electric Light ft Power Co 01/03/11 Ip 
07933 361 


0103240409 PKO- 1 11-01 **033 on 010316. at 38*4 power, seal was blown on 
offgas sys resulting in unplanned airborne activity release 
to reactor bldg Airborne activity level returned to normal 
within approt 1-h 

LITTLE. W S . F tCRf.Lt 1 . 0 . HElSHWAN.fi F Region 3. Chicago. Office c 
the Director 01/03/1? 2pp 07987 179 


-“Bl 03040497 '‘Semiannual Rep t. Rad i oac t i ve Effluent Re I ea9 es. Ju 1 -Dec 
1980 - 

♦ Iowa Cl a c trie Light t Power Co 01/02/25 7pp 07010 063 


8103090524 Forwards ‘'Annual Operating fiept of Facility Chang es. T est s 6 
E tper imentt. 1 960 ' 

mwECK.O L Iowa Electric Light L Pc-er Co 01/02/26 Ip 

07045: 207 


— B103090525 “Annual Operating Rapt of Facility Changes. Tests & 

Ei per intent < • 1900. “ 

» Iowa Electric Light b Fewer Co 81/02/26 45pp 07B45 203 


0103100495 Forwards monthly operating rept for Feb 1901 

Hi KECK, 0 L Iowa Electric Light L Power Co 01/03/12 Ip 
07949 267 


0103310717 P:-fO- It l-8l~034 on 01 0321 . rec ire ulat 1 on loop discharge valvt 
D failed to close Valve inoperability from LOCA loop 
selection logic circuitry to be tested during outage 
Contactor at breaker manually c 1 os ed . c 1 os 1 ng valvP 

CHRISTIANSOM. F . LITTLE, U . SCHUE 1 3 |H? , E Region 3. Chicago. Of f l c i 

o# the Director 81/03/23 Ip 00062 224 


8103310673 Forwards LER 0I-O1O/O3L-O 

HIKECK. 0 L Iowa Electric Light & Power Co 01/03/23 Ip 
C0O6I 063 


--8 1033 10679 LER Q1-010/03L-0 on 010224. fan for standby filter unit 0 
found not tunning during operational test Coused by 
personnel error in opening breaker for control bldg 
emergency air supply f an. P or t onne 1 reinstructed 
RACER > M 5 Iowa Electric Light 6 Power Co 01/03/23 2pp 

06061 064 


--0IO31BO499 Monthly operating rept for Feb 1991 

VANS1CKEL.J. Iowa Electric Light V Power Co 01/03/12 7pp 

079492S8 DOCKET 30-333 JAMES A FITZPATRICK NUCLEAR POWER PLANT 


F Security' medical, emergency L fire protection plans 

S Reportable occurrences. LERs S> related correspondents — 


B 103020695 P NO- 1 1 1 -80 “206 on 801103. planned shutdown begun to replace 
pump seals oh recirculation pump A Seals have been in use 
for five years w/incr«aiing leakage Plant will start up on 
80I1C9 

CHRISTIANSON. W . LITTLE. M S . HEI6HMAN.fi F Region 3. Chicago. 
Office of the Oirector BO/U/06 Ip 07702 042. 


8103040120 PNO-1 11-80-210 on 601110, leaking relief valve was cycled in 
attempt to reseat l resultant blowdown caused reactor scram 
During r ecovery, d 1 scovered that a HSlVs did not close Caused 
6y improperly connected wire in circuit 

SMITH,*/ , CHRISTIANSON. U . LITTLE, U 8 Region 3. Chicago. Office of 
the Director 60/11/12 Ip 07619333 


81030303*7 Forwards 4.ER BI-006/03L-0 

MINECK.D L Iowa Electric Light & Power Co 01/02/26 ip 
07829. 06 3. 


-*”0103050578 LER 8J-006/03L-0 on 010 127. dur ing normal operation, 
containment pressure recorder PR 4394A failed upscale. Caused 
by bad connection due to bent pins on amplifier card for 
pen l.Fln* reoriented. 

RAOER.H. 0 Iowa Electric Light & Power Co. 81/02/26 Ip 
07B29 066 


8103040C92 Forwards info re status of fire protection safety evaluatii 
supplementary items Thi e« items rerain incomplete 
IPPOLITO. T A Operating Reactors Branch 2 01/02/13 3pp 

07012.232. 


8103180264 Ltr to all power reactor licensees w/plants licensed prior 
to 790101 Forwards NRC position U request for addl Info re 
safe shutdown capability for compliance w/0Olii9 fire 
protection rule 

EISENHUT, D. 0 Division of Licensing 81/02/20 I3pp 


0103110054 Forwards notice of e* 
protection mods in responso to 
Discussion of schedular relief 
DENTON, H R Office of Nuclear 
01/02/24 7pp. 07677 344 


tension of completion dates for fire 
610211 V 18 requests 

enc 1 . 

Reactor Regulation! Director 


-”6103110856 Notice of ettension 
nods. in response to 010211 \ 
CASE, EG Office of Nuclear 

80/12/24 Ip. 07877 351. 


of completion dates for fire protect 
18 requests 

Reactor Regulation. Director 


0 1 033 10330 Ltr to all licensees of operating plants & holders of CPs 
forwarding NUREC-0696, "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements iJ/o end. 

ElSENHUT .D O Division of Licensing 01/03/03. 6pp 


6107270733 Releases public v»mon of draft implementing procedure* for 
pe ft | (VC ^ Q 1 d f I ^ 

FELlON’J M Division of R.,les and Records 01/03/19 Ip 
0700* 001 

--ei 03?70736 forwards public version of draft J it p l emen t l ng procedure* 
for emergency pian.it* response to f.HC BOHU Itr 
pA/uE'J P Power Authority i>P the State or* New York 81/02/27 
* p p 07806 001 

--01G327O739 Public version of draft implementing procedures for 
• r*«ra«rc v plan 

» Po.er Authority of the State of New York 01/02/27 20(lpp 
07806 CO 1 

P Operating license stage documents i correspondence 


0 , & 3 I 9 Q 732 i.trs to all licensees of operating p 1 an t s . app 1 1 c an t s for 
Ols t holders of CP* r e control of heavy loads Requests 
rf„ieui per guidelines In NU9LG-0612 foruardi HttC position re 
interl " 1 actions fc request for addl info 
E I SE r-MUT . D 0 Division of l.lreriting 80/12/22 30pp 


8103190397 Ltr to all licensees of operating plants V applicants for 
(Xs $ holders c,f CP* re ftogran for environ qua I i f 1 c a 1 1 on 
: f %A f etg-relatec electrical equipment I teats addressed 
involve cold shutdown, rep lac e-rent parts t H\}REQ-0?37 
E IS£NHJT,D 0 Division of Licensing 81/01/19 6pp 


8103240290 Ltr to all licensees forwarding Buppl l to generic 

safety evaluation o n BUR scrar discharge *y* 3ufrearlies 
re-evaluation of interim treasures recosmondeJ per 80)201 
safety evaluation 

ElSfNHJT, 0 C Division of Licensing 81/01/23 2pp 


8103120014 Ltr to all licensees of operating plants- CP holders & Ov. 
app M c an ts . e 1 1 ep t Indian Point 2 <■ 3. Zion 1 8» 2 t TMI-1. 
forwarding inadvertently omitted pages from NRC 801222 
request for addl info re control of heavy loads 
neEtuvjT.Q 0 Division Of Licensing 81/02/03 6pp 


810316C669 Ltr to a]] operating plants & CP holders forwarding 
clarification of Tfll Action Plan Item 111 A l 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation dates will be met 
E1SEUHUT.D 0 Division of Licensing. 81/02/10 I2pp 


810226096B Forward* application for amend to License DPH-39 Proposed 
change designed to meet intent of mode) Tech Specs 
Dtfinition of model Tech Spec 1 2 6 c I or i i \ c ati on of 3 0 9 
ce-bined into single definition of operable 

BA/n£. J P Power Authority of the State of New York 81/02/20 
in 97770 1 16 


*-8102260370 Application Por amend to License DPR-99 Proposed changes to 
facility Tech Specs Include Table of Contents If Sections 
1 0 & 3 9 Hew Sections 3 0 A 4 0 proposed 

8AVNE. J P Power Authority of the State of New York. 01/02/20 
Ip 07770 119 


--9102260572 Replacement pages to proposed Tech Specs 1.0 through 1 2 
for safety limits t 3 O through 3 3e limiting conditions for 
operation 

* Power Authority of the State of New York 81/02/20 I3pp 
07773 120 


--8102260975 "Safety Evaluation re Definition of Term Operable " 
* Power Authority of the State of New York. 81/02/20 2pp 
07770 135 


-8102260391 "GE 8WR Reactor Load L tne Analysis for James A Fitipatrick 
Nuclear Power Plant " 

* General Electric Co. NEDO-24243 80/02/20 49pp 07972: 106 

—9102260355 "GE BUR Load Line Limit Analyi* for James A Fitipatrick 
Nuclear Power Plant Cyc le 4. 1 Buppl 1 

* General Electric Co NEDO-24243 81 80/07/31 14pp. 

07972 242 


9103020376 Forwards application to amend License DPR-99. c orr ec t Ing 
typographical error in Tech Specs Table 4.6-1. Item 1.6 re 
Ihtervice insp of pressure containing welds in vessel 
Penetrations. Amend fee end 

OAVhE.j P Power Authority of the State of New York 01/02/20. 
2pp 07703 065. 


--81O30203B3 Application to amend License DPR-99. c or r ec t ing typographi 
error in Tech Spec Table 4 6*1. Item 1 6 re inservice insp of 
pretsure containing welds in vessel penetrations 

3 AVNE . J P Power Authority of the State of New York 81/02/20 

lp 07783 067 


- -01 0302039 1 Proposed Tech Spec Table 4 6-1. lien 1 6. correcting 
typographical error in insevice insp of pressure containing 
welds in vessel penetration* Safety evaluation end. 

* Power Authority of the State of New York 81/02/20 9pp 
07703 060 


810325C024 Ltr to all power reactor licensees L license applicants re 
NUREG-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing lew flow controller 
ElSENHUT. 0 0 Division of Licensing 81/02/20 8pp 


0103230030 Ltr to all licensees of operating nuclear power plants 8* 
applicants for 0L« (except St l.uclo. Units 1 %, 2) Requests 
util review to determine capability to mitigate station 
blackout event 1 promptly implement emergency procedures. 
ElSENHUT. D 0 Division of Licensing 01/02/23 3pp 


0103170225 Ltr to all DWR licensees feicept Humboldt Day $. LaCrpsae) 
requesting review of ASME Code Class 1 6 2 pressure boundary- 
piping, safe ends l fitting mat I per guidelines of ?nc 1 
Revision l to NUREQ-0313 Model Tech Specs only enc 1 
ClSENHur.D 0 Division of Licensing Bl/02/26 3pp 


- - 81 03 1 70266 Model Tech Specs Pages 3/4 0~2. 3/4 0-3. 3/4 4-7 fc 3/4 4-0 
surveillance requirement* for ASME Code Class 1.2 6 3 
components 6 RC8 operational leakage limiting conditions for 
operation & surveillance requirements 
» General Electric Co 01/02/26 4pp 


0103030C96 Request* Communion 810113 order bo modified to allow 
extension of deadline to complete Mark I long-term program 
mods by 020630 4- permit deviation from App A to NUREG-0661 
Extension necessary due to delay* in procurement L analyst* 
QAYUGi J P Power Authority of the State of New York 81/02/27 
3pP 


0103180003 Forward* Amend 91 to License DPR-59 U notice of issuance & 
ava 1 lability. 

IPPOL l TO. T A Operating Reactors Branch 2 81/03/02 3pp. 

07943 31 1 


-- 01 03 1B0004 Amend 91 to License DPR-99. add Ing requirement to maintain 
V Implement safeguards contingency plan within 30 day* of 
Commission approval 

IPPOLITO.T A Operating Reactors Branch 2 01/03/02 2pp 

07943 314 


—8103100006 Notice of issuanco 6 availability of Amend 31 to Llcenfto 
DPR -39 

IPPOL I TO. T A operating Reactor* Branch 2 Bl/03/02. 2pp 

07943 316 


8103310804 Ltr to all licensees of operating p I ant s. ap p 1 1 c ants for OLe 
L holders of CPs forwarding 6ECY-B1-119 re Info necessary to 
establish environ quel 1 f J cat ion of saf etyre lated electrical 
equipment 

ElSENHUT. D 0 Division of Licensing 01/03/10. 6pp. 


B1D31 30536 Forward* application to amend OL t* Tech Spec, change* r* cov 
exposure 

BAYNE. J P Power Authority of the State of New York. 01/03/11 
2pp- 0791 1:277. 


— 8103130948 Application for amend to QL to extend max average planar 
linear heat generation rata limits for use during current 
operating cycle. per IE Info Notice 00-04. 

PAYNE. J P Power Authority of the State of New York. 01/03/11. 
Ip 07911 279 


— 0103130360 Proposed Tech Spec changes ro core exposure. af fee t Ing 
Figures 3 5*1 L 3 3-2 Safety evaluation of changes end. 
a Power Authority of the State of New York BI/03/09. 9pp 
07911 200. 


0103270093 Summary of 810304 meeting u/Mark I owners group t GE in 
Bethtsda.MD re supplementary tests conducted in full-scale 
test facility fr resolution of outstanding Mark 1 issues per 
NUREG-0661 Slide presentation l list of attendee* end 
GRIMES. C. I. Licensing Branch 3 Bl/03/16 5pp 


8103310011 Forwards Amend 92 to License DPR-99. safety evaluation & 
notice of Issuance & availability 

IPPOLITO.T A Operating Reactor* Branch 2. 81/03/18 2pp 

00079. 139. 


Q Inspection report*. IE Bulletins t c or r e * pond enc 0 


0103030204 Forgjrdt IE Imp Rept 30-303/00-22 on 801201-05 No 
noncerp I iarc e noted 

rWSTIW. W 0. Region !• Philadelphia, 9af eg r c s Branch Bl/01/05 
2PP 07033 331 


Bl 03050291 IE Imp Rept 50-333/00-22 on 001201-05 No none or*p 1 lane e 
noted Major area* inspected security p l an. * ec ur 1 ty program 
audit & security organiratloh Details withheld <ref 
10CFR2 790 > 

BAILED, R J . SMITH, O. Region I, Philadelphia. Office of the 
Director DEVI IN- J U Region i . PhjjedeJphJe. Safeguards Branch 
04/01/01. Lp 07025 353 


0103050792 Forwards IE Imp ft«pt 50-333/00-19 on 801020.21 t 24 No 
noncompliance noted 

BRUNNER. E*. j Region 1. Philadelphia, Reactor Operations Nuclear 
Support Branch 91/01/06 2pp 07059 131 


- -8103050797 IE Insp Rep t 50-333/00-19 on 901020.21 6 24 No noncompliance 
noted Major areas Inspected Oh program c h«ng et . eud 1 ts & 
licensee action on previous insp findings 

NAPUOA.o Region t« Philadelphia. Office of the Director. 

GREENMAM.E Region l, Philadelphia. Reactor Operations Nuclear 
Support Branch 01/01/06 3pp 07028 133 


0103050746 Act receipt of 010119 Itr informing NRC of steps taken to 
correct violations noted in IE Insp Rept 30-333/80-03 
SMI IH. 0 H. Region 4. Ph 1 lad e l ph I a . Fuel Facility l Materials Safety 
Branch B 1/01/30 lp 07020 058 


--0103050752 Responds to NRC 601222 itr re violations noted in IE Insp 
Rept 50-333/90-03 Corrective ec t ions po 1 i < y statement on 
respiratory usage issued Acceptability of supplied breathing 
air verified per Reg Guide B 19. 

PASTERNAK. R J Power Authority of the State of Neui York 
81/01/19 2pp 07829 059 


— 9103050755 Forward* IE ln»p Rapt 50-333/80-03 on 80031 1-14 t* notice of 
violation 

8M1TH.0 H Region 1. Ph i lade I p h la. Fuel Facility $> Materials 
Safety Branch 00/12/22 2pp 07820061 


3103230295 Notice of v 1 0 1 a t » or. App B. from Insp on 000830-1024 P 0 r 
withheld f ref 10CFR3 7901 

• Region 1. Philadelphia. Office of the Director 00/12/10 
07973 093 


--9103230310 IE Insp Rept 50-333/00-15 on 800030-1024 None onp 1 1 ant e 
noted failure to rept event correctly, to follow health 
physics procedures t> to control access to vital area 
9AUNAC*. W , LJNV1LLE.J . CH'JNO. J Region 1, Philadelphia, Off 11 
of the Director 00/12/10 JSpp 07975 094 


0103030270 Forwards Suppl 3 to IE Bulletin 00-17. “Failure of Contrj 
Rods to Insert During Scram at DNR " No written response 
requ ir ed 

DRIER, 0 H Region 1, Philadelphia. OPfice of tho Director 
01/02/13 lp 07790 322 


0103270793 Forward* IE Mg t Meeting Rept 50-333/81-03 on 810129 No 
noncompliance noted Facility performance evaluation also 
enc 1 

GRIER, D H Region l. Philadelphia, Office of the Director 
□1/02/20 2pp 00034 107 


--DIQ327O790 IE Kgt Meeting Rept 50-333/81-03 on 010129 Area* discus 
result* of NRC board convened to evaluate licensee 
performance from Dec 1979-Nov I960 per systematic assessment 
pregram 

BAUNACK, U H . LINVIU-E.JC . DDERFlEIN.L T, Region 1. 
Philadelphia. Office of the Director 01/02/13 7pp 00034 1C 


0103270609 Ack receipt of 810213 Itr Informing Nflii of 
correct violations noted in IE Waste Packaging Insp 
50-333/00-24 115000034/80-21). Item of noncompliance 
810115 Itr will be withdrawn 

SMITH, 0 H Region |. Philadelphia. Fuel Facility & 
Branch 01/02/20 lp 00034 119 


steps 

Rept 

Cited 

Mater 


taken td 
in 

a I * Safe 


— 8103270015 Responds to NRC 010113 Itr re violations noted in JE Ua 
Packaging Insp Rept 30-333/00-24 ( 1 0000034/00-2 1 ) Corrective 
actions obtaining photographic records of each waste 
shipment showing vehicle tractor & trailer numbers 
PASTERNAK. R J Power Authority of the State of New York 
01/02/13 3pp 00034 l 20 


--9103030756 Notice of violation from insp on 800311-14 

♦ Region 1. Philadelphia. Office of the Director 00/12/16 \o 
07028 063. 


— 6103030762 IE Insp Rept 30-333/00- 
f a i 1 ur « to ensure breathing air 
quantity & failure to have writ* 
statement 

NIMJTZrR L. Region l. Philadelp 
KNAPP. p j Region 4, Pftiladelph 
Safety Branch B0/I2/I6 9pp 


03 on 0OO3U-14 Noncompliance 
of acceptable quality S, 
en respiratory usage policy 

hta. Office of the Director 
la. Fuel Facility l Materials 
07023: 064 


noted 


0403100203 Ratpond* to IE Bulletin 60-17, Suppl 4. "Failure of Control 
Rod* to Insert During Scram at 0HR " Portion* of continuous 
monitoring sy* described in OE documentation were removed 
from «ys L replaced by component* from different vendor 
PASTERNAK, R j Fewer Authority of the State of New York. 01/02/02 
3pp. 07863 330 


0100040220 Forwards IE Info Notice 81-03. "Checklist for Licensees 
Making Notification* of Significant Event* In Accordance 
W/I0CFR30. 72. " No written response required 
CRIER. B H. Region I. Philadelphia, Office of the Director 
01/02/12 lp. 07813: 493 


6103230230 Ack receipt -of 810122 Ur informing NRC of step* taken to 
correct violation* noted in IE Insp Rapt 30-333/00-13. 

BRUNNER. E. o. Region 1, Philadelphia. Reactor Operations Nuclear 
Support Branch. 01/02/12 lp 07973 003 


- -8103270021 Forwards IE Waste Packaging Insp Rept 90-333/00-24 
( 1 3000039/BQ-2 I ) on 601106 1* notice of violation 
SMITH. 0. H Region 1, Philadelphia. Fuel Facility & Materials 
Safety Branch. 01/01/13 2pp 08034 123 


—8403270026 Notice of violation from insp on 001106. 

# Region |. Philadelphia. OPfice of the Director 00/12/02. I 
08034 123 


—0103270832 IE Uasle Packaging In*p Rept 90-333/00-24 U 3000034/00- 
on B01 106 Noncomp 1 lance noted: one shipment oP radioactive 
matl arrived at burial site u/o prescribed placard on front 
dP tractor or front of trailer. 

MACARTHi/fl, T C Region 1, Philadelphia, Office of the Director 
POTTER. J.P Region l, Ph 1 1 ad e I ph i a. Fuel Facility & Materials 
Safety Branch 80/J2/02 4pp. 08034: 126 


8103200170 Forwards IE Info Notice 
Line*. No response required. 
GRIER. 0 H Region 1. Phlladelphl 
01/02/27. ip 07972.022 


01-04. "Cracking 
a. Office of the 


In Main Steam 
Oirec tor 


8103200231 Forward* IE Circular 01-03. “Inoperable Seismic Monitorin 
Instrumentation " No written response required 
ORIER.B. h Region I. Ph 1 1 ad e 1 p h i a . Office of the Director. 
81/03/02 lp 07972 069. 


fli rv 320006 '? Fo r^ards revnfd IE Bulletin 81-01. ‘Surveillance of 
Ve<ranical 5nubbers ' w/c or r e c ted Pages 3 l 6 Change in 
Hifitifitat ton of facilities w/CP to oh i c h bulletin is 
^clicabU does not affect util requirement* 

ISP. 0 M Region 1. Philadelphia, Office uf the Director 

ej/03/O*» lp 

0103200203 Fcruard* IE Info Notice 01-06- ‘Failure of ITE Model K-600 
tl n.jvt Qreater “ No response required 

'RIEP'B h Region 1, Ph 1 1 ad e I p h t a . Office of the Director 

61/03/H l? 07969 022 

8‘ 03230552 Forwards evaluation, “Inservtce |n«p, 5-Yr Review. ‘‘ per Tech 
S:ec reqjirerent 

PAYhE- J p Power Authrrlli, Of the State of New York 01/03/10 Ip 
07979 303 

--B1O323O390 Rept l. “Insprvice Insp, 5-Yr Review ” 

t0 XlER,0 • SMCCIC-D . SOP R (.NT I NO . A V Mower Authority of the Rtate 
of N*J York 01/02/ 11 I6pp 07979 306 


p Periodic operating reports & related correspondence 


8103350311 Forwards "Effluent Release t Waste Disposal Gemlannual Rept, 
j.l-Oec 1900 - 

PASTERNAK, R J Power Authority of the State of New York 81/0SYIG 
ip 0762 7 142 


--8)030503 1 3 'Effluent Release S< Waste Disposal Semiannual Rept, 
Jul-Oec 1900 ‘ 

* Power Authority of the State of New York 01/02/10 84pp 
07027 143 


B 1 031 33303 Forwards monthly operating rept for Feb 1901 

PASTERNAK, R J Power Authority of the State of New York 01/03/06 
I, 07911 156 


"0103130397 Monthly operating rept for Feb 1901 

ZUFELT, £ Power Authority of the State of New York 01/03/06 
Bp p 07911 157 


3 Reportable occurrences, LERs A related correspondence 


0103110555 Forwards LER 01-OI0/O3L-Q 

PASTERNAK, R j Power Authority of the State of Neu York. 01/03/06 

ip 07B75 329 


--8103U0557 LEfl GI-O10/O3L-O on 010209, steam line high flow switches 
02-0 t) IS- 1 1 6A A 1163 were found outside Tech Spec Probably 
caused by instrument drift Switches callbr 

CHILDS. W V Power Authority of the State of Now York 01/03/06 
Ip. 070 75 J30 


0103160726 Forwards LCR 80-0B3/OIX-1 
PASTERNAK. R j Power Authority of the State of New York. 01/03/09 
Ip 07914 U5 


--8103160729 LF.R 00-083/0 1 X - 1 on 801 1 10, aver ag e power range monitor 
Channel D was Inoperable U channels R or F bypassed against 
Tech Spec Causod by crosswirlng low power range monitor 
detectors 44-37B % 44-37C Hiring corrected 

CHILDS, w V Power Authority of the State of New York Bl/03/09 
4pp 07914 116 


0103160739 Forwards LER 81-010/03X-1 
PASTERNAK. R j. Power Authority of the State of New York 01/03/09. 
lp 07914 135 


0103160742 LER Bl -01 0/03X - 1 . on 910117, HPC I sys did not automatically 
operate at rated speed upon receipt of auto start signal 
following reactor scram 6 1 s o 1 a 1 1 on Cau* ed by reactor water 
r'T < ne' hrlnk 9p 0 0 d * discharge pressure inereesed. 

CHILDS. W v. Power Authority of the State of New York. 01/03/09. 
lp 079J4 136 


0103160743 Forwards LER 81-0I9/03L-0 
PASTERNAK. R j Power Authority of the State of Neu York Bl/03/09 
lp 07914 137 


03160 44 LEfl 81 -0 1 9/03L-0: on 010210. dur mg normal op era 1 1 on, r eac t or 
water conductivity exceeded Tech 6pec 3 6 C 4 limits Caused 
y addition of caustic to condensate storage tanks due to 
rJmnc"* 1 ,rror Tw ° condensate storage tanks cleaned. 

CHILDS. W.V Power Authority of the State of New York 01/03/09. 

I? 07914 J3Q. 


0103170646 Forwards l.FR 01-020/03L-0 

PASTERNAK, R j Power Authority of the State of New York Bl/03/09 
lp. 07925 140 


0103 170651 LER 0 1 -020/03L -0 on 01021 3, dur 1 ng normal op era t l on . HPC I 
controller indicated possible controller failure Sys 
declared inoperable Caused by failure of two transistor! in 
amplifier Controller replaced t returned to eve 

CHILDS. W v Power Authority of the State of New York 81/03/09 
lp 07925 149 


S l 03240441 Forwards LER 01 -022/03L-0 

PASTERNAK, R J Power Authority of the State of New York 01/03/19 
(p 079Q4 310 


--0103240447 LER 81-022/03^-0 on 61 0220. rev 1 ew revealed torus water l e' 
recorders had not been Included in callbr program per 000123 
Tech Specs change Caused by personnel error Recorders 
checked K callbr will bo performed once each sit nentln 
CHILDS, LI V Power Authority of the State of New York 91/03/19 
ip 07904 311 


0103240596 Forwards LER 81-02l/03w0 

PA9 TERN AX. R J Power Authority of the State of New York 81/03/19 

lp 07982 361 


--8103240603 LER 81 -021 /O3u~0 on 810219. core spray pipe break switch 
1 4- DP 18- 43 a Pound set above Tech Spec limit Caused by 
Instrument drift Surveillance Increased to dally. guide valve 
changed to more conservative set point 6 training conducted 
CHILDS. W V Mower Authority of the State of New York 01/03/19 
Ip 07982 362 


0103310664 Forward* l.ER 01 -023/03L-0 

PASTERNAK, R j Power Authority of the State of New York flt/03/27. 
lp 0806 1 049 


- -0103310669 LEfl 0 l -023/03L-0 on Si 0225. r eac t or water level instrument 
02-3-L EQ-101C found sot below allowable limits & on 010302 
Instrument found above allowable limits Cause for both 
failures believed to be broken switch lock Lock repaired 
CHILDS, U V. Power Authority of the State of New York. 01/03/27 
lp 00061 050 


V Operator Eiaminatlons 


0103190496 Forwards revised 010100 response to NUREO-0737, 1 1 errs 
1 A 1 I □ t< 11 0. 4, re shjPt technical advisor U training for 
mitigating core danag e, r e sp oc 1 1 ve I y 

BAYNE . j P Power Authority df the State of New York 01/03/13 
4pp 07965 150 


DOCKET 90-334 HEAVER VALLEY POWER 8TATICN, UNIT I 


F Security, medical, emergency t fire protection plans 


8103100264 Ltr to all power reactor licensees w/plants licensed prior 
to 790101 Forwards NRC position 6 request for oddl inPo re 
safe shutdown capability for compliance w/001119 fire 
protection rule 

EJSENHUT.DO Division of Licensing 01/02/20 13pp. 


0103310330 Ltr to all licensees of operating plants fc holders of CPs 
forwarding NUREG-0696, "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable nethod 
for meeting NRC requirements U/o enc 1 

EI8ENHUT. D. 0 Division of Ucsmlng 01/03/05 6pp 


8103170066 Releases public version of emergency plan 

FELTON* J M Division of Rules and Records 81/03/1 0 lp 

07928. 033. 


--B103170071 Forwards public version of emergency p 1 an. Cons 1 s t s of State 
of OH emergency response P lan, Co 1 umb 1 ana County, OH & Hancock 
County. UV draft emergency response plans 

DDNN.cn Duquesne Light Co 01/01/30 2pp 07938.034 


--01O317OO7B Public version of emergency p 1 an. Cons i s t s of State of OH 
emergency response p 1 an, Co 1 umb 1 ana County, OH i> Hancock 
County, WV draft emergency response plans 
« Ouquesne Light Co. 81/01/30. 600pp. 07920 036. 


8103160049 Releases public version of revised implementing procedures 
Por emergency plan 

FELTON, J tl. Division of Rules and Records. 01/03/11. Ip. 

07806 001. 


of PA <3 1 niter operations plan, State of WV radiological 
emergency p\an L Esa/er Count*. PA »<r.«r}«nc^ operation* plan 
WILLIAMS. H P Ouquesne Light Co 01/01/01 14C0p? 0760* 001 


0103240408 Request*. per lOCFRSO 12. extension of specified schedule 
date* o* ne.ly enacted fire protection regulations in 
I0CFR50 48 Extension not detrimental to health & «afety Nc 
urgent c t>n i 1 d er et ions mandate us« of Agp R requirement* 

OUHN-C N Duquesne Light Co 81/03/10 Spp 07990 179 


0103240448 Inform* of inability to provide available redundant source 
of meteor o logtca I data accessible during callbr periods 
by 810401 Other NUREG-C694 milestones ul 11 te met Necessary 
redundant ser.s&rs t, recorders reedy In tMK quarter 1901 
DUNN, C N Duquesne Light Co 81/03/10 2pp 07902 269 


8103240600 Submits plans t schedules for Sections til-9. Ill— J It I II -0 
of App R to fire protection requirements 
OUNN-C N Ouquesne Light Co 61/03/10 2pp 0798 1 328 


satisfy HR C r equiremants. w/ex c ep 1 1 on or rive 

# Operating Reactors Branch 1 81/02/07 J9pp 07985 001 


8103300160 Ltr to all operating PWR l t cen»oes requesting info on 
au x 1 1 1 ar y feedwater sy* selsrut design Forwards request for 
add 1 info, list of actlcii requested of licensee* w/o 
teismlcally qualified $y* <• results of NRC nalkdowns. 

CISENhjt, D 0 Division uf Licensing 81/02/10 I3pp 


8103040252 Forwards A^end 30 to License OPR-66 8« notice of 
aval lability 

VARGA. 8 A Operating Reactors Branch l 61/02/11 3pp 


issuance l 
07813 291 


--0103040260 Amend 30 to License DPR-66. 1 nc I ud 1 tig requirement that 
guard training «. qualification plan be fully implemented 
within 60 days 6 all security personnel qualified within 2 
y r s 

VARGA. S A Operating Reactors Branch l 61/02/1! 2pp 
07013 294 


1103260365 Forward* 810318 request for exemption from App RMOCFRSO 48 
schedule requirements re fire protection per lOCFRSO I2fal 
DUNN'C.N Duquesne Light Co 81/03/19 Ip 08037 262 


81032b! 166 Request* that end emergency planning info be placed in 
LPDR W/d 8103160037 

SCUOER* / L Division of Rules and Records 01/03/24 Ip 
08040 234 


--B103040270 Notice of Issuance l availability of Amend 38 to License 
CPR-66 

VARGA. S A Oporatlng Reactors Branch l. 01/02/11. 3pp 
07013 296 

0103040278 Forwards A-end 37 lo License DPR-66. safety evaluation t 
notice of issuance 4 availability 

VAROA. 8. A Operating Reactors Branch 1 61/02/11 Spp 07019 190 


8103261169 Requests that end emergency planning info be placed in 
LPOR U/o 8103190455 

eOUOER- J L Division of Rules and Records 01/03/24 lp 
08040. 236 


8103261200 Requests that enc 1 emergency planning info be placed in 
IPOR W ft 8103160053 

SQOBEfl.J L Division of ftulss and Records 81/03/24 lp 
O8O40 244 


8103270009 Requests that end emergency planning Info be placed in 
LPDR W/0 8103170071 

SOUDER* J L Division of Rules and Records Bl/03/24. Ip. 

0B04? 090 


P Operating license stage documents 6 correspondence 


8103190732 Ltr ♦ to all licensees of operating p 1 ants, app I leant s for 
OLs t* holders of CPs re tontrol of heavy loads . Requests 
review per guidelines in NUflEQ-0612 Forwards WRC position re 
interim actions 6 request for adtfl info 
EISENKUT, D 0 Division of Licensing 80/12/22 30pp. 


8101150319 Discusses followup study re degradation of internal 
appuTtonancss In LWR piping during norma! plant operation t 
potential effects when degraded appur tananc es are subj to 
accident loads Recommends broad review of recurrent problems 
BROWN, E.J Director's Office 80/12/24 4pp. 


8102270965 Notification of contract e t ec u 1 1 on, Mod 2 to "Environ 
Monitoring Program W /Commonwealth of PA. " Contractor. 

Comnonwealth of PA 

OAISDEN'L Research Contracts Branch F|N B-9lli. Bl/01/07. Ip. 


— 8102270590 Mod 2. adding TLD monitoring around facilities t Increasing 
amount of contract to “Environ Monitoring Program U/ 

Cor/oonwe«!th of PA " 

OERUSKY, T. M Pennsylvania, State of. FIN 8-5111. 61/01/07. 4pp 


- -810304029 1 Amend 39 to License DPR-66. ad d 1 ng License Conditions 
2 C (7>.2 C (8) l 2C (9) 6 revising Tech Specs to 
incorporate TMI-2 lessons learned category A items 
VAROA. 8 A Operating Reactors Branch 1 81/02/11. 20pp 

07815 192 


- -0103040303 Safety evaluation supporting Amond 39 to License 
OPR -56 

# Office of Nuclear Reactor Regulation. Director 61/02/11 4pp 
07819 212 


,.-8103040311 Notice of issuance & availability of Amend 39 to License 
OPR-66 

VARGA. B A Operating Re-actors Branch i 8W02/11 2p p 
07815 216 


8103160669 Ltr to all operating plants J- CP holder* forwarding 
clarification of TMt Action Plan Iter. III. A I 2 re upgrade 
of emergency support facilities Requests confirmation within 
49 days that Implementation dates will be met 
EIEENHUT.O 0 Division of Licensing Ql/02/10 12pp. 


8103250024 Ltr to all power reactor licensees 6 license applicants re 
NURE0-G619 c r i ter la. Footno t e 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow tontroUeT. 

EISENHOT. 0 G Division of Licensing 01/02/20 8pp 


B103030B61 Informs that licensee agreed to actions re reeetting of main 
feedwater S. bypass valves after feedwater isolation signal. 

Control circuitry revised to prevent valves from returning 
to prstrip position on resetting ESF signal. 

DUUN.C. Duquesne Light Co. 01/02/23. Ip 07793:172. 

0103090093 Requests composition it qua 1 1 f i cat 1 ©ns of new onsite saPety * 
offsite review committees within 30 days 

VAROA. 8 A. Operating Reactors Branch 1 81/02/23. 2pp. 07032 129 


DOCKETED ITEMS 


<ii0323‘'030 Ltr to dll licensee* of operating nuclear power ;lant? j. 
6 acilicantt For OLs te»«ept St Lucie. Units 1 K 2) Request* 
util re^iCL to determine capability to mitigate station 
b ) at I cot e.ent * promptly implement emergency procedures 
eiSEN«U T -0 0 Division of Licensing 0J/O2/23 5pp 


fl|0323CQ13 Generic Ltr 01-06 to all CP holiers t> OL applicants re 
ICCPR^O 71 re 1. Periodic Updating of F SAR s . effective 
0CO722 Info re F SAR legal s ta t u* , f or -ia t K content enc 1 
£l 5 EfiHjT.D 0 Division of Licensing 81/02/26 lOpp 


01 O 3 CJO 661 ‘Evaluation of Operation of Beaver Valley Power Station, 
unit t w/One l cop Isolated." technical evaluation rept 
LYON.R E £01 tO Idaho. Inc FIN A-&267 8103000661 01/02/20 

itpp 07816 001 

S103120447 Forward* corrected Tech Specs Page 0 3/4 0-1 to Amend 36 to 
License CPP-66 

VA«?5A. S A Opeiating Reactors Branch ] 81/03/02 Ip 07903 142 

--at03l204?0 Corrected Tech Specs Page B 3/4 0-1 to Amend 36 to License 
CPR-66 

• Operating Reactors Branch 1 01/03/02 2pp 07909:143 

01O312OC6 1 Forwards Amend 40 to License 0 p R-66. sa f c ty evaluation t 
route of issuance S. availability 

VARGA, 8 A Operating Reactors Branch l 01/03/03. 3pp 07900 224 


-'8103120068 Amend 40 to License DPR -66. r© v i * i ng Tech Specs to reflect 
installation of under vo I tage relays as protection against 
sustained undervoltage condition 

VARGA. 0 A operating Reactors Branch l 01/03/03 Hpp 
07900 227 


- ■0103120072 Safety evaluation supporting Amend 40 to Llcen&o Dl’R-66 
♦ Office of Nuclear Reactor Regulation. Director 01/03/03 Bpp 
07900 239 


-*8103120076 Notice of issuance ( availability of Amend 40 to License 
DPR-66 

VARGA. 0 a Operating Reactors Branch l Bl/03/03 2pp 
07900 246 


610331CB04 Ltr to all licensee* of operating p 1 an t s . ap p 1 1 c ari t « for CL* 
t> holders of CPs Porwarding S£CV-0l-ll9 ig info necessary to 
establish environ qualification of safety -related electrical 
e)ul Fmen t 

EI5ENHUT. D G Division of l icensing 01/03/10. 6pp 


8103170147 Application to amend App a Tech Spec* to provide redundancy 
in decay heat rpnoval capability In all mode* of operation 
Proposed change includes mod for water level In refueling 
cavity Requests change be handled as emergency 
WUI.C U Ouquetne Light Co. 01/03/13 3pp 07929:294. 


'-0103170191 Proposed App a Tech Specs re decay heat removal capability 
♦ Deque sne Light Co 01/03/13 l7pp 07923 297 


0103170136 Revision 1 to application for Amend 49 to License DPR-66. 
revising App a Tech Spec 6 3 2 2 re Offsite Review 
Committee membership 

DWN.C N Duquesne Light Co 01/03/13 3pp 07939 007 


--8103170162 Proposed revisions to App A Tech Spec 6 5.2.2 re Offsite 
Review Committee nemo er sh i p . Pro f qualifications encl. 

< Duquesne Light Co 01/03/13. 3pp 07939.092 


Bl03l 70377 Application for Amend 90 to License DPR-66 Proposed Toch 
Specs change would permit deviation of 16 steps between rod 
* rot l Position Indicator* Info withheld (ref 
10CFR2, 790 > Res u 1 1 s available in Central Files only. 

DUUn. C N Duquesnc Light Co 01/03/13 3pp 07930-232 

'-8103170392 Proposed changes to Tech Specs 3 1 3 be 4 1 3 for movable 
control assemblies 

* Duquesne Light Co 01/03/13 4pp 07930. 235 

••-8103170389 Forwards Wostlnghouse application for withholding 
proprietary info <ref 10CFR2. 790) re analytical results of 
impact of increased rod misalignment on peeking factors. 

DUNN.C U Duquesne Light Co. 01/03/13. Ip 07930. 239 


0103170393 Forward* affidavit requesting that analytical result* of 


8103230491 Forwards supplemental tost data re performance of RHR pi 
at facility Proposed Tech Specs Change 60 adequately 
rePlects Intent of A5ME Code re pump performance 
SlEBER. J 0 Duquesne Light Co 01/03/14 2pp 07979 333 


9103240622 Confirm* 010314 author \ i*t i on to amend License OPR-66. 
changing Tact Specs to provide redundancy in decay heat 
removal capability t revising surveillance requirement for 
RHR pjnps 

NOV A l*. T n Assistant Director for Operating Reactor* 01/03/16 
3pp 


8103240194 Application for A.-end 39 to License DPR-66. c h ang 1 ng App 
Tech Spec* to ensure redundancy of auxiliary feedwater flow 
during normal S. accident conditions Class III fee enc i 
GUNN. C N Duquesne Light Co 01/03/20 2pp 07990 130 


--B103240200 Proposed change* to Tech Spe; 3 7 l 2 to ensure redund 
of auxiliary feedwater flow- during normal 6 accident 
cordltlons 

* Duquesne Liqht Co 01/03/20 2pp 07990 132 


0103260694 Forwards 1900 rept of facility changes. test* & expert me r 
per 10CFR3O 59 requirement 

DUNN, C N Duquesne Light Co 01/03/20 2lpp 00041 007 


0103300206 Forwards proposed Tech Spec 4 4 1 3 1 re 010313 appllcat 
for Amend 60 to License DPR-66 

GUNN, C N Duquesne Light Co 81/03/24 lp 00055 104 


0103300289 Proposed Tech Spec 4 4 1 3 1 re RCS surveillance 
requirements 

# Duquesne Light Co 01/03/24 lp. 0Q055. 109 


0103300302 Forwards response to NRC 810129 ltr re N-l loop operatic 
for facility Actions re reactor protection sys will he 
completed w/reactor subcritical in Mode 3. prior to 
operation w/one loop out of *vc 

DUN‘4. C N Duquesne Light Co 01/03/24 5pp 00099 121 


G Inspection reports. IF Bulletins t correspondence 


0103090060 Forwards supplemental response to IF Bulletin 80-24. Item 
2a t 2c. re prevention of damage due to water leakage inside 
containment Lists measure* taken to ensure that all abnormal 
water accumulation would be detected 

DUNN. C N Duquesne Light Co 81/01/19 6pp. 07092.160 


8103090337 Ac k receipt of 010107 ltr Informing NRC of steps taken t 
correct violations noted In IE In*p Rept 50-334/00-20 
BRUNNER- £ J Roglon 1- Philadelphia. Reactor Operations Nuclear 
Support Branch. 0J/OI/22 Ip 07026 062 


0103050343 Responds to NRC 001212 ltr re violation* noted In IE I 
Rept 50-334/00-20 Corrective action* emphaslted that 
requirements of station administrative procedures & m.aint 
manual must bo followed. 

DIR/N.C N. Duquesne Light Co 01/01/07 2pp. 07026 063 


- -01 03050330 Forwards l£ Insp Rept 50-334/00-20 on 001014-17 L not* 
violation 

0 RUNNER. G J Region I. Philadelphia, Reactor Operations Nude* 
Support Branch 80/12/12 2pp. 07826 069 


8103030355 Notice of violation from in*p on 001014-17. 

* Region 1, Philadelphia. Office of the Director 00/12/09. 
07826 067 


--8103050365 IE Insp Rept 30-334/00-28 on 00101 4-17 None omp 1 1 anc e n 
failure to note procedure revisions par adftil n t s tra t 1 ve 
procedures in area of startup testing of new/rodl f 1 ed sys 
OETTENHAUSEN. L Region 1. Philadelphia. OPfico of the Director 
CAPHTON. 0 L. Region 1. Philadelphia. Reactor Operations Nude* 
Support Branch. 00/12/09 7pp 07826 060 


0103290170 Responds to util 001231 t 010112 ltrs re ltatu* of IE 
Bulletin 79-0JB Confirm* util commitment to seal limit 
switches In May-June nonrefueling outage. Requests advice by 
810301 r* schedule change V design development. 

GRIER. B H Region 1. Philadelphia, Office of tho Director. 
01/01/26. 2pp 07996 076. 


0103030376 Forwards IE Mg t Meeting Rept 30-334/80-31 on 001219. No 
none oovp 1 1 a nc e noted 


turrtnt prccvcuret * oivov* 

DUNN. C N Qj^uf^np Light Co 01/01/12 3pp 07846 019 


CAREY, J J Duquesne Light Co 01/02/25 Ip 07026: 232 


8103050277 Ac k receipt of 810120 Ur informing URC of steps taler, to 
correct violations noted in IE Insp R * p t 50- 334/80” 20 
BRUNNER. E j Region 1. Philadelphia. Reactor Operation* Nuclear 
Support Branch 01/02/02 1? 07586 001 


--91 03050282 Respond* to .SRC 601200 1 tr re violations noted In IE tnep 
Rept 50-334/00-20 Corrective action* withheld (ref 
10CFR2 7901 

DUNN, c N Duquesne Light Co 01/01/20 2pp 07625 337 


--B103030722 "Personnel Whola fledy Etposures 
CAREY. J J Ouquesne Light Co 01/02/29 


for CY70 '■ 

Ip 07026 233 


- *8103050730 "Penonnel Whole Body Eipolurej 
CAREY. J J D uquesna Light Co. 81/02/29 


for CY79 " 

Ip 07026 234 


--01O3O5O736 'Personnel Whole Body Exposures 
CAREY. J J Duquesne Light Co 01/02/23 


for CY8Q " 

Ip 07026 235 


8103100178 Responds to IE Bulletin BO- l l . "Masonry Wall Design " Walls 
identified as unable to meet acceptance criteria will be 
re-evaluated to determine effect of failure on safety- 
related sys Rept on result* will be prepared by 810223. 

IXjNN.C N Ouquftne Light Co Bl/02/02 2pp 07033 107 


J10323022B Forwardi response to 8uppl 3 of IE Bulletin 79-018. 'Environ 
Qualification of Clast IE Equipment" t updates 801231 
response to bulletin Includes qualification info for 
NUREO-0737 equipment 1 equipment re cold shutdown. 

DUNN. C N Duquesne Light Co 01/02/02 30pp 07978 320. 


8103040202 Forwards IE Info Notice 01-03- “Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR30 72 “ No written response required 
OfilER.B H Region 1. Philadelphia. Office of the Director 
01/02/12 Ip 07813 129 


B103200171 Forwards IE Info litlltt 01-04. "Cracking in Wain Steam 
Lines " Nc response required 

CRIER- B K Region 1. Philadelphia. Office of the Director 
BI/02/27 ip. 07972 014 


0103200167 Forwards IE Circular 81-03. “Inoperable Seismic Monitoring 
Instrumentation *■ No written response required 
DRIER- B H Region 1. Philadelphia. Office of the Director 
01/03/02 ip 07972 012 


0103200102 Forwards revised IE Bulletin 01-01, "Surveillance of 
Mechanical Snubters. " w/corrected Paget 946 Change In 
Identification of facilities u/CP to which bulletin Is 
applicable does not affect util requirements 
CRIER. B h Region 1. Philadelphia. Office of the Director 
01/03/04 Ip 07969 054 


8103200141 Forwards ]E Info Notice BUDS. “Failure of Ut Model *-600 
Circuit Greater •' No response required 

CRIER. B H Region I. Ph ( latfelphle. Office of the Director 
81/03/11. Ip 07960:277. 


0103260876 Requests change to Inservice intp program for spray heat 
uchanger tyt integrity to meet A0ME Code criteria re freon 
tests conducted at facility 

VARQA, 0 A Operating Reactors Branch 1. 01/03/12 2pp 00040: 209 


0103310211 Requests author i » a t i on to use Code Case N-210 u/c ond i 1 1 on* 
specified In Reg Guide 1.147 in inservice insp program Also 
requests etemption from requirement to maintain test 
preeeure for 4-h prior to e >a ni net 1 on*. 

DUNN. C N Duquetne Light Co 01/03/26 3pp. 00061; 021. 


ft Periodic operating reports 4 related correspondence 


0103090999 Forwards "NPDE8 Discharge Monitoring Rept, Jen 1901 " 
MOORE, GW Duquesne Light Co. 81/02/29 2pp 07026:241 


Q1O3IOO970 Forwards "Effluent 4 Waste Disposal Semiannual R ep t. Ju l -Dec 
1900 “ 

DUNN.C N Ouquesne Light Co 01/03/04 Ip 07060 046 


- -0103 10059 1 'Effluent l Waste Disposal Semiannual Rep t . Ju 1 -Oec 1900 1 
• Duquesne Light Co 01/03/04 70pp 07060.047 


8103310235 Forward* "1900 Annual Environ Rep t . Nonra d i o l og 1 c a l " 
DUNN. C N Duquesne Light Co 81/03/27 Ip 08099 330 


--81033I0239 '1980 Annual Environ Rept. Nonrad iol og ic a 1 . " 
• Duquesne Light Co 01/03/27 16/pp 00099 331 


5 Reportable occurrences, UERs 4 related correspondence 


8103050669 PNO- 1 -01-026. on 0 1021 9, 2- 1 nc h RC8 valve inside containment 
found leaving Cause nut stated. Plant was shut down to repair 
teak. Valve isolated 4 packing leakage reduced Repair will be 
attempted after partial cooldown 

BECKMAN, 0 . KEIMIO.R - GREENMAN. E Region 1. Ph 1 1 a d e i p h i a . Office of 
the Director, Ql/02/20 2pp 07029 337 


0103020385 RO 0t-Ol4/OlP on 010221 . during startup p repara 1 1 ons. we 1 d 
whore RC-11 nipple penetrated RC8 boundary found leaking 
Action plan being determined Plant is in Mode 9 6 is being 
drained to midspan in RCS loops to allow for repair 
WERLINO. J A Duquesne Light Co 01/02/23 3pp 07509 001 


0103100594 Forwards LER 81 -01 3/03L-0. 

WERLIN'C. J. A Duquesne Light Co 01/03/02 2pp 07062 332 


0103100506 LER 0 1 -01 3/02L-0 tn 010204. RCS loop 1 low flow annunciator 
alarmed Intermittently Flow channel 414 declared Inoperable 
fc bistable tripped Caused by leaking d iaphragm. Diaphragm 
replaced 

LACEY. W 8 Duquetne Light Co 01/03/02 2pp 07062*334 


0103100307 Forward* LER 81-016/03L-0 

WEALING, J A Ouquesne Light Co 01/03/02 2pp. 07862 336 


-**0103100589 LER 81 -01 6/ODl-O on 810207, p ac V i ng leak found In steam trap 
Isolation valve Caused by valve stem packing f a 1 1 ur e Pac k i ng 
rings added. 

LACEY. W 8 Duquesne Light Co 81/03/02. 2pp. 07062: 330. 


8103170508 Forwards updated LER 80-094/99X- 1 . 

WERLINO. J A Ouquesne Light Co 01/03/02 2pp 07930 091. 


- -01 03 1 70517 Updated LER 80-094/99X- 1 on 001 1 1 7. dur 1 ng normal startup 
opereti ons> s team line low pressure bistable began to 
intermittently trip H reset. Caused by supervisor error. 
Responsible personnel reprlranded & reinstructed 
LACEY. W. 8 Duquesne Light Co. 81/03/02 2pp 07930; 093 


8103120476 RO 0i-Ol9/OlR on 3i0303.Rm 1 uu 1 1 Ou alarr. actuoted u/tuu 
ri/rflirg tyrrpnt on pump 1 B during reactor shutdown at ICO F 
l jtmoiphe ru pressure Cause not stated Sys vented & reactor 
c oo l 4 *i t piping refilled to dpprji 65 X 
uEPt. IN©. J A Cuquesne Light Co Bl/03'06 2pp 


810313O59V Forwards LER* 01 '01 7/031.-0 V 8 1 - 01 8/031.-0 

UERLlN©. J A Puquesne Light Co Rl/03/06 2pp 07913 IBS 


'--8103130606 L£R 01-017/03^-0 on 0 1 0207. analog rod position indicator 
channels He l BO l associated rods uei e declared inoperable 
uhen indications exceeded Tech Spec Caused by non-linearity 
in Indicator calibr Cu r ves Tech Spec mod proposed 
LACEY. W. S Duquesne Light Co 01/03/06 2pp 07913 107 


— 810313061 1 LER 0 1 - 0 1 0/O3l -0 on 0 1 0208. ana ] og rod position indicator 
channels H5.PB.M0 t MO exceeded Toch 6pocs Caused by loss 
o# indicator accuracy in calibr curve* region Tech Spec mod 
proposed 

LAC£Y\U s Duquosne Llg^t Co 01/03/06 2pp 07913. IB? 


0103170606 Forwards LtH 01-014/OiT-O 

WBBLinO. J A Duqueine Light Co Rl/03/09 2pp 07930.134 


--R103I70639 l.ER 01-014/OIT-O on 010221. while preparing for plant 
i tar t u p . we 1 d leak occurred in RCS Cause of weld failure is 
unknown New procedure was |np j smented 6 instrument line 
relocate?, Followup ropt will be provided 

LACEY, :/ S Doquesne Light Co 01/03/09 2pp 07930 136 


8103260676 Forwards l.Efls 01-021/031.-0 l 01-O22/O3L-O 
MERLfN0,J A Puquesne Light Co 01/03/12 2pp 


--6103260*86 l.ER 0 i -02 1 /03 l - 0. on 01 02 1 0, *a f e ty injection accumulator in, 
(31-TK-1H) lew level alarm sounded Caused by chemist 
leaving valve open following sampling t tank draining down 
Yfr J >. e shut 

l ACEY,U R Ouguesne l.ight Co 01/03/12 2pp 


-- 0 1 9326069 1 LER 01 022/ 031. 0 on 810211. control room chlorine detector 
1013 was tripped upon discovering that electrolyte was not 
dripping Cause not stated flaw orifice cleaned L wlclr 
replaced Investigation underway 
LACEVrU, s Duquesnr Light Co 81/03/12 2pp 


01032*0697 Forwards LfcR 01-020/031.-0 

UEfillKO. J ft Duquesne Light Co 01/03/ 1 2 2pp 00035 328 


-*6103260707 LER 0 1 **020/031. -0 on 810209. remote control room multipoint 
VetOC'iet channels dec laved inoperable Caused by 

accidental rep os i t i o 1 ng of local test switch midway through 
gaseous waste discharge Switch returned to normal position. 

LACEV.W s Ouque^ne Light Co 81/03'12 2pp 00033 330 


DOCKET 50-33 5 9T LUC It* PLANT. U.’JlT 1 


F Security, medical, emergency * fire protection plans 


6 10310026** l.tr to all power reactor licensees w/plonls licensed prior 
to 790101 Forwards NRC position 6 request for addl info re 
safe shutdown capability for compliance u/BOl t 19 fire 
protection rule 

EISENMyT. D. O Division of Licensing 81/02/20 13pp. 


B 1 03310338 Ltr to all licensees of operating plants if holders of CPs 
forwarding NUREQ-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements iJ/o encl. 

EISF.HHUT, D 0. Division of Licensing. 01/03/05- 6pp 


91031605*3 Forwards review of util 310102 emergency plan for facility. 
Emergency response exercise must be conducted w/state & 
local govt agencies to test integrated capability of 
emergency preparedness plans 

CLARK* R. A Operating Reactors Branch 3 01/03/09. 33pp 

07919 1*3 


01032*0602 Requests eremptlon from 10CFR50 40 Sc App R to 10CFR50 
schedule dates for compliance u/f Ire protection requirements 
per I0CFR30. 12(a) & 10CFR30 48lc»(6l 

UWIO-R.E Florida Power S. Light Co 81/03/19 21pp 08037 309. 


H. General correspondence 


0100030900 Requests reviews ol guard training S. qualification plan be 
sent to Assistant Secretary. Dept of Veteran 6 Community 
Affairs. Tallahassee.FL 

EL'RKE. J 0. Florida. State of 01/02/20 Ip. 07795.217. 


8103100649 Requests torrent! 8, views on encl util ltr r« llcenslr 
sc h edu I e 

CHILES. L Ber ate eu03/l0 Ip 07953 170 


J Insurance f indemnity information 


0103060424 Forwards Endorsement 4 to HAELU Binder X0-59 

FIELOER.J Marsh t Me l enneh . I n< , M l M Nuc I ear Consultants. Ir 
Olv 61 / O i / 2 7 3pp 07037 327 


□ 103110631 Forward* Endorsement 5 to f'AELU Binder Xfl-59 

FIELDER. J Marsh L McLennan. Inc. . ft 1 ri Nuclear Consultant*. In 
D L v Qi /03/06 2pp 07072 200 


P Operating license stage documents * correspondence 


8103190732 Lire to ail licensee* of opetating p I an t s . ap p 1 i c a n t • f 
OL* t holders of CPs control of heavy loads Request* 
revie* per guidelines in nuREO- 061? Forwards NRC position re 
Interim actions & request for addl Info 

EICENHUT.D 0 Division of Licensing 00/12/22 30pp 


0101 150319 Dlscussos followup study re degradation of Internal 
appurtenance] in LLP piping during normal plant operation 6 
potential effects u,hen degraded appurtenances are sub j to 
accident loads Recommends broad review of recurrent problem* 
BROWN. E xi Director's Office 00/12/24 4pp 


0103190307 Ltr to all licensees of operating plants 6 applicant* 
CLs t holders of CPs to program for environ qualification 
of safety- re lated electrical e qu l pnen t. [ t em* addressed 
involve cold shutdown, rep lac ement parts 7* NUREO-0737 
fc'lBENHVT.D 0 Division of Licensing 01/01/19 6p p 


8103120014 Ltr to all licensees of operating pi anti. CP holders S* i 
applicants, except Indian Point 2 6 3. Zion i t, 2 *. TMI-I# 
forwarding l nadver ten tl y omitted pages from NRC 001222 
request for add 1 info re control of heavy loads 
EtCENHUT. D 0 division of licensing 01/02/03 6pp 


0103030091 Informs that util commitments to 791023 Interim positl 
containment purging S venting acceptable 6 should remain in 
effect pending completion of long-term review 

CLARK, n A Operating Reactors Branch 3. 01/02/09. 2pp. 0779 


0103300160 Ltr to all operating PWR licensees requesting Info on 
autlllary feedwater sys seismic design Foruards request for 
addl info, list of actions requested of licensees u/q 
selsmlcatly qualified sys 6 results of NRC ualkdown*. 

EtBEliVWTrD 0 Division of Licensing 01/02/10 V3pp 


0103160669 Ltr to all operating plants %> CP holders forwarding 
clarification of TMI Action Plan Item 111 A 1 2 re upgrade 
of emergency support f ac 1 1 1 t 1 es Reque s ts confirmation within 
43 days that implementation dates will be met 
EISENlfHT. 0 0 Division of Licensing 01/0 2/10 12pp 


0103250024 Ltr to all power reactor licensees & license applicant! 
NUHE0-06I9 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
E 1 8ENKUT > D 0 Division of Licensing 01/02/20 8pp. 


0103100021 Requests addl info re differences between 791207 propo 
insarvlce testing program U program described In 770916 
submittal Spec of changes made re check valve cycling test 
requis ted . Program applicable for 10 yr s. c oirmenc i ng 761221 
CLARK, R. A Operating Reactors Branch 3. 81/02/23. 2pp O70*« 


8103120648 Forwards Amend 30 to License DPR-67. safety evaluation i 
notice of issuance & availability 

CLARK, R A Operating Reactors Branch 3 61/02/29. 2pp 0790' 


- -8103120692 Amend 38 to License DPR-67. mod I fy Ing Tech Specs to li 
limits on secondary containment bypass leakage Si control 
room outside air Intake 

CLARK, R A Operating Reactors Branth 3 01/02/23. 9pp. 

07904 300 


— 8103120657 Safety evaluation supporting Amend 30 to License DPR- 
* Office of Nuclear Reactor Regulation. Director. 01/02/25 
07904. 307. 


--8103120663 Notice of Issuance 6 availability of Amend 30 to Lie 
DPR-67 

CLARK, ft. A Operating Reactors Branch 3 OW02/25. 2pp. 

07904 31 1 


0103230320 Forwards Amend 39 to License DPR-67. EIA. negative declaration 
K notice of lttuioci t> availability 

CLARK. R A Operating Reactors Brarch 3 31/03/10 2pp 07993 326 


--81032S0334 39 to License OPP-67. C e l e 1 1 ng nonrad I olog ic al water 

quality requirements 1 pertinent license conditions. St 
adding reporting requirements 

CLARK. R A Operating Reactors Branch 3 01/03/10 I3pp 

07993 320 


•010325033? EIA supporting Amend 39 to License OPR-67 

* Office of Nuclear Reactor Regulation. Director 01/03/10 0pp 
07993 341 


- "Bl 03230349 notice of issuance <* availability of Amend 39 to License 
CPR-67 Negative declaration end 

CLARK. R A Operating Reactors Branch 3 01/03/10 2p p 

07993 349 


0103040164 Forwards IE Info Notice 81-03, "Checklist for licensee* 
Mating Notifications of Significant Events In Accordance 
W/10CFR50 72 No written response required 

O'REILLY. J P Region 2, Atlanta. Office of the Director 01/02/12 
ip 07013 001 


G 1 03040773 Advises trat util Itrs U-79-1S2 6 U-79-153 re IE Bulletin 
79-04 were dtd incorrectly as 790303 l.trs should be dtd 
790603. 

UHRIO.R E Florida Power K Light Co 01/02/13 Ip 07RI0 118 


0103130163 Forwards Performance Appraisal flection Insp Ropt 
30-333/00-04 on 00 H l 7 -21 • 1 20 1 -OS K 00-12 App A. surmor t I 1 ng 
two program weaknesses i seven areas rated overage. also 
enc \ 

STELLO.V Director's Office. Office of Inspection and Enforcement 
01/02/23 6pp 07907 333 


0103310004 Ltr to all licensees of operating p 1 ants. app 1 1 c an t s for CLs 
L holders of CPs forwarding SECY-01-119 re info necessary to 
establish environ qualification of sa f e ty -r e la ted electrical 
equi pment 

EISENMUT.D 0 Division of Licensing 81/03/10 6pp 


0103240202 Application to amend App B of License OPR-67. t tanging tfoirvj 
sample location L adding fresh, leafy vegetable location. 

LHRIO.R E Florida Power b Light Co 01/03/12 4pp. 07902 231 


0103240360 Forwards info re containment sumps & 1ns u 1 a t Ion. 1 n response 
to NRC 001 107 ltr 

UHRIO.R E Florida Power b Light Co 01/03/16 I2pp 0?990 101 


Q Inspection reports- IE Bulletins b correspondence 


-0103130172 Performance Appraisal Section Insp Wept 50-335/00-04 on 
001117-21,1201-03 5- 0012 Major areas inspected licensee rgt 
control over selected activities Attachment A withhold (ref 
10CFR2 790) 

MjRRAY. B . ALO. W P . BELAN3ER.J L Pei- f or franc e Appraisal 9ectJon 

01/01/30 99pp 079 07 341 


ajOSlAO'MO Forwards IE Info Notice 01-04, "Cracking in Mam Steam 
Lines ' No response required 

O'REILLY. J P Region 2- Atlanta, tiff ice of the Director 01/02/37 
Ip 07914 100 


0103160663 Forwards IE Circular 01-03, "Inoperable Qelsmlc Monitoring 
Instrumentation “ No response required 

O’REILLY. J P Region 2. Atlanta, Office of the Director. 01/03/02 
|p 07914 262 


8103120029 Forwards IE Info Notice 80-44, "Actuation of ECCB in 
Recirculation Mode Will* in Hot Shutdown 1 No written 
response required 

O'REILLY. J.P Region 2. Atlanta. Office of the Director 80/12/16 
Ip 07906 015 


0103030417 Forwards IE Insp Rapt 30-333/00-36 on 801 110-20 No 
noncompliance noted 

LEWIS. R C Region 2. Atlanta, Reactor Operations Nuclear Support 
Branch 01/01/29 2pp 07024.316 


--01 03050428 IE Insp Rept 30-333/00-36 on 001110-20 No none omp 1 lane e 
noted Major areas Inspected followup of previous Insp 
findings b followup of IE but let (ns, c ireulars 6 info 
notices 

ELROD. S a Region 2. Atlanta. Office of the Director JULIAN, C A 
Region 2. Atlanta, Reactor Operations Nuclear Support Branch 
81/01/29 lOpp 07024 310 


8103170020 Forwards revised IE Bulletin 01-01, ’Burve 1 1 1 anc e of 
Mechanical Snubbers,” w/correctfld Pages 3 b 6 Change in 
identification of facilities u/CPs to which bullotin Is 
applicable does not affect util requirements 

O'REILLY, J p Region 2- Atlanta, Office of the Director 01/03/04 
ip. 07939 153 


G 103 160Q 70 Forwards request for addl info re util 000004 updated 
response to 1C Bulletin BO-06. "Engineered Safety Feature 
(E8F> Reset Controls 11 Util oust provide description re mods 
planned for charging pu"*p s , | ns tJ 1 1 a 1 1 on date b test 

CLARK. R A Operating Reactors Branch 3 01/03/06 3pp. 07915:239 


8103200271 Forwards IE Info Notice 81-06, "Failure of HE Model K-600 
Circuit Breaker " No response required. 

O'REILLY, j p Region 2. Atlanta, Office of the Director. 01/03/11 
Ip 07969. C07 


0103090732 Forwards IE Mgt Meeting Repts 50-230/80-31,50-231/80-29. 
50-335/80-33 b 5O-309/BO-14 on 801039 No noncompliance 
noted 

O'REILLY. JP. Region 2- Atlanta. Office of the Director. 01/02/03 
2pp 07048 262 


--0103090766 IE Mgt Meeting Repts 50-250/B0-31 . 50-231/00-29, 30-339/60-33 
b 50-309/00-1 4 on 001039 to discuss results of evaluation of 
util regulatory performance. 

LEWIS. R C Region 2. Atlanta, Reactor Operations Nuclear Support 
Branch 01/02/0 2 2lpp 07848 264 


8103240730 Forwards IF Insp Rept 30-333/81-02 on 010102-30 b notice of 
violation 

LEWIS. R. C Region 2, Atlanta. Office of the Director. 81/03/12 
2pp 07903 326 


— B103240738 Notice of violation from insp of 010102-30 

♦ Region 2. Atlanta, Office of the Director 01/03/12 2pp 
07903: 32B 


- -8103240743 IE Insp Rept 90-333/01-02 on 810102-30. None omp 1 lane • noted 
failure to post roving fire watch patrol for open cable 
penetrations b inadequate receipt Insp * 

ELROD, S A . aiDB.HE., DANCE. M C Region 2- Atlanta. Office of the 
Director. 81/03/12 ilpp. 07903 330 


„ ,. ?l9 Forward* IF Ir.fo Kc 1 1 c 9 01-05. Degraded OC Sy s at 

' 4 Jes **'C ^bponip required 

o atVL/. JF Heg>on 2 Atlanta, Office of the Director 01/03/13 
l( . Q79t,9 033 


S1C32SOCO? Ack '« £tl 
csrr*:t vl JlJ t I ° n * 
tEu'lS- « C Region 

lp ow* 017 


pt of e 1 0305 111 infotoing MIC of steps taken to 
noted m IE lnsp Wop* 50-335/01-01 
2 Atlanta. Office of the Director 01/03/17 


01 O? 2 'COO 6 Responds to MIC 810213 Itr re violations 
Rept *0-335/61 -01 Cctvective AtUoni withheld 
fref 1GCFR2 /90> 

j«filJ. R E Florida Pcoer 6 Light Co 01 /03/06 


noted in IE lnsp 


ip 07998 010 


WICKET 50-336 M1LL0TONF f.uCLEAW P0;„ER STATION. UNIT 2 
F Security. medical, emergency £ fire protection plans 


8103040192 Requests response to encl comments re Aug 1979 guard 
training £ qualification plan 

CRUTCHFIELD. 0 Operating Reactors Branch 3 01/01/27 3pp 

078 1 2 2B9 


81031002^4 Ltr to all pou.«r reactor licensees w/plants licensed pric 
to 790101 Forwards NRC position £ request for addl Info re 
safe shutdown ta?abvllt- for compliance w/GQlllR fire 
protection rule 

E 1 SENHl/T , D <J Division of Licensing 81/02/ 20 l3pp 


-3100253^1° Forwards IF lnsp Rept 50-339/01-01 on 810110-23 £ notice of 
violation Notice nf violation withheld (ref 10CFR2 790> 

HENNA. W 0 Region 2, Atlanta. Safeguards Branch 01/02/13 2pp 
07<;9S 019 


0103100093 Requests that encl emorqency planning info be made public 
ova i lab 1 e l .Vo enc 1 

SOJDCR. J L Division of Rules and Records 01/02/2? Ip 
07893 173 


£3103250016 IE Jnsp Rept 90-339/01-01 on 810110-23 None oir p 1 i anc e 
rgted failure to conduct performance tests of Intrusion 
alarn sys at 7 -jay intervals Details withheld 
(rtf I0ZFR2 7901 

rilLMAtj, A , HALL 0 Region 2, Atlanta. Office of the Director 
KCCUl p FD ft ftegicn 2 . Atlanta. Safeguards Branch 81/02/13 
? ? p 079*0 021 


q Per i os > c operating reports £ related t or retpondone c 


5 ; 0325^273 Forwards ‘Annuel Operating Rept for 1900." 
iMt.J.fi E Florida Power V Light Co 81/02/27 Ip 07993 001 


6103250276 Annual Operating Rept for 1900 H 

* Fieri Ja Pover J Light Co 01/02/37 01pp. 07992' 002 


8103130350 Forwards .monthly operating repts for Feb 1901 

SCHHIDT.A 0 Florida Pcwer * Light Co 01/03/07 Ip 07911 107 


-6103130354 Monthly operating repts for Fefc 1901 

CHlLSON. 9 T Florida Power 4 l ight Co 01/03/07 9pp 
07911 100 


i Reportable occurrences. LEHs 4 related correspondence 


8)03090530 RO 00-003 on 00 1 202. ot ean intake area recording thermograph 
tys reported lost Probably caused by starn Surge wove action 
zr cc/f-erc lal fishing Sy * replaced on 001210 

W-RTO.R E Florida Power £ Light Co 00/12/19 3 pp. 07049 233 


610313)361 Forwards LER H1-004/03L-0 
SCHfllOT.A 0 Florida P ou«r £ Light Co 01/02/23 Ip 07911 139 


-8103130366 LER 0I-OO4/O3L-O on 01 0 1 26. iu 1 1 c h yard oil circuit breaker 
0C8 4E tripped on differential current Probably caused by 
differential current relay Sreaker closed 

PACE. P L Florida Power £ Light Co 01/02/23 Ip. 07911 140 


6103130599 Forwards LER 0J-OO7/O3L-O 
SCHMIDT. A D Florida Power £ Light Co 01/02/26. Ip 07913 030 


-8103130592 LER 81-007/03L-Q on 010131. 0DP8 computer dropped off line 
causing loss of Cambridge electron accelerator pulse 
rooting backup position indication Cause software related 
Computer placed on line £ Indication restored 

PACE.P L Florida Power £ Light Co 01/02/26. !p. 07913 031 


8103160753 Forwards LER 01-008/03L-0 
SCHMIDT.A D Florida Power l Light Co 01/02/26 Jp 079M 133 


-*8103160753 LER 0 1 -0DQ/O3L -0: on 8 ) 0202 . d I g j ta 1 data processing sys 
dropped off line resulting in loss of control element 
assembly pulse counting backup position Indication Caused by 
software-related problems Investigation continuing 
PACE. PL Florida Power £ Light Co 01/02/26 Ip 079M 134. 


8100160712 Forwards LER 01 -006/03L-0 
SCHMIDT. A D Florida Power £ Light Co 01/03/02 Ip. 07914:093 


■81031*0720 LER 0 1 -006/03L -0. on 810129, OC lnsp showed that visual lnsp 
of debris not documented during containment surveillance 
•"tries on standing radiation work permits. Caused by lack of 
»jj"ofF spec e. Attac hment will be added 

8If^QN9. (V Florida Power K Light Co. 01/03/02 Ip. 07914 094. 


U10331033Q Ltr to a]] licensees of operating plants £ holders of CPs 
forwarding NURFG _ 0A96, Functional Criteria for Emergency 
Response Facilities *' Criteria describe acceptable method 
for meeting NRC requirements N/o encl 

E16ENM/T, 0. G Division of Licensing 01/03/03 6 pp 


□103290391 Requests eiemptlon* to App R. fire protection requirements 
Disputes NRC conclusion that no addl costs will he incurred 
through Compliance Submits dedicated shutdown sys 
description 6 analysts of implementation costs 

CCUMJ 1 L ■ IJ 0 Northeast Nuclear Energy Co Isubs of Northeast 

Utilities! 01/03/19 39pp 00022 102 


0103300360 Request* exemption from certain requirements of I0CFR30 A 
Fi £ IGCFR90 40 re fir* protection program Justification 
discusses GER open 1 1 »iti . em.o rg enc y lighting £ evaluation of 
alternate £ dedicated shutdown syt 

C0U.N3IL.U C Connecticut Yankee Atomic Power Co COUNBIL.W 0 
Northeast Nuclear Energy Co Csubs of Northeast Utilities! 
01/03/19 29pp 00039 133 


J Insurance £ indemnity information 


010310043/ Forwards Endorsement 46 to MAELU Policy MF-70 

FIELDER. J Marsh £ McLennan. Inc . M £ h Nuclear Consultants. Inc. 
Dtv 01/03/02 2pp 07065 213. 


0103100411 Forwards Endorsement 5 to NcLlA Sluders EQ-13 £ EB-16. 
CONNELL, T J Northeast Utilities 01/03/04. 2 pp 07063207 


0 1 033 1 0*193 Forwards Endorsements 6 to NCLlA Binders FB-IS £ EB-J 6 £ 
Endorsement 67 to NELIA Policy Nf-|73 

SI NTS 1 , J K Marsh £ McLennan. Ine . fit M Nuclear Consul tants. Inc. 
Div 01/03/26 6 pp 00070 399 


91 0Q3l 0424 Forwards Endorsement 60 to MAELU Policy MF-52 

GI’JISI ■ J M. Marsh £ McLennan, Inc . . ii £ M Nuclear Contu 1 tan t s , I nc 

Div. 01/03/27 3pp 00070 293 


P Operating license stage documents £ correspondence 


8103190732 Ltr* to all licensees of operating p 1 an t «, app 1 i c an t s for 
OLs £ holders of CPs re control of heavy loads. Request* 
review per guidelines in NJREO-0612 Forwards NRC position re 
interim actions £ request for addl info. 

EISEMiUT.D 0 Division of Licensing 00/12/22 30pp. 


0103190307 Ltr to all licensees of operating plants £ applicant* for 
QLs £ holders of CPs re program for environ qua 1 1 f i c at 1 on 
of safety-related electrical equipment Item* addressed 
involve cold shu t down. r ep 1 ac emen t parts £ NUREG-0737 
EJSENHUT.DO Division of Licensing. 81/01/19 6 pp 


0103090063 Responds to 791019 ltr re Inadvertent safety injection 
during surveillance testing Response adequately addresses 
concerns. NRC considers matter resolved. 

CRurCHPlCLO. 0 Operating Reactors Branch 5 fli/01/29. 3pp. 

07052 157 


0103120014 Ltr to all licensees of operating plants. CP holders £ OL 
ap p I 1 c an t & . a k c sp t Indian Point 2 t 3. Zion I £ 2 £ TMI-1, 
forwarding Inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads. 

E I SENHUT i D. C Division of Licensing. 01/02/03. 6 pp. 


L r* U 1 1 nr ILLL*. U ^ “ L u 1 * “ ’ 

07808 152 


81031604*9 Ltr to ail operatin' plant* t CP holder* forwarding 
i ler it K»t\cr. of Tm.t Action PUn lte~ HI a i 2 r t upgrade 
of tmirgency support facilities Requests confirmation within 
45 dej* that i<-p ie-entat ion date* ul l I be net 
ElEENhl/T. 0 0 Olxjtion of Licensing 01/02/18 I2pp 


0103020399 Responds to NRC 810(14 ltr requesting auxiliary feedwater 
pump endurance test * compliance w/r equ 1 rrrtnt to automate 
steam driven auxiliary feedwater pump Test confirmed pump 
vibrations did rot exceed atlc.-able limits 

CQUN9JL.U 0 Northeast Nuclear Energy Co (subs of Northeast 
Utilities! 91/02/(9 1 1 p p 07705 206 


8103250024 Ltr to all power reactor licensees l license applicants re 
MURE0-0619 criteria Footnote 2 in fable 2 contains error Cue 
to leafage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
E 1EENHUT* 0 0 Division of Licensing 81/02/20 B; p 


6i03li02l7 Forwards request for add! info on C-E owner's group 
submittal on ‘RC 8 Asymmetric Loads Evaluation Program," 
final rept Includes generic 6 p 1 ant -spec i f ic requests 
CRUTCHFIELD. D Operating Reactors Branch 5 01/02/23 27pp 


0103230030 Ltr to all licensees of operating nuclear power plants &. 
applicants for OLs (except 8 t Lude-Unit* I i 2> Requests 
util review tc determine capability to mitigate station 
6 la: tout event 4 promptly implement emergency procedures 
ElSENrtUT.D 0 Division of Licensing 81/02/23 Spp 


8I03G905U Provides justification for nin containment pressure used to 
initiate containment isolation for facility, per KRC 801231 
request ro NUfiEG-0737 Present containment isolation setpoint 
is adequate l no reduction in setpoint is warranted 
C0JN91L.W C . FEE, M F Northeast Njdear Energy Co l subs of 
Northeast Utilities! 81/02/27 2pp 07050347 


8103240537 Discusses costs for implementation of TH 1 action plan 
requirement* NRC estimates of required industry resources 
have been consistently low Comparison of NRC estimate w/ 
actual tost* end 

CCUNSIL.W 0 Northeast Nuclear Energy Co (sub*, of Northeast 
Utilities! C 0 UN 9 IL-W 0 Connecticut Yankee Atomic Power Co 
01/03/02 6 pp 00040 172 


0103120335 Forwards ECC 8 outage rept for facilities for i960. in 
reiponee to Nl/REG-0737, 1 1«"» If K 3 1 7 No sys or Tech Epee 
mods are required 

COUNSIL-W 0 Connecticut Yankee Atomic Power Co COUNSIL. W 0 
Northeast Nuclear Energy Co. (subs of Northeast Utilities) 
81/03/04 I Bp p 07901 200 


8103140359 Forwards nonproprietary i proprietary versions of test rept, 
"Hydraulic Flow Test of Model C Prototype Fuel Assembly." 

Application t affidavit far withholding enc I Proprietary 
rapt withheld (ref I0CFR2 790) 

CQUNBJLtW. 0 Northeast Nuclear Energy Co. (subs, of Northeast 
Utilities) C0UN9IL, W 0 Northeast Utilities 81/03/06 |3pp 
07914 137 


- - 81 0314036 4 Nonproprietary version of “Hydraulic Flow Test of Model C 
Prototype Fuel Assembly. ” 

* Westl hghous e Electric Corp. 01/03/31. I 6 pp 07916. 170 


8103310804 Ltr to all licensees of operating p lent*. ap p 1 i c ant $ for OLs 
6 holder* of CPs forwarding SECY-01-119 re Info necessary to 
establish environ qualification of saf ety-re tated electrical 
equipment 

E18ENHUT.0 0 Division of Licensing. 81/03/10 6 pp. 


,1 Inspection reports- IE Bulletins * correspondence 


0103020148 Forwards IF Ihfo Notice Ul-Ol, "Possible Failures of GE Type 
KFa Relay* ’ No response required 

GRIER- 3 H Region ]. Philadelphia- Office of the Director 
81/01/16 Ip 07705 233 


8iO3l0O3C4 Forwards IE Insp flepts 30-243/80-24 8 « 30- 336/00 -23 on 
001109-1231 No none omp 1 i anc e noted 

BRUNNER. E J Region l- Ph i 1 ad o I p h i a. Reactor Operation* Nuclear 
Support. Brant* OWOI/2G 2pp 07944 225 


- - 0103 1 003 1 5 IE Insp Repts 30 -245/B0-24 6 50-336/B0-23 on 801109-1231 n 
noncompliance noted Major areas inspected control roons & 
accessible portions of Unit 1 reac tor . turb l ne, radwa e t o J. gas 
turtire generator 

SHE0L03KY.J T Region 1. Philadelphia, Ufflco oP tho Director 
KEIMIG.R R Region I. Philadelphia. Reactor Operations Nuclear 
Support Branch 01/01/27 Upp 07944 227 


0103040196 Forwards IE Info Notice 01-03. -Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR30 72 - No written response required 
DRIER. 8 . H Region Philadelphia* Office oO the Olrector 
81/02/12 Ip 07013 117 


8103200181 Forward* IE Info Notice 01-04, ‘Cracking in Main Steam 
Lines " No response required 

GRIER B-H Region 1, Philadelphia, Office of the Director 
81/02/27 Ip 07972 024 


8103200239 Forward* IE Circular 01-03. ’Inoperable Geismic Monitoring 
Instrumentation •• No written response required 
CRIER- 0 H Region ]. Philadelphia. Office of the Director 
01/03/02 tp 07972 073 


8103200039 Forwards revised IE OulUtih 81-01, ‘Surveillance of 
Mechanical Snubber*. ‘ u/c orrec tad Pages 3 6 6 . Change in 
Identification of facilities ui/CP to which bulletin is 
applicable does not affect util requirements 
GRIER. B H Region ). Ph i i ad e 1 p h i a. Office of tho Director 
01/03/04 lp 07960 1C8 


0103200104 Forwards IE Info Notice 01-06. “Failure of ITE Hodel K-600 
Circuit Breaker “ No response required 

CRIER.B-H Region I. Ph i lad e 1 p h i a. Office of the Director 
01/03/11 lp 07960 310 


R Periodic operating reports k related correspondence 


0103030904 Forwards "Semi -Annua 1 Radioactive Effluents Release Rept, 
Jul-Dec 1980" per format of Reg Guide 1.31 6 requirements of 
Reg Guide 10 1. 

C0UN8IL. If G Northeast Nuclear Energy Co (subs of Northeast 
Utilities) 81/02/27. lp 07794.206 


- -8103030909 "Semi-Annual Radioactive Effluent* Release Rept, Jul-Dec 
I960 " 

* Northeast Nuclear Energy Co (subs of Northeast Utilities) 

0 1/02/27 1 I 2pp 07794 207 


0103050673 Forwards 'Millstone Nuclear Power Station Units 1 *« 2 , Annua 
Rept. 1900. " 

MR0C2KA.E J Northeast Utilities 81/02/27. Ip 07029 301 


- -01 03050676 "Millstone Nuclear Power Station Unit* 1 2 , Annual Rept. 

1980 *’ 

• Northeast Nuclear Energy Co. (sub* of Northeast Utilities) 
81/02/27 38pp 07029 302 


. n i o3 1 70594 Mentrly operating rept for Feb 1901 

KOM ETt.O h Northeast Utilities 01/03/03 6pp 07935 343 


fl'033l047t FoTvard^ corrected Res Quid® 1 16 tepts for "Annual 
Vo^rating Rept. 1980- " originally submitted on 010337 
►«0C1*<A'E J Northeast Nuclear Energy Co (subs of Northeast 
Otiiitiesi 01/03/36 lp. OSCBl 300 


•9103310463 Corrected Reg Guide l 16 repts for "Annual Operating Rept, 
I960. ' originally submitted on 010337 

» Northeast Nuclear Energy Co (»uh* of Northeast Utilities) 
81/03/06 2pp 00001.209 


s Reportable occurrences. LER* 4- related correspondence 


0103050612 Forwards LEW 01 -007/03L-0 
hflOCMA-F J Northeast Nuclear Energy Co (subs of Northeast 
Utilities) 01/02/34. ]p 07029 129 


-'8103050616 LEP 01-OO7/O3L-O on 8 l 0 137. d 1 e s e 1 generator 12U oil cooler 
found leak j ng *vc water Caused by corroded sacrificial lint 
atcde Zinc inspected K replaced & nalnt insp of lints 
increased from monthly to weekly. 

♦ Northeast Nuclear Energy Co (subs of Northeast Utilities) 
01/O2'34 )p 07029 126 


91030506CB Forwards l-ER 81 -009/03L-0 

KR0CZfc*E J Northeast Nuclear Energy Co (subs of Northeast 
Utilities) 01/02/37 lp 07029 110 


•8103090610 LER 01-OO9/O3U-O on 010204. plant computer *na \ f ync 1 1 onod 
resulting in inoperability of pulse counting position 
indication eys Caused by circuit card failure In 1001 
process controller Card replaced 4 computer restarted 
* Northeast Nuclear Energy Co (subs of Northeast Utilities) 
91/02/27 Ip 07039.119 


6103100505 Forward s LER 0 1 -OOfl/Ol T- 0 
rROCZKA.E J Northeast Nuclear Energy Co (subs of Northeast 
Utilities) 91/03/37 ip 07062 332. 


--B1031C0510 LER 81-QO0/OIT-O on 010213. determined spring can type hanger 
installed irpr oper ly , r as u 1 t log in overitre««od socket welded 
joint Caused by incorrect design Hangar removed 4 pipe 
isolated 4 depres sur 1 i ed Design to bo corrected 
REBETAR. j G Northeast Nuclear Energy Co. (subs, of Northeast 
Utilities) 01/03/27 Ip 07062 303 


CC;kET 50-330 NORTH ANNA POWER STATION. UNIT I 


f Security, medical, emergency 4 fire protection plans 


6101070168 Releases public version of util emergency p 1 an . 1 nc 1 ud i ng 
Ccrtonuieal th of VA. Orange Coun t y . Carp 1 1 ne County 4 Hanover 
Co<^ty radiological ensevgonty response plans 
FELION.J rt Division of Rules and Records 80/13/03 lp 
07405.071. 


**8101220138 Forwards public version of util revised emergency plan. 
Including Commonwealth of VA. Orange County. Carol Lne County 
4 Hanover County radiological emergency response plans 
BAUM. E A Virginia Electric 4 Power Co 00/04/29 2pp 
0473J.006 


■■0101070105 Public version of Commonwealth of VA. Caroline County 
emergency operations plan. Annas H, "Radiological Defense. " 

• Caroline County. VA 00/04/29. 70pp. 94903:001 


■-8101070204 Public version of Commonwealth of VA. Orange County 
radiological emergency response plan 
* Orange County. VA 70/12/3! 61pp 07409:074 


‘*8101070210 Public version of Commonuealth of VA. Hanover County 
radiological emergency response plan 
* Hanover County. VA. 77/05/31. 60pp. 07403 134 


01010702*0 Public version of util radiological emergency response plan 
as amended through Revision 3 

* Virginia Electric 4 Power Co. 80/06/25 200pp 07405: 192 


ElSENHUT.D 0 Division of Licensing 01/03/20 13pp. 


0103040366 Buppls 001215 response to NJ0EO-O737 re emergency 
preparedness Rept will not to completed until 010415 Qackup 
meteorological tower signals at facilities 4 strip chert 
recorders at Surry will not bo installed until 810001 
SVLVI A, 0 R Virginia Electric 4 Power Co 01 /03/27 2pp 
07020 149 


0103040305 Qtates that emergency plan implementing procedures were 
submitted on 8C0722-per NURE0-0737, l fc em lit A 2 Procedures 
are in use 4 support current station emergency plan 
3AUM.E A Virginia Electric 4 Power Co 81/02/27 ip 07020 131 


0103310338 Ltr to all licensees of operating plants 6 holders of CPs 
forwarding NVREC-069A, ‘Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC r ©qu l r cmen t s. U/o *nc 1 

ElSENHUT.D 0 Division of Licensing 81/03/05 6pp 


0 Adjudicatory correspondence 


0102260 1 62 Memorandum 4 order approving Unit 1 restart when NRC is 
satisfied that replacement rotor is properly Installed 
Ultimate disposition of tuttina Insp issue awaits results op 
further studies 

BISHOP. C J Atomic Safety and Licensing Appeal Panel 01/02/33. 
4pp 07770 027 


0103110234 Forwards U HatelLtjn affidavits discussing mods to prevtuusl 
reported NRC analytic®! model of turbine crack growth 
Recommends that Unit 1 turbine discs be relnspocted at next 
refueling outage 

TfiEBV. 8 A Hearing Branch 1 01/03/09. 3pp 07883:236 


--8103 1 1 0263 Recommendation that Unit 1 turbine discs be relmpected t 
nort refueling outaQe Effect of actual yield strength should 
be included in more quantitative way 4 separate crack growth 
rates should be used Affidavit end. 

HAZELTCN. U G Materials Engineering Branch 81/03/09 9pp. 

07C8S 339 


--R1031 10270 Response to NAGLA D 000303 memorandum 4 order justifying 
crack growth rate curves in r.RC analysis Discusses 
assurance that Unit | can operate until 001201 w/lou 
probability of turblno disc rup tur e. W/ tab 1 e s 4 charts 
HAZELTON.U 3 Materials Engineering Branch. 00/03/24. 14pp 
07009.244 


G 1 03 1 10452 Ack receipt of 010309 ltr. ASLAD does nut directly respond 
to questions posed by nonparty re order tern. blade failure 
o?< Pago 4 of 010223 memorandum Order should have stated. 

‘disk failure " 

DIBHUP.C. J Atonic Safety and Licensing Appeal Panel. 01/03/09. 

Ip 07G71 359. 


--01G3UQ4S7 Requests explanation of sentence on blade failure to A8Lf 
610333 memorandum fc order. 

POLLARD. R D Union of Concerned Scientists 01/03/03 2pp 
07071 360 


H General c orr espon jeMf e 


0103290181 Informs that 116 spent Puel assemblies are stored In 
facility spent fuel pool. in response to 810311 ltr. Spent 
fuel pool is located in spent fuel bldg which serves both 
f ac i 1 i ties 

DENTON/H R. Office of Nucloar Reactor Regulation. Director 
81/03/19 6p p 07997.279. 


J Insurance 4 Indemnity information 


0103060312 Forwards Endorsement 49 to MAELO Policy Mr-97. 

HAIRFIELD. K V. Marsh 4 McLennan. Inc . M 4 M Nuclear Consultants. Inc 
Div. 01/01/27 3pp. 07036 352. 


P. Operating license stage docuients 4 correspondence 


0103190733 Ltrs to all licensees of operating p lants. appl leant* for 
CX-t 8 holders of CPs ro control of heavy loads Requests 
review per guidelines In NUREG-0612. Forwards NRC position re 
interim actions %. request for addl info. 

EISENHUT, D 0 Division of Licencing. 80/12/22. 30pp. 


selsmlcelly Qualified * & results of NRC ^lldo.-is 
EISCuhuT.O 0 DivKion of Licensing 01/02/10 1 3 p p 


9103160669 Ltr to all optraUn) plant* i CP holders forwarding 
clarification of Thl Action Plan Item 111 A 1 2 r* upgrade 
of emergency support facilities Request* confirmation uilthln 
43 days that i*p lamentation data* will be net 
EISENHUT. 0 0 Own ion of Licensing 81/02/19 |2pp 


0103160115 Eur- ary of 010210 meeting u/Anc hor /D«r l 1 ng Industrie* In 
Bethesda-MD re dyne A/Damp mechanical snubber & In place 
surveillance testing Design of inutber meets inservice 
insp program requirements Adtfl Info may be requested. 

ENGLE. L B Operating Reactors Branch 3 81/02/20 16pp 

07921 170 


--9103160127 Paper “Component Support Snub b er s -Det 1 gn. App 1 1 e at i on & 
Testing." presented at 60C912-13 Pressure Vessel* & Piping 
Conference in 6 an Fr me 1 sc o. CA 

RE1FF.0 D Division of Reactor Safety Research 00/00/12 llpp 
07921 106 


8103230024 Ltr to all power reactor licensees £ license applicants re 
NUREC-0619 criteria Footnote 2 in Table 3 contain* error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of erlstlng low flow controller 
EISENHUT. D 0 Division of Licensing 01/02/20 Bpp 


9103230030 Ltr to all licensees of operating nuclear power plants & 
applicants for OLs (accept 8 t Lucie. Units 1 U 2> Requests 
util review to determine capability to mitigate station 
blackout event t promptly implement emergency procedures 
EISENHUf.D 0 Division of Licensing 01/02/23 3 pp 


B 1 03 1 20 1 39 Summary Q f 010219 site visit conducted by A 8 LA 8 re 
replacement of Low Pressure Turbine Rotor 2 w/TMl -2 Low 
Pressure Turbine Rotor 2 

ENGLE. L S Operating Reactors Branch 3 01/02/26 5 pp 07901:332 


0103040293 Forwards Info re auxiliary feedwater automatic Initiation £ 
flow indication sys.per 010202 request 

9YLVTA, B R. Virginia Electric !c Power Co 01/02/27. 10pp. 


6103120023 Notifies of fee required for review of VEP-FRO-36, 
•Control Pod Reactivity Worth Determination by Rod Swap 
Technique 11 

MILLER. W 0. License Fee Management Branch 01/03/02 Ip 
07900 304 


8103090327 Responds to NRC 610227 request re surveillance of RC 9 flew 
splitter pletes Ultrasonic testing revealed indication* in 
Loop A splitter plate Addl tests will be performed during 
meint outege scheduled for Nov 1901 

SYLVIA. BR Virginia Electric £ Power Co. 01/03/04. Ip 
07032: 064 


6103160227 Reiterates request for info re turbine ni*$iii issue. 
ALAB-389 In-dspth description of turbine disc failure- 
probability mpd ® 1 . disc-fragment exit-energy model £ demage 
probabilities are required 

NOVAK. T M Assistant Director for Operating Reactors 61/03/04 
3pp 07916346 


6103100420 Responds to N‘UREO-0737. North Anna meets dedicated hydrogei 
control penetration requirements. Requirements do not apply 
to Surry Design changes are being developed to add remote 
operated isolation valves 

SYLVIA. B. R Virginia Electric £ Power Co 81/03/03 lp 
07063. 193. 


61031 10329 Appl lc at ion for amend of Licenses NPF-4 t NPF-7. submitted as 
proposed Tech Spec change* increasing fuel enrichment limit* 
to 4.1 weight percent of U-233 Approval requested by 610501. 

FERGUSON. J H Virginia Electric £ Power Co 81/03/06 4pp 
07078: 143. 


6103130616 Notification of 010312 meeting u/uttl in Bethesda.MO f 0 r 
licensee statu* rept on rul t 1 str uc ture amplified response 
spectra analysis 6 required mods 

ENOLE-L 0 Operating Reactors Branch 3 61/03/09. 3pp 07912 134 


0103230329 Notification of R10323 meeting w/u 1 1 1 s . EPR 1 8. Meetinghouse 
in Bethesda.MO to discuss & review block valve testing. 

Agenda enc l 

ENSUE- L 3 Operating Reactors Branch 3 61/03/10 3pp 07973 021 


6103310804 Ltr to all licensees of operating p I ant 8 . ap p 1 i c an t s for Ql* 
£ holders of CPs forwarding 5ECY-BI-II9 re info necessary to 
establish environ qualification of sa f e ty-re l a t ed electrical 
equi p*>ent 

ElSENhUT.D 0 Division of Licensing 01/03/10 6 pp 


8103160602 Application to amend License KPF-4. c hong 1 ng App A Tech 9pec 
Table 3 7-4 to reflect ro 1 1 1 -s t rue tore amplified response 
spectrum reanelysls Changes delete four snubber* & add one 
Class 111 fee end 

FERGUSGN.J H Virginia Electric £ Power Co 01/03/13. 3?p 

07915 202 


--B103160&06 Proposed Tech Spec Table 3 7-4. adding Snubber WFPD-H-600 
deleting Snubbers WFP0-H9B-232. 233 V 234 £ UFPD-H-233 
* Virginia Electric £ Power Co 01/03/12 4pp 07919 209 


6103290352 Forwards safety evaluation supporting use of low pressure 
rotors until next refueling outage h turbine disc 
re 1 n t pec t i on. Eva 1 ua 1 1 on includes 610212 turbine rotor loop 
data £ Uestlnghoute calculations 

CLARK. R. A. Operating Reactors Branch 3 61/03/13 2pp 00022 161 


— 9103250337 Safety evaluation supporting use of low pressure rotors 
until next refueling outage & reinspection of turbine disc* 

• Office of Nuclear Reactor Regulation. Director 81/03/13 Ip 
00022 163 


B10324O24O Forwards proposed Tech Specs changes to suppl 810313 
application to amend License NP4-4 re replacement of 
snubbers HFPO-HSS-219. 220 £ 221 £ 61 -MBS- 1 OOA-B w/rigtd 
supports. 

FERGUSON, J. H Virginia Electric £ Power Co 61/03/16 2pp. 
07990 320 


- -81 03240247 Proposed Tech Specs changes to Table 3 7-4 re aafety-rela 
hydraulic snubbers 

♦ Virginia Electric £ Power Co. 61/03/16 app 07990 330 


0103300349 Forwards Abends 24 £ 3 to Licenses NPF-4 £ NPF-7. 
reiptc 1 1 ve 1 y. safety evaluation & notice of Issuance £ 
aval lab 1 1 1 ty 

CLARK. R. a Operating Reactors Branch 3 01/03/10. 2pp. 06030.097 


--8103300354 Amends 24 £ 3 to License* NPF -4 & NPF-7, rt s p ec 1 1 ve I y . 
revising Tech Specs to require at least one charging pump ho 
operable when one unit Is In Modes 3 £ 6 £ other unit Is in 
Modes I, 2. 3 £ 4 

CLARK, R A Operating Reactors Branch 3 01/03/18. 14pp. 

08030: 099 


—0103300937 Safety evaluation supporting Amends 24 « 8 to License* 
NPF-4 £ N^F-7, respectively. 

* Office of Nuclear Reactor Regulation. Director. 01/03/18 2pp 
00050. 1 13 


6103300S60 Notice of issuance £ availability of Amende 84 £ 5 to 
Licenses NPF-4 l NPF-7. re ep ec t ivo 1 y . 

Clark. R A Operating Reactors Branch 3 01/03/10 8 pp 

08030.113. 


to incorporate STS re }n?er vice turvei 1 lane e requirements 
*or snubbers, per K'tfC OOll 20 request Delay due to updating 
ir utter listing Application ulll be submitted t y 010420 
S>LVlA,8 R Virginia Electric b Po« jot Co 81/03/19 ip 
07976; 3« 


8103270526 Prjvides statue re rul 1 1 -s true turd ARB r eana 1 y s i e . i n 
'etponie to 801107 request Preliminary reanalyze 8. design 
of support '.od* for renalnlng piping outside containment 
u| 1 1 be completed b'j 010531 

GY.-VEA. 0 R Virginia Electric b Pfizer Co 01/03/20 6pp 
C9046 237 


0ICJ33O5O3 For-jiardi Amends 33 l 6 to Licenses NPF-4 b NPF-7. 
ret?OCtlvely b r.qtite of tssuanco b availability 

CwARK. R A Operating Reactors Grarch 3 01/03/20 3pp .00050 030 


--01Q23GO5O9 A-iends 29 b 6 to Licenses NPF-d 8. NPF - 7. r esp ec t 1 ve 1 y , 
including requirement to maintain guard training 8* 
qjMlfiC&tlon plan to be fully implemented uithvn 60 days of 
■C qm.mil ** i on approval 

Clara. n A Operating Reactor* Drench 3 01/03/30 4pp. 

00058 OM 


--6103300514 Notice gf Issuance b availability of Amends 23 H to 
Licenses MPF-4 t NPF - 7, r e *p ec t i ve 1 y 

C L Aft A . R A Operating Reactors Branch 3 01/03720 2pp 

080SB 063 


0103330546 Forwards Amend 26 to License NPF-4, safety evaluation b 
notice of issuance b availability 

CLARK. R A Operating Reactors Branth 3 01/03/24 2pp 00030 003 


■0103300532 A-ond 26 to License NPF -4. c hang i ng Tech Spec Table 3 7-4 by 
removing. adding b relocating certain plant snubbers 
CLARK. « A Operating Reactors Branch 3 01/03/24 llpp 

08036 083 


- -01 03300339 Safety evaluation supporting Amend 26 to License NPF-4 

# Office of Njclear Reactor Regulation. Director 01/03/24 3pp 
00039 092 


-3103300559 Notice of Issuance * availability of Amend 26 to License 
■.IPF-4. 

CLAPK.fi A Operating Reactors Branch 4 01/03/24 2pp 

08090 095 


0103310565 Forwards info re effect* of etlondod fuel burnups on 
accident sturte term* K iodine tplVIng.in response to NRC 
<«rb at request. supplementing 000315 L 010306 Itrs ro 
proposed Tech Spec changes to increase enrichment level 
8YLVlA.fl.fi Virginia Electric b Pu^er Co Ql/03/26 I3pp 
CflO 7 3 317 


O Inspection reports. IE Bulletins i correspondence 


6103250656 Forwards Revision 2 to response to IE Bulletin 79-010. 
'Environ 0 ua 1 1 f | c a t 1 of Class IK Equipment" b NRC 000029 

order $ or mod of license 

SYLVIA. 3 R Virginia Electric b Power Co 00/12/01. 5lpp 
0799 7 £>26 


0103050264 Forwards IE Insp Repts 30-330/80-39 b 90-339/00-37 on 
001023-24 No noncompliance noted 

l£LM B. R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch. G1/0I/19 2pp 07G25. 269 


- -01030*0272 tC t nsp Rept* 30-330/80-39 b 50-339/00-37 on 801023-24 No 
none Oft? 1 lance noted Major areas inspected containment 
integrated leak rate testing b surveillance activity on pipe 
supports b restraint sy* 

vOliNSOU. A. 11 Region 2. Atlanta. Office of the Director. 

KF.Ll.-QGG. P V Region 2. Atlanta. Reactor Operation* Nuclear Support 

Search 01/01/10 3pp 07029:271 


8103040795 Forward* IE Insp Rept 90-330/80-40 on 001203-09. No 
ronecirp 1 1 inc« noted 

r*jflPHV,C.E Region 2> Atlanta. Reac tor Construction b Engineering 
Ejpport Branch. 01/OW3O. 2pp 07313 159 


81 0304000 1 IE Insp Rept 50-338/00-40 on 801203-05. No none omp 1 1 anc o 
noted. Major areas iMpectod inssrvlce insp program revleu. 

04 plan* t procedure review 

ECONOMOS.N Region 2. Atlanta. Office of the Director HSRDT.A. R. 

Region 2 Atlanta. Reactor Construction b Engineering Gupport 
Drench 01/01/20 4pp 07612 161 


Repts 90- 338/00-3 'j t 50-339/80-33 Corrective action* fire 
watch posted at affected doors b necessary repairs made No 
proprietary info 

SYLVIA. U R Virginia Electric b fotor Co 01/02/02 4pp 
07901 295 


- -81 03 1 2096 1 Forwards IE Insp Repts 30-330/80-33 b 30-339/00-33 on 
G0I001-2I b notlco of violation 

LEWIS. R C Region 2. Atlanta. Reactor Operations Nuclear Suppor 
Branch 01/01/00 2pp 07901 299 


- -6 1 03 1 20965 Notice of violation from insp on 001001-31. 

» Region 2, Atlanta. Office of the Director 01/Ol/OP Ip 
07901; 301 


-0103120971 IE tnsp Repts 90-330/00-35 t 50-339/60-33 on 801001-31. 
None ormp 1 1 anc e noted failure to complete action statement 
requirements of Tech Spec 3 7. 19 

LEBBTER. Q H . TaTTEROALL.A P « KELL0OO. P J Region 2, Atlanta. 
Office of U.* Director 0WOWOO. Wpp 07901 302. 


8 1 030201 77 Forwards IE Circular 01-02. "P er f ornanc » oP NRC-L 1 c ensert 
Individuals While on Outy " No written response required 
O'REILLV- J P Region 2, Atlanta, Office of the Director Ql/02/0' 
Ip 07785 291 


8103040149 Forwards IE Info Notice 81-03. "Checklist for Licensees 
Mj king No t iflcations of Significant Events In Accordance 
W/10CFR90 72 " No written response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director. 01/02/1! 
IP 07020 033 


0103050770 Ack receipt of G10H2 I tr informing NRC of stops taken to 
correct violations noted in IE Insp Repts 30-330/00-26 b 
50-339/00-31 

LENIB.R. C Region 2. Atlanta. Reactor Operation* Nuclear Gupport 
Oranch 01/02/19 If 07020 113 


-0103050776 Suppl* 010112 response to NRC 0012L2 ltr re violations r 
in IE Insp Repts 30-338/00-26 b 90-339/00-31 Corrective 
actions. Identifying technical manuals to be used for 
specific b generic sa f c ty-rc 1 a t ed procedures 
SYLVIA. 0 R Virginia Electric b Power Co 81/02/12 3pp. 

O702B 114 


0103310770 Forward* lE Insp Rept 90-330/01-01 on 810119-22. No 
none orpl lar.c e noted 

hVRPHY.C.E Region 2. Atlanta. Reactor Construction b Engineering 
Support Branch 01/02/23 2pp. 0G062 2B0 


- - 81 033 10709 IE Insp Rept 90-330/01-01 on 01 0 1 1 9-23. No none o<rp I 1 one e 
noted Major areas inspected insetvlce Insp activities b 
steam turbine rotor low pressure disc cracking 

ECCNOMCJS.N Region 2. Atlanta. Office of the Director MERDT. A 
Region 1. Philadelphia. Reactor Construction b Engineering Buppc 
Drench 81/02/23 6pp 00062 202 


8 1 03040266 Forwards Lusting house rapt "TMt-2 Low Pressure Disc 
Ultrasonic Insp Rept 1 Also forwards proprietary vorslon of 
oatl properties rept for Low Pressure 1 L 2 turbines Motl 
properties rept withheld iref 10CFR2. 790) 

SYLVIA. 0 n Virginia Electric b Power Co. 01/02/27. 2pp. 
07009 273 


'8103040274 "TMI-2 t 0 *.’ Pressure Disc Ultrasonic ln»p Rept " 

* Meetinghouse Electric Corp 01/02/02 2pp 07009:276. 


0103160713 Forwards l£ Info Notice 01-04. "Cracking In Mein Steam 
Linas." tin response required 

O'REILLY. J.P Region 2. Atlanta. Office of the Director. 01/02/2": 
lp 07914 060. 


0103160564 Forwards If Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation " NO response required 

O'REILLY. J.P Region 2. Atlanta. Office of tha Director 91/03/01 
lp 


8103170067 Forwards revised IE Bulletin 81-01. "Surveillance of 
Mechanical Snubbers." w/c or r ec tsd Page* 3 L 6 Change in 
identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements. 

O'REILLY. J P. Region 2. Atlanta. Office of the Director 01/03/0' 

tp 


0103240726 Forward* fE Insp Repts S0-33B/81-03 b 30-339/01-02 on 
010203-06. No noncorp 1 lance noted. 

LeujG.R. C. Region 2 . Atlanta. Office of the Director 01/03/10. 
2pp 07903 271 


610320031 4 Forward* IE Info 81-06. "Failure of ITE Mo2el K-600 

Circuit Breaker - No response required 

O'REILLY. J P Region 2. Atlanta. Office of tSe Director 61/03/11 
LP 07969 0 40 


B103231C&3 Forward* add| info, re response to IE Bulletin 79-02. "Pipe 
Support Base Plate Designs Vs»rg Concrete Expansion Anchor 
Bolts." per NRC request Bate plate anchor bolt load ratio v» 
stiffness ratio were developed from finite element studies 
SYLVIA, 8 R Virginia Electric i Po-:er Co 61/03/12 2pp 
07976.321 


B i 03200030 Forwerfit IE Info Uottte Bt-05. "Degraded OC 8ys at 
Palisades " No response required 

O'REILLV.J P Rag t on 2. Atlanta. Office of the Director Bl/03/13. 
ip 07969 094 


6103310276 Forward* stear generator Inservice lnsp preliminary rept. 
Include* result* of second ln*ervice eddy current 
examination of *team generator during current Cycla 1 1 - 1 1 1 
refueling outage 

SYLVIA. B R Virginia Electric & Power Co 01/03/26 3pp 
08070 352 


R Periodic operating reports & related correspondence 


0103030795 Forwards "Radioactive Effluent Release Rept for North Anna 
Power station." 801701-1231 % amend to 600101-0630 releate 
rept 

SYLVlAiB R Virginia Electric & Power Co 91/02/27 lp 


--0103030801 "Radioactive Effluent Release Rept for North Anna Power 
Station. *■ 600701-1231 Artnd to 600101-0630 release rept 
enc l 

GILBERT . J D . STAFFORD. A H , CARTWRIGHT. W R Virginia Electric & 
Power Co 61/01/23 600pp. 


8103170581 Forward* monthly operating rept* for Feb 1991. 
SYLVIA, 8 R Virginia Electric 4 Power Co. Bl/03/13 lp 
07935 333 


--8103170506 Monthly operating repfce for Fab 1901 

ROGERS. LL Virginia Electric i Power Co 81/03/05. ?PP 
07935 334 


S Reportable occurrences, IER* <* related correspondence 


8103170445 Notifies of exception to facility M>0E9 for Feb |96| Caused 
by defective flow meter. Flow meter to be repaired 
BREHMER.M L. Virginia, State of. 01/03/03 Ip 


8103170439 Forwards LER 81 -010/03L-0. 

CARTWfl IOHT. W R Virginia Electric 6 Power Co 81/03/11 lp 
07939: 237. 


--0103170444 LER 81 -010/03L-0. on 81021 1 • w/unl t In Mode 6. c on ta 1 rnent 
purge t* exhaust Isolation sy* was rendered Inoperable when 
power to MOV-HV-lOOB. D was lost. Caused by fault on high 
resistance connection Defective parts replaced. 

CARTWRIGHT, W R. Virginia Electric t, Power Co. 01/03/11 2pp. 
07939: 250 


0103240409 Forward* updated LER 90-087/03X-1 

CARTWRIGHT, U R Virginia Electric «. Power Co. 01/03/10. Ip 
07931331 


--8103240561 Updated LER 81 -007/99X" 1 on 010115. plug found ntesing fro 
tube at row I. column 12 0n 010202. two more plug* found 
mi *« ing. Caused by baa seals One tube was replugged on 
B10124 Other two tubes replugged on 610303 

CARTWRIGHT, W R Virginia Electric Power Co. 81/03/18. 2pp 
07902 345 


B 1 03260842 Forwards lER 01 -01 3/03L-0 

CARTWRIGHT. W R Virginia Electric 6 Power Co 01/03/10 lp 
08036: 236 


--8103260B52 LER 01-O13/O3L-O on 8 10223. a u x 1 1 1 ar y bldg stairwell fire 
door A74-5 at elevation 274 would not close C, letch Caused 
by misalignment between door & frame duo to loose door 
hinges Hinges tael welded to door jamb 

CARTWRIGHT. W R Virginia Electric l Power Co 01/03/10 2p; 

08036. 23 7 


0103310552 Forwards LER BI-016/03L-0 

CARTWft IGHT . W R Virginia Electric 6 Power Co. 01/03/27 Ip 
08001 222 


- -8103310557 LER 01-016/03L-0 on 810223. in node 5.10-month surveillanc 
of dc distribution sve sys found to havo exceeded 
surveillance interval Caused by combination of problems 
including battery analyier equipment problems 

CARTWRIGHT, W. tl Virginia EWttvic tt Paver Co 91/03/27 3?p 

00081 223- 


U Congressl ona 1/E xecutl ve Correspondence 


0103270110 Respond* to request Por rept on possible addl improvements 
to MIC licensing proem Legislation allowing Interim 
operations in advance of hearing completion would reduce 
delay in licensing process 

liEf.ORlE.J li Commissioner* 01/03/12 8pp 


--B1032709D8 Discusses issue of licensing delays in anticipation of 
hearing before Bevill Committee In circumstances whom no 
appeal has been taken from A3LB initial d ec 1 s i on, ASLAtl will 
complete review within 60 days 

ROSENTHAL, A. B Atomic Safety and Licensing Appeal Panel. 
81/02/18 5pp 0R043.354. 


DOCKET 50-339 NORTH ANNA POWER 8 TAT ION, UNIT 2 


F Security, medical, emergency l fire protection plans 


6101070160 Releases public version of util emergency p lan. Inc lud Ing 
Commonwealth of VA, Orange Caun ty, Car o l Ine County 6 Hanover 
County radiological emergency response plans. 

FELTON, J ft. division of Rules and Records 00/12/03. lp 
07405 071. 


—8101220198 Forwards public version of util reviled emergency plan, 
Including Commonwealth of VA, Orange C ounty, Caro 1 1 n e County 
l$c Hanover County radiological emergency response plans 
BAVM.E A Virginia Eloctrlc & Power Co 80/(34 /29 . 2pp 

04734 006. 


— 0101070185 Public version of Commonwealth of VA. Caroline County 
emergency operations plan, Annex II. "Radiological Defense * 

* Carol ine County. VA 00/04/29 70pp 94303001. 


— BI01070204 Public version of Commonwealth of VA, Orange County 
radiological emergency response plan 
* Orange County. VA 70/12/31 61pp. 07403074 


L | u L/ I J CIVIO 


— 9101 070210 Public verj ion of Commonuea 1 th of VA, Hanover County 
radiological Mprgpitci^ reipani; plan 
* Hanover County. VA 77/05/31 60pp 07405.134 


-“9105070220 Pvt 1 J c /ff» ion of util radiological emergency response plan 
as aoend through Revision 3 

+ Virginia Electric t Power Co 80/06/29 200pp 07405 193 


0103] G0?64 Ltr to all power reactor licensees w/plant* licensed prior 
tc 790101 Firuaroi NBC position K request for addl Info re 
*afe lAwtdo^ capability for compliance u/001119 fire 
JTctjctior, rule 

E 1 ! SEC.4 JT. D. 0 Division of Licensing 01/02/20 13pp 


0IC3C40366 Suppl* B0I215 response to NUKEfl-0737 re emergency 
preparedness Kept will not be completed until 010415 Backup 
*na t e or o l og ica l tower signals at facilities ?. strip chart 
recorders at Burry ulll not be installed until OIOOOI 
SYLVIA, 3 9 Virginia EUctric V Payer Co 81/03/37 3pp 


0103040389 States that emergency plan l np I one n 1 1 ng procedures were 
submitted on 800722. per mjBEO- 0737. Item 111 A 2 Procedures 
at e in use <r support current station emergency plan 
OAJM.F A Virginia Electric ** Power Co 81/02/27 lp. 07020 1 51 


0103310330 Ltr to all licensees of operating plants Sr holders of CPs 
Poniarding NJBEG-06 f '6. “Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for .meeting MIC requirements If/o enc 1 

EtBEffhUT.O Q Division of Licensing 01/03/05. 6 pp 


O Ac judlcat orv cot r esponJenc e 


F3l02 , 26 0l62 Memorandum t order approving Unit 1 restart when NBC Is 
satisfied that replacement rotor is properly installed. 

Ultimate disposition of turbine Insp Issue awaits results of 
further studies 

D1SM3P.C j Atomic Safety and Licensing Appeal Panel. 01/02/23 
4pp. 07770 027 


0103110554 Forwards W Heielton affidavits discussing mods to previously 
reported NRC analytical model of turbine crack growth 
flee oirrcnds that Unit I turbir. p disco bo reinspected at next 
refuel l ng outage 

TrtEBY.OA bearing Branch 1 01/03/09 3pp 07085.236 


**-01031 1 0263 Recorirendat i on that Unit I turbine discs be rolnspected at 
nest refueling outage Effect of actual yield strength should 
be included in more quantitative way K separate crack growth 
rates should be used Affidavit end 

HA 7ELT0N, u 0 Materials Engineering Drench 01/03/09 5pp 
07 6© 5 239 


*♦•*0103 1102 70 Response to NASLAP B00303 memorandum Z> order justifying 
Crack growth rate curves In NHC analysis Discusses 
assurance that Unit 1 can operate until 001201 w/lou 
probability of turbine disc rupture W/tables b chart* 

HAZELTOM, w. 5 Materials Engineering Granch 80/03/24 14pp 
078PS 244 


0^03110452 Ac** receipt of 810309 ltr.A3l.A0 does not directly respond 
to questions posed by nonparty re order term. blade failure 
©n Paga 4 of 010323 memorandum Order should have stated. 

'dl s 1 failure “ 

0 ISHQP.C.J Atomic Safety and Licensing Appeal Panel 01/03/09 
ip 07871 359 


- -Q 1 03 i 1 0457 Requests explanation of sentence on blade failure In AGL.AU 
Ell 0223 memorandum l order 

POLLARD, ft O. Union of Concerned Scientists 81/03/09 2pp 
0 7071 360 


H General c or r « 9 p ond enc « 


0(03550101 Informs that 116 spent fuel assemblies are stored in 
facility spent fuel pool. in response to 010211 ltr Spent 
fye I pool Is located in spent fuel bldg which serves both 
fadll ties. 

OENTOfLH. R. Office of Nuclear Reactor Regulation. Director. 
01/03/19 6 pp. 07977 279 


j. Insurance & indemnity Information 


0103360312 Forwards Endorsement 49 to MAELU Policy MF-97 

IIAIRF JELD. rt. J Marsh % McLennan, Inc.. ri & n Nuclear Consultants. Inc. 
Dlv 91/01/27 2pp 07836 352 


P Operating license stage documents i. correspondence 


0103190732 Ltrs to all licensees of operating p 1 an t t. ap p 1 1 c ant a P 01 
0L» & holders of CPs re control of heavy loads Requests 
review pur guidelines in NviPEC-0612 Forwards NRC position re 
interim actions & request for add info 
ElSEf.HUT.f) 0 Division of Licensing 80/1 2/22 30pp 


0103190387 Ltr to a]] licensees of operating plants L applicants ft 
CL s E holders of C Pi re program for environ qualification 
of s a f e t y - r e 1 a t ed electrical equipment Items addressed 
involve cold shu t down. rep l a c eren t parts b NURE0-0737 
E1SENHUT, 0 C Division of Licensing 81/01/19 6 pp 


8103120014 Ltr to all licensees of operating plants. CP holders 6 OL 
opp 1 l cant s . e tc ep t Indian Point 2 l 3. Zion 1 & 2 (. THI-1. 
forwarding inadvertently oiritted pages from NRC 001222 
request for addl info re control of heavy loads 
El&EUHJV.p 0 Division of Licensing 81/02/03 6 pp 


8103300160 Ltr to all operating PUR licensees requesting info on 
din 1 1 lary feedwater sys seismic design Forwards request for 
add! Info, list of actions requested of licensees u/o 
seismically qualified sys 6 results of NRC walk downs 
ClfiEMiUT. D 0. Division of Licensing 81/02/10. I3pp 


0 1 03 1 60669 Ltr to all operating plants & CP holders forwarding 
clarification of TMI Action Plan Item Ilf a 1 2 re upgrade 
of emergency support fac 1 li ties Requests confirmation within 
49 days that implementation dates ulll he net 
El GENH'jT f 0 0 Division of Licensing 01/02/10. 12pp 


8103160115 Su.tvrary of 610218 meeting u/Anc hor/Dar 1 I ng industries in 
Gethesda.MD re dyna A/Damp mechanical snubber & in place 
surveillance testing Design of snubber meets Intervlce 
1 n« p program requirements Addl Info ray be requested 
ENOLE. L. D Operating Reactor* Drench 3 01/02/20 I 6 pp. 

07921 170 


--8103160127 Paper "Component Support Snubb er s-Dos 1 gn, Ap p 1 1 c at l t>n L 
Testing, ‘ presented at OCO0I2-15 Pressure Vessels t Piping 
Conference in San Francisco.CA 

PEIFF.O 0. Division of Reactor Safety Research 00/08/12 11 

07921 106 


0103290024 Ltr to all power reactor licensees & license applicants 
WREQ-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee nay submit analysis to 
justify use of existing tow flow controller 
EISEfJHJT. 0 0 Division of Licen*mg 01/02/20 EJpp 


0103230030 Ltr to all licensees of operating nuclear power plants & 
applicants for CL s (except St Lucie. Units 1 & 2). Requests 
util review to determine capability to mitigate station 
blackout event t promptly Implement emergency procedures 
ElSENHUr.D 0 Division of Licensing 81/02/29 5pp. 


8103120157 Summary of 010217 site visit conducted by ASLAQ rr 
replacement of Lew Pressure Turbine Rotor 2 w/TMl-2 Low 
Pressure Turbine Rotor 2 

ENGLE. L D. Operating Reactors Drench 3 01/02/26 3pp 07901: 


0103110214 Forwards request for addl info re App 0 QA program items 
Items should be added to O- list or written justification for 
not adding items ghould be submitted within 60 days 
CLARK. R. A Operating Reactors Branch 4. 01/02/27. 5pp. 07884. 


0103120151 Confirms 010213 telccn notifying that request for Info r 
Structural integrity of pump ndilles for low head safety 
Injection «ys resolved Pump notiles will not experience 
loads exceeding worst case loads 

CLARK, fl A Operating Reactors Branch 3 BI/02/27. 2pp 07901: 


8 103120023 Notifies of fee required for review of VEP-FRO-36. 
"Control Rod Reactivity North Determination by Rod Swap 
Technique '• 

MILLERiW 0. License Fee Management Drench 01/03/02. Ip 


8103100014 Forwards "Partial Rsvi ew. Equ 1 pmen t Evaluation Rept* " by 
Ofc of Nuclear Reactor Reg u 1 a 1 1 on. per 001107 order for mod 
of OL. Requests affirmation supporting safe operation of 
plant.taklng noted deficiencies Into account 

NOVAK. T . M Assistant Director for Operating Reactors. 01/03/03. 

3pp 07944 003 


--81031800IB "Partial Rrv i ew. Equ 1 pmen t Evaluation Rept. " 

• Office of Nuclear Reactor Regulation. Director. 01/03/03. 
33 PP 07944 006. 


0103160227 Reiterates request (cr |r.fo re tuOine ***'•*■ 

AI.AQ-39V ln-de;th eescrtpticn cf UOnl (Jilt fallen?' 
proti Ji 1 1 1 1 q <-ad#l . Ji *f -#raj-e«»l rs?<j»l 6 

c r OS a b l 1 1 t i > » in required . 

NO/A^.r M Anivurt Director for Operating Reactors 81/03/04 
3?? 07916 346 


8103JC0420 Rasper is tc M'*Ev-07.V North An-j neeU dedicated f, t Jr °S* n 
control fir-ftrattjn requlfe-ents Requirements CD not apply 
Co S^rry. Deiign an* fc ting e o > 9 l Of to add r»3>Oto 

cptriUd MUdUr.n val.ei 

SYLVIA. a R Virginia Electric 4 Pc.y*T Co 8|/03/05 Ip 


01031 1 0529 Application for a-end of License* NPF-4 l sPF - 7. s ubm l ted at 
propoltd Tech Spec changes increasing fi.fl enrichment limits 
to 4 1 -eight percent of U-235 Approval requested b k 810501 
F£RZL$yt J H Virginia Electric 4 Fewer Cc 0J/O3/C6 4 pp 

07076 145 

--8IO3M0533 Proposed Tech Spec change for Tech Specs 5 3.5 4,5 5 4 5 6 
re reactor core, reader cod lad sys 4 fuel storage 
• Virginia Electric 4 Power Co BJ/03/C6 6?P 07078 149 

--0103110533 'Hue leer Design Analysis Rept for New Fuel Storage Rads for 
Surry tiue tear Power Station.' prepared under Project 5157 
fer VEPCO 

GUC4.P Nuclear Energy Service. Inc 01AC640 00/03/26 £0pp 

07670 155 


GIO3II0S4O "Criticality Analysis of Spent Fuel Storage Red* P or Vepeo 
north Anna un i t 1 4 2 “ 

S03N0. P v MJS Corp NuS-1761 A03 l £0/03/31 25? p 

07070 163 


61031 30742 Act receipt of 910219 info required for staff audit of util 
steam & feedwater break analysis Subnittel adequate in 
meeting requirement* 

ClSENHllT.D 0 Qivllion of Licensing 01/03/06 1? 07913 059 


--£>103330*60 Notice of issuance 4 availability of Amend* 24 L 3 t; 
licenses r«°F-4 4 npf- 7. respec tl vel , 

ClARc P A Operating fle<»ctor* Grand. 3 Gl/03/10 2?p 

08058 1 i 5 


0103230787 Informs o# delay in submittal of 11 tome amend applicant 
to incorporate STS r e in service surveillance requirements 
for tr</t 9 or s, pe* MIC 801 l^O request Delay due to updating 
souther listing Application will be sutnltted by 010420 
S/lVJA' 3 R Virginia Electric 4 Power Co 01/03/19 tp 

07976 353 

0 1 032604 &7 Surmariies program for compliance w/Reg Guide 1 97, 
Revision 2* in response to Item 2 C 16 of 0_ conditions 
or replacement ot initri’-ssntatio/) will te c otnf \ ot&d fry 
Juno 1933 or first refueling outage 

Syl.VIA. 6-R. Virginia Electric l Poupr Co Hl/OJ/20 2pp 

08037 356 


0103330505 Forwards Abends 2b 4 6 to Licenses NPF-4 t NPF- 7 . 
respectively 4 notice uf issuance 1 availability 
CLARK. R A operating Reactur* fir«nch 3 (31*03/20 3pp 

- -0103300509 Amends 25 6 6 to License® fPK-4 6 NPF-7. i aspect i«el, 
including requirement to maintain guard training 4 
qua; l ti< atiou plan to be Folly Imp ) eranlcd within 60 day* of 
Coalition approval 

CLARK. R. A Operating Reactors Branch 3 111/03/20 4p? 

08050 06 1 


8103300314 Notice of issuance 6 availability of Amends 23 L 6 t; 
Licenses N D F-<1 4 NPF- /, to spec tive ly 

CLARK, I? A Operating NodCtor* Branch J fll/03/20 2pp 
C0O90 063 


810331036b Forwards info ie effects of attended Puel burnups 
acc ide.nt source tortus V iodine 9f thing, In relpdMf to WRC 
verbal reques t, supp lament log G00510 f* 010306 ltr* to 
proposed Tech Opot changes to increase enrirbront level 
SYLVIA, P R. Virginia Flectrn 4 Pijjioi Co 01/03/26 13pp 


610,1190173 Forwards "North Anna Unit 2 Startup Rept." 

SVLV1A-S R Virginia Electric & Power Cc 8J/03/JO Jp 

08022 271 0 Inspection reports, t L' Bulletins 4 c or r o e p ond me o 


--010319-3179 '‘Morth Ar.na Unit 2 Startup Rapt “ 

WHITE. A k . ROTELLA. T S , AUNSITIS.T j Virginia Electric 6 Pcwer 
Co 81/03/06 250pp CB032 272 


B 1 0334 0004 Ltr to all licensees cf operating p lants . app 1 i can t s for GLs 
4 hoH*ri of CPs forwarding SECY-Ql-119 re info necessary to 
establish environ qualification of ea f e ty-re iatfrf electrical 
eqwip-tent. 

EISENHUT.O 0 Division of Licensing. 01/03/10 6pp 


9 J 03200043 Fcruverdi safety aval uJlJan of info re Jov bead safety 
injection 4 outside recirculation spray punp operability 
submitted 801 1 26 Response is acceptable 4 Usee Is resolved 
ClaRK. R A Operating Reactors Branch 3 81/03/M 3pp 07972 100 


--81032000S1 Safety evaluation supporting low head safety injection 4 
outside recirculation spray pump operability 

# Office of Nuclear BeartDr Regulation, Director 8U03/U 2oe 
07972 102 


0103030264 Forwards IE Imp Ropts 90-330/00-37 4 ‘JO-339/00-3? cn 
001023-24. t Jo none omp 1 1 an c o noted. 

LE'4t9,R C Region 2. Atlanta. Reactoi Operotinns Nuclear 6^;pprt 
Branch 01/01/ 19 2pf 07025 269 


-•“0103030272 IE Insp II opts 90 -338/00 -39 l UO- 319 / 1 ) 0 -37 on 0010:3-2* hi 
noncemp 1 ianc e noted flavor arose Ir-spoeted containmont 
Integrated leak rate tooting K surveillance activity on pipe 
supports 4 restraint sys 

oC Hn SOM. a li Region 2- Atlanta. Offico of the Di roc tor 

KELL0OO. P. J Region l>. Atlanta. Roactnr Operations Nuclear SuppOT 

Branch. 01/01/10 3pp 07QH3. 27\ 


0103120596 Respond® to NiTC G101CQ ltr re violations notod in )E ln»p 
fiepts 3O-330/HO-35 4 50-339/00-33 Corrective actions: fire 
watch posteJ at affected doom 4 necessary repair p .ratio N- 
proprietary Info. 

8YlV 1A.B R Virginia Electric 4 Power Co 01/02/02 4?p 

07901 293 


8103200274 Requests clarification of lech.nicol bases of NRC partial 
review rept Identifying potential deficiencies In environ 
qualification of Class IE equl pment. p sr 810303 ltr 
Dual if Icat Ion program appropriate Meeting requested 
SYLVIA. B R Virginia EioctrU 4 Power Co 81/03/13 3op 
07968 027. 


0103300549 Forwards Amends 24 4 5 to Licenses NPF-4 4 NPF-7. 
respectively, safety evaluation 4 notice of issuance 4 
availability 

CLARK. R A Operating Reactors Branch 3 81/03/10 2pp 08030 097. 


- -0403330554 Abends 24 l 5 to Licenses NPF-4 4 N»F-7. respectively, 
revistng Tech Specs to require at least one charging pu<rp t>i 
operable when one unit is in Modes 5 4 6 4 other unit is in 
Mod** 1.2. 3 4 4. 

CLARK, R A Operating Reactors Branch 3 01/03/10 14po 

03030. 099 P 


--810312D3M Forwards IE Insp Ropts 30- 333/00 -33 8« 90-339/00-33 on 
801001-21 4 notice of violation 

LEMS. R C Region 2, Atlanta. Reactor Operations Nuclear $j990 r * 
Branch 01/01/08 2pp 07901 299 


8103120263 Notice of violation from Insp on 801001-31. 

* Region 2. Atlanta. Office of the Director 9i/0l/08 If 
07901. 301 


'-8103120571 IE tnsp Rop ts 90-338/80-33 4 50-339/80-33 on 001001-3* 
None o? p I lance noted fa 1 lure to complete action statement 
requirements of Tech Spec 3.7.19 

WEBSTER. E H . TATTER3ALL. A P . KELLOGG. P. J Regloh 2. Atlanta- 
Office of the Director Sl/Ol/OG I7pp. 07701:302. 


0103020177 Forwards IE Circular 81-02. "Pe r f orranc e of NRC-L ic®nt • ^ 
Individuals Whllo on Duty “ No written response required -a 

O'REILLY, j. P Region £?, Atlanta. Office of the Director 01/02 
IP 


--0103300597 Safety evaluation supporting Amends 24 4 3 to License* 
NPF-4 6 N®F-7. respectively P} 

« Office of Nuclear Reactor Regulation. Director 01/03/m 
0S0S9113 * uj/ia spp 


0103040149 Forwards IE Info Notlte 01-03. "Checklist for Uc«n«e«» 
Mallng Notifications of Significant Events In Accordance 
W/iOCFRSO. 72. " No wfltt«n response requlrod ^y|2 

O'RE ILLY. J. P. Region 2, Atlanta. Office of the Director. 01^^* 

lp 



6103050/70 Ack receipt o# 01OM2 Itv informing NRC of s t<?p* taken to 
correct violations noted in IE |n* p Rept* 50-330/00-26 b 
50-339/00-31 

LEwiS.R C Region 3- Atlanta. neictpv Operation, Nuclear Support 
3 ranch 81/02/J9 Ip 07028 113 103 PP ° * 


81030^0776 ?uftl« Q101J3 response to NRC 001212 1 tr ro 
in IE Insp Rep ts 50-3JU/U0-26 b 50-339/00-31 Correct! 
action* identifying technical manuals to be used for 

specific & {enoric safety-related procod u re* 

SYLVIA. D R Virginia Electric K Power Co 81/02/12 
07020 114 


violations 

vp 


3pp 


noted 


9103160713 Forward* IE Info Notice 01-04, “Cracking in Main Steam 
Line* ' No response required 

O'REILLY. J P Region 2- Atlanta. Office of (he Director 01/03/27 
IP 


----! i ?!!!?!! 0CCyrren '*»‘ LER* ft related correspondence 


8103020510 Forwards lER 81-013/03L-0 

O7702 R 346 T ' U> ^ Vir 9’"»a Electric 6 Po^er Co 01/02/25 Ip 


01 030205* ^LER 81 -0 f 3/03L - 0 on GtO 1 26. c onta i nment hi b hi-h, pressu 
channel in annunciator energin* Caused by instrument drift 
in nonisolated power supply card S/N 5030. increasing output 
voltage uard replaced «. channel callbr 
CARTWR I OH T. U R Virginia Electric t Poj«r Co 

07702 34 ? 


01/02/25 ?p p 


8103170445 Notifies of exception to facility NP0ES for Feb 
by defective flow meter Flow meter to te repaired 
OREHMER, M L Virginia. State of 01/03/03 Ip 


1*701 Causec 


9103160564 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation 1 mo response required 

0 ‘RtILl.v. J P Region 2. Atlanta. Office of the Director 01/03/02 
ip 07916 3'13 


0103100629 Forwards LEf7 91-017/03L-0 

CaRTWRICMI.u r Virginia Electric b Rower Co 01/03/05 Ip 


0103170067 Forwards revised 1C OvlUtin Gl-Ol, "Surveillance of 
Mechanical Snubbers* ‘ w/corrected Pagos 5 t 6 Change in 
identification of facilities -jfCPs to which bulletin h 
applicable does not affect util roqu i r e Ten t s 

0 ‘REILL1 . i/. P Region 2- Atlanta. Officr of the Director 01/03/04 
J? 07939 109 


-“0103100632 LER 01 -0 1 7/03L-0 on 810205- r eac 1 1 on chamber gas ter.p 
indicating c on fc r o 1 1 er . T I C-9. fa 1 1 ed high offscale resulting 
In automatic shutdown of recomblner un l t , 2-HC-HC- I . on high 
temp interlock Caused by loose plug connection 
CAR Twft 10HT, W R Virginia Elertnr h Power Co Q1 /03/03 3c o 

54 n f p 


9103240726 Forwards IE Ir.sp Repts 50-330/81-03 t 90-339/01-02 on 
010203-06 No none oflip 1 lance noted. 

LEWIS. R C Region 2. Atlanta- Office of the Director 81/03/10 
2pp 07903 271 


0103240733 IE Ihsp Ropts 50-330/QI-03 K 50-339/01-02 on 810203-06 No 
noncca?) lane o noted «a J<7 r are«i Inspected core performance 
V power distribution monitoring 

BURNETT, p I , MURPHY. 0 £ Region 2, Atlanta. Office of the 
Director 01/03/09 Qpp 07903 273 


0103240709 Forwards IE lr.*p Repts 90-330/00-^1 b 50-339/00-30 On 
601201-010110 L notice of violation 

O'REILLY. J P Region 2. Atlanta. Office of the Director HI/03/10 
2pp 07904 209 


0103240793 Notice of violation from insp on 001201-610110 
* Region 2, Atlanta. Office of the Director 01/03/10 Ip 
07904 207 


0103240803 IE Insr R©pt* 90-330/00 -41 b S0-339/C0-3B on 00 120 1 -0 10 1 1 0 
Noncompliance noted failure to trip Inoperablo instrument 
within time frame required by Tech Specs 

WEBSTER. E H . TATTERDALL.A P. Region 2. Atlanta. Office of the 
Director KELlOOO. P J Region 2. Atlanta. Reactor Operations 
Nuclear Support Drench G1/O3/0A JJpp 07904:208 


610320031 4 Forwards JE info Notice 01-06. "Failure of ITE Model K-600 
Circuit Greater ■■ No response rtquired. 

O'REILLY. J P Region 2. Atlanta. Office of the Director. 01/03/11 
<P 


01031(0461 Forwards LER BI-OI0/O3L-O 

CARTWRIGHT. w R Virginia Electric 6 Power Co Bl/03/05 kc 
07 fi7P 017 


—81031 1046H LER 0 1 -01 B/03L-0. on 010200. train flow path 8 isolated fro 
refueling chemical addition tank to refueling water storage 
tank Caused by m.aint on drain valve leakage due to red 
rubber tail hose lodged behind valve seat Hose removed 
CARTWRIGHT. U R Virginia Electric V Pojtr Co 91/03/05 2oO 
07872 018 V 


0 J 03 J 70570 Forwards LER 01 -023/O3L-0 

CARTWRIGHT.u r Virginia Electric 4. Power Co 61/03/11 
07933 32 3 


-■*0103170374 LER 81-023/03L-0 on 910220. due log surveillance test rsvtti 
data from two previous tests on diese] 2J batteries was 
found not usable Caused bg failure to verlPy that Initial 
conditions were consistent w/previou* tests 

CARTWRIGHT. W ft Virginia Electric b Power Co 81/03/11 2pp 
07933 324 


0103170434 Forwards LER 01-OI9/O3L-O 

CARTWftlQHT, u R Virginia Electric 6 Power Co 01/03/13 ip 
07939- 260 


*•“01031 70437 LER 01-OI9/O3L-O on 810214. at 100X p ower . 4u 1 1 1 1 ary 
feedwater overspeed trip valva tripped twt c e. r end e r ing 
feedwater pump Inoperable Caused bg Improper alignment of 
linkage parts Part* machined b pump returned to sve 
CARTWRIGHT. W R Virginia Electric b Power Co 61/03/13 3pp 
07939 261 


8103200030 Forwards IE lnf 0 Notice 01-09. "Degraded DC Syt at 
Palisades No response required 

O'REILLY. J. P. Region 3. Atlanta, Office of the Director 0J/03/I3 
lC 07969 094 


0103250401 Forwards LER 81 -020/03L-0 

CARTWRIGHT. W R. Virginia Electric b Power Co 91/03/18 Ip 
07996.217 


R Periodic operating reports b related correspondence 


0103030795 Forwards "Radioactive Effluent Release Rept for North Anna 
Pojpr 8tat 1 on. ‘ 001701-1231 b amend to 000101-0630 release 
rept 

0YLVIA.B R Virginia Electric b Power Co 81/02/27 ip 


*0103030001 "Radioactive Effluent Release Rept for North Anna Power 
Station. ■ 800701-1231 Amend to 800101-0630 release rept 
enc 1 . 

GILBERT. J. D . STAFFORD. A. H . CARTWR I OHT. L|. R. Virginia Electric b 
Power Co OUot/33 600pp 


0103170301 Forwards monthly operating rept* for Feb 1981. 

R 9iTginla Electric b Power Co. 61/03/13 Ip 


8l nnir 0506 Month N operating rept* for Feb 1901 

ROGERS, ll Virginia Electric b Power Co. 01/03/03. 7pp. 
07935: 334 


--0103250409 l.ER 81-020/03L-0 on 010218. emergency diesel generator* 2H 
2 J were dec lared inoperable Caused by batteries failing 
surveillance test Cells replaced. 

CARTWRIGHT. (J R Virginia Electric b Power Co 81/03/18 3pp 
07996 218 


0103260755 Forward* LER 81-021/03L-0 

CARTWRIGHT. W R Virginia Electric 6 Power Co Bl/03/10 Ip 
00036 031. 


•9103260760 LER 81-021 /03L-0 on 910217. boron injection tank found to 
contain boron concentration below Tech Spec limit. Caused by 
leak in che cl valve m boric acid supply line to blmiftr 
2-CH-l 55. a 1 lowing primary grade water to backflow. 

CARTWRIGHT, W. P Virginia Electric t< Power Co. 91/03/18 3pp. 
06036 052. 


8103260632 Forwards LER 01 -024/03L-0. 

CARTWRIGHT. W. R Virginia Electric b Power Co 81/03/18. ip. 
06036. 233 


--810326CB35 LER 8 1 -024/ 03L- 0 cr> 8lOS2-». q j» nc *> sp^dy 
velvet r^:v»d f? 5ft *ve Cajsed ty repair of pu^p 
rtpa»r«tf l» t^bty* returned to **< 

CARTER IGnT. W P Virginia Electric «. Power Co 
Oa03i 234 


pump 6 a»ioc lated 
leak* LfflU 

81/03/18 2p P 


8103M0211 Forwards requests lor aooi 
snubter self’s clearance ** sp*'if1 p 3 
interval* 

TEOE5CO.R L Assistant Director for 
07885 147 


h e 3 1 U p t> 

Lie on* If 3 


c oo 1 d oun 
Gi /on/ VU 


Opt 


Q103310540 Forward lER BI-026/03L-0 

CARTWRIGHT. W R Virginia Electric l Po^er Co 
C5C91 214 


01/03/26 


IP 


- -81033 1 0570 LER 0 1 -G26/03U-0 on Bl C226- c on ta i r-*ent quench spray »ob*y* 
tratf a taken c j t of tvc to repair Uai on f Jew indicator On 
following Jag. tram 8 removed frc.- t*c to perform <raint * 
repair leak* in fitting* !■ hoses 

C Afl T uRKhT . W R Virginia Electric t P ewer Co 81/03/26 2pp 
08081 213 


8103290024 Ltr to all PO-^ r ^‘or licensee* b liter.. o applicant. re 
SSIS-0M9 enters Footnote 2 1« table 2 contain, error duo 
to leakage testing deletion* Licensee xay submit analysl. to 
lustify use of existing low flow controller 
EISENMJT.O Q Division cf Licensing 01/02/^0 8pp. 


Bl03U02dt> Act receipt cf 910127 ltr re fusion product rclcaiD J. 
sur-narlie* ARC actions on problem NRC rppt on «tat* of 
technology o# iodine release 1 • due In Mar 1*01 
DIftCHS.M J OMlce of the Eiecuttvo Oirector for llporatlons 


Q 1 033 L 0570 Forwards lER 01-O3O/O3L-O 

CARTWRIGHT, pl R Virginia Electric b Power Co 

08062 272 


01/03/26 lp 


--81033I0573 LER 9i-030i02L-0 on 810316- c as log tooling subtys P ua« 
removed from *vc during mode l. contrary to Tech Spec 
3 6 2 2 Caused ty need to prevent p r essor 1 1 * 1 1 on of tys 
wMl* performing r»»M ch <aW* UGV‘RS-201Q 

CARTWRIGhf, W R Virginia Electric t> Po.er Co 81/03/26 2pp 
08C62 273 


Q 1033 1 0576 Forwards LER 8l-02?/03L“0 

CART WR J&HT ,11 R Virginia Electric l Powet Co 61/03/26 lp 

00062 275 


- -8103310579 lER 81 -027/03~-0 on 810223- requirement to determine core 
artel power distribution within limits every 0-h was missed 
when ronltoMrg tys failed w/o operator knowledge Caused 
by processor overheating due to inadequate ventilation 
CARTURIOHr, W P Virginia Electric * Po.er Co 81/03/26 2pp 
09062 276 


8103310630 Forwards LFR 01-O22/O3L-O 

CARTWRIGHT. w R Virginia Electric 6 Power Co 01/03/26 Ip 
08061 039 


--01O331O633 LER 8J-022/03L-0 on 0JO31 0, 31-day surveillance interval re 
updating axial power distribution monitoring ays was 
exceeded by 25X Caused by personnel not upgrading 
surveillance log 

CARTWRIGHT , U R Virginia Electric & Power Co 01/03/26 2pp 
08061 040 


U Congress! ona l/Etecu tlve Correspondence 


--81031102J0 Expresses support for er*c 1 Nuclear Hafoty Oversight 
Committee 801221 ltr to President Carter. re research 
suggesting that iodine products may not be released aa 
freely as had been assumed in reactor saPety studies 

y»_ r,i /ni 013 n/in (1 




0IO323CO3O Ltr to all licensees of operating nuclear power plants t 
applicants for 01. s fexcept St Lucle-Units 1 b 2> Request* 
util review to determine capability to mitigate station 
blackout event 6 promptly implement enerqoncy procedure* 
EISENHjT.D C Division of Licensing 01/02/25 3pp. 


8103050483 Updates status of Mark I c on t a 1 nnen t long-lorm program For 
facility. re schedule for submittal of plant-unique analysis 
Util will use alternate NUREG-0661 criteria for assessment 
of safety relief loads 

TAU3ED. H Detroit Edison Co 01/02/26 4pp 07826 103 


0103170225 Ltr to all DLfl licensees leicept Humboldt Day L l.aCroste) 
requesting review of ASM£ Code Class 16 2 pressure boundary 
piping. safe ends b fitting rati per guidelines of ©nc 1 
Revision 1 to NURE0-03I3 Model Tech Specs only end 
EiSEMMUT.O 3 Divkdor, cf Licensing 61/02/26 3gg 


--0103170266 Model Tech Specs Rags* 3/4 0-2. 3/4 0-3. 3/4 4-7 K 3/4 4-8 ra 
surveillance requi Tenants for ASMS Code Clas* 1,2 6 3 
components 6 RCS operational leakage Uniting conditions for 
operation t surveillance requirements 
• General Electric Co 81/02/26 4pp. 


0103170695 Ltr to holders of CPs t> applicants 4 or QLs (DURs) requesting 
review of AQME Class 1.2 6 3 pressure boundary piping. safe 
end* b fitting m* 1 1 per guidelines of end Flovieion 1 to 
MURE0-0313 Model Tech Specs only end. 

£t8ENHUT» D 0 Oivision of Licensing 01/02/26 3pp 


8103270110 Respond* to request for rept on possible addl improvements 
to f.RC licensing process. Legislation allowing interim 
operations In advance of hearing completion would reduce 
delay in licensing process. 

hEN'ORie.JM Commissioners 01/03/12 5pp 


8103230013 Generic Ltr 01-06 to all CP holder* U OL applicant* re 
I0CFR50 7 1 ( e J , "Periodic Updating of F0AR*. " afflictive 
800722 Info rp FSAR legal status, format Z< content oncl. 

EISENHl/T. D 0 Division of Licensing 01/02/26. lOpp 


- -01032 70936 Discusses issue of licensing delays in anticipation of 
hearing before Bevlll Committee In circumstances where no 
appeal has been taken from ASLB initial decision. A8LA0 will 
complete review within 60 day*. 

R06ENTHAL. A 8 Atomic 9afety and Licensing Appeal Panel 
81/02/10 5pp 08043 354 


DOCKET 50-341 EUR KG F£RM ATOMIC POUER PL AMT. UNIT 2 


A App 1 1 c e 1 1 on/c onttruc 1 1 On stage documents 6 correspondence 


0103170732 Ltrs to all licensees of operating plants. applicants for 
OLs l» holder* of CPs r* control of heavy load* Request* 
review par guidelines in NUftEG-061? Forwards NRC position re 
interim actions 1 request for addl Info 
ElEENHin.O O. Division of Licensing 80/12/23 30pp 


8103190337 Ltr to all licensees of operating plant* L applicant, for 
OLs 1 holders of CPs re program for environ qua 1 i f 1 cat i on 
of safety-related electrical equipment. Items addressed 
involve told sh utdown . r ep lac emont parts ** NuREO-0737. 

EISENHVT. 0. 0 Division of Licensing 01/01/19. 6pp 


8103120014 Ltr to ell licensees of operating plants. CP holder* & CL 
epp I leant*. eicept Indian Point 2 6 3.2i©n I & 2 & TMI-i. 
forwarding inadvertently omitted page* from NRC 001222 
request for addl info re control of heevy loads. 

EISENHUT, D. 0 Division of Licensing 81/02/03 6pp. 


G10323029B Forward* request* for addl Info re on v i ron. so f « t y 8* 
financial Issue, for continuing review of OL application. 
TECE8C0*R L Assistant Director for Licensing. 01/03/09 26pp 
<37975 053 


8103310604 Ltr to all licensee* of operating p l«nis, app licants for OLs 
f* holders of CPs forwarding SECV-01-U9 re info nieinry to 
estebllih environ qualification of *a fety-rolatad electrical 
equipment 

EI8ENHI/T.D 0. Division of LIceneing 01/03/10 6pp. 


0103190149 Notification of 810316 meeting u/n.er-ter/n OL applicants «<> 
Sethetda.MD re info required to ba submitted on environ 
qualification of electrical equipment prior to site visit V 
NRC review 

Bl/RWELL.S. Licensing Branch 2 81/03/12 I8pp 


0103270095 Summary of 010304 meeting u/Mark I owner* group 6 GE in 
Bcthasda.MD re «up p 1 ementary tests conducted in full-scale 
test facility L resolution Of outstanding Mark t letuoe per 
NURE0-066I . Slide presentation 6 list of attendees oncl. 

0RIME8.C I. Licensing Branch 3. 81/03/16. 5pp. 


B103240434 Conclude* that QL issuance uil) h« v * no effact on cultural 
resources eligible for or listed in Natl Register of 
Historic Place* 

BI0EL02. K M Michigan. State of. 81/03/18 lp. 07906 310 


81 /03/ 1 3 bpp 0794.4. 112 


T. Security. repeal, emergency t* fire protection plans 


8100310330 L t r to all licensees of operating plants 6 holders of CPs 
forwarding NuREC-0696. -Functional Criteria tor Emergency 
Response Facilities ' Criteria describe acceptable method 
for meeting NRC requirement* U/o one \ 

E1SENHUT.D 0 Division of Licensing 01/03/05 6pp 


P. Operating license stage documents 4, correspondence 


3102090108 forwards organ i t a t i on* l charts depleting NRC Region 3 
reorganisation-effective 010216 

YE.FPLEK. J 0 Region 3. Chicago. Office of the Director GW02/20 
Sfp 07850 045 


<5 Inspection reports. IE Bulletins t* correspondence 


8103170693 Forwards IE Investigation Rept 50-341/80-22 on 001015-17, 
21-23.1103-07 notice of violation 

i^EPPLER. J 0 Region 3. Chicago. Office of the Director 81/02/05 
ep f 07926 309 


8103170704 Notice of violation from investigation on 80 10 1 S- 1 7. 2 1 -23 
t 1103-07 

HEPPlER. J 0 Region 3, Chicago. Office of the Director 81/02/03 
2pp 07926 311 


--BI03170710 IE Investigation Rept 50-341/00-22 on 001013-17.21-23 & 
1103-07 Nancomp 1 i one e noted failure to Include part nurler 
when documenting welds t failure ta have documented 
Installation procedure 

POSTER. J. E . SH4PKF9, J. j N0RELIUB, C E Region 3. Chicago. Office 
of the Director 81/02/02 2lpp 07926 313 


- -Q! 03 1 70724 Discusses allocations re const of facility Allegations to be 
investigated include actions In response to NRC citation, 
unqualified personne 1. set screw in water pump. d ev 1 at i on 
disposition repts * improper prossure* exerted on alleger. 

POSTER. J E Region 3. Chicago. Office of the Director 00/10/14 
33p p 07926 334 


0103020077 Forwards IE Circular 01-02. "Per f ormance of NRC-Licensed 
individuals Uhtle on Dutq ” No written response required 
KEPPLtft. J 0 Region 3. Chicago. Office of the Director 01/02/09 
2? p 07787:313 


0)03120128 Submits revised response to IE (Julletin 00-00, "Eiamlnation 
of Containment Liner Penetration Melds ” Revises Tables 1-4 
re penetrations containment noiile to cap uetd. process line 
i-el(f<flued head weld & not tie nipple weld 
KINGS. E Detroit Edison Co 81/02/12 6pp. 07900101 


9J030302B9 Forwards Supp I 5 to IE Bulletin 80-17. "Failure of Control 
Rods to Insert During Scram at BUR." No written response 
required. 

KEPPLER, J. 0 Region 3. Chicago. Office of the Director. 81/02/13. 
2pp 98073 319 


8103050407 Forwards IE Insp Rept 30-341/00-19 on GOtlOl-30 No 
noncompliar.ee noted 

IRISHMAN, R F Region 3. Chicago. Reactor Operations Nuclear Support 
Branch 81/03/02 2pp 07024:307 


8103050412 IE Insp Rept 30-341/80-19 on 801101-30. No none omp 1 i anc e 
noted Major areas Inspected licensee action on previous 
insp findings L IE bulletin t circular followup 

LITTLE, R.H . 0YRON. P. M . LITTLE. W. S Region 3, Chicago, Office of 
the Director 81/01/09 3pp. 07024 309. 


QI03160530 Forwards IE Circular 81-03, "Inoperable Seismic Monitoring 
Instrumentation " No response required 

KEPPLER.J 0 Region 3. Chicago. Office of the Director 01/03/02 
2pp. 07916:327. 


0] 03190364 Responds to IE Bulletin 80-23. "Failures of Solenoid Valves 
Mfg by Valcor Engineering Corp. " Unlikely that Valcor 
solenoid valves are used If one Is found. valve will be 
reviewed for ired or replacement 

HINES, E. Detroit Edison Co. 81/03/03 2pp 07954:361 


B 1032110389 Forward* \E tr-fo Notice 8 1-06. "Failure of tTE Model it- 1 
Circuit Breaker ' No response required 

KEPPLCR. J 0 Region 3. Chicago. Office of the Director. 81/03/: 
?p p 07972 |45 


□103200655 Forwards IE Info Notice 81*05. 'Degraded DC Sys at 
Palisades " No action required 

I'EPPLER.-J 0 Region 3. Chicago. Office of tho Director 81/03/1 
2pp. 07966 143 


0103200297 Forwards IE Info Notice 81*07, "Potential Problem 
W/Weter-Go lub I e Purge Dam Matls Used During Inort Oas 
Welding " No response required. 

KEPPLER, J 0 Region 3. Chicago. Office of the Director 81/03/1 
Ppp 07966 240 


G Reportable occurrences. LERs 4. related correspondence 


0103090612 Interim deficiency rept re pipe support beam struts, 
initially reported 801113 Power Piping noted problems in 
over s t res * i ng where struts were Installed off vertical 
position t subjected to bending moment Final rept by 810629 
HINES. E. Detroit Edison Co 81/03/03 2pp 07044 149 


□103160431 Final deficiency rept re core spray pump motor handling 
dama ge* ini t la 1 |y reported 790223 GE completed rept on 
repair* to motor Motor is onsite awaiting i ns tal la t i on. 

MINES. E. Detroit Edison Co. 81/03/05 Ip 07916 197. 


8103160422 Interim deficiency rept re Type CMC micro-switches in 
control room, initial ly reported on 001203 Testing of 
switches Is continuing 8i> defective switches have been 
replaced Final ropt will bo forwarded hy 0)0707 
HINES. C Detroit Edison Co Gi/03/06 Ip 07916 193. 


G10D160482 Interim deficiency rept re cut reinforcing bar. original 1 
reported on 791 227 Sargent & Lundy Engineering completed 
analysis of five most critical slabs One slab appears 
over stressed Final rept will be forwarded by 010710. 

WELLS. D A Detroit Edison Co 01/03/10. Ip. 07913-013 


0103160792 tntertm deficiency rept re nonselsmic pieces of heating, 
ventilation i. air conditioning duet erected over S,/or in 
close proximity to safety-related equ ipirent. ini tial ly 
reported in BOGUS telcbn Final rept by B10714 
WELLS. 0 A Octroi t Edison Co. 01/03/10 2pp 07914:143 


U Congress i ona 1/E* ec ut ive Correspondence 


0 103240091 Forwards fourth monthly status rept to Congress for 
010115-0515 Rept discusses actions taken on licensing 
reviews of new Pac i 1 i t 1 e s Rep t will be amended to include 
addl info requested on 010217 

KAMMERER, C Office of Congressional Affairs 81/02/27. 3pp 


□ 103270110 Responds to request' for rept on possible addl improvemen 
to NfiC licensing process Legislation allowing interim 
operations In advance of hearing completion would reduce 
delay In licensing process 

HENORIE.J M Commissioners. 01/03/ 12 3pp. 0004.1 329 


DOCKET 90-344 TROJAN NUCLEAR PLANT, PORTLAND GENERAL ELECTRIC 


F Security, medical, emergency & fire protection plans 


8103180264 Ltr to all power reactor llcensoos u/plante licensed prl 
to 790101 . Forwards NRC position & request for addl info re 
safe shutdown capability for compliance w/801119 fire 
protection rule. 

E13ENHUT . D 0 Division of Licensing. 81/02/20 13pp. 


8103170474 Forwards update to 801204 ltr re nonf unc t 1 ona 1 fire 
barriers Three-h fire penetrations on enc 1 list were 
repaired & returned to sve by 810219 

YUNDT. C P Portland General Electric Co. 01/03/04 3pp. 
07933: 244 


8103310338 Ltr to all licensees of operating plants fc holders of Cl 
forwarding NURE0-O696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements N/o end 

E1SENHUT, D. 0. Division of Licencing 61/03/09. 6pp. 


- -8103 160043 Put lie vtrf ion of imp | emontinj prot adurot for rad 1 c I og i c a 1 
«mtr;tncy plan Includes unusual even t . em©rg e nc y alert & 
notification, site V general emergency L command 
C 1 &SSlf UOitoO 

* Portland Canera 1 Electric Co. 81/01/0? 330p p 07606 001 


6103340014 Advises that fire protection review for plant complete S« 
addl mods will not * 1 gn i f l c an 1 1 y enhance safety 
BRCEHl. D 0 Portland General Electric Co 81/03/19 3pp 
07966 162. 


H General c. orr * sp ond enc » 


6103120409 F 01 A request for document* re amount of radiation involved 
l« recent otter leak at facility 

T80MGETTA, R Affiliation Unknown 81/02/19 2pp 07506 001 


8103090197 Forwards FR notice re relocation of LPOR frem Columbia 
County Cou r t hous * - St Helens to Multnomah County Library. 

Por t la nd. OP 

FELTON. J M 01 u 1 « ion of Rules and Records. 01/02/10 Ip 

07048 342 


01O3O3O4J7 Forwards Physicians for Social Responsibility r 
"Evaluation of Design Hatards of Airborne Ash & Pyrocias 
Plow for Trojan Power Plant Site. 1 Requests review to 
determine if inPo alters NRC sit® suitability conclusion 
EISENKUT.O 0 Division of licensing 81/02/09 Ip 


8103300160 L t r to all cpe rating PUP licensees requesting t 
auxiliary feedwater sys seismic design Forwards request 
addl info. list of actions requested of licensees w/o 
seismlcally qualified sy* t results of r-RC walhdowns 
EISENUUT, D 0 Division of Licensing 81/02/10 I3pp 


8103050201 Forwards St'R suppl re implementation of improve 
auxiliary feedwater sgs Preliminary implementation appro 
for Item IJ E l 1 of TM| task action plan is complete Tw 
regaining open items exist 

CLARK. R A Operating Reactors Qrarch 3 81/02/16 6pp 


81030S05&8 Advises of decision to withdraw License Change 
19 to License hPF~l Tendon degradation has not appeared 
Curing first three surveillance tas t s . th er e f or e change n 
warranted 

LM7HER6.B D. Portland General Electric Co 61/02/20 
07826 274 


0103060466 Requests addl fee remittance re 601024 Tech Spe 
application 

DIGGS. R M License Fee Management Branch 01/02/20 I 
07833 240 


9 i 03240349 Requests addl time to revise guard training & qua 1 1 f » ca 1 1 on 
plan per MRC 810123 Itr.Revteed training U qua l l f i c a t i on 
plan it changes resulting from Revisions 4 6 5 of security 
plan will be submitted by 610301 

WITHERS- B D Portland General Electric Co Bl/03/18 2pp 
07990. 323 


- -8 103090202 Notice of relocation of LPtR Prom Columbia County 
Courthouse. 6t Helens to Multnomah County L 1 b r ary, Por t lend. 
OR 

FELTON. J, M Division of Rules and Records 01/02/10 2pp. 
07846- 343 


0103250324 Ltr to all power reactor licensees L license ap 
NUREQ-0619 criteria Footnote 2 In Tablo 2 contains error 
to leakage testing deletions Licensee may submit analyst 
justify use of ertsting low flow controller 
EISENH-JT.D 0 Division of Licensing 61/02/20 8pp 


0103190492 Requests that all correspondence re facility be directed to 
BD Withers 

KAROEL.P Portland General Electric Co 81/03/04 Jp 0799i 069 


3103120409 Responds to FOIa request for documents re amount of 
radiation Involved in recent water leak at facility NRC hat 
no record re reported water leak Shutdown was considered 
routine me In t procedure. No insp was Initiated. 

FELTON. J M. Division of Rules antf Records 81/03/10 Ip 
07901 : 21© 


0103090702 Advises of for determinations re preliminary re 
800722 application for license amend Class II L 111 feos 
requited Remittance requested 

MILLER. W 0 License Fee Management Branch 01/02/24. 
07044: 231 


8103120724 Forwards safety evaluation of EGO-EA-9232. "Ade 
Station Electric Distribution 3ys Vol tages. Trojan Nuclea 
Power Station " 

CLARK. R A operating Reactors Branch 3 81/02/24 2pp 


0103230172 Forwards FR correction notice correcting LPD9 telephone 
nusb *r in 010223 FR notice 

FELTON. J rt Division of Rules and Records 81/03/16 If. 
07996: 0*0 


-0103230176 Correction notice correcting LPDR telephone number given 
In 010223 FR notice 

FELTON. d M Division of Rules and Records 61/03/12 lp 
07996 062 


J. Instirance It Indemnity Information 


0103110376 Forwards Endorsement 38 to HAELU Policy MF-06 
WIL0ON.FR. Portland General Electric Co 01/03/04 2pp. 
07089: 194. 


P. Operating license stage documents & correspondence 


8103190732 Ltrs to all licensees of operating p 1 ant s , app 1 1 can t * for 
OLs i> hoidors of CPs re control of heavy loads. Requests 
review per guidelines in NUREQ-0612 Forwards NRC position re 
Interim actions & request for addl Info 
EISENHUT. D. 0. Division of Licensing 00/12/22 30pp. 


3103190387 Ltr to all licensees of operating plants V applicants for 
OLe St holders of CPs re program for environ quel i flea tion 
of safety-related electrical equipment. Items addressed 
Involve cold shutdown, rap lacement parts It NUREG-0737. 

EISENHUT.D 0. Division of Licensing 61/01/19 6pp. 


- -Bl 0312073 1 Safety evaluation of EG0-EA-52S2, "Adequacy o 
Electric Distribution 8ys Vo I ta g es. Tro jan Nuclear Powe 
Station " 

* Operating Reactors Branch 3 81/02/24. 3pp. 079C 


8103240675 Advises of ap p 1 1 c ab 1 1 1 ty of IAEA safeguards und 
39(b) of US/IAEA safeguards agreement Installation Info, 
initial Inventory rept 6 subsequent accounting repta 
required U8 Dept of 8tate telegram end 
ElCieWHUT. D <5. Division of Licensing 81/02/24. 4pp. 


0103030790 Forwards Bechtel safety evaluation re acceptabl 
severing tendons in precast panels of control bldg floor 
slab during mode Certificate of Svc enc 1 Related 
correspondence 

BROEHL.D -j Portland Oenaral Electric Co. 01/02/23 ‘ 

07020. 126 


0103230030 Ltr to alt licensees of operating nuclear power 
applicants for OLs (except Bt Lucie. Units 1 L 2> Request 
util review to determine capability to mitigate station 
blackout event K promptly implement emergency procedures 
E18ENHJT.D 0 Division of Licensing 81/02/25. 3pp. 


B103090S94 Informs of completion of survey re rail transpc 
retls per NuREO-0737. Ac 1 1 on Item 3 D. 3. 4. "Control Room 
Habi tab 11 1 ty Requirements." Redundant ammonia detector n 
fi< emergency procedures to be completed by 830101. 
UITHERS'B D. Portland General Electric Co 81/03/02. 
07850 171 


610331060*1 L tr to all licensee* of operating p I on t s . a P p 1 i c an t s for 0w» 
I •- 3 1 d e r s of CP* forwarding SECY-01-119 re Info necessary to 
etCaMis* environ qo* i i ? i c * t i pn of safety-related electrical 
equipment 

EISENK'JT. 0 0 Division of Licensing 01/ 03/10 6pp 

gi03i704*10 Responds to 010127 & 0310 requests for Westlnghoute 
tc hematic diagrams for review of engineered safety features 
for NRC U/a enc l 

lENTSCH. J W Portland Oonoral Electric Co Bl/03/ll Ip. 

07923. 209 


B103180B93 Forwards tE Jnso Rept SO- 344./ 01 - 0 1 on 010109-08 No 
none omp 1 lane e noted 

CREWS. J L Region 5. San Francisco. Reactor Operations Nuclear 
Support Branch Gl/01/2? 2pp. 


• 01O3IDO913 IE Insp Rep t 50-344/01-01 0 n 010109-OB.No nonconpliance 
noted Major areas inspected me l n t. surve 1 1 1 anc e. de* 1 g n. 
design changes 8. n*ods. response to IE bulletins & circulars & 
follou.jp on previous knsp items. 

CARLEON, J D . jO*'f«5CTI. A 0 Region 9. San Francisco. Office of the 
Director STERNBERG. O M Region 5. 9an Francisco. Reactor 
Operations Nuclear Support Branch 81/01/29. 5pp. 


6103170608 Responds to NRC 791119 1 tr re containment purging Issue 
Valves will be qua 1 I f i e d . p er NRC 790927 g u 1 d e 1 1 n® s . to 
justify complete permanent opening for containment venting 
Completion of any resulting mods expected by June 1902 
WITHERS. B D Portland General Electric Co 01/03/12 Ip 
07925 173 


8103230204 Submits response to Suppl 3 of IE Bulletin 79-010. ■Environ 
Qualification of Class TE Equipment ■ Includes info re 
min equipment needed for cold shutdown 8* qualification info 
fer NJRE-3-0737 

WITHERS. B D Portland General Electric Co 81/01/30 3pp 
07980. 233 


8103200248 Forwards License Change Application 71 requesting amend of 
License IPF-I 

WITHERS. 8 D Portland General Electric Co 01/03/16 lp 
07960 017 


8103020090 Forwards IE Circular 01-02. "P »r f ormanc • of NRC-l.ic enced 
Individuals While on Duty " No written response required 
ENGELKEN.R h Region 3. San Francisco. Office of the Director. 
81/02/09 Ip 07707 331 


--8103200254 Application to amend License NPF-i to Incorporate change 
in Mode 5 shutdown margin requirement 

WITHERS, B 0 Portland General Electric Co 81/03/16 4pp 
07969 010 


Q1O32311C0 Submits addl info re IE Bulletin 79-03A. “Longitudinal Weld 
Defects in A3 mE SA-312. Type 304 Stainless 8teel Piper” per 
800808 Itr Piping sys are adequate 

GROEHL.O J Portland General Electric Co 01/02/11 lp 
07977: 034 


-81032C0264 Tech Spot 3/4 1 for reactivity control *ys 

♦ Portland General Electric Co 81/03/16 3pp 07960 022 


fl 103200551 Forwards l Icense Change Application 72 requesting amend to 
License NPF-1 

WtTHERS.B 0 Portland Oaneral Electric Co. 01/03/16 Ip 
07972 076 


6103200555 License Change Application 72. roque s t 1 ng amend to License 
N°F-l.to incorporate containment air lock testing 
requirements change 

WTTHERS.B D Portland General Electric Co. 81/03/16. 3pp 
07972 077 


-6103200560 Tech Specs 36134.4613 for containment air locks 
testing requirements change 

• Portland General Electric Co. 01/03/16 Ip. 07972:080 


8103270635 Forwards addJ fees in support of License Change Applications 
63 %. 68. in response to NRC 810224 Itr 

WtTHERS.B 0 Portland General Electric Co 81/03/19. 3pp 
08043 139 


6103260392 Responds to NRC 010310 telcon requesting addl Info re 
License Change Application 70 Updated Table 2 reflecting 
final Cycle 4 design encl Prompt approval requested to avoid 
impacting spring refueling outage 

BROEHu.D J Portland General Electric Co 81/0.1/20. 3 P p 
0804 1 115. 


8103270760 Forwards License Change Application 57. Revision 2 requesting 
amend to License NPF- I to change Tech Specs re borated water 
source. W/o Certificate of Svc 

WITHERB. 0 .0 Portland General Electric Co 81/03/23 7pp 
08043 193 


‘-8103270770 Application for amend. sub.T.l t ted as License Change 57. 
Revision 2. to License NPF- 1 to change Tech Specs re borated 
water sources 

WITHERS. B.D Portland General Electric Co. 01/03/23. 9pp 
08043. 196 

—8103270773 Revised Tech Specs 3/4 1-15 & 3/4 1-3 re borated water 
sources 

* Portland Qeneral Electric Co 01 / 03/23 6 pp 08043 : 201 . 

0^ Inspection reports. IE Bulletins 6. c or re sp ond enc e 


8103100016 Forwards IE Insp flept 50-344/80-31 on 001201-31 No 
none omp 1 lance noted 

CREWS. J L. Region 3. San Francisco. Reactor Operations Nuclear 
Support Branch 01/01/19 2pp. 07862. 103. 


8103160340 Forwards IE Info Notice 81-03 “Checklist for Licensees 
Making Notifications of Significant Events in Accordance 
W/10CFR50 72 " No response required 

ENQELrtEN, R H Region 5. Ban Francisco. Office of the Director 
01/02/12 Ip 07922 044 


0103250000 Forwards IE Insp Rept 90-344/01-03 on 010209-11 No 
none omp 1 i a nc e noted 

CREWS. J L Region 3. San Francisco. Reactor Operations Nuclear 
Support Branch 01/02/23 2p p . 07998 023 


— 0103250019 IE Insp Rept 50-344/81-03 on 010209-1 1. No noncompUance 
noted Major areas l ns p ec t ed tre I n i ng. requa 1 i P 1 ca t i on 
training t or g a n 1 tatl on /administration 

CARLSON, j D Region 5. Sen Francisco. Office of the Director 
STERN3ERQ. D M Region 3, Ben Francisco. Reactor Operations Nucleai 
Support Drench 01/02/22 3pp 07990 023 


0103240737 Forwards IE Insp Rept 30-344/81-04 on 010102-30 No 
nancomp 1 lance noted 

CREWS. J L Region 9. 8«n Franc Isco. Office of the Director 
01/02/26 2pp 07903 341 


--0103240744 IE Insp Rept 50-344/01-04 on 010102-30. No noncompliance 
noted. Major areas inspected followup on LERs-item of 
none amp 1 lance, p iant operations it surveillance testing 
MALKR09. H M. . J0HN9T0N. G W Region 5. San Francisco, Office of thi 
Director. STERNBERG, D M. Region 5. Sen Francisco. Reactor 
Operations Nuclear Support Branch 01/02/24. 6pp. 07903 343. 


8103160652 Forwards IF. Info Notice 01-04, "Crocking in Main Steam 
Lines " No response required 

ENOELKEN, R. H Region 5, San Francisco. Office of the Director. 
01/02/27 lp. 07914 173 


6103170026 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumental I on. ” No response required 

ENCELKEN, R.H Region 5. Ban Francisco. Office of the Director. 
81/03/02 Ip 07939: 151 


0103160643 Forwards revised IE Bulletin 01-01. "Survt i 11 anc e of 
Mechanical Grubber*. *' w/corrected Paget 5 it 6. Change In 
Identification of facilities w/CP* to which bulletin is 
applicable does not affect util requirements. 

ENQELWEN, R H Region 5. Sen Francisco. Office of the Director. 
01/03/04 Ip 07914.203. 


8103200262 Forwards IE Info Notice 01-06. "Failure of ITE Model K-600 
Circuit Breaker." No response required. 

ENQELKEN. R. H Region 3. San Francisco. Office of the Director. 
81/03/11. ip. 0 7960 333. 


^ r WO * I i c« > ■ t | ? t, u v u t r 6 l «r v r i>*c ^ ■ i v v t u i 

61/03/13 Ip 07970:052 


R. Piriodlc op*^tir,g reports & related c or r e sp on dene e 


8100030041 Forward* Annual Rept of Trojan Nuclear Power Plan t. Por t 1 and 
Genera) Electric Co- For 1 900 " 

WITHERS. G. 0 Portland General Electric Co 01/02/27. Ip 
07797 047 


--0103030840 ’‘Annual Rept qf Trojan Nuclear Power P i ant . Po r t Ian d General 
Electric Co. /or i960 - 

« Portland Oenerdl Electric Co PGE-IOIS-BO 81/03/01 105pp 

07797 040 


9103160673 Forwards mcnthl-j operating rept for Feb 1991 

YTJNDT.C P. Portland General Electric Co 01/03/02 Ip 07914 291 


--B1O3I6O670 Monthly operating rept for Feb I9BI 

0A1R.O 0. Portland General Electric Co 81/03/02 4pp 


S. Reportable occurrences. LER* 6 related c orr e tpondenc e 


010302056? Forward* lER 8l-004/03L“0 

YI/NDT.C P Portland Genera) Electric Co. 01/02/10 2pp. 
077Q2. 144 


-**0103020569 LER 81 -C04/03L -0 on 010122. fan cooling unit for pur-p did not 
automatically start during periodic operating test of 
containment tprey pump 0 Caused by thermal overload trip on 
fan unit supply breaker B-2415 Overloads reset 
BaIR.C 0 Portland General Electric Co. 01/02/10. Ip 
07702 146 


BI03030646 Forwards l£R 81-C03/03L-0 

YUNOT. C P Portland General Electric Co 01/02/25 2pp 
07793 137 


--B10303Q66] LER G 1 -003/Q3L-O. on 010130. rln required number of source 
rang# channels not ret when both channels of nuclear source 
range indications failed to energise automatically Caused by 
Improper actuation of instrument croLlar circuit 
DAlft.O 0 Portland General Electric Co 81/02/25 Ip 
07793 139 


8103170317 RO on 0 102 i 4, d ur i ng normal blcudoun to river of circulating 
water eye, thermal discharge oicoeded ET6 limit for 66 
minute* Operators reminded to monitor indication* 6 alarms 
closely Procedure written 

YUNDT* C- P Portland Ceneral Electric Co ai/03/10 Ip 07939 274. 


03CRET 50-346 DAVI3-B E98E Nl/CLEAR POWER 6TAT1CN. UNIT 1 


F Security, medical, emergency U fire protection plans 


8103180264 Etr to all power reactor licensees w/plants licensed prior 
to 790101 Forward* NRC position &< request for add l Info re 
S«f* shutdown capability for compliance u/601119 fire 
protection rule 

EISENHUT.D 0 Division of Licensing. 01/02/20 13pp- 


0103190749 Ack receipt of 010219 Itr re improvement of security 
progreimper 010129 meeting. 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director. 01/03/04. 
2pp 07963. 226. 


8103190736 Forwards plan# to improve security program Plan* withheld 
(ref 10CFR2. 790) 

CftOU8f.fi. P Toledo Edison Co. 01/02/ 19. ip 07963.228 


8103310330 Ltr to all licensees of operating plants & holders of CPs 
forwarding NUftEG-0696. "Functional Criteria for Emergency 
Response Facilities.' 1 Criteria describe acceptable mtlhod 
for meeting NRC reqol r aments. W/o end. 

ElflEWHUT. 0. O. Division of Licensing 01/03/09. 6pp. 


8103200626 Advises that cartain portion* of emergency plan Implementing 
Si supporting procedures contained proprietary Info. Pages 9, 

4,3-10. 1 1 & Administrative Memo 37 are starped proprietary 6 
should be removed. 

CRDU3E.fi. P. Toledo Edison Co Qt/03/17. Ip. 07971:250 


water capability 

CRCJSE- R P Toledo Edison Co BJ/OJ/19 6pp 08043 304 


8103310695 Advises tf*at submittal of upgraded study addressing MC 
cc-nents transmitted ty 010102 summary rating sheet for 
evacuation time estimate study planned for B10S02 
CPOJSE.R P Toledo Edison Co 01/03/27 ip 08075201 


J insurance l indemnity Information 


B1 03 1 30410 Forwards Endorsement 35 to ANI Policy NF-236 t Endorsenen 
27 to MAELU Policy tf r -92 

CCRREA.C Harsh *, McLennan. Inc , M t, tt Nuclear Consultants.ini 0 
01/03/03 3 pi p 07907 065 


8103110372 Forwards Endorsement 9 to ANl Binder £0-61 

CORREA, M A Marsh V McLennan, Inc . 11 6 M Nuclear Cons u 1 tents ■ 1 nc 
Dl v 61/03/06 2pp 07872 311 


P Operating license stage document* & correspondence 


8010230999 Suir-aty of BOOB21 meeting w/flUJ reactor owners group r» 
abnormal transient operating guidelines program 
VISE IMG- 0 Operating Reactors Branch 4 80/09/30 29pp 


0103)90732 Ltr! to all licensees of operating p 1 an t *. ap p 1 1 c an t * for 
OLs t holders of CPs re control of heavy 1 oad 6 . Reque * t « 
review per guideline* In MiREG-0612 Forwards NRC position re 
interim actions & request for add! Info 

EISENHUT.D 0 Division of Licensing 00/12/22 30pp. 


01O319Q3Q7 Ltr to all licensees of operating plants S- applicants for 
OLs t holders of CPs re program for environ qualification 
of safety-related electrical equl p.-nen t. [ tens addressed 
involve cold shutdown- rep 1 ac enent parts i NUREQ-0737 
EISENHUT.D 0 Division of Liceming 01/01/19 6pp 


6103120014 Ltr to all licensees o# operating plant*. CP holders 6 Cl 
app 1 leant*. etc ep t Indian Point 2 L 3, 2ton 1 & 2 6 THl-l. 
forwarding inadvertently omitted pages from NftC 001222 
request for add) info re control of heavy load* 

EISENHuT.D O Division of Licensing 01/02/03 6pp 


8103020001 Forwards list of applications 6 f eos due for various char 
to Tech Specs 

MILLER, NO License Fee Management Branch 01/02/05 2pp 
07705 393 


8103300160 Ltr to all operating PWfl licensees requesting Info on 
au flllary feedwater sys sels.nic design Forward* request for 
addl info. list of actions requested of licensees u/o 
selsmireMy qualified sys 6 results of NRC walkdowns 
EISENHUT.D G Division of Licensing 01/02/10 13pp 


8103041019 Advises of re*o|uttdn of TM1 action plan r e qu 1 remen l, 1 1 •*: 
II. K 2 IS. "Effect of Slug Flow on Steam Generator Tubes *’ 

Slug flow induced by natural circulation will not result in 
adverse steam generator tube loading 

REIO.R U Operating Reactors Branch 4. 81/02/17 2pp 07812 1C 


8 1 03 1 60669 Ltr to all operating plants CP holders forwarding 
c lar 1 f icat ton of TMI Action Plan Iton II I A, l 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that imp lementat I on dates will be net. 

E18ENHUT. D O Division of Licensing. 81/02/18 I2pp 


8 1 03-020507 Forwards payment for Tech Spec changes re B00822.0916-H: 
b 18 submittals 

CROUEE.ft. P Toledo Edison Co 01/02/20 2pp 07704:097. 


0103030634 Notification of 010305 meeting u/u til L ED0 Nuclear. Inc i 
Oethesda- MD re resolution of staff position regarding third 
auxiliary feedwater pump to be Installed at facility. 

GARNER. D. J. Operating Reactors Branch 4 01/02/20 2pp 

07795 026 


8103090294 Forwards organ! iat Iona 1 charts depicting NRC Region 3 
reorganl cation, af fee t ive 810216. 

KEPPLER. / G Region 3. Chicago. Office of the Director 81/02/21 
2pp. 07052056 


0103250024 Ltr to all power reactor licensees fc license applicants i 
NURE0-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions. L icensee may submit analysis to 
justify Use oP editing low flow controller 
EISENHUT.D O. Division of Licensing. 01/02/20. 8pp. 


evaluation* of L-4-J \ S-07-10D prediction* requested for 
SJO-ittal 3 , 010401 

rEID.R W Operating Reactors Oranc h 4 01/02/24 3pp 


05O323CO3O Lf to all licthiees of operating nuclear pojer plants 8- 
applicants for Cl.s lexcopt St Lucie, Units 1 t 2) Requests 
util review to determine capability to rltlgate station 
blackout event 4 promptly mpleirent emergency procedures 
EfSENMUT.D 0 Division of l icensing 01/02/25 9pp 


BI03I00569 Identifies revision In nethod of flow indication for 
pressurlrer 4 hot leg vent* Solenoid operated valvos j/sten 
operated lintt switches provide open or closed position 
switches for indicating lights in control room 
CROUEE.R P Toledo Edison Co 01/02/27 4pp 07067.294 


0103120229 Ac l receipt of H00211 response to 79QR21 info request to DfcW 
reactor owners group Requirement* of TMI Action Plan Item 
M K 2 19. 'DenchnarV Analysis of Sequential Auxiliary 
Feedwater Flow." fulfills request Safety evaluation encl 
RE I D* R W Operating Reactors Branch 3 01/02/27 2p p 


0103120245 Oafety evaluation re Item II K 2 19 "Qonchrark Analysis of 
Sequential Auxiliary Feedwater Flow" for 04w reactor plants. 

Intent of Action I tan [t K 2 19 accomplished S* results 
provided by CRA^T-2 similar to TRA«-2 program 

* Office of Nuclear Reactor Regulation. Director. 01/02/27 2pp 


6103120296 Ack receipt of 000205 response to 790B21 info requost to BfcW 
reactor owners Requirement* of TMI Action Plan Item 
|| K 2 19. "0enc h<ra r k Analysis of Boquontial Auxiliary 
Feedwater Flow “ fulfill* request Safety evaluation encl 
fl-ElDR W Oporating Reactors Qtanch 3 01/02/27 2pp 


0103120308 Safety evaluation re TM! Action Alan Item II K 21 19. 
"Oenchrark Analysis of Sequential Auxiliary Feedwater Flow" 
for fl&if plants Intent of Action 1 ten II H 2 19 accomplished 
4 results provided by CRAFT-2 similar to TRAP-2 program 
« Office of Nuclear Reactor Regulation. Director 01/02/27 2pp 


0103120709 Discusses compliance w/TMl Action Plan Iten II K. 2. 1 9, 
Dench mark Analysis of Sequential Auxiliary Feedwater Flow; " 
Mot* rigorous assessment is being performed under Item 
JJ.K 3 30 Item is resolved Safety evaluation encl 
REID.R W Operating Reactors Branch 4 01/02/27 2pp 


GI03090193 Notification of 010402-03 meeting w/R4U oue«r« group in 
Cethesda.MD to discuss responses to NRC 010109 Itr re 
asymmetric LCCA loadings 

VI6SINO.O- Operating Reactors Branch 4 01/03/02 2pp 


8103120261 Ac V receipt of 800630 rosponse to 790021 Info request to 0&V4 
reactor owners group. Requirements of TMI Action Plan Iten 
JJ.K 2 19. "Benchmark Analysis of Sequential Auxiliary 
Feedwater Flow." fulfill* request Safety evaluation encl, 

RE ID. R . W Operating Roactor* Branch 4 01/03/02 4pp 


0103120270 Safety evaluation Te TMI Action Plan Iten II K 2 19, 
"Benchmark Analysis of Sequential Auxiliary Feedwater Flow. " 

Intent of Action Item II K 2 19 accomplished h results 
provided by CRAFT-2 similar to TRAP-2 program 

* Office of Nuclear Reactor Regulation. Director 01/03/02. 2pp 


0103170390 Forwards safety evaluation re TMI Action Plan Item 
II K 2.19, "Benchmark Analysis of Sequential Auxiliary 
Feedwater Flow" for B4W reactor plants. Util found in 
compliance u'/Jterr 

REID.R W Operating Reactors Branch 4 81/03/04 2pp 


■0103170671 Bofety evaluation re TMI Action Plan Item H V> 2 19. 
"Benchmark Analysis of Sequential Feedwater Flow" for OMJ 
reactor plants 

* Office of Nuclear Reactor Regulation, Director. 01/03/04 2pp 


9103 160 152 Forwards Cycle 2 startup rept for facility 

CRCUSE.R P Toledo Edison Co. 81/03/05 Ip 07919 333 


— 8103I601S9 Cycle 2 startup rept for facility. 

a Toledo Edison Co. 01/03/05. I2pp 07919.334. 


Q 103100? 00 forward* Revision 1 to Suppl 2 of "Seismic Re-evaluation 
Rept reflects revision* to analysis re emergency biesel 
generator 4 cooling water heat exchanger 

CROUSE. R P Toledo Edison Co 01/03/13 lp 07944 191 


--□103100503 Revision 1 to Buppl 2 of "Belsric Re-eva 1 ua 1 1 on “ Rept 
reflocts revisions to analysis re emergency diesel generator 
4 cooling water heat exchanger 

* Toledo Edison Co 01/03/13 Opp 07944 192 


01O324OO&1 Forwards ‘Environ Qualification of Ba f e t y-Re la ted Electrica 
Equipment.' partial review Several deflciences identified re 
lack of proper document at Ion. 

NOVAK. T 11 Assistant Director for Operating Reactor* 01/03/16 
3pp 07909 299 


Q10324D06? ‘Environ Qua 1 l t ! c a 1 1 on of Sa f e ty -Re 1 a ted Electrical 
Equipment. " partial review 

• Office of Nuclear Reactor Regulation. Director 01/03/16 
30p p 07909 302 


010324 0501 Forwards info re accident induced neutron flux error Issue, 
per 6‘RC 010114 request. 

CROUSE. R - P Toledo Edison Co. 01/03/10 I4pp 07901 314 


01O33OO4BI Forwards An-ofld 37 to License NPF-3. safety evaluation 4 
notice of issuance & availability, 

STCL2.J F Operating Reactors Branch 4 Ql/03/24 3pp 00058 020 


-8103300*105 Amend 37 to License NPF-3. add i erg Tech Spec* incorporating 
certain TMI lessons learned Category A requirements 
BTOLZ.J F Operating Reactors Branch 4 81/03/24. 2lpp 

090 5Q 023 


- -0103300400 Safety evaluation supporting Amend 37 to License NPF-3 

* Office of Nuclear Reactor Regulation. Director. Ql/03/24 3pp 
0B05G. 044 


--8 103300490 Notice of issuance h availability of Amend 37 to License 
NPF-3 

STOLZ.J. F Operating Reactor* Drench 4. 01/03/24 2pp 

00030: 047 


Q 1033002 26 Forwards lO overslie drawing* re bypa** t reset capability 
op engineered safety features, per NRC 010303 request 
Drawings ovaliable in Central File* 

CR0V5E.R P Toledo Edison Co 91/03/26 Ip 00033: 016. 


Q Inspection reports. IE Bulletin* k correspondence 


□ 103170127 Forward* Revision 3 to response to IE Bulletin 79-OIB. Buppl 
3, "Environ Qualification of Class |E Equipment " Revision 
3 encompasses boron precipitation control *ys. IE pr*S*urirer 
neater* sys U post-Trtl mod* if/o end 

CROUDS* n P Toledo Ed Hon Co. 81/01/30. 3pp. 07938:097 


0 1 03020 107 F : oruard* IE Circular 01-02. "Per formanc • of NRC-Licemed 
Individual* While on Duty " No written response required. 

KEPPLER' J 0 Region 3. Chicago, Office of the Director. Bl/02/09 
2p p . 07700.007 


0103160940 Forward* |E Imp Rept S0-346/B0-34 on B01 205-23. No 
noncompliance noted 

HEISHMaN, R F Region 3. Chicago, Reactor Operations Nuclear Support 
Branch 01/02/09 2pp 07913:116 


— 8103160933 IE Intp Rept 50 - 346 / 00-34 on Q 01 205 - 23 . No noncompliance 
t\qted. Major areas inspected operational safety verification, 
monthly surveillance observation U followup on inadvertent 
safety features actuation 

ROGERS. W 0 . SMITH. J D , WARWICK, fl F. Region 3, Chicago. Office o 
the Director 01/02/06 4pp. 07915.1 18 


8103040297 Forward* IE Info Notice 01-03. "Checklist for Licensees 
Making Notifications of Significant Evonts In Accordance 
WM0CFR3O 72 *• Ns written response required 

KEPPLER* *7 0. Region 3- Chicago. Office of the Director. 81/02/12 
2pp. 07815 241 


Line* ‘ '/o response requtred a < 

KEPPLER. J 0 P 9 5 i o n 3. Chicago. Office of t k e Oireckor 0 ]/O 2 /«/v 

2 pp 07?M 277 

0103160527 Formed* IE Circular Bl-03. Inoperable Ss>*mU *' 0 <utoriM 
In* trumentation ” Me response required 

KgPPLER. J 0 Region 3- Chicago. Office of t h e Director 01/03/02 

2 p p 07916 324 

51031 60073 fcrudr4» reviMd IE CullftP Bl-Ol. "Surveillance of 
Mechanical Snutter*. “ w/correeted P*js* 5 l 6 Ckange in 
umtihuiton of facilities w/CP* to which bulletin »» 
applicable doe* not affect util r equi r©*ent * 

KEPPLER. / 0 Region 3- Chicago- Office of the Oirector 91/03/04 

2pp 07914.232 


9103190327 Respond* to IE Bulletin 61-01. Surveillance of Mechanical 
Snubber* “ Required insp program will be completed prior to 
completlcn cf ne 1 1 refueling cutag e. sc hedu ] ed for Mar 1902 
Result* will be Submitted wlUln 60 Cay* a»t*r U.sp 
CROUSE- R P Toledo Edison Co 81/03/06 [p 07955 005 


B1032003G4 Forward* IE. Info Mat tee 01-06. "Failure of ITE Model K-600 
Circuit Breaker 1 Mo response required 

kEPPLER.J 0 Region 3. Chicago. Office of the Oirector 81/03/11 

2 pp 07972 13? 

9103230385 Confirm* schedule for 810317 meeting w/utll In Olen Ellyn. IL 
to discuss regulatory enforcement actions re its-* of 
none c<rp I lane e 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 31/03/11 

Ip 0 7980 357 


8102030026 Forwards LER 01-OOU/O3L-O __ 

Mt-flRA/. T 0 Toledo Edison Co 01/02/26 ip 07/90 004 

-- 81 0303083 4 LER 01^000/031-0 on 010127.345 kv suitchyord bu» K tripped 
locked out. de-energ 111 rig startup transformer 02 Caused by 
action frpm directional ground currant relay i charred phase 
lightning arrester t on startup transforner ^ i# __ 

H. A THEM V. 0 Toledo Edison Co 01/02/26 3pp 0/790 005 

8103030B39 Forward* t-ER 01-009/031.-0 

MURRAY. T D Toledo Edison Co 81/02/27 Ip. 07770 OCU 

--B19303CG4? LER 01-O99/O3L-O on B 1 0 1 28 . diesel generator 1-2 could not 
be started w/left side sot of Alt' start motors during diesel 
generator surveillance test 5001 01 Caused by failure of ere 
air start motor due to broken solenoid drive shaft 
qvBLO. J Toledo Edison Co. 01/03/2/ 2pp. 07790 009 

0103130573 Forwards LER 00-003/031. -1 

MURRAY. T D Toledo Edison Co 81/02/27 Ip. 07900 2G3 

- - 01 031 30579 LER BO-OG3/03L-1 on OP I 1 1 6. s ta 1 1 on experienced feedwater 
swing which caused steam generator l-l lev©! to exceed Tech 
S/ecs Caused by faulty relay in integrated to«Unl »M* Rela* 
wd* replaced 

!Wl TSELL . 3 Toledo Edison Co 00/12/15 3PP 07700 204 


8103090557 Forwards LER 80-091 /OlT-1 


0103200646 Forward* IE Iftfo Notlte 01-03. "Qsqredsd DC 64 * at 
Palisades - Mo action required 

KEPPLER. J 0 Region 3. Chicago. Office of the Oirector 01/03/13 
2pp. 07967 298 


0103200253 Forwards IE Info Notice 01 - 07 , Potential Problem 
W/Watcr -80 1 u b I » Purge Dam Matl* 1/ted Ojring Inert Oat 
Welding " Mo response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/03/16 
2pp 07970 345 


ft Periodic operating reports t, related t or r »sp ondent » 


9103050287 Forward* "Effluent 4 Watte Oitposal Semiannual Ropt.Jul-Dec 
i960. “ wMch incorporated revised dose calculation L 
meteorological modeling methodology 

MURRAY- T 0 Toledo Edison Co. 01/02/19 |p 07026.291 


--8103090S6 1 LER 00-091/011-1 on 001223. determined that floor beam above 
block .jail between control room l stairway All-1 6 at top of 
wall 3307 would be overstressed during seismic event Caused 
by methodology change Struts will be added. 

MEKflEL-C Toledo Edison Co 81/01/06 3pp 07049 319 


0)03090363 Forwards LER 01-OIO/O3L-O 

MURRAY.! ti Toledo Edison Co 01/03/04 lp 07049 323 

--8103090560 LER 0|-OIO/O3L'O on 010202. M9IV bypass v/ilvr M3 100 A failed 
to c lose. Probably caused by component failuie Actuator 
spring adjusted to Increase tension until va I vo would close 
TnAUTMAM. 0 Toledo Edison Co 01/03/0-1 2pp 07049 324 


8103130986 Forwards LER 01-OH/O3L-O 

MURRAY. T D Toledo Edison Co 01/03/06 Ip 0770R 2R6 


—9103050293 "Effluent l Waite Disposal Semiannual Rep t . Ju 1 -Dec 1980 
• Toledo Edison Co 81/02/19 6 £>P? 07026 292 


0103130393 Forwards monthly operating rept for Feb 1901 
MURRAY. T D Toledo Edison Co 01/03/06 Ip. 07911 171. 


- -0103 13039 7 Monthly operating r*pt for Feb 1901. 

CAR SOUR. B Toledo Edison Co 01/03/06 |2pp 07911.172 


S Regortable occurrences. LER* !* related correspondence 


8103030907 PMO- t It -80-238 . on 801 229. gaseous releest of 01 Cl occurred 
when makeup tank vented through Instrument line. Venting 
occurred during improperly authoriied maint work. Bldg 
ventilation secured 6 bldg evacuated. 

CREOER.L. R . FISHER. U L Region 3. Chicago, Office of the Director 
00/12/30 2pp 07799:232 


0103040019 PNO- 1 II - 01 ”01 1 water found in 12 containment electrical 
penetrations In east penetration room Source of water 
undetermined 

hClSHMAN.R. F. . flEYEQ.L A., WARWICK. R F. Region 3. Chicago. Office of 
the Oirector 01/01/20 3pp. 07015 354. 


0103020909 Forward* revised supplemental Info sheets for LER 79-050 re 
unplanned reactivity Inter 1 1 on. Caused by mechanical, 
personnel t procedural error Valve Mu 39 disassembled 1 
gaskets installed 

WRRAY.T.D. Toledo Edison Co 01/02/10. 3pp 07704:094 


8103130594 LEH 0 1 -0 1 1 / ODL^O on 01 0205. p 0 * t-oc c i d tn t monitor ing 
Inst run-on t HP I Flow 1-2 was declared inoperable Caused by 
bad current buffet- Current buffer was r epa It-ed- r©c a 1 i br & 
reinstalled HP I Flou 1-2 was returned tD operable statue 
MAKATl’RA.L Toledo Edison Co 81/03/06 JZpp 07909 207 


9103160736 Forwards LER 79-062/03L-I 

MURftAY. T . D Toledo Edison Co 61/03/06 lp 07914.123 


--8103160746 LER 79-062/03L- 1 . on 79052 1 , au * ll l ary feedwater suction 
pressure switches P8L 107C . P8L4920O 1 PSL4930A found 
Inoperable 4 pressure setpoints of PSL4929, PGL49290 
P8L4931 A found ootside Units Caused by instrument drift. 

STOLZ. J. F Toledo Edison Co. 79/06/19. 4pp 07914:126 


0103170612 Forwards LER 70-O64/O3L-1 

MURRAY, T.D. Toledo Edison Co. 81/03/06. Ip 07935:392. 

--0103170619 LER 7B-064/03L- 1 : on 700608. p er s onn© 1 discovered large Mow 
oscillations In flou rate of containment po* t~ac c i dent 
radiation monitor RE 5030. Caused by component failure of 
motor on pump Pump repaired t operable. 

acHWENNlhJO.L Toledo Edison Co 70/07/09. 2pp 07935 353 


8103170362 PUa-Ut-ai”02? on 0 10307. contr 0 1 1 ed pquer reduction 
Initiated due to combustible gases found in oil fron main 
transformer. Cause pot stated. Repair or replacement of 
transformer eipected to take 1 wk. 

REYES* L. A. , WARNICK.fi. F . HEISHMAN.fi F Region 3. Chicago. 0 tfU* 
the Director. 01 / 03/09 lp. 07924 080. 


Gi03l903l7 PMCJ- n 1 *01 -030 on 010311. plant Tanualli^ scrammed due to low 
4 tea' n generator level Caused by closure of startup feedwater 
control vdJve Investigation underwag 

fiprts L . ttCGHLOOR.L • WARWICK.!? F Region 3. Chicago. Office of the 
Director 01/03/11 U C79-3 123 


8103310333 Ltr to all licensees of operating plants 1. hold? 
forwarding NURFG-0696. ‘Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements U/o enc l 

EISENHUT.D 0 Division of Licensing 01/03/03 6pp 0 


B10317D4D® Forwards l.EH 0 1 -0 1 2 /Q3L -0 B103250429 Submits fire protection upgrade response to 10CF 

MURRAY, T 0 Toledo Edison Co Ul/03/13 Ip 0/922 061 1CCFR50 Ap p R requirements Info re Implementation schodul 

plant areis Inaccessible while unit Is operating & design 
description for alternate shutdown end 

- -01 03 1 70493 LER 5 l -0 1 2/OJL -0 on 0 1 02 1 2. c on tro 1 rod 1-3 absolute position CLAYTOn. F l Alabama Power Co 01/03/19 7p p 07996 l 

indication declared inoperable due to fluctuating signals 
causing asymmetric rod alarms Fiact tause undetermined, but 

absolute position indication leads picking up noise J Insurance t indemnity information 

BERNER- J Toledo Edison Co 01/03/13 3p p 07922 062 — - 


0103260426 

090 

MURRAY. T 


Forwards corrected Page 3 to supplemental info Per LER-8Q- 
D Toledo Edison Co 01/03/17 2pp C0O37 332 


0103310627 
MURRAY. T 


Corrected Page 3 to supplemental 
0 Toledo Edison Co 0 1/03/1? 


info for I.ER 0O-C9O 
3pp 00061036 


0 | 03260902 
Murray. T 


Forwards l.ER 01-O13/O3L-O 
D Toledo Edison Co 01/03/20 


lp 0GO36 304 


- -81 032609 i 3 IXR 01-013/031.-0 on 0 1 02 10. control room normal ventilation 
dampers tripped shut resulting in no po^ei available to 
chlorine detector I above control room or in block house 
Caused by failure of 10 amp fuie of circuit Ylll 
FPOHNE.R Toledo Edison Co 81/03/20 2pp 03036 305 


0103060351 Forwards Endorsorent 2 to 
FI t*Lf)ER. J Marsh 6 McLennan. Inc « 
Oiv 01/01/27 Dp p 07840 231 


0103060416 Forwards Endorsement 1 to 
F1EL0ER.J Marsh j. McLennan. Inc , 
Div 81/01/27 3pp 0/037.329 


B103060442 Forwards Endorsement 4 to 
FIELDER, J Marsh 8, McLennan. Inc - 
Div 01/01/27 3pp 07037 329 


0103110637 Forwards Endorsement 5 to 
FIELDER. J Marsh t McLennan. Inc . 
Olv 01/03/06 2pp 07Q77 330 


HAELU Binder XB-73 
M K M Nuclear Consult* 


MAELU Cinder XB-73 
IH H Nuclear Consults, 


HAELU Qindor XB-62. 

M L h Nuclear Consulta, 


MAELU Binder XB-62 
M t M Nuclear Consult*) 


B1033I0592 Forwards I.ER 01-O15/O3L-O 

MURRAY. T D Toledo Edison Co 81/03/24 lp 00062 213 


■0103310593 l-ER G1-OI5/03L-0 on 01 0227. a c c e b s door 107 found proppod 
Open from ECCS 2 punp room 113 to m i *c e 1 1 *n«ous waste 
monitor tank l pump room 11*1 Caused by failure to follow 
posted signs wh l I o clearing odor from roon 
POKERS. T Toledo Edison Co 01/03/24 2pp 08062:214 


K Utility Final Safety Analysis Report (FEAR) 6 amends 


8103270401 Forwards Amend 77 to F8AR for Unit 1 t> CL appllo 
Unit 2 Certificate of Svc end 

CLAYTON, f L Alabama Power Co 01/03/25 3pp 08046.01 


-01O327O4M Application for Amend 77 to F9AR for Unit 1 it t 
for Unit 2 

CLAYTON, r l Alabama Power Co 81/03/23 3pp 00046. 


9103310617 Forwards LER Q0-023/03X-1 

MURRAY, T 0 Toledo Edison Co 01/03/24 Ip 00061 024 —0103270417 Amend 77 to F8AR 

CLAYTON, F L Alabama Poer Co 01/03/23 3pp 00046 


8103310623 LER G0-025/03X - 1 on 000330, c on t r o l rod group 5. rod 11 
absolute position indication declared inoperable Caused by 
fluctuating signals resulting in numerous ■asymmetric rod 
alarms due to defective reed switch assemblies 
UERNER.0 J Toledo Edison Co 01/03/24 3pp 00061 029 


COCKE T 90-348 JOSEPH M FARLEY NUCLEAR PLANT. UNIT 1 


A Application /construction stage documents & correspondence 


3103230813 Generic Ltr 01-06 to all CP holders t. OL applicants re 
iOCFftSO 71(e), "Periodic Updating of FBARs. " effective 
800722 Info re F0AR legal status, format 6 content end 
EISENHUT.D Q Division of Licensing 01/05/26 10pp. 


E hRC Oafety Evaluation Report (SER). suppls i. correspondence 


0103250643 Forwards Bupp 1 3 to BER ( NUREG-01 1 ? ) N/o end 

SCHHCUCER.A Licensing Branch 2 01/03/19 3pp 00000:344 


f Security, medical, emergency l flro protection plans 


8103060475 Requests NRC assistance in developing Class A dose 
projection model for use m ordering offsite protective 
actions, per FEMA recommendation Nr it ten statement of 
modifying factors requested re App 2 of NUREG-0634 
MCKEES, J. L Alabama. State of. 81/02/10. 2pp 07030 344. 


8103180264 Ltr to all power reactor licensees w/plants licensed prior 
to 790101 Forwards NRC position 4 request for addl info r* 
safe shutdown capability for compliance w/BOl 1 19 fire 
protection rule 

EISENHUT.D, 0 Division of Licensing BI/02/20 I3pp. 07944 103. 


9103100194 Submits info re physical security plan Details withheld 
fref 10CFR2 790) 

CLAYTON. F L Alabama Power Co. 01/03/04. Ip 07067:164 


8103100391 Discusses results of confirmatory sound survey to verify 
control room noise I eve 1 . Con t ro l noise i> alarm levels are 
acceptable No further action is required. 

CLAYTON. F. L Alabama Power Co. 01/03/04 Ip 07069: 199. 


M Antitrust correspondence 


8103100606 Discusses Municipal Electric Util Authority petli 
6* traorJ inary relief. to hasten A&LB decision on antitrust 
review A6*.D should not be pressured to reach early decist) 
BAUCH, 0 E Dalch, Bingham, Baker. Hawthorne. Nil Hams & 1 
81/03/11 1 3pp 07933 075 


P Operating license stage documents & correspondence 


0103190732 Ltre to all licensees of operating p 1 an t %. app 1 1 c j 
OL s & holders of CPs re control of heavy 1 oad s . Requot t« 
review per guidelines in NUREG-0612 Forwards NRC position 
tntorim actions L request for addl info. 

EIBENHUT.D 0 Division of Licensing. 80/12/22 30pp 


0103190307 Ltr to all licensees of operating plants << applli 
OLs I. holders of CPs re program for environ qualification 
of »«f ety -r e lated electrical equipment Items addressed 
involve cold sh u td own. rep lac emen t parts 6 NUREQ-0737 
EISENHUT.D 0 Division of Licensing. 01/01/19. 6pp. 0^ 


0103120014 Ltr to all licensees of operating plants. CP hold, 
app 1 I c ant s . e i c e p t Indian Point 2 it 3.2ion 1 8. 2 J, TMI-1, 
forwarding inadvertently omitted pages from NRC 00(222 
request for addl info re control of heavy loads 
EISENHUT.D 0 Division of Licensing. 81/02/03 6pp. 


8103300160 Ltr to all operating PUR licensees requesting in- 
auxiliary feedwater sys seismic design Forwards request f< 
addl info. list of actions requested of licensees u/o 
seismically qualified tys & results of NRC walhdownt. 
EJBENHUT, 0. G Division of Licensing 81/02/10 I3pp < 


0103040060 Forwards Amend 18 to License NPF-2, safety evalua' 
notice of issuance 6 availability 

VARGA. 5 A Operating Reactors Branch 1. 01/02/13. 2pp 


—8103040067 Amend 18 to License NPF-2. c hang i ng new rod bow 
& bases Also revises heatup 6 cooldown curves & bases. 
VARGA, S A Operating Reactor* Branch I. 01/02/13. 2li 


810304C077 Safety evaluation ivppcrtj.n; A-v*nd 10 to Uc»fi» NRF-2 
• QffiCt of N-. C 1 1 d r R 8 actor Regulation. Director 01/02/ 13 3pp 


--01O3O4OC84 Notice o' muarct fc availability o' Antnt 10 to License 
f/PF-2 

VARQa. 5 a 0?*r*ttTiq Reactor* Brani. 1 ! 1 01/02/13 2pp 


B 1 0320032*1 Forwards partial review. "Equipment Evaluation Rept by Ofc 
of Nuclear Reactor Regulation Equipment Ojatiflcatltn Branch 
for AL Power Co jm Farley Unit 1 * Written response required 
within ten qayt of receipt of Itr 

NOVA*. T M Assistant Director for Operating Ateiier* 01/02/13 
3?p 


0103200335 'Equipment Evaluation Rept by Ofc of Nuclear Reactor 
Regulation Equipment Qua 1 If 1 cat I on Branch for AL Po.er Co JM 
Farley Unit 1." partial review 

e Equipment Qua l 1 f s c a t i on Branch 81/02/13 4i?p 


6103160669 Ltr to all operating plants t. CP hellers forwarding 
clarification of TMl Action Plan Item III A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 d ay i t K at implementation dates ulll be ret 

£I66NH'JT.0 0 Division of Licensing 01/02/18 l2pp 07913 247 


810305D6S? Forwards Revision 2 to FNR- O-H-OQ? , “Emergency Dose 
Calculation*! manual “ Revision Intent Is to improve backup/ 
Interim dose c a 1 c u! a 1 1 one 1 method by providing tetter plump 
boundary definition 

CLAVTDW. F L Alabama Power Co 01/02/19 Jp 07032 026 


--8103050654 Revision 2 to ’Emergency Oose Ca 1 c u l a 1 1 ona 1 Manual 

MCCRACKEN. K W. Alabama Peter Co 8J/02/16 7lpp 07032 027. 


9103239024 Ltr to all power reactor licensees & license applicants re 
NURE0-0&19 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletion* License* ma H submit analysts to 
justify use of putting low flew controller 
EISENHUT. D 0 Division of Licensing 81/02/20 0pp 


BIG3O2O390 Forwards add 1 info per NRC 010220 te 1 e on. c lar 1 f y i ng TMl 
action plan requirements. Shi ft manning & guidance on 
procedures for verifying correct performance of operating 
activities discussed 

CLAVTO.V. F L Alabama Power Co Bl/02/23 5f>? 07703 ?|7 


9103230030 Ltr to all licensees of operating nuclear pewer plants & 
applicants for OLe leicept St Lucie. Units t L 2) Requests 
util review to determine capability to litigate station 
blackout event & promptly implement emergency procedure*. 

EISENHUT. 0.0 Division of Licensing 01/02/23 5pp 07900 269 


8103100490 Forwards revised Tech Specs confirming basis for loss of 
flow trip to prevent PM3 in event of lots of one or more 
reactor coolant pump Revised Tech Specs reflect new D.'iBR 
limit of 1 34 

CLAYTON. F L Alabama Power Co 01/03/04 lp 07067 213 


- -3103 100302 Revised Tech Specs re limiting safety syi settings 
* Alabama Power Co 81/03/04 Ip 0706? 216 


- -0| 03 1 00303 Revised Tech Specs re limiting safety eys let ting* 
• Alabama Power Co 01/03/04 2pp 07067 217 


6103160569 Submits evaluation ts degraded grid voltage L adequacy 
of station electric distribution sy% for facility Design la 
acceptable based on mods. ana 1 ys 1 s & tests conducted- 
Increased surveillance & compliance u/crlterfon 

UAR0A-8A. Operating Reactors Branch 1 01/03/09 3pp 07915 106 


81 COO 10804 Ltr to all licensees of operating p 1 an t s. app 1 1 c an ts for OLs 
6 holder* of CPs forwarding 6ECY-01-I19 re info necessary to 
establish environ qua 1 i f 1 c a t i on of safety-related electrical 
equipment. 

EI8CNHUT. 0. 0 Division of Licensing 01/03/10 6pp. 00077.270 


8103240483 Requests extension for submittal of license amend 
application for Tech Specs revisions re snubber 
surveillance. In response to NRC 801120 ltr Extension Is 
needed for updating Table 3 7-4 re IE Bulletin 79-14 
CLAYTON.F.l Alabama Power Co 01/03/20 lp 07987 338 


0100310288 Application for temporary amend to Licenses NPF-2 & NPF-0, 
changing Tech 0p 9 c 3 7.4 to allow facilities to be in Modes 
1-4 during mod requiring voluntary limiting conditions for 
operation of Svc water sys Class 111 fee encl. 

CLAYTON, FL- Alabama Power Co 01/03/24 5pp. 00079060 


--8103310294 Proposed temporary revision to Tech Gpec 3 7 4 re lie 
conditions for operation of »vc water sys Bases for changes 

^Alabama Power Co 01/03/24 .ipp 08079 073 


0 Inspection reports- IE Bulletins t correspondence 


6103030060 Forwards IE Imp #«pt* 50- 340/00-38 t> 90-364/00-49 on 
£01 202-03 Mo none omp l 1 anc e noted 

MURPHY* C E Region 2. Atlanta- Reactor Construction & Engineer 
Support Branch 01/01/19 2pp 07027 294 


--01O3O5OO78 IE Insp Repts 50-348/00-38 ** 50-364/00-49 on 801202-' 
No none omp l lane e noted Major areas Inspected Installed 
equipment review P©r IE Bulletin 79-010 V NORE0-O9B0 
GIBBONS. T D . CCNLCN. T E Region 2. Atlanta. Uffice of the 
Director 81 / 01/14 9pp 07827 256. 


0103050390 Forwards IE Imp Repts 90-3 40/00-37 & 30-364/00-51 on 
0OJ215-I8 No none omp 1 lance noted 

MURPM/. C E Region 2. Atlanta- Reactor Construction & Engineer 
Bupport Branch 0J/O1/29 2pp 07824 279 


--01 030904 10 IE Ins? Repts 30-340/00-37 t 50-364/00-51 on 001215- 
noncomp 1 lance noted Major areas Inspected Inservice insp. 
low pressure turtle disc c rec H c\g » pv e y taus losp findings 
U IE Bulletin 60-00 

CROVJwfcY. 0 R Region 2, Atlanta. Office of the Director 
HEROT. A R Region 2, Atlanta. Reactor Construction h Englhee 
Support Branch 81/01/28 7pp 07824.201 


8103240369 Forwards Revision 3 to util response to IE Bulletin ?9 
“Environ Qualification of Class IE Equipment ' Equipment 
that ulll be utilned to achie/e one path to cold shutdown 
listed Vl/o sne is. 

CLAYTCN.F.L Alabara Ro*er Co 01/02/02 App 07909.170 


0103090747 Forwards IE Insp Repts 30-340/80-36 & 90-364/00-40 on 
601117-21 No none omp 1 I ante noted 

STOUR, j P Region 2- Atlanta, Fuel Facility t Materials Safety 
Branch Bl/02/03 2pp 07049 189 


--B103090795 IE Imp Repts 50-340/00-36 50-364/00-40 on 001117- 

noticomp I lance noted Major areas inspected coordinated 
1 Icensee. state 6 local govt radiological emergency exercise 
ANDREWS. D L Region 2, Atlanta. Office of the Director 

JENKINS, 0 R Region 2, Atlanta- Fuel Facility t Materials 8a 

Branch 01/02/02 7pp 07849. 191 


0103020259 Forwards JE Circular 01-02, 'Per f ormanc * of NRC-Lieens 
Individuals While on Duty " No written response required 
O'REILLY. J P Region 2. Atlanta, Off Its of the Director fll/O 
ip. 07705 320 


8103160954 Forward* TE Insp Repts 50-340/00-40 fc 50-364/00-90 on 
001103-29 No nunc ompl lane e noted. 

LEWIS. R C Region 2, Atlanta* Reactor Operations Nuclear Suppo 
Branch 01/02/10 2pp 07919 122 


--8103160960 IE Insp Kept* 5O-340/BO-4O * 5O-364/B0-9O on 001103- 
nonco^p 1 lane e noted Major areas Inspected plant status, cross 
connection ©P svc water purp lube 6 cooling water & plant 
c 1 eanl ines*. 

BRADFORD. W H . MJLKEY J. P Region 2. Atlanta. Office of the 
Director JULIAN. C A Region 2, Atlanta. Reactor Operations 
Nuclear Support Branch. 01/02/10 Opp 07919:124. 


6103040126 Forwards IE Inf® Notice 81-03. "Checklist for Licensee 
Mating Notifications of Significant Events In Accordance 
W/10CFR90 73. “ No written response required- 

O'REILLY. J P Region 2. Atlanta. Office of the Director. 01/C 
lp 07819 327 


0103240773 Requests withdrawal of util 000404,0730,1030.1112 8« 81 
responses to (E Bulletin 79-0IB from PDR. pending detallad 
review of matl by We9tlnghouse for proprietary 
determinat Ion 

CLAYTON, F L Alabama Power Co 91/Q2/12 2pp. 07990.024. 


8103230251 Forwards Revision 4 to response to IE Bulletin 79-010, 
■'Environ Qualification of Class IE Equipment. " Revision 
Includes list of cold shutdown equipment outside harsh 
environ* U exposed to post-accident ra d 1 a 1 1 on. W/o end. 

CLAYTON. F L Alabama Rower Co. 81/02/13 2pp. 07900 200. 


8103030979 Responds to preliminary results of URC 010213 svaluati 
of util response to IE Bulletin 79-01B* "Environ 
Qualification of Class IE Equipment. " Util review indicates 
that facility can continue to operate safely 
CLAYTON, F L Alabama Power Co. 01/02/26. 2pp 07788 079 


91 031 607 16 F or^af i s IE Info Notice 01-0-*.. "Cracking in Mdin Steam 
Llnei " respon»e required 

O'REtLLY.J P Region 3, Atlanta. Office of the Director BI/02/27 

Ip 07914 095 

8 1 031 hC 6 74 Forwards IF Circular Sl-03 "Inoperable Sdsmic Monitoring 
Instrumentation ” No response required 

O'REILLY, J P Region 2. Atlanta. Office of the Director 01/03/02 

Ip 07914 296 

BVO117O056 For jards revised It Bulletin 01-01, "Surveillance of 
Mechanical Snubber*-' w/corrected Pages 5 6 6 Change in 
tlent l t ication of facilities w/CPs to uhich bulletin is 
applicable does not affect util rjqoire-nenU 

0'9£ H_LY. J P Region 2. Atlanta. Office of the Director 01/03/04 

IP 0793? 179 


0103200233 Forwards IE Info Mo 1 1 c * 01-06. ‘Failure of | IE Model K-600 
Circuit Greater ' No response required 

D'RE ILLY. J P Region 2- Atlanta- Office of the Director. 01/03/11 
!? 07968 334 


9103240775 Forwards IF Safety Irisp Repts 50-340/01-04 Si 50 364/01-03 on 
910224-27 No none omp 1 lance noted 

LXUIS.R C Region 2, Atlanta. Office of the Director 81/03/12 
2p ? 07903 281 


--8103240786 IE Safety tnsp Repts 50-340/01-04 6 50-364/01-05 on 
010224-27 No none onp l ianc e noted Major areas inspected 
followup of IE Bulletin 80-1 |. licensee action on previous 
insp findings t licensee identified item 

LENA’MAn. J J . CCNLCN. T E Region 2. Atlanta. Office of the 
Director 01/03/11 0pp 07903 203 


6103190064 Forwards IE Info Notice 01-05* "Degraded OC Sys at 
Palisades ‘ No respenso required 

O'REILLY, J P Region 2. Atlanta- Offlco of the Director 01/03/13 
Jp 07969 275 


0103260333 Forwards IE Health Physics Appraisal Kept* 50-340/00-4 1 6 
30-364/00-52. nolle e of violation & significant appraisal 
findings 

d'/IE ILLY. J P Region 2. Atlanta, Office of the Director 91/03/13. 

4pp 

"9103260360 Notice of violation from health physics appraisal on 
801201-12 

• Region 2. Atlanta. Office of the Director 01/03/13 2pp 


- -91 03260370 IE Health Physics Appraisal Repts 3O-340/BO-41 6 
50-364/00-92 None omp I i ant e noted failure to follow 
procedures for release of sys for nalnt 

H30EY.C M . PERRY' W. , GIBBON. A F Roglon 2* Atlanta. Office of tiro 
Director 01/03/10 26pp 


R Periodic operating reports l related correspondence 


8103060518 Forwards ‘Semiannual Radioactive Effluent Release Rept 
Jul-Oec I9B0. ‘ 

CLAYTON-F L Alabama Power Co 81/03/02 Ip 07836 143. 


--8103060525 "Semiannual Radioactive Effluent Release Rept Jul-Dec I960. ‘ 
♦ Alabama Power Co 81/03/02 03pp 07036 146 


81O310OSO4 Forwards monthly operating rept for Feb 1901 

MCDONALD, R P. Alaba-na Power Co 01/03/12 ip 07949 3D2 


- -01 03100307 Monthly operating rept for Feb 19DI. 

HAIRSTON, W 0 Alabama Power Co 81/03/01 4pp. 07949 303. 


3103310434 FoiwarCs ■‘Annual Operating Rept. 19B0 

CLAYTON* F. L Alabama Power Co 01/03/23 ip 08001 170 


-**91 03310439 "Annual Operating Rept* 1980. " 

* Alabama Power Co 81/03/23 tOpp 08001 179 


6103310422 Formas ds - Annuel Mon r ad lotoglcal Environ Operating Rept for 
Period Ending 001231'" per ETS Section 3 6 1 a.Part A. 

CLAYTCN. F L Alabama Power Co 01/03/26 Ip 


--0 1 03310427 "Annual Nonrad 1 o 1 og 1 c e 1 Environ Operating Rept for Period 
Ending 00123! " 

« Alabama Power Co 01/03/26 I07pp 


3 Reportable occurrences* LERs 4 related correspondence 


0103020999 Forwards t_ER 81 -003/03U-0 

CLAYTCN. F L Alabama Power Co Gl/02/23 Ip 07702 050 


--0103020606 LER B1-003/03L-0 on 010202. fuel storage pool area gaseous 
ac t 1 vi ty - ✓ent J lat ion sy9 isolation radiation monitor R23D 
declared inoperable Caused by drive belt breaking Belt 
rep Uc ed 

HAIRSTON. H Q Alabama Power Co 01/02/23 Ip 07702 03? 


8103170607 Forwards lER BI-004/03L-0 

CLAYTCN. F L Alabama Power Co 01/03/09 Ip 07933.349 


--81 03 1 706 1 0 LER 01-CO4/O3L-O on 010205. fire barrier wall in control i 
ventilation equipment room declared Inoperable due to 
unsealed penetration Caused bv failure to provide followup 
to action work request Issued, but not accomplished 
HAIRSTON. U 0 Alabama Power Co. 01/03/09 2pp 07935 330 


V Operator E * ami na 1 1 £> rt » 


8103020338 Forwards add! Info per NflC 010220 telcon, clarifying TMI 
action plan requirements Shift manning t guidance on 
procedures for verifying correct performance of operating 
activities d 1 4 cussed 

CLAYTON. F L Alabama Power Co 01/02/23 3pp 07789 217 


DOCKET 30-332 LIMERICK GENERATING STATION, UNIT I 


A App I ic at 1 on/c out true t i on stage documents A correspondence 


0103190732 t.trs to all licensees of operating p 1 ant*. app 1 icents for 
OL* S* holders of CPs re control of heavy loads Requests 
review per guidelines in NUREG-0612 Forwards N'RC position re 
Interim actions t, request for addi Info 

ElEENlUT.O 0 Division of Licensing 85/12/22 30pg. 


0103190307 Ltr to all licensees of operating plants 6 applicants for 
OL* 6 holder* of CP* re program for environ qualification 
oP ma fet y-r e 1 ated electrical equipment Items addressed 
involve cold shutdown, rep laceman t parts 6 NJRE0-0737 
EI6ENHUT, D 0 Division of Licensing 01/01/19 6pp 


8103120014 Ltr to all licensee* of operating plants* CP holders 6 0‘- 
app l l c an t s . e < c ep t Indian Point 2 S 3. Zion 1626 TMl-i, 
forwarding Inadvertently omitted page* from NRC 001222 
request for adJl info re control of heavy loads 
EI6ENHUT.0 0 Division of Licensing 01/02/03. 6pp. 


010305073 l Notification of 010311 6 12 meeting w/ftark II owners group 
6 GE In Dethesda.MD to discuss rterV II generic long-term 

program, 

ANDERSON. C J. Generic Issues Branch. 01/02/12 12pp 


0103160669 Ltr to all operating plants 6 CP holder® f orward 1 ng 
clarification of TMl Action Plan Iten III A 1 2 re upgrade 
of emergency support f ac 1 1 1 1 1 e t. Rp qua* t » confirmation within 
45 days that t mp 1 emen ta t i on dates will be net. 

EI6ENHUT* D. Q. Division of Licensing 01/02/iB i2pp. 


0103250024 Ltr to all power reactor licensees 6 license applicants re 
NUREO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of editing low flow controller 
EISENHUT.D O Division of Licensing. 81/02/20 8pp 


0103170225 l.tr to all DWR licensees (except Humboldt Bay 6 LaCrosse) 
requesting revieu of A6ME Code Class I * 2 pressure boundary 
piping. safe ends 6 fitting matl par guidelines of encl 
Revision 1 to NUREO-0313 Model Tech Specs only encl 
EIOENHOT.D G Division of Licensing. Bt/02/26 3pp 


— 8103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 6 3/4 4-B 
surveillance requl r ® m ents for A0ME Code Class l«2 6 3 
components t RC8 operational leakage limiting conditions for 
operation 6 surveillance requirements 
* General Electric Co 01/02/26. 4pp. 


0103170655 Ltr to holders of CPs 6 applicants for OLs (QWRs) request! 
review of A8ME Class 1.2 6 3 pressure boundary piping, safe 
ends 6 fitting mat] per guidelines Of end Revision 1 to 
NURE0-0313 Model Tech Specs only and 

EI0ENHOT.O 0 Division of Licensing 81/02/26 3pp 


248 


DOCKETED 1 1 tlVlb 


0 1 032300 1 3 5enr it Lt r 31-0* ic *1] C p holder* V Gl applicants r & 
tOJFfiSO 7ltei. PntiCiC updating of FSAfi*. " affective 
QOO 722 Inf-, rt FS^R 1*3*1 * t* t u • . forr * t «. content en: l 
ElSENnwT-D '> UviiU'i of uitnni'', BWG2/2* lOff 


Q L 03 1 20G93 Porjir-j revest for a J d 1 info re A-erd 24 to P5A* Util must 
provide S\.nac 4 Of ^riQjt efforts t<5 Identify Cfw»ff Of ICJ 

strengths at 23 Ca.,* 

TEDESCO.fl L Atmtant Director far Licensing Ql/02/27 3pp 
07900 300 


C Utility Envlrcnrfntil Report anf <d* t tnrr C , 


0103190*50 PorLdfO^ acceptance ff'iH: copy of environ 

Li"*rKVUniisl r '2 

BPAOLEY’ E J Philadelphia Electric Co 01 /OJ/1 7 

.._B)03l9Cf>52 Acceptance review copy of ewivon ropL-V 
Units I & ? 

* Philadelphia Electric Co B1/03M/ 4C3pn 


0103130*01 Notification c# 010313 meeting w/Merk II e*ntti grcup tn 
Cethesda.MD to discus* Nail ll safer, relief valve loads t, 
pool te.-p lint* 

SU. T H Generic J**l«* 0ra-ul> 01/03703 2pp 


8103120404 For w ari* sugary cf B101I9 nesting w/ACQ3N re const S. 
licensing of facility Public meeting should t>* considered im 
developing r u l ena k i ng process for siting criteria 
DENTCfJ-H R Office of -‘.’jt tier Reactor Regulation. Director 
01/03/05 Ip 07906 192 

--BI03I20411 Sur-ory of 810119 -eetlng w/ACO Rtl m Ph 1 1 ade I ph l a. PA re 
can*t tf licensing of facility 

SELLS. 0 Licensing Dranc*- 2 01/02.03 2pp 0790* 193 


--0103190*53 Acceptance review copy of ncivmon rept.V 
Units 1 t 2 

* Philadelphia Electric Co 01/03/17 3O0p[> 

--0IO319C656 Acceptance review copy of environ rcpt.V 
Units I t 2 

* Phi lade Ip 1 * ia Electric Co 01/03/1? 400pp 

- -Bl03 1 90659 Acceptance revinj copy of environ ropi.V 
Unit* J t 2 

* Philadelphia Electric Co 0J/O3/J? lQ9pp 

D MfC Oraft/Final fnvi r oruronta 1 StatP'-ents, tuppls L 


8103130503 Stipends to MJREG-0737, J te - 1 G I. re lew power test program 
DWR owners group is developing generic program which ulll be 
adhered to Significant plant transient* uill be performed 
once w' licensed personnel 

hamper. J B Philadelphia Electric Co 01/03/0* 2pp 079U 209 


9103170599 Request* notices of intent i, of any ecupn 
l EES for facility- o n behalf of DE l/ater Emergency 
Bulks County Audubon Soc i »ty . Out t % County Land \Jse 
Force- Limer lc I Ecology Action, et al 
LCChUCOD- H a Lockwood, Meld i Oolgor Bl/03/ll 


8103310934 Ltr to alt licensees of operating p 1 ant s. ap P 1 1 < onts for CL s 
L holder# of C p s forwarding SECY-81-119 re info necessary to 
establish environ qua 1 i f U a 1 1 on of *a f e ty - r e lated electrical 
equipment 

EISENNUT.D 0 Oivjsicn of Licensing 81/03/10 6pp 


--9103170*02 Responds to 801215 Hr rc preparation uf 
1*3 C will specifically consider info L data devela 
subsequent to issuance of ITS for CM DE3 4 FES ui 
issued after completion of rev ley 
lEDESCO.fi L Assistant Director for Licensing 
07925 |7 7. 


6103200444 Forwards Suppl 2 to NLftEQ-0407. ’h<ark II Containment Lead 
Plant program Load Evaluation & Acceptance Criteria" & 
policy Issue paper Suggest* Mar 1901 meeting u/flark II 
owners to discuss review program. W/o one I 

P’JIEL-K, Generic Issues Branch 01/03/1* Ip 63134 218 


81031903*3 Forward* acceptance review copy of Amend 23 to license 
appl ic ation, c ons 1 st ing of F5A9. emergency plan- fire 
protection evaluation rept h probabilistic net assessment 
BRADLEY E J Philadelphia Electric Co 91/03/17. 2pp 65129 334 


--01011903*6 Acceptance review copy of Amend 23 to CL application, 
consisting of FSAR. emergency plan. environ rept- fire 
protection rept L probabilistic risk assessment. 

COVER- V 5 Philadelphia Electric Co BI/03/1* tlpp *3120 33* 


81031905*9 Forwards acceptance review copies of "Fire Protection 
Evaluation Rept" i "Probabilistic Risk Assessment." 

Vole I 8* 2 

BRADLEY. E j Philadelphia Electric Co 01/03/17, 2pp 


-“0103190570 "Fire Protection Evaluation Rept ‘ 

* Philadelphia ElectTtc Co. 31/00/17. 3*5pp 


F Security- medical, emergency l fire protection pin 


0103310330 Ltr to all licensee* of operating plants f 
forwarding A'UflEO-O*^*- "Functional Criteria for Rm 
Response Facilities ° Criteria describe acceptable 
for meeting NRC requirement* If/o one l. 

ElSEi.HUT.O G Division of Licensing 01/03/03 < 


01031905*3 Forwards acceptance review copy of Amend 2 
appl i cation- < ens i st ing of FSMc. ©mergenc y plan, fire 
protection evaluation rept L probabilistic risk ass 
BRADLEY, E J Philadelphia Electric Co 01/03/17. 


--01031905*6 Acceptance review copy of Anend 25 to QL 
consisting of F0AM. erne r g one y plan, environ ropt.fi 
protection iept l probabilistic risV a«ie»»nont 
DOVER- V 5. Philadelphia Electric Co 01/03/1* 


0103190369 Forwards acceptance review copies of "Fir 
Evaluation Rept" & "Probab f l i s 1 1 < Risk Ass e s snent . 
Vo is 1 ♦, 2 

89ADLEY-E J Philadelphia Electric Co Gl/03/17 


“-0103190371 "Probabilistic Ri*k Assessment." Vo 1 I 
• Philadelphia Electric Co 01/03/17 2*lpp 


~~8l 03 190570 'Fire Protection Evaluation Rept " 

* Philadelphia Electric Co 01/03/17 3*5pP 


--8103190574 "Probabl t if ttc Risk Assessment." Vol 2. 
• Philadelphia Electric Co 01/03/17 491pp 


0 Adjudicatory correspondence 


0103230*52 Submits Info on four item* not contained in 010317 final 
rept of facility probabilistic risk assessment- inc luding 
site specific liquid transport, population data for yr 20C0. 

•ite specific meteorology * preliminary supporting info. 

BRADLEY- £ J Philadelphia Electric Co 01/03/10. 2pp 07979 330 


0103170599 Requests notices of Intent * of any scupln 
& F0S for facility, on behalf ef DE l/ator Emergency 
Bucks County Audubon Sac l e ty. Out I s County Land Use 
Fore t- L ime r t c k Ecology Action, et al 
LGCaWOQO. H A Lockwood. Reid 4 Solger 81/03/11 


61032*0*04 Advises that requested design info U H1 he provided- per 
WRE0-0737 Hem III A I 2. in connection w/facillty QL 
application review proem 

kiCKPER. J S Philadelphia Electric Co. 91/03/20 is 


0103310914 Qu^.^ary of 010313 mooting u/Mark II owners group re 
suppression pool temp limit * T-quoncher load tpec.U/o tnc 1 
list of attendees it meeting handout. 

SU-T.M. Generic Issues Oranch. 81/03/24 3 p p 080*1 115. 


-'•0103170*02 Responds to 801215 ltr re preparation of 
NRC will spociftcally consider Info £> data develo 
subsequent to issuance Of FES for CP DEB * F£8 wi 
issued after completion of review 
TEDE8C0.Fl L. Assistant Director for Licensing 
07925 177. 


H Central correspondence 


01031*0777 FQ1A request for ll categories of document 
KANUER.A Berger. 0 Ql/02/13. 3oo 07913 220. 


l/Urf/l'* epp UIDJt 


U304C9 Forwards constituent 3 Johnson 810227 Itr. re lack of 

iclllty evacuation plan, for response Related 

irr»»pcndence 

lLhCR.fi S House of Rep 01/02/34 2pp 07911 203 


3203336 Responds to 001215 Itr to editor Util has not yet applied 
lr OL Licensing process «.i l ] take at least to-o yrs Public 
tarings mil) be held l-tr to editor entl 

iDCSCO.fi L Assistant Director for Licensing 01/02/33 3pp 
>971 033 


1170100 Responds to 810116 Itr re OL proceedings for facilities As 
icenslng rtvteu, p r oc e r 0 * • op p or t un k 1 1 e * for addl meeting* 
ill be presented 

iOEECO.R L Assistant Director for Licensing 81/03/03 2pp 
>933 337 


1160773 Partial response to FOIA request for 11 categories of 
icumentS re facility Forwards documents listed In App A 
arch is currently underway for addl documents U/o one I 
.RE0-0623, ‘Rept of Siting Policy Task Force " 

IlTON. J K Division of Rules and Records 01/03/09 2pp 
'915 210 


1190023 Responds to 001323 Itr re facility Public meetings will be 
heduled after OL application u submitted 6 accepted 
,fues n?ted in Itr will be addressed in future safety i» 

.vlrofi reviews 

:OE6CO.R L Division of Licensing 81/03/09 Ip 07960 100 


1230257 Advises that util Is etpected to submit OL application 
risk assessment rapt in Mar or Apr 1901, in response to 
0211 Itr 

OE3CO. R 1. Assistant Director for Licensing. 01/03/09 Ip 


03230263 Requests info re submittal of risk assessment rept & effects 
of blasting at nearby quarry 

LENI3.M Affiliation Unknoun. 01/02/11 Ip 


1 1 9013? Ac If receipt of 601215 Itr re concrete pours 4* blasting near 
ictlities Nhen FR notice for 01. application Is published. 

■ tit Ion to become party to proceeding may be requested 
SEL'iUT. 0 0 Assistant Director for Licensing 01/03/10 3pp 
'965 106 


1230457 Responds to 810205 Itr opposing const of power plants No OL 
II be issued until emergency plans approved Util requested 
• perform risk assessment study to be submitted 
'application for OL 

:DE5C0*R L Assistant Director for Licensing 81/03/16. 2pp 
r 9 7 7 266 


03230464 Notifies that members of Citiren Action in Northeast opposed 
to const of power plants Requests emergency planning hearing 
be held in Ph I ladel phla, PA Recommend* alternative sources 
of energy. 

ROEENUErtG. A Citlten Action In the Northeast 01/02/05 3pp. 

07977 260 


1270703 Expresses concern re startup of facilities 
EB8lTT.fi M Affiliation Unknown 01/03/20 Ip 


knencial information 


1170594 Forwards Annual Financial Rept 1900 

ADLEV. E J. Philadelphia Electric Co- 01/03/13 7pp 


03170596 Annual Financ 1*1 Rept 1980 

* Public Service Electric 1 Gas Co of Neu Jersey 01/02/16 
52pp 


03(70606 Annual Financial Rept 1900 
* Philadelphia Electric Co 01/03/13 46pp 


03170616 Annual Financial Rept 1900 

• Atlantic Electric of New Jersey. 81/03/13 40pp 


03170626 Annual Financial Rept i960 
• Dilmarva Power i Light Co 01/03/06 40pp 


uMftiiLu.r. o rniiaoeipniatiettrit lo 2pp 


- -8103 L 90930 Acceptance review copy of Limerick Units I & 2 FBAR 
* Philadelphia Electric Co 01/03/17 5700pp 


0 1 0319 0534 Acceptance review copy of Chapter J to Limerick Units I & 2 
F0AR . ‘Introduction 6 General Description of Plant " 

* Philadelphia Electric Co 01/03/17 225pp 


□ 1 031 90539 Acceptance review copy of Chapter 2 to Limerick Units 1 & ? 
FSAR. ‘91 te Characteristics ” 

* Philadelphia Electric Co 91/03/17 375pp 


0103190542 Acceptance review copy of Chapter 3 to Limerick Units 1 &< 2 
FEAR. "(Design of Struc tuT es. Components. Equipment t* 8<js " 

» Philadelphia Electric Co 01/03/17 GOOpp 


01 03 1 90 549 Acceptance review copy of Chapter 4 to Limerick Units 1 L 2 
FSAR , "Reactor 

* Philadalph ia Electric Co 01/03/17 125? P 


□ 103190547 Acceptance review copy of Chapter 5 to Llmerici Units 1 It 2 
FEAR, “RC8 & Connected Sys ” 

* Philadelphia Electric Co 01/03/17 I75pp 


0103190549 Acceptance review copy of Chapter 6 to Limerick Units I &< 2 
FEAR, "Engineered Safety Features “ 

» Philadelphia Electric Co 01/03/17 JSOpp 


0103190552 Acceptance review copy of App 6A to Lime rick Units I t 2 
FSAR. ‘Subc orrpar t^ent Differential Pressure Considera tl oni 
• Philadelphia Electric Co 01/03/17 3Spp 


9103190595 Acceptance review copy of Chapter 7 to Limerick Units I *» 2 
FGAR, " In» trurientat I on 6 Controls - 
* Philadelphia Electric Co 01/03/17 OODpp 


0103190556 Acceptance review copy of Chapter 8 to Limerick Units 1 4< 2 
F0AR. "Electric Power rt 

* Philadelphia Electric Co 01/03/17 |35pp 


0 1 03 190550 Acceptance review copy of Chapter 9 to Limerick Units I «* 2 
FEAR. "Auxiliary By* " 

* Philadelphia Electric Co 81/03/17 700pp 


9103190560 Acceptance review copy of Chapter 10 to Limerick Units 1 & 3 
FQAR. "St e an 8. Power Conversion Sys " 

« Philadelphia Electric Co 01/03/17 90PP 


0103190563 F onwards acceptance review copy of Amend 25 to license 
app 1 1 cat 1 on. c one I st lng of FSAR. emergency plan, fire 
protection evaluation rept 6 probabilistic risk assessment. 

BRADLEY, E J. Philadelphia Electric Co 81/03/17 2pp 63I3D 334 


**-01031 90566 Acceptance revieu copy of Amend 23 to OL application, 
consisting of FSAR, emergency plan, environ rept, fir* 
protection t-ept L probabilistic risk assessment 

BOYER. V S. Philadelphia Electric Co 01/03/16 llpp 65120:336. 


0103190577 Acceptance review copy of Chapter II to Limerick Units 1 & 2 
FSAR. "Rad waste flgt " 

« Philadelphia Electric Co Ql/03/\7 200pp 


0103190382 Acceptance review copy of Chapter 12 to Limerick Units 1 & 2 
FSAR. "Radiation Protection." 

* Philadelphia Electric Co 81/03/17 300pp. 


0103190586 Acceptance review copy of Chapter 13 to Limerick Units I & 2 
FSAR. "Conduct of Operations " 

« Philadelphia Electric Co. 81/03/17. 12Dpp 


8103190508 Acceptance review copy of Chapter 14 to Limerick Units 1 & 2 
FSAR, " Initial Test Program " 

• Philadelphia Electric Co. 81/03/17. 100pp. 


8103190591 Acceptance review copy of Chapter 15 to Limerick Units I & 2 
FSAR. "Accident Analysis “ 

• Philadelphia Electric Co 01/03/17. 450pp 


250 


docketed items 


8103190594 Actt 5 tar;e rivitw ccoy of CH?t«r 16 to Hrerick Unjt» 1 t> 2 
FBAR. “Tech S; »c * 

♦ Philadelphia Electric Co 01/03/1? ?PP 

81 & 319059 B Acceitarr r^ieu ccpy 0 * Chapter 17 to Limerick Unit* I l> 2 
FSAR. "QA 

* Philadelphia f lictnc Co 01/O3/J7 l2Sp? 


9103190602 Acceptance review cop, t f App A to Limencl Unit* X b 2 
FSAR. "Interface* for Std Ooljm 
» Philadelphia Electric Co 81/03/17 Ip 


SJ03230230 Forward* revised IE Bulletin 8l-0l> "Sor ve l 1 l anc c 
Pecha-nic al Piwbber*. ‘ u/correcUi Paq®< 5 * J Change in 
Identification of facilities w/CP* to uhich bulletin i » 
applicable does not affect util requirements 
GRIER- B * Region 1. Philadelphia, Office of the Oirectoi 




B 1 0327001 S Qubnlts addl response to IE Bulletin 80-16 re po 
misapplication of Rosenount transmitters GE currently 
issuing field disposition instruction* for 1130 Rosenount 
insp I ntp results to deterrtne corrective action 
KEm?£R. j s Philadelphia Electric Co 01/03/09 3pp | 


01 03 190605 Acceptance review cepy of suppl to timericl Unit* I 5 2 
PEAR. "Responses to NRC Question* “ Folder* only er»c 1 
* Philadelphia Electric Cc 81/03/t? 2 Qpp 


0103200173 Forwards lE Info Notice 01 - 06 . Tallvre of UE M. 
Circuit Breaker.' No response required 

GRIEH-B H Region 1 . PM lade Iph la , Office of the Dtrecto 
81/03/11 IP 07969 307 


M Antitrust correspondence 


0103310413 Requests info identified in Rej Guide 9 3 re significant 
(hangs* occurring subsequent tc previous CP antitrust 
ra vieu 

TOAlSTON, A utility Finance Branch rfor-eMy Antitrust 6 Indemnity) 
01/03/26 3pp 00059 302 


G Inspection reports- IE Bulletins i < orr espondence 


8103090080 Forwards agenda lor IE mg t 81012? meeting in Philadelphia. PA 
to discus* assessment cf regulatory performance re facility 
const 

CRIER . 8 H Region I. Ph i lad e 1 p h i a . Office of the Director 
01/01/22 2pp 07032 142 


9103100232 Responds to IE Bulletin 00-16. 'Potential Ml *a?p It c a 1 1 on of 
Rosemount. Inc Models 1151 G 1152 Pressure Transmitters 
VNElthar A or 8 Output Codes ’ CE has orders* surveys of 
transmitters Status rept etpected by 610430 

/EMRER. J 5 Philadelphia Electric Co 91/01/30 2pp 07863 20B 


8103200096 Act receipt of B10120 Ur Informing NRC of steps taien to 
correct violations noted l ft IE Insp Repts 50-352/00-20 6 
90-353/80-' 10 

CARLSON. R T Region |. Philadelphia. Reactor Construction 6 
Engineering Support Branch 81/02/03 lg 07970 056 


--9103200065 Responds to NRC 801217 Itr re violations noted in IE Insp 
Rept* 50 “352/ 80' 20 b 50-353/90-18 Corrective actions 
obtained disposition t author i latlon to rework weld 
preparation Training session held to MpUln r equ i r errrnt s 
KEMPER. J 3 Philadelphia Electric Co 01/01/20 3pp. 07970 057 


-0103200071 Forwards l£ Insp Repts 50-352/80-20 & 50-353/80-18 on 
601104-28 6 notice of violation 

CARLSON. R T Region i. Philadelphia. Reactor Construction L 
Engineering Support Branch 60/12/17 2pp 079/0 060. 


>8103200075 Notice of violation from insp on 001104-28 

* Region t. Philadelphia- Office of the Director 80/12/16. 2pp 
07970 062 


— 9103200084 IE Insp Repts 50-352/80-20 & 50-353/80-18 on 801104-28. 
Noncompliance noted pipe weld preparation ground Into base 
metal w/o GE auth or l ta 1 1 on & undercut exceeded Tech Specs on 
feedwater pipe restraint 

DURR.-J P Region I. Ph i lad e 1 ph i a. Office of the Director 
M4TTIA.J C. Region I, Philadelphia. Reactor Construction & 
Engineering Support Branch 00/12/16. 9pp. 07970:064 


9103030393 Forwards Suppl 5 to IE Bulletin 80-17. "Failure of Control 
Rod* to tneert During Scram at BUR " No written response 
required 

OftlEft’B H Region 1> Philadelphia. Office of the Director 
01/02/13 Ip 07795 009 


9103300186 Forward* IE Mgt Meeting Repts 50-352/81-03 & 50-353/81-03 
on 010127 No non c omp 1 1 anc e noted 

GRIER. 8 . H. Region 1. Philadelphia. Office of the Director 
81/02/19 Ip 08057 123 


- -01033001 93 !E Mgt Meeting Repts 50-352/81*03 l 50-353/81-03 on B10127 
No hone o rp 1 lane e noted Areas discussed results of systematic 
assessment of llcsntee perforaanc* from Qc t 1979-Sept 1990 
DllAR. J P. Region I. Philadelphia. Office of the Olrector 
CARLSON. R T Region 1 , Philadelphia, Reactor Construction & 
Engineering Support Branch. 01/02/11. 9pp 08057:124. 


0103200213 Forward* IE Circular 01-03- "Inoparable Seismic Monitoring 

tn< tr urn* ntat 1 on " No written ritiiAitti 


01 03300305 Responds to NBC 010227 ltr re violations noted li 
Repts 50-352/01-01 L 50-353/01-01 Corrective actions 
nondestructive testing indications documented fc open rewo 
notice* reviewed 

MCPPtft- J 5 Philadelphia Electric Co 01/03/23 6 pp 


S Reportable occurrences. LER* i related corrcipondance 


8103100165 Ac k receipt of 001230 final Significant Daficlen 
re A 0 ME bolts. nuts l stud* obtained from unapproved sourc 
CAflL&Oil. R T Region 1> Ph l \ ads Igh l a . Reactor Construttta 
Engineering Support Branch 81/02/02 Ip 07065.339 


8103100265 Act receipt of 810113 final Significant Deficten 
re grounding cf flexible conduit 

CARlECN.R T Region 1. Philadelphia, fleac tor Constructs 
Engineering Support Branch 01/02/06 Ip 07063 202- 


8103190704 Ack receipt of 801217 final Significant Deflcien 
re violations of separation criteria in power generation 
control complex Rcpt not ac c e p tab 1 e Roques 1 1 date when fi 
rept will be filed, if sufficient Info Is not available no 
CAR l SC'), fi T Region 1 • Philadelphia, Reactor Constructs 
Engineering Support Branch 81/02/13 2pp 07969 226. 


0103300316 Interim Significant Deficiency Rept 35 re heatln 
ventilation S- air conditioning fabrication b installation 
Si) months requited for evaluation Final rept will b® 
forwarded by 810930 

KEMPER. J 9 Philadelphia Electric Co 01/03/23 Spp 


DOCKET 50-353 LIMERICK GE HER AT J HO STATION. UNIT 2 


A App 1 lea 1 1 on/C ons true t ion stage documents b e orr es p ond enc 


8103190732 Ltr* to ali licensee* of operating p 1 an t s . a p p 1 i c 
QLs t holders of CP* re control of heavy toads Requests 
review per guidelines In NUREO-061 2. Forwar d » NRC position 
interim actions K. request for addl info 
ElEENHUr. D 0 Division of Licensing 80/ 12/22. 30pp 


8103190307 Ltr to all licensees of operating plants & appll 
OLs & holders of CPs re program for environ qualification 
of saf ety-r elated electrical equipment 1 tons addressed 
involve cold shutdown. rep 1 acenpnt parts b NUREC-0737 
EI5ENKUT.0 0 Division of Licensing. 01/01/19. 6 pp 


8103120014 Ltr to a)] licensees of operating plant*. CP hole 
sppllcmi. ex i ept Indian Point 2 L 3,2lon 1 V 2 V TMW> 
forwarding inadvertently o.nltted page* from NRC 801222 
request for add! info re control of heavg loads 
E1SENHUT.0 0 Division of Licensing. 01/02/03 6 pp. 


8103050951 Notification of 010311 b 12 meeting u/Mark II oi 
& GE In Bethetda.MO to discus* Mart 11 generic long-term 
program 

ANOEftSCN. C J. Genetic Issues Branch 81/02/ 12 12pp. 


9103160669 Ltr to all operating plants b CP holders forwarc 
clarification of TMl Action Plan Item III A 1.2 re upgrac 
of emergency support fac 1 1 i 1 1 es Requests confirmation wi 1 
45 dags that implementation dates will b* mat. 

EISENHUT.D 9. Division of Licensing 81/02/18. 12pp. 


8(03250024 Ltr to all power reactor licensee* & license api 
NUREG'0619 criteria Footnote 2 In Table 2 contains error 
to leakage testing deletions. Licensee may submit analyst’ 
justify use of existing low flow controller. 

ElSENViUT.O 0 . Division of Licensing. 81/02/20 Bpp. 


01G317O229 Ltr to all PWR licensees (eicept Hurboldt Pay & LaCroaset 
rpquSitin) review of A5Mt Codo Class l t* 2 pressure boundary 
piping, safe ends fitting r.atl per guidelines of oncl 
Revision 1 to NUREG-^313 Model Tech Specs only enc I 
EISEf.MUT.D G Division of l icensing 81/02/56 3pp 


- - 01 031 702*6 Model T« C h Specs Rages 3/4 0-2. 3/4 0-3. 3/4 4-7 t, 3/4 4-0 re 
surveillance requirements for ASI1E Code Class 1,2 t 3 
c orr foments l PCS operational leakage limiting conditions for 
operation & surveillance requirements 
e General Electric Co 01/02/26 4pp 


81031706^5 Ltr to holders of CPs t applicants for OLs <BURs> requesting 
rev leu of AS?'E Class 1.2 L 3 pressure boundary piping, safe 
ends K fitting natl per guidelines of encl Revision 1 to 
NUREG-0313 Model Tech Specs only encl 

E I SENmUT . D 9 Division of Licensing 01/02/26 3pp 


9103230313 Generic Ltr 0106 to all CP holders t 0'_ applicants re 
JG:fR 30 71 1 e > . 'Periodic Updating of FOARs. " effective 
000722 Info re FShR legal status, format 4. content encl 
EtEEUrfVT.D 0 Division of Licensing 81/02/26 lOpp 


0103120093 Forwards request for addl info re Amend 24 to P0AR Util must 
provide summary of various efforts to identify causes of low 
strengths at 20 days 

TETCESCD. R L Assistant Director for Licensing 01/02/27 3pp 
07900 339 


0103130601 Notification of 010313 meeting u/Mark It nanors group In 
Brthesda.MD to discuss Mark II safety relief valve loads & 
pool temp Jim its 

G'7, T fl Generic Issues Branch 81/03/03 2pp 


0103120404 Forwards suv-aty of 010119 meeting u/ ACORN re const 4. 
licensing cf facility Public Teetlng should be considered in 
developing rulemaking process for siting criteria 
OEMTCW. H R Office of Nuclear Reactor Regulation. Director 
91/03/05 Ip 07906 172 


— 0103120411 Summary of 0IOU9 meeting w/ACORN in Ph 1 I ad a 1 p h i e . PA re 
const it licensing of facility 

SELLS. !) Licensing Branch 2 01/02/03 2pp 07906 193 


GI03130503 Respcnds to NUREQ-0737. Item. ] o l.re low power test program 
SLR owners group is developing geneijc progran which uill be 
adhered to Significant plant transients will be performed 
once ^/licensed personnel 

KEM°ER. J S Philadelphia Electric Co 01/03/06 2pp. 07911:209. 


0IO331C0O4 Ltr to all licensees of operating p 1 an t s . ap p 1 l Can t s for OLs 
V holders of CPs forwarding &ECY-01-119 re InPo necessary to 
establish environ qualification of »a f e t y -r e 1 a ted electrical 
equipren t 

EISENii.jT.D 0 Division of Licensing 01/03/10 6pp 


0103200444 Forwards Buppl 2 to NURF.G-0487. "Mark II Containment Lead 
Plant Program Load Evaluation L Acceptance Criteria" & 
policy issue paper Suggests Mar 1961 meeting u/Mark 11 
owners to discuss review program W/o encl 

KNlEL.K Generic Issues Hranch 61/03/16. Ip 63134 518 


0(03190963 Forwards acceptance levlew copy of Amend 29 to license 
app I U at 1 on. c ons f sting of FSAR. emergency plan, fire 
protection evaluation rept V probabilistic risk assessment 
QPAOIEY.E J Philadelphia Electric Co 01/03/17 2pp 69120 334 


--3 103190 366 Acceptance review copy of Animl 25 to OL application, 
consisting of FSAR. emer g one y plan, environ rept. fire 
protection rept & pr obab I I l « t i c risk assessment 

DOVER. V 9 Philadelphia Electric Co 61/03/16 llpp 63128 336 


0103190569 Forwards acceptance review copies of "Fire Protection 
Evaluation Rept" t Probabilistic Risk Assessment," 

Vol* I k 2 

BRADLEY. E J. Philadelphia Electric Co 01/03/17. 2pp. 


— SI03190370 "Fire Protection Evaluation Rept." 

• Philadelphia Electric Co 01/03/17 363pp. 


— 0103190571 ‘'Probabilistic Risk Assessment." Vol 1 
* Phi 1 adel ph la Electric Co 81/03/17 261pp 


— 0103 190574 "Probabilistic Risk Assessment. " Vol 2 
* Philadelphia Electric Co 81/03/17 491pp 


0103230652 Submits info on four items not contained in 010317 flna 
rept of facility probabilistic risk as se s men t . i nc 1 ud ing 
site specific liquid t ransp or t . p cp u 1 a 1 1 on data for yr 2000, 
site specific meteorology k preliminary supporting info 
BRADLEY. E J Philadelphia Electric Co 01/03/10 2pp 07979 


□ 103260604 Advises that requested design info will be provided, per 
MjREO- 0737 Item (It A l 2. in connection w/faclllty OL 
application review process 

KEMPER, i 8 Philadelphia Electric Co 01/03/20 Ip. 


Q103310914 Sum-ary of 010313 meeting d/Mark II owners group re 
suppression poo] te*>p limit 8. l**quencher load spec U/o encl 
list of attendees L meeting handout 

SU. T M Generic issues Oranch Gl/03/24 3pp 0B061 113 


C Utility Environmental Report 1ER>. amends U correspondence 


Q103190690 Forwards acceptance review copy of environ rept. Volt l-< 
L i *re r l c k Units 1 k 2 

BRADLEY. E J. Philadelphia Electric Co 01/03/17 2pp 


- -0 1 03 1 9C652 Acceptance review copy of environ rept. Vol l.for Llmei 
Un 1 ts 1 k 2 

* Philadelphia Electric Co 01/03/17 400pp 


•-*0103190633 Acceptance review copy of environ rept. Vol 2. for Llmei 
Units i t 2 

a Philadelphia Electric Co. Bl/03/17 3C0pp 


--01O319O656 Acceptance review copy of environ rept. Vol 3. for Ltnei 
Uni ts 1 k 2 

« Philadelphia Electric Co Ql/03/17 400pp 


--8103I90659 Acceptance review copy of environ rept. Vol 4. for Llmer 
Units t k 2 

» Phi la do l pMa Electric Co 01/03/17 I05pp 


l). KRC Draft/Final Environmental Gtatonents. supple 6 correspondent 


8103170999 Requests notices of intent l of any scoping meeting* re 
l Ff.B for facility, on behalf of Hater Emergency Group, 

Ducks County Audubon Sck 1 e ty , OuC V s County Land Use Task 
Fore e. Limer l c k Ecology Action, et al 

LOCKWOOD, H. A Lockwood. Reid 6 fiolger 81/03/11 Ip. 


--0103 1 70632 Responds to 001215 ltr k preparation of Ejs for facll 
NR C will specifically consider Info 6 data developed 
subsequent to issuance of FES for CP DEB 6 FE0 will be 
issued after completion of review 

TEDE6C0. R L Assistant Director for Licensing. 00/12/16. Ip 


F Security, medical, emergency k fire protection plane 


0103310338 Ltr to all tlconsees of operating plants 6 holders of CF 
forwarding HUREQ-0696, "Functional Criteria for Emergency 
Response Facilities' Criteria describe acceptable method 
for (resting NRC requ J r emtn ts . tJ/o encl 
E 16ENHUT, D. G Di v i s 1 on o f L i c en e 1 ng . 01/03/03 6pp 


8103190563 Forwards acceptance review copy of Amend 23 to license 
ap p l Ication. consisting of FBAR. e<ne rg enc y plan, fire 
protection evaluation rept L probabilistic risk assessment. 
BRADLEY, E. «J Ph t 1 ad e 1 p h 1 a E 1 ec t r i c Co 01/03/17. 2pp 


8103190366 Acceptance review copy of Amend 25 to QL application, 
consisting of F8AR. emergency plan* environ rept. fire 
protection rept L probabilistic risk assessment. 

DOVER, V. S Philadelphia Electric Co 01/03/16. llpp. 


0103190569 Forwards acceptance review copies of "Fire Protection 
Evaluation Rept' 1 6 "Probat i l i • 1 1 c Riel Assessment," 

Vo Is l fc 2. 

BRADLEY. E. j Philadelphia Electric Co 81/03/17. 2pp 


-- 8103 190970 "Fire Protection Evaluation Rept. ' 

e Philadelphia Electric Co. 01/03/17. 363pp 


G Adjudicatory Correspondence 


8103170599 Requests notices of intent 6 of any scoping meetings re 
L FES for facility. on behalf of DE Hater Emergency Group. 

Bucks County Audubon Society. Due k % County Land Use Task 
Fore e, Line r 1 c k Ecology Action. et al 

LOCKWOOD. H A Lockwood. Reid L Bolger. 01/03/11 Ip 07925: 1^ 


-'0103 1 70602 Respond* to 801215 1 tr re preparation of EIS for facility 
NRC wl 1 1 specifically consider- info l data developed 
subsequent to issuance of FES for CP OES L FES will be 
issued after corpietion of review 

TCDE8C0. R L. Assistant Director for Licensing 80/12/16 ip 
07*25 177 


H Otcxeral correspondence 


6103160777 FOIA request for 11 categories of document* re facility 
KAWE*. A Berger. D 01/02/13 3pp 07913 220 


61030309-99 Responds to 610106 ltr forwarding City Council of 
PM ladelpfc 1 * 000329 Resolution 169 demanding halt of 
facility const Itr & resolution will be retained in files 
for consideration in OL application review, 

DENFON. H R . Office of Nucliar Reactor Regulation. Director 
Bl /OS/ 1 9 2pp 07031 34*. 


0103130409 Forwards constituent 0 Johnson 010227 Itr. re lack of 
facility evacuation plan, for response Related 
correspondence 

KALKER.fi S House of Rep 61/02/24. 2pp 07911:203 


8103200356 Responds to 801215 Itr to editor Util has not yet applied 
for OL. Licensing process will take at least t-jo yr* Public 
hearings will be held Ltr to editor enel. 

TEDE8C0.fi L Assistant Director for Licensing. 01/02/25. 3pp 
079 71 033. 


0103170100 Respords to B101I6 ltr re 0- proceedings for facilities As 
Licensing review pvcc • eds . oppct tutu t 1 e* for addl meetings 
will be jr rsented 

TEDESCD.fl. L Assiitent Director for Licensing 01/03/03 2pp 
07933 339 


6 1 D31607 73 Partial response to FOIA request for 11 categories of 
documents re facility Forwards documents listed In App A 
Search is currently underway for addt documents w/o end 
HUflEO-0623. "Rept of Siting Policy Task Force." 

FELTON. J. M. Division of Rules and Records 91/03/03 2pp 
07913 210 


8103190053 Responds to 001223 ltr re fat i 1 1 ty. Public meetings will be 
scheduled after CL application is Submitted *< accepted 
issue* noted in Ltr will be addressed in future safety & 
environ reviews 

TtOESCO. R l. Division of Licensing 6 1 /03/09 Ip. 079*0.108 


9103230237 Advises that util Is expected to submit OL application 
w/risk assessment rapt in Mar on Apr 1981. in response to 
810211 ltr 

TEDEBCO, R L Assistant Director for Licensing. 01/03/09 ip. 


■9103230263 Requests info re submittal of risk assessment rapt L effects 
of blasting at nearby quarry. 

LEWIS' It Affiliation Unknown B1/02/U. Ip. 


S10319OI35 Ack receipt of 801213 ttr re concrete pours 4 blasting near 
facilities When FR notice for OL application Is published, 
petition to become party to proceeding meg be raquested. 

E18ENHI/T. o 0 Assistant Director for Licensing 91/03/10 3pp 
07963 106 


8103230497 Responds to 010205 ltr opposing const of power plants Mo PL 
will be Issued until emergency plans a p p rov*d . Ut < I requested 
to perform risk assessment study to be submitted 
w/app 1 l t *t ion for OL 

TEO£BCO« R. L. Assistant Director for Licensing Bl/03/16 2pp. 
07977:266 


— 91032304*4 Notifies that members of Cltlten Action in Northeast opposed 
to const of power plants Requests emergency planning hearing 
be held In Philadelphia. PA. Recommends alternative sources 
of energy 

fiOflCMBEfiO. A Cltlten Action in the Northeast 01/02/05 3pp 
07977: 260 


0103570703 Eipresses concern re startup of facilities. 
TREBBirT.N. it Affiliation Unknown. 91/03/20. Ip 


f. Financial information 


0103170504 Forwards Annual Financial Rept 1900. 

BfiADLEY. E. J, Philadelphia Electric Co 01/03/10. 7pp. 


— 8103170996 Annual Financial Rept I 900. 

« Public Service Electric L Oat Co. of New Jersey 81/02/16. 
52pp. 


--910317060* Anr.y* I Financial Rept 1980 

* Phi ladel ph i a Electric Co 81/03/13 4*pp 


--8103170*16 Annua 1 Financial Rept 19Q0 

> Atlantic Electric of New Jersey 81/03/13 40pp 


- -0 1 03 1 70*2* Anrual Financial Rept I960 

# OeJmat-va Power * Light Co 81/03/0* 40pp 


/ Utility Final Safety Analysis Report <FSAR> L amends 


810319055* Forwards acceptance review copy of Limerick Units 1 L 2 
FGAR 

3RA0LEY.E J Philadelphia Electric Co 01/03/17 2pp 


8103190530 Acceptance review copy of Limerick Units 1 L< 2 FBAU 
* Philadelphia Electric Co 01/03/17 3700pp 


8103190534 Acceptance review copy of Chapter 1 to Limerick Units 1 
FSAfi. "Introduction t General Description of Plant " 
t Philadelphia Electric Co GI/03/I7 225pp 


8103190339 Acceptance review copy of Chapter 2 to Limerick Units 1 
FSAR, "Site Characteristic* ' 

♦ Philadelphia Electric Co Si/03/17 3?5pp 


9103190342 Acceptance review copy of Chapter 3 to Llr.erick Units ! 
FSAR. “Design of Str uc t ur e*. C orponen t ». Equ i pmen t & Sys *' 

* Philadelphia Electric Co 81/03/17. BOOpp 


0103190345 Acceptance review copy of Chapter 4 to Limerick Units 1 
FSAR. “ Reactor. ‘ 

* Philadelphia Electric Co 81/03/17 125pp 


0103190547 Acceptance review copy of Chapter 5 to Limerick Units I 
FSAR. 'RCB L Connected Sys " 

< Philadelphia Electric Co 01/03/17 179pp 


0103190549 Acceptance -review copy of Chapter 6 to Limerick Unit* 1 
FSATt. "Engineered Safety Features ' 

* Philadelphia Electric Co 01/03/17 350pp 


9103190352 Acceptance review copy of App *A to Limerick Unit* l fc 
FSAR. "Gub c orpar trent Differential Pressure Constderat Ions. ’’ 

• Philadelphia Electric Co 81/03/17 33pp 


0103190555 Acceptance review copy of Chapter 7 to Limerick Unit* i 
FSAR. "Instrumentation L Control*. " 

* Philadelphia Electric Co 91/03/17 BOOpp 


Q 1 03190536 Acceptance review copy of Chapter 0 to Limerick Unit* 1 
FSAR. 'Electric Power " 

* Philadelphia Electric Co 91/03/17 13Spp. 


0103190590 Acceptance review copy of Chapter 9 to Limerick Units I 
F9AR, "Auxiliary Sys ” 

• Philadelphia Electric Co 01/03/17 700pp 


81031905*0 Acceptance review copy of Chapter 10 to Limerick Units 
FSAR. 'Steen K Power Conversion Sys 1 
* Philadelphia Electric Co. 01/03/17 90pp. 


8103190563 Forwards acceptance review copy of Amend 25 to lieense 
ap p I 1 c a 1 1 on. C on s i * t i ng of F0AR. emergency plan, fire 
protection evaluation rept U probabilistic risk assessment. 
BRADLEY. E J. Philadelphia Electric Co 91/03/ 17. 2pp. 


-~B1031SQ36* Acceptance review copy of Amend 29 to OL application, 
consisting of FSAR. emergency plan. environ rept. fire 
protection rept 4 probabilistic risk assessment 
BOYER. V 8 Philadelphia Electric Co 01/03/16. Upp 


0103190577 Acceptance review copy of Chapter M to Limerick Unit* 
FSAR. "Redwaste Mg t. " 

• Philadelphia Electric Co 01/03/17. 200pp 


8103190592 Acceptance review copy of Chapter 12 to Limerick Unit* 
FSAR. ''Radiation Protection." 

* Philadelphia Electric Co 9W03/17. 300pp 


B10319099& Acceptance review copy of Chapter 13 to Llmartck Unit* 
FSAR. "Conduct of Operations " 

» Philadelphia Electric Co. 81/03/17 120pp. 


DOCKETED ITEMS 


0103190500 Acceptance review copy of Chapter 1*1 to Limerick Units 1 $» 2 
FSAP. Initial Test Program " 

• Philadelphia Electric Co 01/03/17 lOOpp 


6103190591 Acceptance review copy of Chapter 15 to LinerUli Units 1 S. 3 
FEAR. ‘Accident Analysis " 

• Philadelphia Electric Co 01/03/17 450pp 


B103190594 Acceptance review copy of Chapter 16 to Lmerick Units ! & 2 
FEAR, “Tech Specs ” 

• Philadelphia Electric Co 61/03/17 2pp 


0103190593 Acceptance rcvlej copy of Chapter 17 to LtirerUk Units l h 3 

FSAR, “OA - 

* Philadelphia Electric Co 81/03/17 I29pp 


8103190602 Acceptance review copy of App A to Lmerid Units I h 3 
FSaR# “Interfaces for Std Designs •• 

♦ Philadelphia Electric Co 01/03/17 ip 


01 031 90605 Acceptance review copy of suppl to Limerick Units 1 Si 2 
FSAR. “Responses to NRC Questions “ Folders only encl 
* Philadelphia Electric Co 01/03/17 28pp 


‘1 Antitrust correspondence 


0IO33IO413 fte^y«sti info identified in Rog Qulde 9 3 re significant 
changes occurring subsequent to previous CP antitrust 
review 

TQALSTOh. A Utility Finance flranch (formerly Antitrust S« Indemnity! 
81/03/26 3pp 08059 302 


0 Inspection reports- IE Bulletins & correspondence 


8103090080 Forward* agenda for IE «rgt 010127 meeting in Ph 1 1 ade l p h l a . PA 
to discuss assessment of regulatory performance ro facility 
c or st 

GRIER. &H Region 1. Philadelphia. Office of the Director 
01/01/22 Spp 070 32 j 42 


81 03 1 00252 Responds to IE Oulletin 80-16, "Potential Ml sepp 1 teat 1 on of 
Rosemaunt. Inc Models 1151 f* 1152 Pressure Transmitters 
U/F.lther A or p Output Codes " OE has ordered surveys of 
tr antultters Status rept expected by 810430 

KEMPER. J 5 Philadelphia Electric Co. 01/01/30. 2pp 07063 200 


0IO32CO356 Act receipt of 010120 Itr Informing NRC of steps taken to 
correct violations noted in IE Insp Reptt 50-352/80-20 6 
50-353/90-10 

CARLSON. R F Region Philadelphia. Reactor Construction & 
Engineering Support Branch 01/02/03 Ip. 07970 096 


010320C065 Responds to NRC 001217 Hr re violations noted in IE Insp 
Repts 5D-352VS0-2D 4 SO-3D3/BO-18. Correc t I actions 
obtained disposition t author 1 1 a 1 1 on to rework weld 
preparation Training session held to explain requirements 
KEMPER, J S Philadelphia Electric Co 81/01/20 3pp. 07970 057 


-”8103200071 Forwards IE Insp Repts 30-352/00-20 6 30-353/00-10 on 
801104-20 h notice of violation 

CA9L9C9, R. T Region 1. Philadelphia. Reactor Construction 4 
Engineer |ng Support Jlranqh 00/12/17 2pp 07970 060. 


--0IO32OCO04 IE Insp Repts 50-333/60-20 4 30-353/60-10 on 001104-20 
None o.'pt lane e noted pipe weld preparation ground into base 
~etel w/ o 0£ author 1 1 a 1 1 on & undercut exceeded Tech Specs on 
feedwater pipe restraint. 

DJRR. J P. Region 1. Philadelphia. OPfice of the Director. 
MftfTIA.J C. Region I. Philadelphia. Reactor Construction 4 
Engineering Support flranch. 50/12/16. 9pp. 07970: 064. 


8103030398 Forwards Buppl 5 to IE Bulletin 80-17. "Failure of Control 
Rods to Insert During Scram at BUR.'’ Mo written response 
required 

GflIER-B.H Region 1. Philadelphia. Office of the Director. 

61/02/13 Ip 07799 000. 


0 103300106 Forwards IE Mgt Meeting Repts 30-352/01-03 t> 30-353/01-03 
on 810127. No none oirp 1 1 anc e noted. 

CRIER. 9. H Region I. Philadelphia. Office of the Director. 

81/02/19 lp 00037 123 


--B103300193 IE Mg t Meeting Repts 90-332/01-03 fc 30-353/81-03 on 810127 
No noncompliance noted Areas discussed results of systematic 


8103200213 Forwards IF Circular QJ-03. ‘Inoperable Seismic Monitorin 
Instrumentation " no written response required 
ORIER. 0 H Region 1. Philadelphia. Office of the Director 
Ul/03/02 Ip 07966 200 


0103230230 Forwards revised IE Bulletin 01-01. ‘Surveillance of 
Mechanical Snubbers.' w/corrected Pages 546 Change in 
Identification of facilities u/CPs to which bulletin Is 
applicable does not affect util requirements 
CRIER. 0 H Region 1- Ph 1 1 ao e 1 p h 1 a . Office of the Director 
01/03/04 lp 07977 262 


0103270015 Submits atfd 1 response to IE Bulletin 00-16 re potential 
misapplication of Rosennunt transmitters GE currently 
Issuing field disposition instructions for 1150 ftotemount 
Insp. Insp results to determine corrective action. 

KEMPER. J 0 Philadelphia Electric Co 01/03/03 3pp. 08047097 


8103200175 Forwards IE Info Notice Rl-06. "Failure of ITE Model K-60< 
Circuit Breaker " Mo response required 

GRIER. B if Region 1* Philadelphia. Office of the Director 
01/03/M Ip 07969 307 


9103300303 Responds to WRC 810227 Itr re violations noted In IE Insp 
Repts 50-392/01-01 4 50-353/01-01 Corrective actions, 
nonde* t rue 1 1 ve tasting indication* documented 4 opart rework 
notices reviewed 

KEMPER. J 6 Philadelphia Electric Co 01/03/23 6pp 00037 149. 


0 Reportable occurrences. LERs 4 related correspondence 


0 1 03 100165 A c v receipt of 001230 final Significant Deficiency Rept 16 
re ASME bolts, nuts L studs obtained from unapproved sources. 

CARLSON. R T Region |, Philadelphia. Reactor Construction 4 
Engineering Support flranch 01/02/02 lp 07065 339 


0103100269 Aik receipt of 810113 final Dlgnlflcant Deficiency Rept 29 
re grounding of flexible conduit. 

CARLSQNrR. T Region 1, Philadelphia, Reactor Construction L 
Engineering Support Oranch 01/02/06 Ip 07063 202 


0103190704 Ac k receipt of 001217 final Significant Deficiency Rept 19 
re violations of separation criteria In power generation 
control complex Rept not acceptable Requests date when final 
rept will be filed. if sufficient Info is not available now 
CARLSON. R. T Region 1. Philadelphia. Reactor Construction U 
Engineering Support tlranch 01/02/13 2pp. 07963:226 


0103300316 Interim Significant Deficiency Rept 35 re heating, 
ventilation & air conditioning fabrication %t Installation. 

01 x months required for evaluation Final rept will be 
forwarded by 010930 

kempER. J S Philadelphia Electric Co 01/03/23 3pp. 08037 151 


ROCKET 50-354 HOPE CREEK HUCIZAR STATION. UNIT i 


A Application/construction stage documents l correspondence 


0103190732 L tr* to all licensees of operating p 1 ant s. ap p 1 1 c ants p 0 r 
OLs & holders of CPs re control of heavy loads. Requests 
review per guidelines in NUREO-0612. Forwards NRC position re 
interim actions & request for eddl Info. 

EISEN^UT, D. 0. Division of Licensing 80/12/22. 30pp. 


B103190367 Ltr to all licensees of operating plants & applicants for 
DLs V holders of CPs r* program for environ qualification 
of safety-related electrical e qu 1 pmen t. I tarns addressed 
involve cold shutdown, rep lac ament parts i* NUREO-0737. 

EteENH'JT. 0. Q Division of Licensing. 01/01/19. 6pp. 


8103120014 Ltr to all licensees of operating plants. CP holders L OL 
appl icents. except Indian Point 2 & 3. Zion 1 l< 2 4< TMI-1. 
forwarding I nadvtr fce nt I y omitted pages from NRC 001222 
request for addl info re control of heavy loeds. 

EIBENHUT. D. O. Division of Licensing 01/02/03. 6pp. 


8103160669 Ltr to all operating plants & CP holders forwarding 
clarification of TMi Action Plan Item 111. A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that Implementation dates will be met. 

EISENHUT.D 0 Division of Licensing. 81/02/10. 12pp. 


0103250024 Ltr to all power reactor licensees fc license eppllcants r* 
NUREO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing d e 1 « 1 1 ont . L 1 c ensee nay submit analysis to 


254 


DOCKETED ITEMS 


0103170225 Ltr to all 8^'* licensees <e«cept Humboldt Bey *• LaCro*se> 
requesting review e* aSKE Cola Cfa** 1 «« 2 pressure boundary 
piping. safe end* t, fitting rati per guidelines of and l 
Rrvl*ion l to UUREC-0313 Model Tech Spec » only encl 
EtSENHjf.D C Division of Licensing 81/0-2/26. 3pp 


-'9103170266 Modal Tec** Spats Pag** 3/4 0-2- 37* 0-3. 3/4 4'7 & 3/4 4-0 re 
lufvfll laote r equ i r e<* ant a for ASmE Coda Class 1*2 & 3 
c oirpomn ts L fiCS operational leakage limiting condition* for 
ppantlon t %urvelll* n c* requirement* 

* Central Electric Co 01/02/26 4pp 


8103240736 Request* extension until 01020? to t espond to 8u?pl I of 
IE Bulletin 79-01B. "Environ Qualification of Class IE 
Equipment. * re equipment required to achieve 8- maintain cold 

<J3ERtTZ.fi A Public Service Electric 4 Qa* Co of New Jararg 
01/01/30 2pp 07990 022 

B J 03030290 Forwards Supp I 9 to IE Bulletin 00-17. "Failure of Ct'itro 
Rod* to Insert During Scran, at BUR " Ho written response 

QRIER^H Rag ion l. Philadelphia. Office of th© Olr©clor 

91/02/13 IP 0/790 337 


BlOO 1 70635 Ltr to holers of CPs 6 applicants for O'-s (BUR*) requesting 
review of ASME Cla** 1.2 *. 3 pre**ure boundary piping, tafa 
ends 6 fitting me 1 1 par guidelines of end Revision I to 
NURE0-0313 Model Te£h Specs only ant 1 

EISENHOT.D 0 Division of Licensing. 01/02/26 3pp 


81 03300920 Forward* IE 
010209 

CARLSON. fi T Region 
Engineering Support 


Mg t Meeting Rept* 90-354/01-03 & 90-393/111 Cl 

1 , Philadelphia, Reactor Construction 1* 

Branch 01/02/26. 2pp 08060 067 


Q 1032300 13 Osneric Ltr 81-06 to all CP holders S. OL applicant* re 
lO-CFRSO 71(f). ’Periodic Updating of f BAR* . effective 
900722 info re FSAR legal s tatu * ■ f orma t t content end 
E 1 SENHUT . D 0 Oivitlon of Licensing 01/02 /2b lOpp 


0103230973 Notifies of issuance of NUfiEC-0797, "Radon Release* From 
u Mining & Milling 6 Calculated Health Effects. 4 which 
contains neu Info potentially relevant t natl to ASLAB 
pr o c eedtng * 

TERRY. 0 A 0 tv l s Ion of Fu«l Cycle 4. Material Safety 01/02/26 

2 pp. 


--0 1 03300920 IE Mgt Meeting Rept* 50-394/01-03 k 90-399/01-03 on UlC 
Area* d 1 *c u» > ed . p er for mane e of piping s ub c on tra c tor l recent 
licensee responses to Item of none amp 1 1 anc e 

BATEMAN, W H . RF.YNGLDS- 9 D. Region 1, Philadelphia. Office «J f 1 
Director TRIPP, L E Region i, Philadelphia, Reactor Coiiiirul 
!f Engineering Support Branch. Ql/0r?/23. 3pp 0009D 069 


8103200203 Forwards IE Circular 01-03. "Inoperable Seismic flunltJ/tn 
Instrumentation " No written response required 
GRIER. 0 H Region l- Ph 1 I a de 1 p h J a. Office of th© Director 
01/03/02 IP 07966 195 


0103310004 Ltr to all licensees of operating p lan t*. ap p 1 1 c an t * for 0„s 
4 holder* of CPs forwarding 6ECY-01-H9 re info necessary to 
establish environ qua 1 i f I c e 1 1 on of safety-related electrical 
•qul pmant 

EIBEKHUT-D 0 Division of Licensing 01/03/10 6pp 


0103270095 Summary o# 010304 resting w/Mar k I owners group 4 OE in 
Osth esda- MD r e supplementary tests conducted In full-scale 
test facility 4 resolution of outstanding Mark t issues per 
NUREO-0661 Slide presentation 1 list of attendees end 
CRIMES. C 1 Licensing Branch 3 81/03/16 3pp 


8103230337 Forwards revised IF. Bulletin 01-01, ‘Ourve 1 11 anc « of 
Mechanical Snubbers." w/corrected Pages 5 4 6. Change in 
identi f tea 1 1 on of facilities u/CPs to which bulletin is 
applicable does not affect util requlre-reiUs 
CRIER. BH Region 1, Ph 1 l ade 1 p h i a. Office of th© Director 
81/03/04. Ip- 07977 2*4 


81 032 00 J 37 Forward* IE Info Notice 81*06. “Failure of ITE Modal * f-C 
Circuit Breaker “ No response required. 

CR1ER.B H Region I. Ph ll ads 1 ph Is, Office of the Director 
01/03/11- Ip 0796B 274 


F. Security' medical, emergency 4 fire protection plan* 


8 Reportable occurrence*, LEfl* l related 


c o r r e « p ond one e 


8103310330 Ltr to all licensees of operating plants 4 holders of CPs 
forwarding IWREQ- 0696 . ‘Functional Criteria for E'-ergsncy 
Response Facilities '* Criteria describe acceptable method 
for meeting NRC requirements N/o anc 1 

EISEli'HUT, D 0 Division of Licensing. 81/03/09. 6pp. 


T Financial informetion 


8103170994 Forwards Annual Financial Rept 1980 

BRADLEY. E J Philadelphia Electric Co 01/03/13 7p p 


8103190113 F Inal potential significant deficiency rept r*l<tps l.A 1 1 
MC 70. initially reported on 001007 Pipe acceptable as 
delivered V not reportable per tOCFRSG. 99e. Mlpa *ea-n 
porosity rapaired. 

MARTIN. T J Public Service Electric 4 Gas Co. oP New Jersey 
01/01/2? 2pp 07960 234 


0103100149 Ack receipt of B0122? final r©pt re potential significant 
deficiency of subassembly oP biological shield 
CARLSON, R T Region 1. Ph 1 1 ad e I ph 1 a , Reactor Cons true 1 1 on 4 
Englnsering Support Branch. 91/02/02 Ip 07063:390. 


-8103170596 Annual Financial Rept 1990 

• Public Service Electric 4 Oat Co. of Neu Jersey. 81/02/16 

02pp 


“-01 031 70606 Annual Financial Rept 1900. 

• Philadelphia Electric Co 91/03/13 46PP 


— B103I70616 Annual Financial Rept 1900. 

• Atlantic Electric of New Jersey 81/03/13. 40pp. 


--01O317O626 Annual Financial Rsgt 19SQ. 

• Delirarva Power 4 Light Co 01/03/06 40pp. 
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subsequent insp 

CARL BON, R T Region 1, Philadelphia. Reactor Construction 4 
Engineering Support Branch. 01/02/13. Ip. 07910:349 


DOCKET 50-399 HOPE CREEK NUCLEAR STATION. UNIT 2 


0 Inspection reports. IE Bulletins 6 correspondence 


A App 1 1 c a 1 1 on/c ons tr uc 1 1 on stage documents L correspondence 


9103180674 Forwards \Z Insp R»pt 50- 354/90-22 on 901204, 13,22 V 31. No 
norcompl lance noted 

CARLSON. R. T Region I. Philadelphia. Reactor Construction &> 
Engineering Support Branch. 01/01/21. 2pp. 07949:267 


01 03 100670 IE Insp Rept 90-354/00-22 on 601204. 13.22 «, 31. No 
nomeompl lance noted. Major areas I nepec t ed : qua 1 1 ky- r © leted 
procedures, specs 6 equipment w/ob serve t ion* made of 
transpor ting, 1 i f ting 6 setting of reactor pressure vessel. 

BANDERS. W F , MCBREARTY. R. A Region 1, Philadelphia, Office of the 
Director. TRIPP, L. E. Region 1, Ph 1 led elph le , Reactor Construction 
6 Engineering Support Brench. 01/01/20. 4pp. 07949:269. 


0103190732 Ltr* to all licensees of operating plants. applicant! for 
OLS t holders of CPe re control of heavy loads Request* 
review per guidelines In NURE0-0612 Forward* NRC position re 
interim actions & request for eddl Info. 

EI8ENHUT, 0.0 Division of Licensing 80/12/2? 30pp. 


01031 903B7 Ltr to all licensees of operating plants L applicants fo< 
OLs & holders of CPS r# program for environ qualification 
of safety-related electrical equipment. 1 terns addressed 
involve cold shutdown, rep lacement part* 6 NURE0-O737. 

E I SENHUT, D. 0 Division Of Licensing. 01/01/19 6pp 


8103120014 Ltr to all licensees of operating plants,CP holders L Ot 
applicants, except Indian Point 2 t 3«2ion 1 «< ? 8, TMI-I. 

forward 1 no ln4cfv»r t »nfc I n nml f f MOr* fini2l5 


0103160669 Ltr to oil operating plants K CP holders forwarding 
c lar I f 1 c a 1 1 on of TMl Action Plan Iter in A 1 2 re upgrade 
of emergency support facilities. Requests confirmation within 
45 days that imp l erentat Ion dates will to ret 
EISENHJT.o 0 Division of Licensing 01/03/10 I3pp 


8 1 03030Z90 Forwards 9upp 1 3 to IE Bulletin 00-17, 'Failure of Con 
Rode to Insert During Scran at BWfl '* No written response 
requ ired 

CRIER, B H Region l. Philadelphia, Office of the Director 
01/02/13 If 07790.337. 


0103230024 Ltr to ell power reactor Licensees 6 license applicants re 
NUPEQ-0619 criteria Footnote 3 In Table 3 contains error due 
to leakage testing deletions Licensee nag submit analysis to 
justify use of aviating low flow controller 
EISENhjT.O 0 Division of Licensing 01/02/20 Bpp 


0103170229 Ltr to all DUR licensees (eicept Hunboldt Bay (c LaCrosse) 
requesting review of ASME Code Class 1 K 2 pressure boundary 
piping. safe ends K fitting matl per guidelines of encl 
Revision 1 to NUREQ-0313 Model Tech 5pecs only encl 
ElSEh-hUT.D 0. Division of Licensing 01/03/36 3pp 


--8103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 8. 3/4 4-0 re 
surveillance requirements for A8ME Code Clast 1.2 & 3 
components & F?CB operational leakage limiting conditions for 
operation fc surveillance requirements 
* Oeneral Electric Co 01/02/26 4pp 


0103300520 Forwards IE Mgt Meeting Repts 90-354/81-03 L 50-335/01- 
0 l 0205 

CftRt.EDN. R T Region 1, Philadelphia. Reactor Construction & 
Engineering Support Branch 01/02/26 2pp 08090 067 


- -0 1 03300528 IE Kgt Meeting Rept* 50-394/01-03 U 50-355/01-03 on £ 
Areas discussed performance of piping subcontractor 6 recent 
licensee responses to Items of notieompllance 

0ATEMAN. W H . REYNDLD8. 8 D Region 1. Philadelphia. Office of 
Director TRIPP. L E Region |» Phi lade I ph ia. Reactor Constru 
&. Engineering Support Branch 01/03/25 3pp 00030 069 


6103200203 Forwards IE Circular 81-03. "Inoperable Seismic Monitor 
Instrumentation " No written response required 
CRIER. 0 H Region I. Pt> H ade l ph t*, Office of th* blrpctor 
81/03/02 lp 07966; 193. 


0103170655 Ltr to holders of CPs & applicants for 01. s (OURt) requesting 
review of A5ME Class 1.2 L 3 pressure boundary piping, safe 
ends fc fitting irat! per guidelines of enc i Revision 1 to 
Ntifi EQ-Q3 ( 3 Model Tech Specs only encl 

EtSCNHUT, 0 <3 Division of Licensing Bt/02/36 3pp. 


0103230613 Generic Ltr 81-06 to all CP holders & GL applicants re 
10CFR20 ?l<e>. "Periodic Updating of FSARs. " effective 
000722 Info re F9AR legal status, format U content encl 
EI8ENHUT.D 0 Olvislon of Licensing. 01/02/26 lOpp 


8103230973 Notifies of Issuance of NUflEG-0757, "Radon Releases From 
U Mining %, Milling l Calculated Health Effects." which 
contains new info potentially relevant & mail to ABLAD 
pr oc aad Ing s 

TERRY. 0 A Division of Fuel Cycle 6 Material Safety 01/02/26- 

2pp. 


QJ03310904 Ltr to aJ 1 licensee* oP operating p 1 an t b < app 1 1 c an ti Par CL« 
L holders of CPs forwarding BECY-01-119 re info necessary to 
establish environ qualification of saf ety-r elated electrical 
equt prant 

EISENmUT. d 0 Division of Licensing. 81/03/10 6pp 


0103270099 Bvmirary of BI0304 meeting w/Mark I ouners group 6 OE in 
Bethasda.MO re supplementary tests conducted In full-srale 
t« • t facility 6 resolution of outstanding Mark I Issues per 
NUREO-0661 Slide presentation L list of attendees encl 
CRIME9-C |. Licensing Branch 3 01/03/16 9pp 


F. Security, iredlcal. emergency t fire protection plans 


8103310330 Ltr to all licensees of operating plants 6 holders of CPs 
forwarding NUREQ-0696. "Functional Criteria for Emergency 
Response Facilities ” Criteria describe acceptable method 
for meeting NRC requ 1 re-rent s U/o encl 
EISENHUT, 0 0 Division of Licensing 81/03/09 6pp 


I. Financial information 


8103170904 Forwards Annual Financial Rept 1900 

BRADLEY. E J Philadelphia Electric Co 01/03/13. 7pp 


—8103170596 Annual Financial Rept 1900 

* Public Service Electric 6 Oa« Co of New Jersey 01/02/16 
92pp 


--8I03170606 Annual Financial Rept 1980 

» Philadelphia Electric Co. 01/03/13. 46pp. 


—8103170616 Annual Financial Rept 1900. 

a Atlantic Electric of Neu Jersey. 01/03/13. 40pp. 


--0103170636 Annual Financial Rept 1980. 

• Daimarva Power Light Co 01/03/06 40pp. 


Q. Inspection reports. IE Bulletins & correspondence 


0103230237 Forwards revised IE Bulletin 01-01. “Bur ve 1 11 an c e of 
Mechanical Snubbers. " w/correctad Pages 9 h 6 Change In 
identification of facilities w/CPs to which bulletin Is 
applicable does not affect util requirements 
CRTER.fi H. Region 1. Philadelphia, Office of the Director 
01/03/04. Ip. 07777:264 


0103200137 Forwards IE Info Notice 81-06. 'Failure of ME Model K- 
Circuit Breaker " No response required 

ORIER.O H. Region 1* Philadelphia. Office of the Director 
01/03/11. Ip 07968:274. 


8. Reportable occurrences. LERs & related correspondence 


9103190113 Final potential significant deficiency rapt ra Pipe 8A- 
KC 70. initially reported on 001009 Pipe acceptable as 
delivered K not reportable per I0CFR9O 55e. Pipe seam 
porosity repaired 

MARTIN, T. J Public Service Electric S. Oat Co of New Jersey 
01/01/37 2pp 07960 234. 


9103160222 Ac* receipt of 810127 ltr forwarding final deficiency r 
re BA-155 KC 70 pipe. Matter will be reviewed during 
subsequent trip 

CAHLSQN'R T Region 1. Philadelphia. Reactor Construction & 
Engineering Support Branch 01/02/13. Ip. 07910 343 


0100160243 Act receipt of 810127 ltr forwarding final deficiency r 
r» surface indication - RPV 2 Matter uill be reviewed during 
neitt Insp 

CARLSON. R r Region l, Ph 1 ladelph la. Reactor Construction L 
Engineering Support Branch. Q1/02/13 Ip 07910 330 


0103200497 Ack receipt of 810127 final deficiency rept ra Surface 
indication on Reactor Pmsur* Vessel 2 

CA9L60N. R T. Region 1. Philadelphia. Reactor Construction It 
Engineering Support Branch. 01/02/13. Ip 07967.024 


-- 8 103 200905 Final deficiency rept re area noted on Reactor Preiiu 
Vessel 2 which Included porosity & linear indications approx 
one-inch in d iamet e r. in 1 1 1 a 1 1 y reported 791213 Investigation 
revealed that /Cam if not significant deficiency. 

MARTIN. T. J Public Service Electric l Oai Co. of New Jersey 
01/01/27. 2pg. 07967 023 


DOCKET 50-3 96 UNIV OF ILLINOIS LOPRA RESEARCH REACTOR 


p operating license stage documents l correspondence 


B 1 030 6 0 50 1 Forwards or g an 1 j a 1 1 ona 1 charts depicting NRC Region 3 
raor ganl za 1 1 on. ef f ec 1 1 ve 810216. 

KEPPLER. JO. Region 3. Chicago. Office of the Director. 91/02/ 
2pp. 07036:081. 


0 Inspection reports/ IE Bulletins 6 correspondence 


0103020054 Forwards IE Circular 81-02/ "Per f or ranee of NRC-Licenie 
Individuals While on Duty." No written response required 
KEPPLER. J 0. Region 3/ Chicago. Office of the Director. 81/02/ 
2pp 07707296 


8103240736 Requests extension until 810209 to respond to Suppl 3 of 
IE Bulletin 79-OIBi "Environ Gual iffcation of Class IE 
Equipment." re equipment required to achieve & maintain cold 
shutdown 

UDERtTZiR.A. Public Service Electric & Gas Co of Neu Jersey. 
01/01/30 2pp. 


DOCKET 90-390 WILLIAM h. ZIMMER NUCLEAR STATION, UNIT I 


A App l teat l oti/c onttruc t l cn stag* flBCunjnti l» cerr espondenc r 


B1D3I90732 Ltri to all ll(«ntm of operating p lant %. a p p lit an t» for 
OLi ** holdirt of CPs re control of hsavy load* Requests 
rcvlau per guidelines In NUflEO-0612 . Forwards NRC position r« 
interim actions L request for addl Info 

EISENHUT.O 0 01 v I * ion of Licensing 60/12/22 30pp 


6103190367 Ltr to all lUintm of operating plants i applicants for 
0L» 6 holder* of CP* re program for environ qua 1 1 f i ca 1 1 on 
of safety-related electrical equipment lte*s addressed 
sold shutdown . esq I sc emsnt parts L NVRCQ-0737 
E1SELHUT. 0 o Division of Licensing. 91/01/19 6pp. 


9103120014 Ltr to all licensees of operating plant*, CP holders & CL 
*p p 1 1 c *i\t * , * » c i p t Indian Point 2 4 3. Zion l 4 2 L THl-l« 
forwarding l nadvar tant ly omitted pages from fJRC 601222 
request for addl info re control of heavy loads 
EI9ENMUT, D 0 Division of Licensing Bl/02/03 6 pp 


B10305DB50 Lists alleged deficiencies uhich could jeopardise health £ 
safety of public as reported by Oovt Accountability Project 
Expresses concern over ^ni>*r in which second UPC 
Investigation will i e per forr-ad 

hCYER.C fi Physicians for Social fte s p on« i b i 1 1 ty 01/02/11. 2pp 
07029 I 71. 


6103090951 Notification of GJ031I 4 12 netting u/Mari II owner* group 
& uE in 9ethe*de.HD to discuss Mark II generic long-term 
program 

ANDEPeON. C J Generic Tssue* Branch 01/02/12 12pp. 07020 199. 


0 1001 1091 1 Notification of 010223^27 meeting u/utll at site to enable 
staff id propose preliminary evaluation of facility control 
room u/regan) to human factors 

PElUE*. I A. Licensing Branch 2 01/02/12 3pp 07049 338. 


8103040463 Not 1 f i c a t i on of B10316-20 reeling w/util corporate ofc re 
mgt structure * technical resources review Proposed agenda 
enc I 

PEL T IER, l. Licensing Branch 2 01/02/13. 9pp 07020 |95 


0103060104 Forward* request for addl info re leakage from RHR suction 
valva nearest to suppression pool during po*t-LOCA long-term 
cooling 

TEOEBCO. R L Assistant Oirector for Licensing 01/02/13 3pp 
07839 031 


P 103030640 Notification of 010224-23 mattings u/util at site to reviec 
const status . Proposed agenda end. 

PELTIER, I. A Licensing Branch 2. 81/02/18 6pp 07795 026 


9103060111 Requests that meint records for snubbers b* documented re 
preservlca exam 6 p r«op t rat i on* 1 testing. Util must verify 
that snubber location, or I fntx Uon. pot ttton setting L 
configuration are according to design drawings 

F6D6SC0.R L. Assistant Director for Licensing 81/02/19 3pp. 
07839.034 


0 103100329 Forward* or g an I xa t i ona l Charts depicting NRC Region 3 
reor flanl ta t i on, efffectivs 810216 

KEPPLER, J D Region 3, Chicago. Office of the Director 81/02/20 
2pp. 07863:246. 


6103230024 Ltr to all power reactor licensees 6 license applicants re 
WftEG-061? criteria Eo&tnots 2 in Table 2 contains sttot due 
to leakage testing deletions Lfcensse mag submit analysis to 
justify use of existing low flow controller. 

EI0£NHtiT.D 0 Division of Licensing. 01/02/20 0pp 


0100230030 Ltr to all licensees of operating nuclear power plants & 
applicants for Oi.s (except 6t Lucie, Units I It 2). Requssts 
util review to determine capability to mitigate station 
blackout avent L promptly implement emergency procedures 
EISENHur, D o. Division of Licensing. 81/02/25 3gp 


8103170225 Ltr to all BUR licensees i except Humboldt Bag 6 LaCrosso) 
requesting review of A8ME Code Class I L 2 pressure boundary 
piping. safe end* l» fitting mat I per guidelines of enc l 
Revision 1 to NLIREC-OJ 1 3 Mods! Tech Specs only tncl 
EIBEWftiT, D. 0 Division of Licensing. 01/02/26. 3pp 


— 0103170266 Model Tech Specs Paget 3/4 0-2, 3/4 0-3, 3/4 4-7 & 3/4 4-8 re 
surveillance requirements far A6ME Cods Class 1.2 6 3 
components lc RCS operational leakage limiting conditions for 
operation 4. tu»v* 1 1 lance requ irsffsnts. 

* Central Electric Co. 01/02/26. 4pp. 


0103170655 Ltr to holder* of CPs 6 applicants for OL* lBWRs> r 
review of ASME Clet* 1*2 4 3 prti»ure boundary piping. safe 
ends & fitting rati per guidelines of enc 1 Revision I to 
WREQ-0313 Model Tech Specs only enc 1 

EISENHJT. 0 0 Division of Licensing. 61/02/26 3pp 


6100230013 Oenertt Ltr 01-06 to all CP holders 6 01. applicants 
10CFR50. 71 1 e i, -Periodic Updating of FSA9 * . effective 
000722. Info re F8AR legal status, format K content entl 
ClSEti^JT.O 0 Division of Licensing 91/02/26 IQpp 


0103(30601 Notification of 610313 meeting w/Mark II Owners gre 
Oethesda.ttD to discuss Mark II safety relief valve loads L 
pool temp limits 

S<J, T H Generic Issues Branch 01/03/03 2pp 07912 136 


6103160245 Ac k receipt of 001201 itr submitting info on loj pm. 
turbine disc Info will be withheld (ref (0CFR2 7901 
IfDESCO. R L. Assistant Director for Licensing 01/03/03 I 


01 032501 03 Confirms that addl work on internals could proceed- b 
util review 4 acceptance of OA documentation L procedures 
submitted by Reactor Controls for work applicable to vessel 
internals spec t, other applicable design requirements 
&0 30WANN.E A Cincinnati Oa> b Electric Co 01/03/04 2op 

07997 277. 


6)03100436 Submits low power testing 6 augmented operator train 
< temitr-ent* re TMl task action Item l O \ , i n response to 
F Tedetco 0IOM4 ltr 

0 OR CM ANN, E A Cincinnati Oas 4 Electric Co 01/03/03 2pp. 
07667: 230 


9103110763 Ack receipt of 810202 ltr providing supplemental inf 
schedule for review 6 mod of OA p r oc e d ur e s, p er 010107 
reque s t 

NCRELIUS- C. E Region 3. Chicago. Office of the Director til 
Ip 07Q73 339 


--8103110768 Buppls 801204 ltr re ichedule for review L rod of 
proe edur es. per 010107 request Consultant engaged for 
projects Mods to be completed by 610415 

BOROMANN. E A Cincinnati Dae l Electric Co 01/02/02- IF 
07 073 360 


0)00110456 Forwards supplemental Info re leak chase channel 
a ttac hments, in response to NflC 801120 request 

DOROriANN.E A Cincinnati Oas L Electric Co 01/03/06 llpp 
07E92: 147. 


0103120753 Notification of 810324-26 meetings v/utit 4 BNwu in 
fL L Moscow. OH to review emergency operating procedures of 
Dresden simulator t I1 m»t sontroi room. 

PELTIER, I Licensing Branch 2 01/03/06. 3pp 07909 300 


8103310804 Ltr to all licensees of operating p lent*. app 1 icents 
L holders of CPs forwarding SECY-91-119 re info necessary to 
establish environ qualification of safety-related electrical 
equipment 

EISENHUT.D 0 Division of Licensing. 01/03/10. 6pp 


8103190145 Notification of 810316 meeting u/near-term 01. applic 
fiathesda.MD re info required to be submitted on environ 
qualification of electrical equipment prior to site visit ^ 
NflC review. 

BUR WELL, 8 Licensing Branch 2. 8i/03/l2. 15pp. 


8103200365 Summary of 610234-26 caseload forecast panel meeting 
at site re assessment of const statu* to determine 
I fc ensing, priori ty. manpower & resources allocation. 

Attendance lists 6 agenda end. 

PELTIER, I A Licensing Branch 2 81/03/12 Gpp. 07966324 


9103200405 App 1 ication to amend CPPR-0Q to authorixe extension 
completion date to 831231 

BOROMANN, E. A. Cincinnati Oas 6 Electric Co. 81/03/16 3PP 
07960 040 


8103200444 Forwards 8uppl 2 to NUREO-O407, "Mark II Containment 
Plant Program Load Evaluation & Acceptance Criteria 1 ' & 
policy issue paper Suggests Mar 1901 meeting w/hark !I 
ountrs to discuss review program U/o enc 1 

KNIEL.K- Denar 1 c issue* Branch. 61/03/16. Ip. 65134 2IQ 


9103230155 Requests resolution of hydrogen control matter for d 
core accidents In plant* w/trall containments. 

TEOE6C0. R L. Assistant Director for Licensing. 01/03/16 3 


0 1 03300201 Forwards 76 oversee PAID* revUsd In F8AR. Revision 71. 
subrltled 010327 List of PAID chinget enc 1 Aperture cards 
Mill be available in PQR 

J4CKS0V.M E Sargent A Lundy. EnC 81/03/24 3pp O0D57 ]?1 


0 1 0331091 4 Summary of 6103(3 meeting w/Mark 11 owner* group re 
»v?pT nsljn pool temp li<Mt A T-quencher load spec.U/o enc 1 
list of attendees l nesting handout 
E-U. T rt Oeriertc Issues Branch 61/03/24 3?p 


CI033I0274 Responds to NRC 810316 request for addl info re hydrogen 
control at facility PH^niom have been nade to inert 
containment w/nitrogen 8ys uil! be in place 8. functional 
by c ortmer c I a 1 operation of station 

GCRQMAMN. E A Cincinnati Oas A Electric Co 81/03/26 Ip 
O0O7G 3'J i 


6103310393 Amend 115 to application for CL containing response to 
Round 2 questions in NRC 01O1J4 Itr A Revision 7| to F9AR 
GCROKAUM.E A Cincinnati Oa* A Electric Co QW03/27 2pp 


E NRC Oafety Evaluation Report (8ERl» suppls A correspondence 


9(03200674 Requests (nfo for 0£fl A Supplemental 9ER two wks prior to 
SER date Indicated on enc l schedule Reques t s< four months 
prior to 8GR t * * uanc e . equ 1 pmen t qualification info per (E 
Bulletin 79'01 Hj for 8LR* scheduled after June 1901 
DENTON. H R Office of Nuclear Reactor Regulation! Director 
81/03/13 6pp. 07966 094 


F Security, r.pdical. emergency A fire protection plant 


U ] 0204 039 S Forward* public version of emergency plan Includes State of 
OH emergency plan. Clermont Coun ty r OH. St a t o of KY. Camph a 11. 

Pendleton A Bracken Counties. KY. draft emergency plans 
(Plans submitted under separate cover ltrj 

0 DJ7 0 MANN. E A Cincinnati Oas A Electric Co 01/01/30 2pp 

07616 234 


--D102040399 Forward* facility emergency plan A State of CM nuclear power 
plant emergency response plan.Uf/o encl* 

tJETTERHAICJ. M J. Conner. Moore A Corber 01/01/30 2pp 
07616 836 


9103310330 Ltr to all licensee* of operating plant* A holder* of CPs 
forwarding NUREG-0696. ‘Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirement* U/o enc I 

EISEMUT.D 0. Division of Licensing 01/03/05 6pp. 


6103170097 Releases public vorslan of emergency plan for facility 
FELTON. J N Division of Rule* and Record* 81/Q3/U Ip 
07836 00! 


-31031 701 06 Public version of emergency plan Includes State of OH 
» Tier g #nc y plan A Clermont C ounty . OH. Gta te of KY A Campbell. 
Pendleton A Bracken Counties. KY draft emergency plans 
* Cincinnati Oas A Electric Co. 81/01/30 1300pp. 07006 OOl. 


0JO326E2IO Request* that end emergency planning Info be placed In 
LPDft. U/o 8102040395 

rVOUDER.J L Division of Rules end Record* 01/03/24 Ip. 
00040: 246 


0103310213 Forwards Revision 11 to industrial security plan Enel 
withhold (ref 10CFR2 790 J 

OOPOMANN. E a Cincinnati Oas A Electric Co 01/03/25. ?pp. 
06079: 119 


0 Adjudicatory correspondence 


B1 02260292 Memorandum requesting app 1 1 c an t s > NRC A intervanor* to 
address listed question* In GI0302 hearing Witnesses should 
b* able to address questions on ganerlc safety problems 
requiring shutdown A qualifying for Inclusion In rate base. 
9ECHH0EFER. C. Atonic Safety and Licensing Board Panel. 01/02/23 
3pp. 077 70 050 


0)03050-674 Submits list of cases going to hearing during 1901 In 
which emergency preparedness contentions have been raised by 
one or more parti • « 

CHRISTEN01/RY. E. Hearings Division. 81/03/04 2pp 


91032005 10 Notice that CE Pattlton 1* new county prosecuting atty A 
should be substituted for prior r epr esentat ive. R Jones. on 
all pleadings Certificate of Svc enc 1 

pATT t BON. 0 £ . FIBSE.L R Clermont County.OH 01/03/02- 3pp. 
07971: Oil. 


8103200311 Notice of withdrawal of appearance in 0L proceeding due I 
conflict of Interest Certificate of Svc enc l 

FISSE.L R Zlm-er Area Cttlien* - ?(mer Area Clttiem of Kv 
01/03/02 2pp 07971 01 4 


8103200543 Notice of appearance in Ol proceeding Certificate of Svc 
enc 1 

PATT ISON. 0 E. . FISSEL R Clermont County.OH 81/03/02 4pp 
07971 329 


0103240546 Schedule for filing proposed findings A conclusions. 
Applicants must file by 010424. Inlervenor* by 810605. NRC by 
010702 A applicants' reply by 010903 Filings will not 
prejudice parties' right to seek reopening of record 
BECHHOEFER.C Atomic Safety and Licensing Board Panel 01/03/20 
2pp 079B4 356 


H General correspondence 


0103230635 Forwards 010309 ltr to emphasise Importance of matter of 
irregularities at facility. per 001223 ltr Shareholders 
resolution enc 1 Response requested 

IOSSO.C Affiliation Unknown 01/03/10 Sp p 07977 094. 


K Utility Final Safety Analysis Report (FSARl A amend* 


8103310303 Amend 115 to application for CL containing response to 
Round 2 questions in NRC 810114 Itr A Revision 71 to F0AR 
BOROMAVy, E A Cincinnati Oas A Electric Co 01/03/27 2pp 


— 0103310396 Amend 115 to F8AR . R tv 1 * l on 71 

« Cincinnati Oat A Electric Co 01/03/31. 225pp. 


Q Inspection report*. I £ Bulletins A cor r ei pondente 


6103050481 Forwards IE tnsp Rept 50-356/80-26 on 001201-09. 15-19. 22. 
26 A 29-31 A notice of violation 

HE 1 8HMAN. P F Region 3. Chicago. Reactor Operation* Nuclear Suppo 
Branch Bl/01/27 2pp 07625 024 


— 0103030409 Notice of violation from imp on 901201-05. 13-19. 22. 26 
29-3 1 

HE I6HMAN . R. F Region 3, Chicago. Reactor Operation* Nuclear 
Support Branch Bl/01/27. Ip. 07B23.026 


— B103050499 IE |n*p Rept 50- 350/00-26 on 80 1201 -05. 1 3- 1 9. 22. 26 A 29 
Noncomp 1 lance no ted . f a 1 1 u r e to obtain A verify corrective 
action taken on procedure Implementation deficiency. 

DANIELS. FT . WARN ICK , R F . GWYNN. TP. Region 3. Chicago. Qffic 
of the Director. 81/01/23. 6pp 07B25 027 


8103020133 Forwards IE Circular 01-02. ‘Performance of MRC-L l e en t rd 
Indlvlduais While on Duty " No written response required. 

KEPPLER.J 0 Region 3- Chicago. Office of the Director. 01/02/09 
2pp 07708 03B 


B 1 03040306 Forwards IE Info Notice 81-03. "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR90 72 " No written response required. 

KEPPLER.J 0 Region 3. Chicago. Office of the Director 81/02/12 
2pp. 07815 200. 


8103030263 Forwards 0uppl 3 to IE Bulletin 00-17. "Failure of Contro 
Rods to Insert During Scram at flWft 1 No written response 
r equired 

KEFPLFR, J. 0 Region 3. Chicago. Office of the Director. 01/02/13 
2pp 07790 329. 


9103190071 Forwards IE tnep Rept 50-330/81-01 on 010103-30 A notice 
violation 

HE18HMAN. ft F. Region 3, Chicago* Reactor Operations Nuclear Suppo 
Branch. Sf/02/13. 2pp. 07964: I4t. 


- -01 03 1900 76 Notice of violation from Insp on 810105-30. 

HEI6HMAN. R.F Region 3« Chicago. Reactor Operations Nuclear 
Support Branch 81/02/13. Ip. 07964:143. 


— Bl 03190002 IE Insp Kept 30-358/01-01 an 010103-30. Ncncomp l lance no 
failure to follow procedure during control rod drive 
hydraulic pr e op era t i one 1 test. 

DANIELS. F T , OWYNN. T. P. « WARNlCK. R. F Region 3. Chicago. Off 1C 
of the Director 01/02/12 6pp. 07964:144. 


9103160469 Forwards IE Circular 81-03, "Inoperable 8ei*mic Monitorin 
Instrumentation " No response required. 

KEPPLER. J. 0. Region 3. Chicago. Office of the Director Bl/03/02 
2pp. 07915:309 


BUM1608M IE B.ll.Wn 81-01. Bur.. . I U»< « •' 

Mechanical Snubber*. " w/corrected P *«•« 316 4 ? 

Idir\t 1 Me 1 1 I On o» mimm -'CP* to wlutfc cull*tln l* 
applicable doll not affect Util requirement* ni/DD/04 

KEPPiER. J <5 Regia" 3- Chicago. OKlce of the Oirtcto D 
2?p 07914 214 


Q 1 03230 1 1 5 At k receipt c* 
correct violation* notld 
1CAELIOS.C E Region 3. 
ip 07976 247 


810202 Ur informing NRC of steps 
in 1E imp Rapt 50-358/00-16 
Chicago. Offlci of tM Director 


taken to 
0 V 03/ 05 


--8103270931 Submit* recommen 
Code should include set o 
dfolicni on fuel loading 
I Tired t »t • I v effective 
eiCKUlT.U Office of the 


dation* to enpeCite impacted 0V. h**-i-q* 
f TMl-related OL requirement* A5LA0 
*j, low power testing should be 

General Counsel 01/02/23 lOpp 


--0103270947 Submits 

hearing mgt for OL p 
from Mring fr eet® f 
COTTER. B P Atomic 
33pp 


©mm*ndati9«'4 r« scheduling. personnel mc,.r( 
roceeding* Panel “"ust obtain e*e-nptlon 
or two recently appointed chairmen 
Safety and Licensing Guard Panel H1/C2/25 


e 1 


t 


-810323PI80 Suppli r.ipor... t« NM 81010? Ur r. vloUIKm. n.t.d m 
Intp Rept 50-359/80-16 Corrective action, outside consultant 
engaged eo conduct thorough review of util S. »J C& 

OA procedure* by 010227 «6i% 1»» lenented by QIOMJ 


9* 

borckann.e A 

07976 248 


Cincinnati 0a» 6 Electric Co 01/02/02 lp 


0103160976 Ack receipt of 910217 Ur informing NRC of steps 
correct violations noted in IE Imp Rept 50-359/00-26 
MEI9HMAN. R P Region 3. Chicago. Office of the Director 
lp 07914 358 


taken to 
01/03/06 


— 8103UQ9B4 Respond* to NRC 010127 Ur re violations noted in IE tn*p 
Rept 30-358/00-26 Corrective actions OA procedure 10-GAS-OI 
revised, providing adtfl requirement* for closing out util OA 
audit finding* 

EOfcuMAWN.E A Cl^tinnatl Os* t Electric Co 01/01/17 2gp 

07914 339 


v Operator Examination* 


0103100436 Submits low power testing l «ufl«'fit'd operator tral-u.g 
co^ltrents re Trtl task action U*s t 0 1*"' response to 

80 R 0 ^°E 8 i OU Clic t Innatl Oas 1 Electric Co 01/03/05 2pp 


COCf.ET 50-360 0 AT TELLE MEMORIAL INS I CRITICAL FACILITY 
q - ”| ns pec 1 1 o n report*. IE BuHet In* 6 correspond®*.: • 


6103020023 Forward, IE Circular Bl-02. 'Par f ormant e of NftC-L Icented 
Individual* While on Duty " No written response required 
ENGELKEN. R H Region 9. San Francisco. Office of the Director 
01/02/09 lp 07707 209. 


0103350130 Follows up 901230 mlena reiponse to IE Bulletin 00-23. 
“Failure of Solenoid Valves Mfg by Valcor Engineering Corp. " 

C£ review conclude* that no lubj valve* used |n NSSS portion 
of equipment 

BOROrtANN. E A Cincinnati Oa* L Electric Co 01/03/09 Ip. 

07996 071 


0103200362 Forwards |E Info Notice 01-06. "Failure of |TE Model K-600 
Circuit Breaker - bio response required 

KEPPLER.J 0 Region 3. Chicago. Office of the Director. 01/03/11 
2pp 0799? 109 


8103200657 Forward* l£ Info Notice 01-03. "Degraded DC Sy* at 
Palitade* " No action required 

KEPPLER-J 0 Region 3, Chicago, Office of the Director 81/03/13 
2pp 07966 153 


0103200306 Forward* l£ Info Notice 91-07. "Potential Problem 
W/W*ter-3olub 1 e Purge Oa.* Matl, Used During Inert Oas 
Wsldlng " No response required 

K£PPLER*J O Region 3. Chicago. Office of the Director 01/03/16 
2pp 07966 250. 


T Hearing trenccript* on non-anti trust matter* 


0103110374 Transcript of 010302 hearing In C i nc inna t i » OH. Pp 3.609- 
4. 145. 

# Atomic Safety and Licensing Board Panel. 01/03/02 530pp 

07096 192. 


BI0Q1 10290 Transcript of 010303 hearing In C 1 nc Innat 1 . OH 
Pp 4. 146-4. 305 

e Atomic Safety and Licensing Board Panel. 01/03/03 240pp 

07078 226 


9103110399 Transcript of 810304 hearing in C Inc I nnat i . OH. Pp 4.396- 
4. 642 

• Atomic Safety and Llctnelng Board Panel. 01/03/04. 257pp 

07075. 035 


U Congressl onal/Eiecutlve Correspondence 


DOCKET 50-361 8AN QNDfRE NUCLEAR STATION. UNIT 2 
A App I lc*t I on/c on*truc t ion stage documents 6 r or ra sp and enc e 


8103190732 Ltrs to all license®* of operating plant*, app 1 1 c ont* fer 
OL* 4 holders of CP* re control of heavy loads Requests 
review per guidelines in NURE0-061? Forward* NRC position rs 
interim actions 6 request for addl info 

EISENWjT. D 0 Owlflon of Licensing 00/12/22 OOpp 


0100031067 ’Environ Statements Project." monthly progress rorl * 0 ' Dee 
1900 

IITTEU.M L Oak Ridge National Laboratory FIN 0-0760-1 
B1O303I067 00/12/31 4pp 07794 341 


8103I903B7 Ltr to all licensees of operating plant* t» applicants for 
OLs t holder* of CP* re program for environ qualification 
of s«f ety-related electrical equipment Item* oddreseed 
involve cold shutdown, replacement parts 4 NUflEQ-0737 
EISENHUT. D 0 Division of Licensing 01/01/19 6pp 


0iO3i2OOl4 Ltr to all licensees of operating p|ant*»CP holders 6 L l «- 
appl leant* . eicep t Indian Point 2 6 3. Zion I &> 2 & TMl-1. 
forwarding inadvertently omitted pages from NRC 001222 
request for add] info re control of hoevy loads 
ElEENHUTrD 0 Division of Licensing 01/02/03 6pp 


0103060541 Forward* response# to Equipment Qua 1 i P 1 c a t i on Oranrh 
question* * comment* re teismlc qua 1 1 f i c a t i bn of equipment 
List of ends attached. 

BABKIN, K P Southern California Edison Co 01/02/13 3pp 
07041 001 


--8103060531 Revision of "Seismic Testing of Safety Channel Fission 
Detector * L Hoi dpt Type ELE 304-5000-1 L PA-5QI Preamp Ilf Ur 
ELE 304-6000-1. " 

# Wyle Laboratories. £-115-556. 76/02/29 lOOpp 07041 CtH 


--BI03060557 Revision l to "Seismic Analysis of Shutdown Heat Exchanger. 
Type CEU for San DnoPre.UnJt* 2 6 3" 

CULLEY. J. W. . WEILER.R A . BALAMOT 19. P. T. NU8 Corp. Tfl-75-74 Rl 
76/02/10. 200pp. 


8(00240091 Forwards fourth monthly status rept to Congress for 
010115-021 3. Rept discusses actions taken on licensing 
review, of nsw fee 1 1 it la*. Rept will be amended to include 
add) info requested on 810217. 

KAMMERER.C. Office Of Congress I one 1 Affair, 01/02/27. 3pp. 


--01O3Q6G561 “Betsmic Simulation Test Program on Autillary Protective 
Cabinet. " 

KUYKENOALL. A. . DAVIES. L M Wyle Laboratories. 43402-1. 77/04/10 

400pp. 07841 126 


8103100929 Urge* acceleration of hearing schedules for facility NRC 
should compress time used for NRC analysis 6 review of 
hearing record OL procedure should be completed before Jul 
1902 tfeadl ine 

UUKEN. T. A House of Rep. 81/03/06 Ip. 07930 102 


0103270110 Responds to requsst for rapt on possible addl improvements 
to NRC licensing proc • , *. Leg l * let l on elloulng interim 
operation* in advance of hasting tomplstion would reduce 
delay in 1 icanaing process. 
tCNORTE. U- M. Cornell s 1 1 oners 81/03/12 Spp. 


8103060565 Revision A to "Seismic Simulation Test Program on Engine*-* 
Safety Features Actuation 8ys Autillary Relay Cabinet " 

JORDAN. H. . BREMER. 8 Uyle Laboratories. 42913-1 RA 75/ll/|3 
125p p 07042. 163 


“-01O3O6O371 Revision to "Seiemlc Analysis of Control Panel* for Circl# 
AW Product* Co. Pomona. CA. " 

ANDER0QN. J . VICKERS. T. Wyle Laboratories. 54498-2. 77/02/03 

200pp. 07042 290. 



- -01 03060379 fia* liion A to "Setsnlc Teiting on Control P a tie 1 . i n n j no 
9ec t 1 on fitter 3 " y 

ASPERSUN. J J Wy 1 e Ldbor«tor l B j 34493-1 RA 76/09/30 60oe 
07043 074 MP 


--010306061S flection to 'Seismic vibration Testing on SPEC 2C0 Control 
Equ i pmen t 

hEWEY. U. W , DEMERS F. A Foiboro Corp PERS 73-113 R1 76/03/04 
23pp 07Q43 142 


- - 91 0306061 9 ‘Seismic Vibration Test of 2ES-N OPEC 200 Rack " 

HEWEY. L. W , SEARS- J Foxboro Corp T4-1025 76/06/23 70oo 

07E43 166 


-- 3103060623 Revision fl to "Seismic Analysis of Auxiliary Feedwater 
Puapi. Ban Onofre Generating Station. Units 2 &, 3 " 

* Jlorg- Warner Corp Byron JacJ H«n Pwrp Div DC-1102 RO 
70/06/02. 43pp. 07Q43 234 


- -31 03060629 Revision 1 to "©S-2N Seismic Ova 1 1 f icat 1 on Rept for Duron 
Jackson, F 40101 " 

GIR018.H <J . LICHTSTEINER. E Tarry Corp TM-64 R1 70/07/05 
300pp 07843 276 


0103100393 Forwards addl clarification of util 810202 response to NRC 
requirement* in NUREQ-0737 * NjREG-0660 Provides info re 
item i C B. pitot monitoring of selected energencg procedures 
for near-term OL applicants 

BASKIN. K. P. Southern California Edison Co 61/02/16 flap 
07933 323. 


QI031GD26Q Forward* addl clarification to response to TNI Action Plan 
item Il-E-1 I re auxiliary feedwater iyt reliability 
evalua 1 1 on 

OASKtN.K P Bouthern California Edison Co Q1/02/1B 20pp 
07934 18/. 


0103030992 Notification of contract e x ec ut 1 on, Mod 1 to “Followon 
Simulation of Earthquake Oround Motions for 8an Dnofre 
Muc leer Generating Station - 

L J FILE , M Admin I * trat 1 ve Contracts Branch FIN 0-6098-0 01/02/20 

Ip. 07f?2Q 241 


— 8103051001 Hod 1, changing period of performance L obligating add I funds 
to "Foilovjon Simulation of Earthquake Oround Motions for 
Sen dnofre Nuclear Generating Station " 

AKl.lt Massachusetts Institute of Technology. PERLMAN. J 
Administrative Contracts Branch. FTN D-6890-0 Gl/02/20 Ip. 

07628. 242 


OJ 03230024 Ltr to all power reactor licensees 6 license applicants re 
rJUfiEO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee nay subnit analysis to 
justify use of existing low flow controller. 

EIBF.IMUT, D O Division of Licensing. 01/02/20 0pp 


0103030266 Notification of 010303-03 meeting w/utll in San Clemente. CA 
to conduct site audit of »y» Interaction program Proposed 
agenda en< I 

RODD.H Licensing Drench 3 81/02/23. 6pp 07023 276 


Gl 030506 44 Notification of 010224-26 meeting w/ util in Ban Clemente, 
CA to conduct audit of applicant mg t L organisation 
ROOD , M Licensing Branch 3 01/02/23 Spp 0702? 184. 


G10323GG30 Ltr to all licensees of operating nuclear power plants & 
applicants for QL* (except St Lucie.Units 1 & 2) Bequest* 
util review to determine capability to mitigate station 
bbackojt event L promptly implement emergency procedure* 
EISEMtUT.O Q Division of Licensing. 01/02/25. Spp 


G103190033 Notification of contract e * ec ut i on. Mod 5 to "Simulation of 
Earthquake Oround Motion* for Gan Onofre Nuclear Generating 
Btat Ion. F 1 net Rept “ Contrac tor : RB Herrmann. 

LITTLE, M Administrative Contracts Branch FIN 0-6531. 01/02/26 

ip 0796 4: 163. 


— B103190042 Hod 9, d e ob 1 i ga t i ng balance & closing out contract, to 
"Simulation of Earthquake Oround Motions for Ban Onofre 
Nuclear Generating 8t#t ion. Final Rept." 

HERRMANN. R. 0 Herrmann, R. £. PERLMAN, J Administrative Contracts 
Branch. FIN 0-6531 81/02/26. Ip. 07964:164. 


0103230813 Generic Ltr 81-06 to all CP holder* & OL applicants re 
10CFR30 71 te), "Periodic Updating of FBAR», " effective 
900722 Info re FSAR legal status, format L content encl. 
E18ENHUT.D Q. Division of Licensing. 01/02/26. 10pp. 


B 1 03100774 Notification of 810305 meeting w/utll 6 C-E in Bethesda.MD 
to discuss Item II F 2 of MUREG-0737 requirements for 
fac titties 

HUANO. L T Core Performance Branch 81/02/27 3pp 07062 243 


9103120730 Notification of 010304 meeting w/util tn Bethetde.MO to 
discuss equipment qualification program 

ROOD- M Licensing Drench 3 01/03/02 4pp. 07905 297 


0103110948 Forwards ’Open Item 7 Reactor Internals Analysis." in 
response to Question 012 46 4, revision to FSAR Baction 
3 9 a 3. Responses distributed as part of Amend 24 
dl str tbu t i on 

BABKIN. * P Southern California Edison Co 01/03/03 I9pp 
O70Q2 247 


0103120553 Forwards application for amend to licenses submitted as 
Amend 23 to FSAR. Amend 5 to fire hatards ana 1 y s i s. drawl ng » L 
piping verification program FSAR amend includes emergency 
plan u/o privacy data Aperture cerds will be In PDR 

DIETCH, R Southern California Edison Co 01/03/05 Ip 07094 001 


— B 1 031 20557 Application for amend to Licenses CPPR-97 L CPPR-90 
submitted At Amend 23 to FSAR Amend consists of responses to 
hiUPEQ-0737 otd Nov I960, emergency plan r evi 1 1 on t, r e sp onse to 
NRC 001107 questions l miscellaneous corrections 

DIETCH. R Southern California Edison Co. COTTON. 0. D San Diego 
Gas 6 Electric Co 81/03/05 3pp 


--01O312O69B "Watertight Reliability of Condensate Storage Tank l 
Concrete Encl Walls Under OGE 6 Tornado Events " 

• Southern California Edison Co 80/12/15. 47pp 07094 030 


-□103120704 “Investigation of Leminar Flow In Fractured Porous Rods 
WILSON. C R , WITHERSPOON. P California, Univ of, Berkeley. 
70/11/30. 24pp 07894 082 


--810312070? "Validity of Cubic Law for Fluid Flow in Deformable Rock 
Fracture " 

WITHERSPOON. P California, Univ. of. Berkeley. WANG. J 8 , IWAl.K 
Lawrence Livermore Laboratory 79/10/31 33pp 07094 100 


— Bi03 120722 "Program Plan for Piping Verification Program (Thermal 
Expant 1 on. Steady State Vibration t Dynamic Effects)," 

Revision 6 

e Southern California Edison Co 01/02/20 250pp 07094 J94 


0103100390 Forward* "Primary Reactor Containment Integrated Leakage 
Rate Test” S< "Primary Reactor Containment Structural 
Integrity Test " 

0A8* IN, K. P Southern California Edison Co. 81/03/06 ip 
07866 079 


--0103100396 "Primary Reactor Containment Structural integrity Test. " 

« Bechtel Power Corp (subs of Bechtel Corp. ). 0 1/02/28 200pp 

07066 000 


““□103100402 "Primary Reactor Containment Integrated Leakage Rate Test. 
* Southern California Edison Co 81/02/20 47pp 


0103170766 Notification of 010310 maetlng u/utU in Sethesda.MO to 
discuss eaplaeton hazards at facilities 

ROOD, K Licensing Branch 3 01/03/06. 4pp. 07920:017. 


81031 {0729 Forwards revised response to MRC Gy* Interaction Branch 
Question 510 l re seismic L nonselsmtc Category i iy* 
interaction Response to be distributed w/Amend 24 per 791029 
eve Hit, Affidavit to be forwarded within 10 days 
GASKIN, K P . Southern California Edison Co Bi/03/09. Spp 
07885 130. 


0103176760 Notification of 010310 meeting w/utll in Bethesda.MD to 
dlecuss facility fuel analysis. 

ROOD. H. Licensing Branch 3. 01/03/09. 4pp. 07927:361. 


8103310604 Ltr to all licensees of operating plant *, app 1 leant* for OLt 
6 holders of CPs forwarding SECY-Bt-119 r* info necessary to 
establish environ q ua 1 i f ic at i on of sa f ety-re I at » d electrical 
equipment. 

EISENHOT, 0.0 Division of Licensing 01/03/10. 6pp. 


8103170635 Forward* application to amend CPPR-97 fc CPPR-90, • 1 1 end 1 ng 
completion dates to B1I015 & 821 1 15, respec tlvely . 

OIETCHi R. Southern California Edison Co. 01/03/16. Ip. 


— 0103170639 Application to amend CPPR-97 6 CPPR-90. ex tend ing complete 
dates to 611015 6 B21 1 1 5, respect Ive ly. 

DIETCILR. Southern California Edison Co. COTTON, G. 0. Ban Diego 
Oes I* F.lfCtrlc Co 01/03/16 6pp. 


8 J 03 3 i 038 >1 roruirtft aC«S 810317 Itt re GL application review 
NIRACLIA.F J Licensing Br^nc" 3 81/03/23 4?? O8OS0 133 


0. NRC Dreft/Finj) Envl r o nmn t * 1 Statements. suppl* i. c orre * f ondenc e 


010323060'? Poru«rdt NL'nEO-0490. » upp 1 to facility 0E9 t Fft notice 
MIRAOLIA.F J Licensing Branch 3. 81/01/(6 3pp CB022229 


8103060320 Atfvijpi that CE9 suppl hat t> sen reviewed No t omuftit i 
HOFFMAN, C 8. Inter lor. Dept of 01/03/02 Ip 07036 34R 


6103060469 Confirm* 810302 tele on eitendmg until 610316 comment pertotf 
to t draft suppl to OEQ. 

8AKAKI.S Environmental Protection Agency Bl/03/03 Ip 
07040 230 


8103130447 SubMtt on waEQ-0490. suppl to 0E6 r» operation of 

facilities Suppl don not fulfill Intent of Commission 
statement of Interim policy NRC should consult CEO rtpt, 

"WRC Environ Analysis of Nuclear Accidents. Is It Adequate '* 

THCWSON, 0 Union of Concerned Scientists 01/03/09 4 p p 
07900 279. 


0103130^26 Joint inttrvenors " comments or EES suppl iNUfi£Q-049O>. 
Concludes that unique f ta t u r as ■ Inc I ud i pg earthquake haterd, 
warrant add engineered safety features Requests analysis of 
postulated cooling syt failure Certificate of Svc end 
WHARTON, R J. Ban Dl«flO.Univ of.. IVHAR7QN.fi J Wharton *, Pogalie* 
01/03/09 ISpp. 07900 297 


0103230423 Forwards general Sr specific comments on DES Assessment nf 
snvLron impacts for severe accidents uses methodologist 
developed ih WASH- 14*0 & NUflEO-0440 Original Section 7 
Should be revised to egret w/ « upp 1 amenta 1 data. 

HVCAEN2 f£, J. Environmental Protection Agency 01/03/16 6pp 
07977 124 


8103260607 Recommends that FES include emergency evacuation plan for 
rasldenti in areas where accident risk is highest 
WUERCLC. Housing it Urban Otve 1 op- e n t, Dep t of 01/03/18 Ip 
08040 330 


8100300332 Comments «n NUR£Q~0490r "Buppl to CE8 re Operation of San 
Onofre Nuclear Osneratirg Station Units 213' Statement In 
Section 7 1 4.3 re whole body dose counts requires 
clar 1 f icat 1 on. 

BA0KIM.K P Oouthern California Edison Co. 01/03/24 2pp 
06033 324. 


E NRC Safety Evaluation Report t8ER>. svppls & correspondence 


8103040)73 Forwards 9ER re OL application L FR notice. W/o BER 
rtlRAOLlA. F J Licensing Branch 3 01/02/06 4pp. 07012 322. 


--91030401B0 Notice of issuance J. availability of 8F.R r« OL application 
UlRAOLt A, F. J Licensing Branch 3 81/02/06 2pp 07812 326 


B 1 03050423 Forwards BER re OL application for review. Opan issues 
Identified in rept will be resolved prior to Mar 19 B 1 ACRE 
meeting TMJ-releted Issues will be addressed In 0GR suppl to 
be issued prior to meeting. W/o BER. 

TEDEBCOi R. L. Assistant Director for Licensing 01/02/06 ip 
07026:090 


8103100980 Forwards Suppl 1 to 6ER. 

MIRAQLIA* F. J. Licensing Branch 3. 81/02/23 5pp 00026:012 


—01031 6090 7 E5AFETY EVALUATION REPORT RELATED TO THE OPERATION O r 
BAN GN0FR6 NUCLEAR GENERATING STATION, UNI TB 2 AND 3 
• Office of Nuclear Reactor Regulation, Director NUREQ-0712 801 
01/02/20. 200pp. Available «t NT IB 46.50 00026; 01 7. 


0100030679 SAFETY EVALUATION REPORT RELATED TO THE OPERATION CF SAN 
ONOFRE NUCLEAR OENERATfNO STATION, UNITS 2 AND 3. Southern 
California Edison Comp sny. «t el. (This document Incorporates 
NURE 0-0712. issued I9G0>. 

a Office of Nuclear Reactor Regulation, Oiractor NURE0-07I2. 
81/02/20. 430pp. Available at NTIS. 412 00. 07791 336 


0103100023 Forwards Buppl \ to BER niURE0-(>712>. W / 0 , n<l 

CMAMDLER. L. J. Hearing Branch I. 81/03/06. ip. 07662.113. 


8103170772 Notification of ACR8 Subcommittee on Ben PnoPre 2 i« 3 010311 
meeting lc full Committee 810312 meeting in Hashing ton, DC to 
discuss BER L Suppl 1 to SER. Agendas encl- 

TEOESCOrR. L. Assistant Director for Lleensino. 01/03/09 7oo 
07928:026 


9103230891 Discusses 0_ hearing scheduling process SER technic 
schedules for CYB1 4. Cv02 enc l 

DENTON. H R Office of Nuclear Reactor Regulation. Direct c<* 
01/03/13. 7;p 07977 062 


F Security. medical. emergency 6 fire protection plans 


B101090097 Releases public version of util emergency plan. 
FELTON. J H Division of Rules and Records 00/12/01 (p 
07429 00 J 


--B101220201 For jjrdi public version of emergency plan 

0ASAIN. K P Southern California Edison Co 80/08/10 
06417 3S8 


--910I090104 Public version of emergency plan 

« Southern California Edison Co * San Diego Oas !, fleet 
00/07/31 240pp 07429 002 


6103020428 Forwards radiological emergency response plan.arnei 
of San Clemente Mar 1901 emergency operations plan Related 
eorr esppndenc e 

BEOlETTO. J. A Southern California Edison Co Bl /02/23 Ip 
07702: 222 


“-01 03020434 P ad t o 1 og 1 c a 1 emergency response plan, antiei to City 
Clemente emergency operations plan Related correspondence 
# Gan Clemente. CA 01/03/31 lODpp 07702 223 


6103120533 Forwards application for amend to licenses submitted 
Amend 23 to F bar, A mend 3 to fire haiards anal y s 1 a, drawing t 6 
piping verification program F9AR amend includes emergency 
plan w/c privacy data Aperture cards will be in PDR 
DierCH.R Southern California Edison Co 01/03/03 ip 


—8103120597 Application for amend to License* CPPR-97 i, CFI’H -71 
sutmltted as A-.end 23 to FSAfl Amend tonsists of responses t 
MlREO-0737 dtd Nov 1 900. emerg enc y plan r evl s i ons . r e *po » s e t 
NRC 001107 questions & ni see 1 laneous corrections 
DlETCH.R. Southern California Edison Co 01/03/03. 3pp 


—8103120717 "Fire Haiards Analysis.' Amend 5 

■ Southern California Edison Co » San Diego Oas l fleet 
01/03/03 59pp. 07094 133 


0103310338 Ltr to all licensees of operating plants 6 hold**'* c 
Porwarding NuRE0'0696. "Functional Criteria for Emergency 
Response Facilities." Criteria describe acceptable method 
for meeting NRC requirements W/o encl 
El SEN HUT* D G Division of Licensing 61/03/03 6pp 


6100130276 Forward* Certificate of Svc confirming direct dlstri 
of Amend 23 to FSAR S, Amend 5 to Fire Haiard Analysis per 
enc I svc list 

BA3AIN.it P. Southern California Edison Co 81/03/06 3p p 
07907: 08! 


8103170730 Notification of 810309 meeting u/uttl in Oethesda.hD 
discuss facility emergency plan 

ROOD, H Licensing Branch D. 81/03/06 4pp. 07927 17? 


B10G110336 Forwards 'Physical Security Plan, San Qnofre Nuclear 
Oen e re t f n p Station. Units 1,2 l 3, Mar , 1981. " Plan withheld 
<ref I0CFR2. 790) 

DAS k IN, h P Southern California Edison Co 81/03/10 3pp 
07072 317 


Q. Adjudicatory correspondence 


8103030341 Forwards notices of J Bruns, 0 Orsenc.CP Guctley< H Le 
HP Kennedy depositions & motion for order setting final 
prehearing confer ence. Related correspondence. 

F0N3.H. Chick ering l Gregory. 01/02/24. Ip. 07020; 337 


8103058346 Hot Ice of J Brune 810320 deposition in La dbUs. CA 
Certificate of Svc encl 

PIOOTT.O R Southern California Edi»on Co. P ICOTT. D fl B 
Oes U Electric Co. PIOOTT.D fi Chlckerlng b Gregory Hl/i 
4pp. 07828:338. 


—8103050533 Notice of 0 Qreene 810327 deposition In Menlo Pari 
Certificate of Svc end 

PIOOTT.O. R Southern California Edison Co. PIOOTT. D R B 
Oat St Electric C© PIOOTT.D. R. Chlckering 6 Gregory BI/i 
4pp. 07028:342. 


* tKCirn to rivi/pj.o M * <ireqorq fJwQ2f 23 

4p? i>7820 346 


- - B1 030 505-6 5 Notice of M L*gg 010330 deposition in Santa Barbara. CA 
Certificate of SvC enc 1 

PtSOTT.t) ft Southern California Edison Co PIOCITT.O R San Diego 
Oat t. F.leiUU C, o PlGOTl.fl ft ChUUMh) L Gregory BW02/23 

4pp 07B2B 330 


--01O3O5O571 fJo tire of HP Kennedy 010323 deposition in La Jolla. CA 
Certificate of Svc enc 1 

P1C0TT. D ft Southern California Edison Co PICOTT.D fi San Diego 
Ga S i Electric Co P1GUU.D ft Chiderinq l Gregory 81/02/23 
4 P p 0 7023 35*, 


--0103090376 Request for order directing final prehearing conference be 
convened on 810407 in Los Angeles. CA 

PJCOTT.0 R Southern California Edison Co PICOTT.O R San Diego 
Gas i« Electric Co PlCOTr.O R CMckering it Gregory 81/02/23 
2pp. 07G28 358 


--81030S0S81 Request for QI0407 prehearing conference in order to clan 
issues, set hearing schedule K identify witnesses Conference 
appropriate in that alt dtscovsry I t be completed by 
910403 Proposed order 6 proof of svc by mall encl 

PlGOrr.O ft Southern California Edison Co PIGQTT. 0 R San Diego 
Gas l< Electric Co- PlGQTT. D ft. ChlcVeMng & Gregory. 01/02/23 
9pp 07B2B 360 


0 1 031 303 96 Fifth set of Interrogatories % first request for production 
of documents directed to Friends of the Earth. A Corstens. 

!_ von Haden. D May K D Davoy requesting info re San Clemente 
Rian Certificate of Svc encl Related correspondence. 

CA3EY, 8 fi Southern California Edison Co CaSEV, b. p San Diego Gas 
«, Cl*ctrlc Co CASEY. B B Chickerlng l Gregory 81/03/02 10pp 
0791 I . 184 


81 03 1 334*18 Third set of Interrogatories *. first request for production 
of documents directed to Oroups United Against Radiation 
Oarger requesting info rt Ban Clemente Plan. Certi P i cate of 
Svc encl Related correspondence 

OSEV.Q Q Southern California Edison Co CASEY. S Q San Oieqo Gas 
t Electric Co CAGEY. 8 0. Chickerlng t. Oragory BI/03/02 lOpp 
07911 248 


Related correspondents 

PJGDTT'O R . MOCKER. C ft Southern California Edison Co f 
Ban Diego Gas l Electric Co 01/03/10 50pp 07969 210 


8)03200696 Response to Intervenor Friends of the Earth et al 
of interrogator ies re emergency plans i earthquakes 
verification l Certificate of Svc encl 

PlGQTT, 0 R , MOCKER. C. R Southern California Edison Co I 
Ban Diego Oat & Electric Co 81/03710 9Jpp 07969 270 


8103200722 Response to intervenor 010220 first set of Interrc 
re radiation r e I ea e e . eva c ua t i ons & emergency plant. 

CASEY, S B . KOCHER.C R Southern California Edison Co CP 
8«n Diego Gas S, Electric Co 01/03/10 30pp 07967.275 


8103230640 Memorandum opposing final prehearing conference sc 
early Apr Conference it premature since State of CA 4. Count 
of San Diego Issuance of emergency plans are subj to addl 
discovery Certificate of Svc encl 

WHARTON. R j. Friends of the Earth. WHARTON. R J Wharton 
Pcgd lies. 01/03/11 Spp 07974 116 


8103180077 Notice of appearance in proceeding Certificate of 
isOEfLlNG.R V. Heating Branch 4 61/03/ 13 3gp 07942 3« 


0103260756 Motion for order compelling Groups United Against 
Danger to answer applicants' second set of J nterroga tor I e s 
Interveners failed to serve answers fr objections on parties 
within 14 days after interrogatories served 

P1G0TT.D ft . KOCHER.C Southern California Edison Co. PIC 
Chiclering S. Gregory 81/03/16 2pp 09036 035 


--8103260761 Memorandum In support of applicants' 010316 roti 
answers to applicants second sat of Interrogatories Order 
compelling answers will prevent unwarranted delay* 6 addl 
costs Proposed orders & Proof of Svc encl 
PIGOTT.D R. . KOCHER* C P Southern California Edison Co 
P100TT.D R Chic k er log & Oregory Bl/03/16 I Op p O0C 


0103310915 Forwards listing of personnel responsible for pre 
responses to each intervenor 1 nt er roqa t ory. Re s ponses are 
scheduled for submittal by 610326 

ROOD. H Licensing Branch 3 Bl/03/20 5pp. 06050 142 


0103030674 Submits list of cases going to hearing during 1901 in 
O.ich emergency preparedness contentions have been raised by 
one or more parties 

CHR l STENGURY , L Hearings Division 01/03/04 2pp 


BIO3250449 Notice of ASLB reconstitution JL K» 11 y , c ha i rman & 

& CM Hand, members. 

COTTER. B P Atomic Safety and Licensing Board Penal Bl/fl 
2 pp 07996 214 


0103] 20300 Forwards stipulation for signature Stipulation confirms oral 
agreement extending tine Por NRC responses to GUARD 
inter roga t orte*. 

CHANDLER, L J Hearing Branch 1 81/03/06 Ip 07901 279 


-B 1 03 1 20576 Stipulation confirming 010304 oral agreenent that MIC has 
intll 810401 to respond to GUARD 010220 interrogatories. 

CHANDLER. L J Hearing Branch 1 01/03/06 2pp 07901 200. 


8 1 03 1 20593 forwards stipulation for signature Stipulation confirm* oral 
agreement extending time for NRC responses to Friends of the 
Earth Int* rrogator 1 es 

CHANDLER, L. J. Hearing Branch 1. QJ/03/06 Ip 07904 249 


■”*0103 120590 Stipulation confirming 010304 oral agreement that NRC has 
until 810401 to respond to Friends of the Earth 810210.19 & 

20 Interrogatories 

CHANDLER. L J Hearing Branch l 81/03/06. 2pp 07904 250 


8103110328 Answer supporting applicants' QI02I7 motion to compel 
further answers to in terrogator J es . Inter venor Friends of 
the Earth Palled to respond or responded evasively & 
incompletely to interrogatories Certificate of Svc encl 
CHANDLER. L. J. Office of the Executive Legal Director 81/03/09. 
4pp 07882 035. 


B103130526 Joint Intervenor* ' comments on DE9 suppl INUREG-0490) 

Coac ludes that unique f ea t ur e s . 1 nc 1 ud 1 ng earthquake haiarrf, 
warrant addl engineered safety f ea tur e s . Reques t s analysis of 
postulated cooling sys failure Certificate of 3vc end. 

PHAftTON. R J Ban Diego. Unlv of.. WHARTON, R. J Wharton it Pogalie*. 
01/03/09 1 5pp. 07908 297. 


□103130526 Joint intervenor*' comments on DEB suppl INUREQ-0490) 
Conclude* that unique f ea tur e *« 1 nc 1 ud l ng earthquake haiard. 
warrant addl engineered safety f ea t ure ». fteque t t * analysis of 
postulated cooling sys failure Certificate of 8vc encl. 
WHARTON, R J. Affiliation Unknown. 01/03/09. )5pp 


H Oancral correspondence 


8103200699 Urge* admi n 1 * tret i on to adopt policy to expedite 1 
of nuclear power plants t to appoint strong chairman to 
enforce policy 

ALOUIBT. A E , AYALA.fi S . BOATWRIGHT. D E California* Stat 
01/02/12 3pp 07970.001 


8103110470 Forward* Orange County Chamber of Commerce 010227 
favoring immediate licensing of facilities 

TRUH ILL, L D Orange County. CA 81/02/27 2pp 07802 1! 


8103270692 Requests decommissioning of f ac i 1 1 1 1 es . due to seri 
violations h risks of radiation 

PIPER. D. L Af f 1 1 lat ion Unknown. 01/03/00 Ip 00046: 32! 


0103300392 Forward* on behalf of San Diego Association 0 # Go* 
resolution supporting operation of facilities Request* NRC 
grant QL per federal regulations re safety of nuclear poun 
operations L »<r*rgen«y planning for giant accidents. 

HUFF. R J. SanDiego* CA. 01/03/19 3pp 00058 11 7. 


t Financial information 


aiODl 10673 Forwards responses to Util Finance Branch B10114 1 
1 b-I2. Index it Info re decommissioning costs & unit 
prices encl 

BASKIN.K. P. Southern California Edison Co. 01/03/10 7p( 

07907 115 


— 01031 10678 "Dec omir i vsionlng Costs." 

* NUS Corp 3382. 79/10/31 2 2pf. 07807:122. 


--6103110604 Participation agreement among utils it Cities of 
Anaheim, CA Form* 10-K, I0~G N 8-16 4 prospectus encl. 

« Southern California Edison Co. * San Diego 0a« 4. Eli 
» Riverside* CA 00/11/12 340pp 07807:144 


y Utility Final Safety Analysis Report (F9AR) t 


- - 91 03 1 1 0690 Annut I Financial Rept i 900 Info re regulatory env l ron. on 1 1 
pr|(M> n(e development A- coat of roney & required return 
enc 1 

• Sen Diego On L Electric Co Bl/03/10 76pp 07809 071 


- -31031 10690 Prepared testimony OA Horton. HP Christie. AP W*ut. AC 
Selth.MO Whyte. WE Ferguson. Rv Knapp. et el. re utli request 
For rate increase Prospectus end 

HORTON. J, K . CHRISTIE. H F. . HAUU. A P. Southern California Edison 
Co. 79/12/31. 2 J 4pp 07888 220 


--9I031 10704 Prepared testimony L exhibits of RJ Cad ena sao. on behalf of 
C4 Association of Util Shar eholdrr a. r e general rate case 
CADEHAB60. R J. Affiliation Untno^n. 80/0*7 16 ASpp 07889 IfeO 


8103120 553 Forward* application for amend to liter 
Amend 23 to FEAR Ar-end 5 to fire haxards analyst 
piptnj verification program F0AR amend includes 
plan u/o privacy data Aperture cards ui l 1 be in 
DIETCH. R Southern California Edison Co 81/01 


- - 91 03 1 20557 Application for amend to Licenses CPF 
submitted as Anend 23 to FSAR Anend consists c 
NUfiEO-0737 dtC Nov 1 900- eme r g #nc y plan revisit 
WRC 001107 questions l miscellaneous correc tic 
DIETCH. R Southern California Edison Co CCJl 
Gas L Electric Co 81/03/05 3pp 


--9103U07I0 Prepared testimony of Of Gardner re study of cost of capital 
j, rate of return for Southern CA Edison Co 

GARDNER. D T California* State 0# 00/03/10. 44pp 07E89 209. 


-~0l 03 120559 Amend 23 to FSAR.Voi* 1 k 2 

♦ Southern California Edison Co ** 9an DtoS 
BI/O3/05 BCOOpp 07899 121. 


— 81031 10713 Prepared testimony of HF Christie re request for genera) 
rata Increase proceeding Current financial data end 
CHRISTIE, H F Southern California Edison Co 80/11/30 1 4 p p 

07069 237. 


--8103I10718 Addl prepared test! song of DT Gardner re general rate 
increase proceeding 

GARDNER, 0 T Southern California Edison Co 00/1 1/18 7pp 
07609. 271. 


— 9103110724 Prepared testimony of HO Lyons re general rate Increase 
proceeding Estimated operational t financial attrition info 
enc 1 

LYONS. H 0. Ca I i f urn la. State of 90/11/20 10RP O70B9 270 


--81031I0730 Decision 92549, grant Ing util 791226 application for 
authority to Increase rates for electric eve Decision 
commits util to increased developmental t fuel 
cost-efficient imp lenentat icn of conservation measures 
* California. State Of- 80/12/30. 293pp 07889 288 


>8103110736 Prepared testimony of R Korpen re cost of capital L rate of 
return for 1902 test yr 

KOREAN. R San Diego Gas & Electric Co 80/12/31 9(pp 
07890 19*. 


--01O31 10744 Prepared testimony of FK Ault re 1982 test yr. including 
comparative financial date for 1978 l> 79 fc surr-ary of 
earnings 1980-03 

AULT.F-H San Diego Gas L Electric Co 60/12/31 08 p p 

07090 293. 


- -8 103 1 10749 Prepared testimony of PA Williams re cost of capital & rate 
of return for 1901 test yr 

MI LL IAMB. P. A 6a n Diego Gas t* Electric Co 00/07/31. 27PP 

07090 341 


— 91031(0751 Prepared testimony of FH Ault re 1901 test yr . 1 nc I u<J ing 
comparative financial data for 1978 6 1979 l summary of 
earnings 1975-01. 

AULT* F H Ban Diego Gas L Electric Co 80/07/31 63pp 
07091. 006 


— 0103120690 "Watertight Reliability of Condensate 
Concrete Enel Walls UnJer D0E 6 Tornado Events 
# Southern California Edison Co 80/12/13 


- - 91 03 1 20704 'Invest igat loti of Laminar F 1 ou In Fr/ 
WILSON. C R , WITHERSPOON, P California. Untv 
70/1 1/30 24pp 07094 002 

- -0103 120709 "Validity of Cubic Law for Fluid Flo*. 
Fr ac ture. • 

W1 THERSPODN. P California. Unlv of. Berkeloi 
Laurence Livermore Laboratory 79/10/31 3! 


— 9103120717 "Fire Haiards Analysis.' Amend 5 

• Southern California Edison Co. * San Diet 
01/03/09 59pp 07G94 133 


--810312O722 "Program Plan for Piping Verificatioi 
Expansion, Steady State Vibration t Oynamic Ef' 
Revision 6 

• Southern California Edison Co 01/02/20 


0103130276 Forward* Certificate of Bvc confirming 
of Amend 23 in FSAR t» Amend 5 to Firs Haiard Am 
end sve list. 

BAB/UN, K p. Southern California Edison Co 81 
07907 001. 


B 103260545 Forwards revised Section 2 2 3 of San I 
F0AR. Revi s ion provides offsite hazards re-evelu< 
method* i rsiults. & complies w/NRC criteria 
BA3A1M.K P Southern California Edison Co. RV 
00037 222 


— 9103260391 Revised Section 2 2 3 to Bon Onofre ' 
discussing methods 6 results of offsite haiar> 
evaluation Section complies uVNRC criteria 
* ©outhern California Edison Co 01/03/24 


0. Advisory Committee on Reactor Safeguards re. 


— 0103110794 Testimony of E Ouan re study Of cost of capital 6 rata 
return for Ban Diego Gas L Electric Co 

OUAN.E. California- State of. BO/09/08. 41 pp 07091.069 


6103050239 Notification of ACRB 010311-12 meeting 
of support necessary to avoid delay in Issuing saf 

evaluation List of Items on agenda U status of 
end. 

7EDESC0.R.L Assistant Director for Licensing. 


— 01031(0760 "Rept on Results of Operation of San Diego Gas L Electric 

Co. Electric Dept, Test Yr 1981.” 0103050420 Forwards ACRB 010210 Itr re review of 

# California. Btfte of 00/09/09 100pp. 07091 110. matters re 01. applications for facilities 

HlRAGLIA, F. J. Licensing Branch 3. 01/02/13 


— 0103110762 "Rapt on Results of Operation of San Diego Oa* L Electric 

Co, Electric Dept*Test Yr 1991." 8103050239 Notification of ACR9 010311-12 meeting 

* California. State of. 80/09/08 54pp 07891 201 support necessary to avoid delay In Issuing saf 

evaluation List of items on agenda L status of 
enc l . 

—0103110766 Decision 92357. conditional 1 y granting util 800701 4 03 TEDESCO, R L Assistant Director for Licensing, 

applications For increased rates 6 charges for electric t> 07925:251. 

gas eves l revised electric dept ter i f f s. Re 1 a ted info end. 

* California. State of. 80/12/3E 533pp. 07091 239. 

0103170772 Notification of ACR8 8ubcomnittee on 8 
meeting L full Committee 610312 meeting In Wash 

--0103 1 1 0773 Annual Financial Rept for FY©0. Re la t e<J Info encl. discuss BER 6 Buppl 1 to 6ER. Agendas enc 1 

e Anaheim. CA. B0/06/30. 175pp €7892: 130. TEDEBCO. R. L. Assistant Director for Licensing. 

07920.026. 


— 8103110775 Annuel Financial Rept for FY80 

BREWER, H E Riverside. CA. 01/03/10. 1 1 p p . 07892 310 0103230442 Recommends that facility employ seism 

syt employed at Diablo Canyon, sat to actuate a 
of SEE acceleration. 

MARK. J C. ACRB - Advisory Committee on fleec to 
01/03/17 3pp 07977:047 


0 1 n » p 9 c tion reports* IE Bulletin* l correspondence 


no bomb onsite Info assessment team has been notified 

SCHVrAN. C . HQRTENSEM.tt Region 5. San Francisco- Office of the 

Director 01/03/04 ip o?06S 205. 


8103030512 Forward* tF Insp Rept* 90-351/00-24 t* 90-362/00-13 on 
E012I6-19 No none o*P 1 > anc e noted 

SPENCER. 9 0 Region 9. Ban Francisco. Reactor Construction & 
Engineering Support Branch 01/01/09 2pp 07799.321 


- -8103030521 IE Insp Repts 90-361/00-24 K 50-362/00-13 on 801216-19 No 
none orp 1 lane e noted Major areas inspected const activities 
involving licensee action on previous Insp findings 8. 

10CFR50 S3e repts 

ECKHARDT. J H . El.lN. J 0 Region 5. San Francisco. Office of the 
Director DODDS. R T Region 9. San Francisco. Reactor 
Construe t Ion L Engineering Support Branch 01/01/08 6pp 
07795 323 


8103190539 Interim deficiency rept re compliance of bolting mat!* 
w/ASME Boiler U Pressure Vessel Code. Section III. 

NCA-3Q67 4 f e > Final r*pt Is delayed until 010910 due to 
difficulty in obtaining info from suppliers. 

NUNN. D F Southern California Edison Co 81/03/13 Ip 07933 233 


T Hearing transcripts on non-an t 1 t rus t matters 


0103100645 Transcript Of ACR9 Subcoir.nl t tee on San Onofre 810311 meeting 
in Mash ing ton. DC Pp 1-224 Viewgraph* end 

* ACflB - Advisory Committee on Reac tor Safeguards 91/03/11. 

227pp. 07947 323 


6I0309C053 Forwards IE Insp Rept 50-361/00-23 on 801115-1218 No 
none omp 1 1 anc e noted 

CREWS, J L Region 5. San Francisco, Reactor Operations Nuclear 
Support Branch 81/01/14 2pp. 07027 249 


- -Q 10305006 1 IE Insp Reft 50-361/00-23 bn 001113-1218 No noncompliance 
noted Major areas Inspected p reop era t i ona 1 test program S. 
procedures b Independent Insp effort 

PATE.R. J Region 3. San Francisco. Office of the Director 
FAUlKENDERRY. 0 Region 9, e«n Francisco. Reactor Operation* 
Nuclear Support Branch 01/01/14 3pp 07827 251 


610305 0051 Forwards IF Circular 01-02. "Performance of NRC -Licensed 
Individuals While on Duty " No written response required 
ENGEL KEN, ft H Region 9. San Francisco. Office of the Director. 
61/02/09. ip 07707.251 


6103160355 Forwards IE Info Notice 8 1 ' 03 'Checklist for Licensee Malting 
Notification* of Significant Event* in Accordance 
W/10CFR50 72 “ No response required 

EtiQELAEthfl.ll Region 5. Sort Francisco- Office of the Director 
81/02/12 ip 07922 032 


9103250027 Forwards IE insp Rept 50-361/01-02 on 810126-30 No 
none ompl lance noted 

BOCK. H K. Region 9* San Francisco. Offlco of the Director 
61/02/10. 2pp. 07990 265 


--010323Q031 IE Insp Rept 50-361/01-02 on 010126-30 No none omp ) i anc © 
noted Major arses Inspected previous Insp findings. 
pr« op era 1 1 ona ! testing proc educes, proc ess t> effluent 
radiological monitoring sys b emergency radiation monitors 
FJG/I, R F . HAMAOA. 0 , MEN6LAN6K I . F A Region 3, San Francisco, 
Office of the Director. 01/02/17 7pp 07998 267 


9103160650 Forwards IE Info Notice 01-04, “Cracking In Mein fiteam 
Lines. “ No response required 

EN3ELKEN. R H Region 3. Ben Francisco. Office of the Director. 
61/02/57 lp 07914 237 


01031 7C 002 Forwards IE Circular 81-03. "Inoperable BelsiMc Monitoring 
Instrumentation " No response required. 

ENOELKEN.R H Region 3. 0an Francisco. Office of the Director 
91/03/02 Jp 07939:100 


9103160816 Forwards revised IE Bulletin 01-01, "Surveillance of 
Mechanical Snubbers." w/correctsd Pages 566 Util is 
delated from CP facilities to which bulletin Is applicable 
ENOELKEN. fl H Region 5, Gan Francisco. Office of the Director 
81/03/04 Ip. 07914 169. 


0100200243 Forwards IE Info Notice 81-06. "Failure of ITE Model K-6Q0 
Circuit Breaker. " No rpsponte required. 

ENOELKEN.R H Region 5. Ban Francisco, Office of the Director. 
01/03/11. Ip 07960:331 


8103200072 Forwards IE Info Notice 81-05. "Degraded DC Dys at 
Palisades. *' No response required. 

EN5ELKEN.fi. H Region 3, Qen Francisco. Office of the Director 
81/03/13. Ip. 07970.254. 


9 Reportable occurrences. LERs V related correspondence 


8 103020423 Final deficiency rept re potential release of contaminated 
water* initially reported 010107. Caused by inadequate motor 
control cfcr assignments for Train A. Assignments will be 
changed prior to fuel loading. 

PAPAV, L r. Southern California Edison Co. 81/02/03. 2pp 
07704; 119 


U Congress I onal /Erec ut ive Correspondence 


8103240091 Forwards fourth monthly statu* rept to Congress for 
810115-0215 Rept discusses actions taken on licensing 
reviews of new facilities Rept will be amended to Include 
addl info requested Qn 010217 

HAMMERER. C Office of Congressional Affairs 01/02/27. 3pp 


0103270110 Responds to request for rept on possible addl improvement s 
to NRC licensing process Legislation allowing interim 
operations In advance of hearing completion would reduce 
delay in licensing process 

HENDR1E. J M Commissioners 81/03/12 Spp 


— 0103270931 3ubmit» recommendations to etperfite impacted OL hearings 
Code should Include set of TMI-re|ated CL requirements ASLAB 
decisions on fuel loading & low pouer testing Should be 
immediately effective 

OlCKwIT.L Office of the General Counsel 01/02/23. lOpp 


—9103270947 Submits recommendations re sc h ed u 1 1 ng , personne 1 resources L 
hearing mgt for OL proceeding* Panel must obtain etemptlon 
from hiring freete for two recently appointed chairman 
COTTER. 0 P. Atomic Safety and Licensing Board Panel. 91/02/25 
33pp. 


DOCKET 50-362 SAN QVOFRE NUCLEAR STATION. UNIT 3 


A App 1 Icati on/construc tion stage document* U correspondence 


8103190732 Ltr* to all licensees of operating p Unts. app 1 leant* for 
ULt L holders of CPS re control of heavy loads Requests 
review per guidelines In NUREG-0612 Forwards NRC position re 
Interim actions L request for addl info. 

EISENHUT.O-0 Division of Licensing. 80/12/22 30pp. 


0103031067 "Environ Statements Project," monthly progress rept for Oac 
1 980 

ZITTEL.H E Oat Ridge National Laboratory FIN 0-0760-1. 

8103031067 00/12/31 4pp 07794.341 


8103190387 Ltr to all licensees of operating plants & applicants for 
OL* & holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold * hu tdown. rep I «c ement parts & NUREG-0737. 

ElBENHUT.DO Division of Licensing 01/01/19 6pp. 


0103150014 Ltr to «U licensees of operating plant*. CP holders & OL 
app 1 1 c ant s , e t c ep t Indian Paint 2 it 3. Zion l 4 2 k TMI-I, 
forwarding inadvertantly omitted pages from NRC 001222 
request for addl Info re control of heavy loads 
EI8ENHUT. D. 0. Division of Licensing 01/02/03. 6pp. 


0103060941 Forwards responses to Equipment Oua 1 1 f 1 C a 1 1 on Branch 
questions 6 comments re seismic qua 1 1 f I c a 1 1 on of equipment 
List of end* attached 

8ASKIN.K P. Southern California Edison Co. 01/02/13 3pp. 
07041 : 001. 


— 8103060551 Revision of "8eisMe Testing of Safety Channel Fission 
Detectors & Holder Type ELE 304-5000-1 b PA-501 Preamp 1 1 f 1 er 
ELE 304-6000-1. " 

* Wjle Laboratories. 6-115-556. 76/02/29. 100pp. 07841:004. 


— 0 i 03060557 Revision 1 to "Stl*«U Analysis of Shutdown Heat £« changer, 
Type CEU for Ban Gnofre. Units 2 t 3. " 

CULLEY.J.W., WE1LER.RA,. BALAMOTIB. P. T. NU8 Corp. TR-75-74 RI. 
76/02/10 200pp. 



KUYhENDALL. A. • DAVIES- L. H Wy 1 e Lab or * tor | a * 43492-1 77/04/16 

400PP 0704 1 126. 


''8 1 mu 1 • t l on of Earthquake Ground Motions for Sa 
Nuclear Generating Stat ion. Fine 1 Rept " 

ME RRMA'iN. R B Herrmann. R B FIN B-6531 01/C 


— 9103060369 Revision A to "Seismic Simulation Test Progra- on Engineered 
Safety Features Actuation Sy* Auxiliary Relay Cabinet " 

JORDAN. H. . BREMER* 6. Wgje Laboratories 42913-1 PA 73/11/13 
I25?p 07942.163 


01 0320CB1 3 Generic Ltr 01-06 to all CP holders & [1L 
ICCFP30. 7 1 l 0 > . "Periodic Updating of FSATl s ■ ‘ eff« 
900722. Info re F GAR legal status, format & content 
ElEENMUT, D 0 Division of Licensing Bl/02/26 


— 0103060371 Revision to ‘Seismic Analysts of Control Pan*!* for Circle 
AH Products Co. Pomona. CA " 

ANDERSON- J. - VICKERS. T Wy i • Laboratories 54490-2. 77/02/09 

2 0 Op p . 07B42 290 


6103100774 Notification of 010305 meeting w/util 6 
to discuss Item II. F 2 of MJREG-0737 requirement' 
fac ill t Its 

HUANO. L 1. Core Performance Branch 01/02727 


“-QJ03060575 Revision A to "Seismic Testing on Control Pane I , £Jh ipp ing 0103120750 Notification of 010304 meeting w/utll ir 

Section Number 3 " discuss equipment qualification program 

ANDERSON. J U Wyle Lib orator l a *. 3449a-l flA 76/09/30 60pp ROOD. H. Licensing Branch 3 81/03/02 4pp 07 

07843 074 


'"8103060619 Revision to "Seismic Vibration Testing on SPEC 200 Control 
Equipment " 

HEWCf*L tf * 0ErtER3. E* A Foibor© Ccrp PERB 79-113 Rl 76/03/04 
25pp 07043: 142 


8103110540 Forwards "Open Item 7 Reactor Internals 
response to Question 312 46 4 revision to F6AR 8c 
3. 9 A 3. Responses distributed as part of Amend 2* 
distribution 

BA6K IN* K. P Southern California Edison Co 81/C 
Q7QQ 2' 24 7 


- -6 l 03060619 “Seismic Vibration Test of 2ES-N SPEC 200 Rack * 

HCWEY-L M. • SEARS- J- Foxboro Corp. 14-1025 76/06/23 7Qpp 

07043 166. 


— 6103060623 Revision B to ''Seismic Analysis of Auxiliary Feedwater 
Puftps. Ban Onofr® Generating Station - Unit* 2 i* 3. " 

* 8org-Warner Corp Byron Jackson Pump Oiv DC-1102 RO 
70/06/02 49pp. 07043 234. 


— 9103G6Q629 Revision I to "GS'2N Seismic Qualification Rapt fpr Byron 
Jackson. F 40101 " 

0IROt8.fl J , LICHTSTEINEA, E Terry Corp Tfl~64fll 70/07/05 
300pp 07943 27 B 


8103180593 Forward* addl c Jar i f t c at i on of util B10202 response to NRC 
requirements In NURE0-0737 4 NUflEG-0660 Provides info r* 

Item I C 8. pi lot monitoring of selected emergency procedures 
for near-term ol applicant*. 

BASAIN.A P, Southern California Edison Co Bl/02/16. 6pp 
07953: 325 


8103120553 Forward* application for amend to llceni 
Amend 23 to fSAR, Amend 5 to fire harards analysH 
piping verification program FSAR amend includes t 
plan w/o privacy data Aperture cards will be In F 
OIETClf- R. Southern California Edison Co 01/03' 


— 0103120557 Application for airend to Licenses CP Pf 
submitted at Amend 23 to FBAft Amend consists oi 
NUREG-0737 dtrd Nov 1900. emerg snc y plan revielof 
NRC G01 107 questions k miscellaneous corrector 
DIETCH- R . Southern California Edieon Co. Sl/f 


--D103120690 "Watertight Reliability of Condensate 
Concrete Enel Nell* Under QBE & Tornado Events 
* Southern California Edison Co BO/12/15 


— 0103120704 "Investigation of Laminar Flow In Fra 
WILSON. C. R . WITHERSPOON- P California. Univ 
70/11/30. 24pp 07894092 


01031 80368 Forward* addl clarification to responee to tMI Action Plan — 0103120709 “Validity of Cubic Law for Fluid Flow 
Item 1 1-E-l. I re auxiliary feedwater sys reliability Fracture.*' 

evaluation WI TheRSPODN. P. California. Univ. of. Berkeley 
BASKIN, k. P Southern California Edison Co. 81/02/10. 20pp. Liurefte Livermore Laboratory 79/10/31 33| 
07954 107 


0103030992 Notification of contract e» ec ut ion- Mod I to "Follojon 
Simulation of Earthquake Ground Notions for San Qnofre 
Nuclser Generating Station ■* 

LITTLE. M Administrative Contracts Branch FIN B-6696-0 01/02/20 

lp* 


— 8103091001 Hod I, changing period of per f orirenc t U obligating addl funds 
to "Followon Simulation of Earthquake Ground Motions for 
Ban Onofre Nuclear Generating Station." 

AHl.K Massachusetts Inmtltute of Technology FIN 0-6993-0 
81/02/20. Ip. 


6103250024 Ltr to all power reactor licensee* L liesnsi applicants re 
hWRED-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletion*. Licensee may submit analyst* to 
justify use of existing low flow controller 
EI8CNHUT, D. 0. Division of Licensing. 01/02/20 9pp 


8103050268 Notification of 610303-05 meeting u/utll In San Clement 8- CA 
to conduct *lte audit of ty* interaction program Proposed 
agenda encl. 

ROOD-H. Licensing Branch 3 81/02/23 6pp 07029:276 


8103050644 Notification of 810224-26 meeting u/utll in San dements. 
CA to conduct audit of applicant Apt 6 organ! tatlon. 

«10D,H. Licensing Branch 3 0 1/02/23. 5pp 07829: 184. 


6103230030 Ltr to all licensee* of operating nuclear power plenta 4 
applicants for OL* (axcept 8k Luc le. Uni ts I l 2). Requests 
util review to determine capability to mitigate station 
blackout event i promptly implement emergency procedures. 
EI8ENHUT. 0. O. Division of Licensing. 01/G2/29. 5pp 


8103190033 Notification of contract execution, Mod 9 to "Simulation of 
Earthquake Oround Motion* for Gan Qnofre Nuclear Generating 
Stat 1 on. F Inal Rapt- " Contractor ; R3 Herrmann, 

LITTLE. IT. Administrative Contracts Branch. FtN 6-6531. BI/02/26 

lp. 


--0103120722 "Program Plan for Piping Verification 
Expans 1 on, Bteady 9tat» Vibration 6 Dynamic Effi 
Revision 6. 

* Southern California Edison Co Bt/02/20 - 


0103170766 Notification of 010310 meeting u/utll ii 
discus* explosion hsiard* at facilities 
ROOD. H Licensing Branch 3 81/03/06 4pp 0 


0103110725 Forward* revised response to NRC 8yi In 
Question 910 1 re seismic 4 nonsalsnic Category 
Interaction Response to be distributed w/Amend 2 
eve 1 1 » t . A f f f da vi t to b# forwarded within 10 day 
BASKIN. K. P Southern California Edison Co 81/< 

07B95 130. 


8103170760 Notification pf 810310 meeting w/utll i 
discuss facility fuel analysis 

RDOO.H, Licensing Drench 3 81/03/09 4pp O 


9103310804 Ltr to all licensee* of operating plant 
L holder* of CP* forwarding SECV-01-119 re Info 
establish environ quel 1 f icat Ion of *af ety~rolate 
equipment. 

EiBENHur . V O. Division of Licensing 81/03/10 


8103170639 Forward* application to air.end CPPR-97 L 
completion date* to SltOlS 4 82 II 1 5. re sp ec 1 1 v» 1 y 
DIETCH- ft. Southern California Edison Co 61/03 


— B103I70639 Application to amend CPPR-97 fc CPPR-9 
date* to 8II0L5 1< 0211 15, r sspec tively . 

01 ETCH, ft Southern California Edison Co. COT 
Ge* t Electric Co 91/03/16 6pp. 


8103310384 Forward* ACRB 810317 Ur re OL appllcat 
MIRAOLIA, F. J Licenelng Branch 3. 01/03/23. 4 


0 f.RC Draft/Flnal Environmental Statements. suppl* b c oTreiponienc b 


8100230609 Forward* NUREG-0490, *upp 1 to fac a 1 1 ty OES 6 FR notice 
MlRAOwlA.F J Licensing Branch 3 {31/01/16 3pp 00023 229 


9103060320 Advise* that DES *uppl hat been reviewed No comments 
HCFFMAN. C 5 Inter lor* Dept of 81/03/02 ip 07836:348 


0103060460 Confirms 010302 telcon extending until 810316 comment period 
for draft tupp 1 to OES 

SAXAK I . 8 Environmental Protection Agency 01/03/02 Ip 
07840 230 


8103130447 8ubnlts comments on NjREO- 0490. * up p 1 to OE0 re operation of 
facilities Suppl doet not fulfill intent of Commission 
statement of interim policy NRC should consult CEO rept. 

"NRC Environ Analysis of Nuclear Accidents Is It Adequate ' 

THOMPSON. 0 union of Concerned Scientist* 01/03/09 4pp 
07908 279 


8 1 03130526 Joint intervenors' corments on DEB suppl tNUREO-04901 
Concludes that unique features. Including earthquake ha«ard. 
warrant addl engineered safety features Requests analysis of 
postulated cooling *y* failure Certificate of Bvc end 
WHARTON. R J Affiliation Link noun 01/03709 ISpp 


0103230423 Forward* general 6 specific consents on DEB Assessment of 
snvlron impacts for severe accidents uses me thod o 1 og 1 e s 
do /eloped in WASH- 1460 i> MjREO- 0440 Original Section 7 
should te revised to agree u/s upp 1 ana n ta L data 
MACKENZIE. J Envi ronmen ta 1 Protection Agency. 01/03/16 6pp 
07977: 124 


0103260607 Recommends that FES include energetic y evacuation plan for 
residents in area* where accident risk is highest 
AHUEAO.C Housing 6 Urban Deva 1 opmon t. Dep t . o f 81/03/18 Ip 
0£040: 330 


8103300332 Comments on NURE0-O49Q. "Suppl to DE0 ro Operation of Ban 
Onofre Nuclear Generating Station Units 263" Statement in 
Section 7 l 4 3 re whole body dote counts requires 
clarification 

BASK t N, K P Southern California Edison Co 01/03/24 2pp 
CE03-5 324 


E NftC Safety Evaluation Report <SER>. suppls 5< correspondence 


6103040173 Forwards 8ER to QL application & FR notice. tt/O SER 
KIRAOLIA.E J. Licensing Branch 3 01/02/06 4pp 07Q12 322. 


--01O3O4OIGO Notice of Issuance 6 availability of SER re €L application 
MIRACLIA. F.J Licensing Branch 3 01/02/06 2pp 07012 326 


0103030423 Forward* SER re OL application for review Open Issues 
Identified in rept will be resolved prior to Mar 1981 ACR8 
meeting. TM!»related issues will be addressed in SER suppl to 
be issued prior to nesting W/o 8ER 

TE0E8C0. R.L Assistant Director for Licensing 01/02/06 Ip 
D7B26 090 


8103180930 Foruards Suppl 1 to SER. 

MIRA0L1A, F J Licensing Branch 3 01/02/23 3pp 09026:012. 


—8103160997 SAFETY EVALUATION REPORT RELATED TO THE OPERATION OF 
8 AN ONOFRE NUCLEAR GENERATING STATION. UNITS 2 AND 3 

• Office of Nuclear Reactor Regulation. Director. NUREC-07I2 B01. 
01/02/20. 200pp. Available at NT 16 46 30 00026:017 


0103030679 SAFETY EVALUATION REPORT RELATED TQ THE OPERATION OF BAN 
ONOFRE NUCLEAR GENERATING STATION. UNITS 7 ANO 3 Southern 
California Edison Company, et el (This document incorporates 
NURE0-07I2. issued 1900). 

• Office of Nuclear Reactor Regulation. Director. NUREO-0712 
81/02/29 430pp Available at NTI8 «I2 00. 07791:336 


8103100023 Forwards Suppl 1 to 6ER (NUREO-0712) W/q end 

CHANDLER. L. J Hearing Branch i. 81/03/06 Ip. 07062 115. 


0103170772 Notification of ACRS Subcommittee on Sen Onofre 263 010311 
meeting St full Committee 010312 meeting in Was h 1 ng ton. DC to 
discuss SER 6 Suppl I to SER. Agendas enc 1 

TEDESCO,R. L Assistant Director for Licensing. DI/03/09 7pp 


B 1032 3089 1 Discusses OL hearing scheduling process SER technical input 
schedules for CY01 6 CYB2 end 

DENTONtH R. Office of Nuclear Reactor Regulation. Director 
01/03/13. 7p p 07977.062. 


F Security, medical, erergency 6 fire protection plant 


8101090097 Releases public version of util emergency plan 
FELTON. J M Division of Rule* and Record*. BQ/12/01. If 
07429 001 


- -0101 220201 Forwards public version o# emergency plan 

BABKIN, K P Southern California Edison Co- 00/08/10 2pp 
06417 330 


--B101090104 Public version of emergency plan 

* Southern California Edison Co * 6an Diego Gas fc Elactrl 
00/07/31 240pp 07429 002 


0103020429 Forward* radiological emergency response pl«n,ann*» 
of San Clemente Mar 1901 emergency operation# planftelaterf 
correspond enc e. 

3E0LETTO.J A Bouthern California Edison Ca 81/02/23 Ip. 
07732. 22 2 < 

- - 9 1 030204 3 4 Radiological emergency response plan, intiei to City 
Clemente emergency operation* plan Related correspondence. 

* Ben Clemente. CA 01/03/31 I03pp 07 702:223 


8103120553 Forward* application for amend to licenses submitted a 
Amend 23 to FSAR. Amend 3 to firs hatardt ana I ys i * . d r awl ng • & 
piping verification program FSAR amend Includes emergency 
plen il'/o privacy data Aperature cards to be in PDR 
OIETCH.R. Southern California Edison Co 01/03/05 ip. 


--01 03 1 20557 Application for amend to Licenses CPPR-97 L CPPR-98 
submitted as Amend 23 to FBAR. Amend consists of responses to 
NUREO-0737 dtd Nov 1980, emerg enc y plan r e v 1 s i on * . r e e p on s e to 
NRC 901107 questions L ml sc el laneoue corrections 
DIETCH, R Southern California Edison Co 01/03/05 3pp 


— 8103120717 "Fir® tfaiard* Analysis. “ Amend 3 

« Southern California Edison Co * San Diego Oa« Sc Electrl 
01/03/09 99pp 07094 133 


0103310338 Ltr to all licensees of operating plant* U holders of I 
forwarding NUREQ~0696, ‘Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable method 
for meeting NRC requirements W/o end 

ElSEHKUr* D 0 OlviliOf. of Licensing 01 / 03 / 05 . 6 pp. 


81031 302 7b Forward* Certificate of Bvc confirming dlTect dtstrlbu* 
of Ansnd 23 to FBAR 6 Amend 3 to Fire Hatard Analysis per 
enc I svc list. 

OASKJhlrK P Southern California Edison Co. G 1/03/06 3pp. 


8 1031 7073B Notification of B1030? meeting u/utll In Bethesda«HO 1 1 
discuss facility emergency plan 

ROOD* H Licensing Drench 3 01/03/06 4p p 07927 172 


8103110336 Forwards 'Physical Security Plan, Gan Onofre Nuclear 
Generating 9ta 1 1 t»n, Lint ts 1 , 2 t 3. Mar. 1901 " Plan withheld 
(ref 10CFH2 790). 

DA0KlN, K P Southern California Edison Co. 01/03/10 3pp. 
07872: 317 


0 Adjudicatory correspondence 


0103090541 Forwards notices of J Bruns. 0 Greene. CP Buckley. M Legg 
HP Kennedy depositions fc, motion for order setting final 
prehearing conf erenc e. Related correspondence 
FQNJ. M. ChicheTing 6 Gregory 01/02/24. Ip. 07029 337 


— 9 1 030305 4 0 Notice of J Bruno 010320 deposition In La Jolla. CA 
Certificate of Svc end 

RJOOTT.D R Southern California Edison Co. PIOOTT, OR. Sen 
Ops 8< Electric Co. P1GOTT.O.R. Chickering & Gregory. 81/02, 
4pp. 07020.330 


— 8103050359 Notice of O Greens 810327 deposit ton In Men Vo Part, Cl 
Certificate of Gvc end 

PIOOTT. D. R. Southern California Edison Co. PIGOTT.D. ft. Ban 
Gas L Electric Co PIOOTT. D R Chlckerlriq 1* Gregory. 01/02, 
4pp. 07028:342. 


— 0103090560 Notice of CP Bucfcley 810325 deposition in Fullerton. ( 
Certificate of 0vc end 

PJOOTT, D. R Southern California Edison Co. PIODTT,D.R. Ban 
Oas t< Electric Co PIOOTT, 0. R- Chltkerlng t* Gregory. 01/02, 
4 p p 07028.346. 


«-9lC3jtO?£5 Notice s* H L • 9) G 1 G333 dt;o<it|Ch In Santa Barters. CA 
C»HlM(»|i of SvC • -»t I „ _ 

PJtQTT.O » flrv>tn*rn Cali'crme Edltcr Co PlCOTT.D R San Olego 

Cat 1 Electric Co PlCOTT.D R CHOKlnj ft Gregory 61/03/33 

<79 oTe;o 3io 

--01O3O5O57I N : t • c a of HP Kernel, 010723 depotition tn La Jolla.CA 
Certificate o# 5*c and 

PlCOTT.D 0 Sow t ft • r n California Editor Co PlGQTT.DR San Diego 

Oat 1 EltCtMc Co PlCOTT.D fl CHclartng ft Cregory 01/03/33 

<99 07833 354 


dl 03200722 Ratponte t° lntervenor BlOi/20 fir»l *et 
ra radiation relfat*- ivacuaUoni ft onerg«r, C y pla< 
CASEY. 8. 0 , KOCl'Efl. C R Southern California t. <J i 
San Diego Ga* ft Electric Co 81/03/10 CUlpp I 


0103330640 Memorandum oppotinQ final prehearing f0 i 
early Apr Conferenc® 1* prematura tince State of 
of San Diego IttuonCo oP emergency plant ora tub 
tfittovery Certificate of Svt anc 1 

UHARTDN. R J Friend* of the Earth OHAflro'-l, » J 
Pcgalib* 81/03/11 3pp 07974 116 


- -eiO37!0576 Requett for order directing final prehearing conference be 
COPrl'id on 810407 in Lot Arg*|*,.CA 

PlCOTT.D R Sijtftern California Editor Co PlGOTT.p R Ban Diego 
Cat ft Electric Co PlCOTT.D fl Chiciaring ft Gregory 01/03/23 
2 pp 07078 3?9 


-- 9 1030? 350 l Reqcttt for 81C407 prehearing conference tn order to clarify 
UtuM tit hearing tcftedule ft Identify ullnette* Conference 
appropriate tn that all dltiovpr, till b t completed 
81003 Prcpoied order ft preol of tvC by nail end 

PlvOTT.o fi Southern California Edlion Co PIOOTT.O R 8an Olego 
Oat ft Electric Co PlGOTf.O R CMckering ft Gregory 61/02/23 
9pp 07978 360 


8*031 30396 F i ftft tat of i nt I r r oga t ort * t l fjrit requett for production 
of document* directed to Friend* o# the Earth. A Carttant. 

I von Heden.O Hay 6 D Davty requesting info ra San Clemente 
flan Certificate of Svc me I Related c or r • tpond anc e 

CASE*. 8 8 Soulfttrn California Educn Co CA9EY, 6 B San Diego Oat 
t Electric Co CasEy. S 6 CMdertng ft Gregory 61/03/02 I0pp 
0791 I 184 


81031B0077 Notice of appearance in proceeding Certi 
HOEFLlNO, R.K Hearing Drench *1 (ll/0:i/i:» Jpp 


B 1 032607 96 Motion for order compelling Group* Unite 
Danger to an.w.T applicant*' tecoud *«t of lnterr 
lntervenor* failed to *erve en*<jer* ft objection* 
within 14 day* after inter rogetor 1 a* .ervad 
PIOOTT.D R , KCCHf.R . C Southern California fdl.c 
Chlckerlng ft Gregory BI/03/J6 2pp 08036:03? 


--8103260761 Memorandum In tupport of applicant*' f 
an«u#r* to applicant* *eto"d tat of I ri terro ga t o 
compelling an.uer* will prevent ynuai ranted del 
coeti Proposed order* & Proof of Ovc enc 1 
PIODTT.O fl . HOCHEfl.C R Southern California E 
PIOOTT.D. R Chickering ft Gregory hl/O.'l/t* 


0103310919 Forward* llttlng dF pertenne 1 reepontibl 
ra«pon*»* to each lntervenor Interrogatory floepon 
tchadulad for lutrrjttal by 610326 

ROOD.H L ic anting Branch 3 fll/03/20 Dpp 00 


©100130*40 Third tat of 1 n* tr rogj tori e t ft firtt requett for production 
of document* directed to Group* United Agelntt Radiation 
Darjtr resetting jnfc ra San Clemente flam Certificate of 
9vc and Related c o r r a i p ond e nc t 

CASEY. B B Southern California Educ" Co CASEY. 6 B San Olego Gat 
ft EWiUlt Cc CASEY. 8 8 CMtlerirg ft Gregory Bl/03/02 lOpp 

i t 


0103230449 Notice of A0L0 r et on* 1 1 tut 1 on Jt. Kelly, c 
ft CH Hand, enenbpr s 

COTTER. B P Atomic Safety and Llcanllng (Jooi <J I*a 
3pp. 07996 214 


0103050674 Submit* nit of cnei going to hearing during 1991 in 
•Mth emergency preparednett contention* have been ralted by 
one or more partla* 

CHRISTEKBUR y . E Hearing* Olvltlon 91/03/04 2pp 


0103130300 Forward, *tlpulatton for tignature Stipulation conflr ff t oral 
agreement ettendmg time for URC reiponta* to GUARD 
Interrogator!*, 

CHANDLER. L J Hearing Branch 1 01/03/06 |p 07901 279. 


--0103120376 9t pula t ion confirming 010304 oral agreem.nt that NRC has 
until 810401 to retpond t 0 QOARO 810220 interrogator la* 

CHANDLER. L J Hearing Branch | 0|/O3/Oi 2pp. 07901 280 

8103120563 Forward* ttlpuUtion for tignature Stipulation confirm* oral 
agreement •> tending time for URC retjontee to F?lindi o# SI 
Earth Interrogator i tt 

CHANDLER, ft J Hearing Branch 1. 01/03/06 lp 07904 249 


-6103120590 Stipulation confirming 810304 0ri i agreement th*t wor k-. 

•• - iaw." *“ 

CHANDLER. L J He.rtng Branch | 8W03/06 2pp 07904 250 


H General c orretpondenc » 


Q 103200699 Urge* a dmt n I « t ra 1 1 on to adopt policy to 
of nuclear power plant* ft lp appoint atrong chair 
enforce policy. 

AL0UI8T. A E . fCRAN. J T. . MONTUYA, j 0 Calif urn l 

81/02/12 3pp 


8103110470 Forward* Orange County Chanboi gf Con-nai 
favoring imngdlate Licantlng of facilllte* 

TRi/H ILL. L. 0 Orange County. CA Cll/02/27. Wpp 


8103270692 Requeitt dec omm l a * 1 on l ng of Pac I I ( U a*, di 
violation* ft ritir* of radlatlon. 

PIPER.D L Affiliation Untmmm ilt/Otl/013 lp 


8103300392 Forward* on behalf of San Diego Aeioclat 
raaolutlon tupportlng oparatlon of fat I! diet fle<p 
grant QL per federal regulation* re *afaty of nuc' 
u.^ 4 o l0 . n * * planning for plant accldem 

HtfFF.fl.J, SanDiago.CA 01/03/W. Opp 00090 . 1 ! 


I F inane 1*1 Information 


J S ! tupportlng applicant*' 010217 motion to compel 

limit? lt,Urro ^ri 9% lntervenor Friend* of 

the Earth felled to respond or T**p 0 nded avatlvaly ft 

ilTSw iW L, *«l 01,.. Ur a 1/03/0 


3103110673 Forward* re«pon*e« to Util Finance Drand 
1 . b-I 2 . Indt* ft info re doc om.-ii »» ion I ng co»t» ft uni 

price* *nc \, * 

Southern California Ed I .on Co 01 /O: 


irj;srn::«:r7s?i :r' * '«*•-«»> 

J ,C oUJa'w v<> UHAB,0H RJ * 


01/03/09 


8103200664 Reiponta to lntervenor Friend* of the Farm * , . 

Of Interrogator!#,, defining term* ft oututung clutlmit 1 . ^ 
fault ft ear thquate* Vdrification ft proof OP *« 

Ralatad correipoodenca- c ,ncl 

p am oilfl ial^^ictMc ?r W aI/oaJ{o #ar ^ E-, w«% lo P,OOIT '^ 


0100200696 Reipon** to lntervenor Friend* of the , 

*•* 

et^ 0|“4 cr' k euo3?)i , ® , S!; > E< 'i;;4%7o P,< ' 0Tr ' 0 n 


-01O3UO678 "Dec ommi * .toning Co*t* *■ 

* UU8 Corp 3302. 79/J0/31. 22 pp 078U7 12S 


” Bl Anih^? 04 rC*r tiCip * UOn •9 r# * ,r » n t among util* 
I sIilh C 10-K.10^ ft 8-16 ft proepect 

* Southern California Edlion Co a Sen 01 
River* ide. CA BO/U/ia 340pp 07087: 


8 'oricet* ? ? Financial Rapt 1900 Info ra i 

price*. rat, development ft co*t of monay ft r#c 

* San Diego Oat ft Electric Co. 01/03/10. 't 


0m t? MD J ^ Horton .H 
Smith.MO Whyte. WE Fergu.on.RV Knapp, at «l, 

HnSift? i t l ncr » 4|# Pr oepectu* and 

.£,;. CM * l8r,e * H F - * MAOB. A P Sou 
up. 79/12/31 244pp. 07800:220. 


DOCKETED ITEMS 


--8103J10704 Prepared testimony & exhibits of RJ C a d en a « * o. on behalf of 
CA A**ocietlon of Util Shareholders. re general rate cate 
CA0EWASSO. R J Affiliation Unknown 00/04/16 49pp. O7G09 160 


--8103I 10710 Prepared testimony of D T Gardner re study of cost of capital 
8; rate of return for Southern CA Edison Co 

GARDNER. D T California. State of 60/00/10. 44pp 07099 209 


-*■ 01 031 107 1 3 Prepared testimony of HF Christie re request for general 
rate increase proceeding Current financial data encl 
CHRISTIE. M F Southern California Edison Co G0/11/30 I4pp 
07909 237 


--SI03110719 Addl prepared testimony of Df Gardner re general rate 
Increase proceeding 

GARDNER. 0 T Southern California Edison Co 00/Il/tB 7pp 
07909 271. 


--0103110724 Prepared testimony of KO Lyons re general rate Increase 
proceeding Estimated operational 6 financial attrition Info 
encl 

LYCNS. n 0 California. State of 00/11/20 10PP O70O9.27Q 


- - B1 03 1 10730 Decision 923*19, g ran 1 1 ng util 791226 application for 
authority to increase rates for electric svc Decision 
commits util to increased developmental & fuel 
cost-efficient implementation of conservation measures 
* California. State of BD/12/33 253?p 07039 208 


-"0103110736 Prepared testimony of R Korpan re cost of capital & rate of 
return for 1902 test yr. 

KQRPAN.R 8an Diego Gas t Electric Co 00/12/31 91pp. 

07890 194 


--6)03110744 Prepared testimony of FH Ault re 1902 test yr» including 
comparative financial data for 1970 t 79 8 summary of 
earnings 1900-03 

AULTrF.H. San Diego Gas t. Electric Co 00/12/31. 96pp. 

07B90 203 


- -0 l 03 110740 Prepared testimony of PA Ullllamt re cost of capital & rate 
of return for [901 test yr 

WILLIAMS. p A San Diego Gas & Electric Co 00/07/31 27pp 
07090 341 


--G103L 10751 Prepared testimony of FH Ault re 1901 test yr. including 
comparative financial data for 1970 t 1979 It summary oP 
earnings 1979-01 

AULT.F H Qan Diego Gas 8, Electric Co 00/07/31 63pp 
07091006 


*--01031 10734 Testimony of E Quen re study of cost of capital 6 rate of 
return for San Diego Gas S. Electric Co. 

GUAN.E California. State of 00/09/08 41pp. 07091 069 


-0103110760 "Rept on Results of Operation of Ban Diego Gas L Electric 
Co. Electric Dept. Test Yr 1901 - 

* California- 6t4te of 00/09/03 100pp. 07891.110 


— 0103110762 “Rept on Results of Operation of San Diego Gas L Electric 
Co. Electric Oept.Test Yr 1901 " 

• California, State of 00/09/00 94pp 07091. 201 


— 0103110766 Decision 92337. c ond i t i ona 1 l y granting util 000701 t, 02 
applications for increased rates 6 charges for electric 6 
gas svcs 6 revised electric dept tar l f f s Re 1 a te d info encl 
* California. State of 80/12/31 333pp 07091:239 


— 0103110773 Annual Financial Rept for FY0O Related Info end. 
* Anaheim. CA 00/06/30. 179p P 07Q92 130. 


■0103 l 10775 Annual Financial Rept for FYBO. 

BREWER. H. E. Riverside. CA. 81/03/10. Mpp. 07092:310 


H Utility Final Safety Analysis Report (F8AR l & amends 


0103120593 Forwards application for amend to licenses submitted as 
AmsniJ 23 to FSAR. Amend 9 to fire hatards ana 1 y s i s . drawing « 6 
piping verification program F0AR amend Includes emergency 
plan u/o privacy data Aperture cards ivl 1 1 be in PDR 

DIETCH, R Southern California Edison Co 01/03/03. Ip 07894 OOl 


— 9103120337 Application for amend to Licenses CPPR-97 t CPPR-98 
submitted as Amend 23 to F6AR Amend consists of responses to 
NUREQ-0737 6 t<J Nov 1980, emeroencu elan revi s 1 on s. res DOtis e to 


--0 1 031 23599 Amend 23 to FBAR.Voli I 6 2 

* Southern California Edison Co * San Diego Oat & ^Uctnc Ci 
81 /03/OS. 2000pp 07095 121 


0103130276 Forwards Certificate of Bvc confirming direct dlllributlo 
of Amend 23 to FBAR Amend 3 to Fire Harard Analysis per 
encl tve lilt. 

BASKIN. K P Southern California Edison Co. 01/03/06 3pp 
079D7 001 


0103260345 Forwards revised Section 2 2 3 of San Onofre Units 263 
F8AR Revision provides offsite haxardt r e-eva 1 ua t i on 
methods & results, 6 complies u/NRC criteria 
BASKIN. K P. Southern California Edison Co 01/03/24. Ip 
08037: 222 


*-■*010326039 1 Revised Section 2 2 3 to Ban Onofre Units 1 6 2 F8AR, 
discussing rethodt & results of offsite hatards re- 
evaluation Section complies u/NRC criteria 

• Southern California Edison Co 01/03/24 36pp 08037 223 


0 Advisory Committee on Reactor Safeguards reports L correspondence 


9103030420 Forward* aCRB B10210 Itr re review of seismic & geologic 
natters re OL applications for facilities 

MIRA0L1A. F j Licensing Branch 3 01/02/13 4pp 07826 091 


0103050259 Notification of ACRQ 610311-1? meeting Discusses staff 
support necessary to avoid delay in issuing safety 
evaluation List of items on agenda L status of open Items 
an c 1 

TEOEBCO.R L Assistant Director for Licensing 81/02/23- 4pp 
07823 231 


0103170772 Notification of ACRS But c ot-d it t ee on 9an Onofre 2 8. 3 81031 
meeting L full Committee 610312 meeting in tJa sM ng ton. DC to 
discuss 8ER 6 Buppl 1 to SER Agenda* encl 

TEOE8CO, R. L Assistant Director for Licensing 01/03/09 7pp 
07920. 026 


0103230442 R ec om.mend s that facility employ seismic scram sys similar 1 
sys employed at Diablo Canyon, set to actuate at 90*4 to 60X 
of 88E acceleration 

MARK, J. C. AC R8 - Advisory Committee on Reactor Safeguards 

Gl/03/17 3pp. 07977 047 


Q 103310304 Forwards ACRB B10317 itr re OL application revise. 
MIRAOLIA.F J. Licensing Branch 3 01/03/23 4pp 


Q. Inspection reports. IE Suiletins L correspondence 


Gl 030305 12 Forwards IE Insp Ropts 50-361/00-24 6 90-362/80-13 on 
DO 1 216- 1 9. No none orp 1 1 one a noted. 

BPENCER.G 8 Region 3. San Francisco. Reactor Construction t> 
Engineering Support Branch 81/01/09. 2pp 07795 321 


--B103030521 IE Insp Repts 90-361/80-24 1 50-362/00-13 on 801216-19 N< 
noncomp 1 lenc e noted Major areas inspected const activities 
involving licensee action on previous insp findings 6 
10CFR50 S3e ropts. 

EC KHAR DT . J H, EL IN. J 0 Region 9. Ran Francisco- Office of the 
Director. DPD 00. R T Region 5. Ben Francisco, Reactor 
Construction & Engineering 8upport Drench 81/01/00. App. 

07795 323 


8103020051 Forwards IE Circular 81-02, "Perf ormanc e or NRC-L i c ense d 
Individual* While on Duty.*’ No written response required. 
ENOELKEN, R.h Region 5, San Francisco. Office of the Director. 
81/02/09. ip 07787:251. 


8103160322 Forwards IE Info Notice 81-03 "Checklist for Licensee Maki 
Notifications of (Significant Events in Accordance 
W/I0CFR90. 72 " No response required. 

ENCELKCW. R.H Region 5. San Francisco. Office of the Director. 
01/02/12. Ip 07922 032 


8103160656 Forwards IE Info Notice 81-04. "Cracking in Main 8teen 
Lines. No response required. 

ENOELKEN- R. H. Region 5. San Francisco. Office of the Director 
81/02/27 Ip 07 914.237 


0103170002 Forward* IE Circular 81-03. "Inoperable Seismic Monitoring 
Instrumentation." No response required 

ENCELKEN. R . H. Region 9, San Francisco. Office of the Director. 
01/03/02. Ip. 07939 . 100. 


268 


DOCKETED ITEMS 


a [031*0902 forward* rivl i«d IE OuHttln © I - 0 1 . “SurveJll 
Mechanical Snvb(»iri. " w/corrected Pages 5 & 6. Oang® l 
Identification of facilities w/CP» tc jUt 1 ) bulletin I 
applicable does not affect util r e ire-* nt s 
ENOELKEN- R H Region 9 . Ban francUco. Office of the 
61/03/04 1?. 07915 021 


ance of 

f> 

♦ 

Otrec tor 


0103200243 Forwards IE Info Notice 81*06. 'Failure of HE Model K-600 
Circuit Breaker “ Ho response requited 

ENOELKEN- R . H Region 3. Ban Francisco. Office of the Director 
61/03/11 lp 07968.331 
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0103200072 Forwards IE Info notice 81-05. 
Palisade* *■ Ha response required 
ENOELKEN'R H Region 5. 8*n franc ls<o, 

01/03/13 U 07970 254 


"Degraded DC Sy* at 
Office of the Director 


0 Reportable occurrences. 


LER* 4 related 


c orrespondenc e 


F Security, medical, emergency 4. fire protection 


3103310336 Ltr to all licensees of operating plan 
forwarding NUREO-0696, "functional Criteria for 
Response Facilities ” Criteria describe accepts 
for meeting NRC requirement*. W/o encl 
EISENHUT . 0 0 Division of Licensing Gl/03/05 


8103020423 final deficiency rept re potential release of contaminated 
u* t e r , initially reported 81 0107. Caused by inadequate rotor 
control ctr assignment* for Train A Assignments will fce 
changed prior to fuel loading 

PAPAV. l f Southern California Edison Co 81/02/03 2pp 
07784 i i 9 


0103100406 PKS-V-81 -003 on 81 0303. tu i t c hboar C operator received fccmb 
threat from unidentified caller Search of facility revealed 
no bomb onsite Info assessment team has been notified 
GCJ-fiMN* C Region 5* Ban Francisco. Office of the Director 
81/03/04 lp 


9103180559 Interim deficiency rapt re compliance of bolting -‘atts 
u/A 8HE Boiler 6 Pressure Vessel Code, Section III. 

NCA-3G67. 4 (e ) Final rept il delayed until 0|OS1B due to 
difficulty In obtaining info from supp l iera 

NUNN, 0 E. Southern California Edison £0 01/03/13. Ip 07933 235 


T Hearing transcripts on non-anti trust ratters 


0 Inspection reports. If Bulletins & correspondei 


01O32COI9O Forwards IE Circular Bl-03, " Inaperab 1 1 
1 n t tru.nent at 1 on ” No written response required. 
CRIER- B H Region i. Philadelphia, Office of tl 
81/03/02. Ip 07966 191. 


6103200DB5 Forwards revised IE Bulletin 81-0], "81 
Mechanical Snubbers. “ w/c orret ted Pages S I A Cl 
Identification of facilities w/CP to which built 
applicable does not affect util r e qu I r siren t s 
GRIER. N Region t. Philadelphia. Office of tl 
81/83/04. ip 0796R 214 


0103200130 Forward* IE Info Notice 01-06. Falluri 
Circuit Ureater ■■ mo response required 
GRIER. 9 M Region t. Philadelphia. Office of tl 
91/03/M. Ip 07969 206 


DOCKET 50-364 JOSEPH n FARLEY tlUCLCM PLAtiT . 0M|’ 

01031 BC6 4 5 Transcript o# ACR8 8ubc cmM 1 1 ee on San Onofre 810311 retting 

in Wash Ington. DC Pp 1-224 Viewgraph* end £ NRC Safety Evaluation Report (8ER 1 , tupplt 6 c< 

♦ AC«8 - Advisory Corn.1 tte* on Reactor Safeguards 81/03/11 

227pp. 07947:323 

0103250642 Forwards 8uppl 5 to SER l hL'REO-0 1 1 7 ) U, 
8CVIHEUCER.A Licensing Drench 2. 81/03/19 2| 

U Congress I one 1 /Executive Correspondence 


9103240091 Forwards fourth monthly status rept to Congress for 
0101 1 5-021 5. Rep t discusses action* taken on licensing 
revises of neu facilities. Rept will be amended bo include 
eddl info requested on 610217 

KAMMERER.C. Office of Congressional Affair*. 91/02/27. 3pp 


8103270079 SAFETY EVALUATION REPORT RELATED TO TMI 
K. FARLEY NUCLEAR PLANT. UNIT 2 Docket No 30-36. 
Pcwer Company) 

* Office of Nuclear Reactor Regulation, Direct) 
Bl/03/31. 1 53 pp Available at NTIS *3 30 ( 


DOCKET 30-363 FORKED RIVER NUCLEAR STATION. UNIT 1 


A. App I i c a tl on/c ofi » true 1 1 on stage documents L correspondence 


8103190732 Ltr* to all licensees of operating plants. app 1 leant* for 
Qts 4* holders of CPs re control of heavy loads Requests 
review p#r guidelines in MJRE0-0512 Forwards NRC position re 
interim actions &. request for eddl info 
ElSENHUT.9. 0 Division of Licensing 80/12/22 30pp. 


6103190387 Ltr to all llcsnsees of operating plant* B. applicants for 
DLs V holder* of CP* re program for anvlrcn qualification 
of safety-related electrical equipment. Item* addressed 
involve cold shutdown, np lac errant parts It NURE0-0737. 

EtSENHUT, D. 0. Division of Licensing 81/01/19. £pp 


F. Security. 


medical, emergency A fire protection 


0103060479 Requests NRC assistance in developing ( 
projection model for use in ordering offsite pre 
actions, per F£MA reConnendat ion. Ur 1 tten statemei 
modifying factors requested re App 2 of NUREO-OI 
HCNEE8. J L . Alabama. State qf 91/02/10 2pp 


0103100104 Submits Info r* physical security plan 
(ref 10CFR2 790). 

CLAYTON. F L Alabama Power Co 81/03/04 lp. 


8103100381 Discusses results of confirmatory muni 
control room noise level Control nolee fc alarm ! 
acc eptabl e. r/o further action is required. 
CLAYTON. F. L Alabama Power Co. 01/03/04 lp 


8103150014 Ltr to all licensees of 
app 1 (cents, exceg t Indian Point 2 
forwarding Inadvertently omitted 
request for addl Info re control 
E l BENHtiT, D. 0 Division of Llcen* 


operating plants, CP ho 
it 3. Itoo l V 2 U T«l-i 
page* from NRC B01222 
of heavy loads. 

Inq. 01/02/03. bpp. 


I dert 


&. OL 


9103310333 Ltr to all licsnstts of operating plant 
forwarding NURE0-0696, "Functional Criteria for 
Response Facilities." Criteria describe acceptat 
for meeting NRC requirements W/o encl. 

E19ENHUT.D Q. Division of Licensing. 01/03/05. 


8103160669 Ltr to all oparetlnq plants V CP holder* forwarding 
clar I flea t ion of TMI Action Plan Item III. A 1.2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that imp Ismsntat l^n dates will be met. 

EtSEffHUT* 0. G Division of Licensing. 91/02/10. i2pp 


6103250429 Submit* fire protection upgrade retpo 
lOCFRSO App R requirement*. Info re imp ] ementa t 
plant areas Inaccessible while unit is operati 
description for alternats shutdown encl 
CLAYTON.F.L Alabama Power Co. 81/03/19 7p 


0103290024 Ltr to all power reactor licensees & license applicants re 
M/rtEO-0619 c r 1 ter l a. F 0 0 tno 1 1 2 In Table 2 contains error due 
to leakage testing d* lsttone. Licensee may submit analysis to 


0. Adjudicatory correspondence 


J Insurance t indenn lt^ information 


8103060351 Forwards Endorsenent 2 to HAELU Binder XD-73 

F t EXCETR. J Marsh 4 McLennan. Inc . ft *» M Nuclear Consul tan ts. Inc 
Olv 01/01/27 2pp 07840. 231 


0103060416 F or jar C $ Endorsement I to MAELV Binder XB-73 

FIELDER. J. Marsh K McLennan, Inc .HIM Nuclear C on su 1 tan it , Inc 
Olv 61/01/2? Op p 0/037 329 


6103060442 Forwards Endorsement 4 to MAELV Binder XO-62 

FIELDER. J. Marsh L McLennan. Inc . IU H Nuclear Consul tants. Inc 
Pi v 01/01/27 3p p 07837 329 


6103110637 Forwards Endorsement 5 to HAELV Binder XB~6? 

FIELDER. J Marsh h> McLennan. Inc . h \ M Nuclear C on * i> 1 tan t s . I nc 
Olv BWQ3/Q6 2pp 07077 358 


M Antitrust correspondence 


B L 03 1 8 0 6 06 Discusses Municipal Electric Util Authority petition for 
estr aord inary relief, to hasten AELD decision on antitrust 
review ASLB should not be pressured to reach early decision 
0ALCH, 9 E Belch, 0 Ingham, Oaker, Hawthorne, Williams & Ward 
81/03/11 I3pp 07933.073 


P Operating license stage documents & correspondence 


9 1 03 S 2001 4 Ltr to all licensees of operating plants. CP holders %. OL 
app l 1 cants# e ccep t Indian Point 2 6 3#2lon 1 h 2 L TMl-l, 
forwarding inadvertently omitted pages from NRC G0I222 
request for addl info re control of heavy loads. 

E1SENHUT. 0 0 Division of Licensing. 91/02/03 6pp 


□I 033001 60 Ltr to all operating PWR licensees requesting info on 
auxiliary feedwater sys seismic design Forwards request for 
add 1 Info, list of actions requested of licensees w/o 
selsiMcelly qualified sys L results of NRC ualkdown*. 
EISEMNUT.D 0 Division of Licensing 81/02/10 13pp. 


0103160669 Ltr to all operating plants it CP holders forwardinQ 
clarification ol TMI Action Plan Itan III A. I 2 re upgrade 
of emergency support f at 1 1 1 1 1 e *. Reques 1 1 confirmation within 
43 days that imp J amenta 1 1 on dates will be net. 

EISEKWJT.D 0 Division of Licensing 01/02/10 12pp 


0J 03050652 Forwards Revision 2 to FNP-0-M-007, “Emergency Dose 
Calculation*! Manual " Revision intent ts to improve backup/ 
interim dose c« 1 c u 1 a 1 1 one 1 method by providing batter plume 
boundary definition 

CLAYTOM.F L Alabama Power Co. 01/02/19 Ip 07032 026 


--01O3O5O654 Revision 2 to “Emergency Dost Ca 1 c u let 1 ona 1 Manual " 
MCCRACAEN, K W Alabama Power Co 81/02/16 71pp. 07032: 027. 


8103020431 Forwards addl info, per NRC 010213 ltr, re facility 0-1 1st. 
Measuring i test equipment used for safety~raleted 
» true turn , lys V components 3 masonry walls par IE Bulletin 
00- 1 1 discussed. 

CLAYTON.F L Alabama Power Co. 01/02/20. 10pp. 07703.121 


8103020504 Forwards add! Class IE electrical equipment environ 
qual 1 f icat Ion Info# In reeponse to B10109 NI/REO-039B audit 
silt meet! ng. Master list of equipment required to function 
under postulated accident conditions encl 

CLAYTON, F L Alabama Power Co. 01/02/20 33pp. 07703:066 


0103250024 Ltr to ell power reactor licensees t license applicants r* 
WfiEG-0619 criteria Footnote 2 In Tabl* 2 contain! error due 
to leakage tasting da I at Ions. License a may submit analysis to 
justify use of existing low flow controller. 

E15ENHUT# D 0. Division of Licensing 91/02/20. epp. 


0103020300 Forwards addl info per NRC 010220 telcon, c lar 1 f y ing TM1 
action plan requ Irements . 9h 1 # t manning & guidance on 
procedures for verifying correct performance of operating 
activities discussed 

CLAYTCN. F L. Alabama Power Co. 01/02/23- 5pp. 07708:217. 


6103030606 Forwards addl Q-ltst Info in c lar I f i cat ion of 010220 ltr. 
p*T IWC 810224 tslcon Justification provided for items not 
appearing on list. 

CLAYTON. F. L. Alabama Power Co. 01/02/25. lOpp 07794:196. 


8103040703 Confirms that seismic qua 1 1 f Icat Ion review team mods 
discussed In 010209 ltr ( 010229 telcon have been completed. 
CLAYTON# F. L Alabama Power Co. 81/02/26 lp. 07010:044 


6103100530 Application to amend License NPF-0. au th or 1 1 1 ng temporar 
relief from App A Tech Specs to perform augmented Lou Pojer 
Test 501-7-007 "Natural C ir< ulat 1 on. Cooldown S. Boron 
Mixing.” Class 111 amend fee encl 

CLAyICN, F l Alabama Power Co 01/02/27. 4pp 07065. 292 


■■-9103 L 00331 Revision 3 to 'Special Low Power Tests Safety Evaluat 
# Alataca Power Co BI/Ol/31 9lpp 07063 297 


0103100490 Forwards revised Tech Specs confirming basis for loss 
flow trip to prevent ON0 in e^ent of toss of one or more 
reactor coolant putrp Revised Tech Spars reflect new DNBR 
Unit Of I 34 

CLAYTCN. F l Alabama Power Co 01/03/04 lp 07067 213. 


— 01 03 L00S03 Revised Tech Specs re Uniting safety sys settings. 
« Alabama Power Co 81/03/04. 2pp 07867 217 


0103120207 Requests addl info supporting safe operation of plant 6 
compliance w/GDC4 re deficiencies found In environ 
qualifications of saf ety-re la ted electrical equipment by 
010309 Equipment evaluation rept per NvREO-O9B0 end. 

TEDESCQ# R. L Assistant Director for Licensing 01/03/04 2pp 
07906. 197 


“-81 03 1 202 1 6 ‘Equipment Evaluation Rept by Ofc of Nuclear Reactor 
Regula 1 1 on. Equ 1 pmen t Qua 1 1 f 1 cat 1 on Branch for AL Power Co. 
Farley Unit 2 ” 

# Equipment Ou* 1 1 # 1 c at 1 on Branch 81/03/04 43pp 07906:19* 


8103130399 Notifies that util review of NRC 010304 evaluation of 
facility response to NUREC-0SC9 Indicates that plant meets 
General Design Criteria 4 U can operate sa f e I y. J tern- by-I tarn 
re-evaluation per 010304 ltr will be provided later 
CLAYTON. F L Alabama Power Co Bl/03/06 2pp 07907.077 


0103310004 Ltr to all licensees of operating p 1 ants . app 1 1 c ants for 
I » holders of CPs forwarding SECY-01-119 re Info necessary to 
establish environ qualification of safety-related electrical 
equi pnsnt 

E t BEN HUT , 0 0 Division of Licensing 01/03/10 6pp 


8103190073 Unofficial transcript of 010311 nesting in Nash ington# DC 
discussion l possible vote on full power lltsnss for 
Farley Pp 1-36 

* Commissioners. 01/03/11. 37pp 07961 001 


— 8103170693 Forwards drafts qf transmittal ltr to utll.Llcanse NPF 
FR notice' to be used In 010311 meeting u/Commi ssion 
OIRCKB.tf J- Office of the Executive Director for Operations. 
01/03/06 22pp. 65121:039. 


—81031 90103 SAFETY EVALUATION REPORT RELATED TO THE OPERATION OF 
JOSEPH M FARLEY NUCLEAR PLANT, UNIT 2 Docket No 90-364 
(Alabama Power Company >. 8upp 1 ement 9 to NURE0-79/034 
« Office of Nuclear Reactor Regulation. Director. NURE0-0117 
DF1FT: 91/03/11 110pp. 07962 101 


— BI03190108 ETQ ( nonrad 1 o I o g 1 c a 1 ) for facility. 

* Alabama Power Co. 01/03/11 19pp. 07962- 329 


8103270698 Informs of delay In completion schedule for subcooling n 
mods# or 1 g 1 nal ly scheduled for 810501 Oelay caused by 
problems In equipment receipt 6 design change review. 

Completion currently scheduled for 810531. 

CLAYTON. F. L Alabama Pouier Co 01/03/20 2pp 00042 344. 


8103310298 Application for temporary amend to Licenses NPF-2 4 NPF- 
chenglng Tech Spec 3 7 4 to allow facilities to be In Modes 
1-4 during mod requiring voluntary limiting conditions for 
operation of ivr water sys. Class lit fee encl. 

CLAYTON# F. L Alabama Power Co. 01/03/24 9pp. 0B079. 060. 


— B103310294 Proposed terporery revision to Tech 8pec 3.7.4 re 11m: 
conditions for operation of tve water sys Oases for changes 
encl. 

■e Alabama Power Co 81/03/24. 4pp. 08079:073. 


8103270401 Forwards Amend 77 to F6AR for Unit 1 U QL application f' 
l/nlt 2. Car 1 1 f i c ate of 8ve encl. 

CLAY TON- F L Alabama Power Co. 01/03/25. 3pp. 00046:024. 


— 0103270411 Application for Amand 77 to FSAft for Unit 1 fc OL appl 
for Unit 2. 

CLAYTON# F. L. Alabama Power Co. 01/03/25 3pp. 00046:032 


0 Inspection rgpor ti ' ]£ Bulletins i, c o r r eipood enc & 


61031 70056 Fcruarj* IE Bulletin 81-Cl. * 

Mechanical Snubbers-" w/c cr r e c 1 9 d Pages 5 6 fa 
id 1 1 f t c 4 t 1 or of facilities «/CPl t c wnich t>u 
01O3O5OC6B rorwtT<t IE Intp Rept* SQ-340/0O-3Q L SO- 3&4 /9Q-4q on applicable dees not affect otjl t-i^lrengnti 

SOlZOa-OS No noncompliance noted O'REILLY. J P Region 2 Atlanta. Office of th 

KlflPMY,C.E Region 3. Atlanta. Reactor Construction b Engineering Ip 0793* J74 

Support Branch. 01/01/15 2pp 07937 234 


9103130739 forwards IE ln*p Rep t 30-364/01-06 On 

—8103030073 IE Insp Reft* *0-348/00-30 * 50-364/00-49 on 801202-03. none omp 1 lane e noted 

Ho ror.t trrpUim i note* Major ere** impeded lr,*t*Ha« LEWIS- R C Region 2- Atlanta. Reactor Operatl 

equipment ravl M per IE Bulletin 79-010 b NJREO-O30Q. Branch 01/03/06 2p 5 07912 066 

0IB8ONS. T D. , COWL ON. I . E Region 2. Atlanta. Office c f Che 
Director 91/01/14 5?p 07327 236 

- -8103 1 30733 IE Insp Rept 90-364/Qi^Ofc in B10223 
noted Major areas Inspected security organ! i 
8103030390 forwards IE Imp Rapts 30-348/00-37 b 30-364/00-51 on implementing procedures Details withheld Ire 

eOt2tS-l© No nor.c appliance r,ot»4 t-QORE- 0 E Region 2, Atlanta. Office of the 

MURPHY. C. £ Region 2. Atlanta Reactor Construction b Engineering KCCUIRE, 0 R Region 2- Atlanta, fuel Fac J 1 i 

Support Branch 61/01/29 2p p 07824 279 Branch 01/03/05 Ip 07912 069 


--B1039304 10 IE Insp Rapts 50-340/00-37 t 30-364/80-31 on BO1215-10 Nc 
noncomp l lane e nofead. Major areas insp ec ted : 1 n *erv i c e insp. 
lovi pressor* turbine disc cr ee k. tng . pr evlcu* imp findings 
*, IE Bull at In 80-00 

CROWLEY. fl R Region 2. Atlanta. Office of fie Director 
WEROT.A R Region 2. Atlanta. Reactor Construction b Engineering 
Support Branch. B1/01/2B 7pp 07824 201. 


8103090747 Forward* IE Insp Rept* 30-349/80-36 t, 50-364/00-49 cr. 
001117-21 No noncompl lane # noted 

9T0HB, J P Region 2. Atlanta, Fuel Facility 8. Material* Safety 
Branch. 91/02/03. 2pp 07849 19 ? 


-“61 030907 53 IE Insp R*ptS 30-340/00-36 & 30-364/00-48 on 801117-21 No 
nfcncorpi iar.es noted M 4 j*r areas inspected coordinated 
1 1 cansei. »t a te 6 local gout radiological emergency exercise 
ANDREWS. O.L Region 2. Atlanta. Office of the Director. 

JENKINS. O.R Region 2> Atlanta, Fuel Facility Sr Materials Safety 

Branch 81/02/02 7pp. 07B49 191 


81030202S9 Forward* IE Circular 01-02. 1 Performance of NftC-L \ c e need 
Individuals While on Outy. " Ho written response required 
O'REILLY. J P Region 2. Atlanta. Office ef tha Director 61/02/09 
Ip. 07783 32B 


9103160934 Forward* IE Insp Rept* SO-349/Q0- 40 L 50-364/80-50 on 
001103-28. No nent owp l t anc • noted. 

LEWIS, ft. C. Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch. 81/02/10 2pp 07913 122. 


--9103(60960 IE Imp Repti 90-343/00-40 t* 50-364/60-30 on OOI 103-20 No 
none ofrpl lane e noted Major areas inspected plant status, cross 
connection of sve water pwnip tut* 4. tooling w*t*T L plant 

cl eanl In* s t 

BRAOFQRO.W H . rtuLHEY J P Region 2. Atlanta. Office of Che 
Director. JULIAN, C. A Region 2. Atlanta. Reactor Operations 
Nuclear Support Branch Qi/02/10 8pp 07913 124 


8103200238 Forwards IE Info Notice 91-06. "Failu 
Circuit Greater 1 No response required 
Q 'RE ILL*. J P Region 2. Actant*. Office of th 
Ip 07960 334 


B 1 03240775 Forwards IE Safety tr*p Rept* 90-349/1 
810224-27 No none amp 1 l anc e noted 
LEWIS- R C Region 2. Atlanta- Office of the 0 
2pp 07903 201 


--8103240786 IE Safety t"*P Re?t* 50-340/01-04 6 
810224-27 No none or-p 1 lane e noted Major area* 
follcwvp of !£ Bulletin DC -11- licensee actloi 
insp findings i> licensee identified iten* 
LEWAMAU. J J. . CQNLCN. T £ Region 2. Atlanta 
Director 01/03/11 Bpp 07903 2Q3 


BI0319C964 Forwards IE Info Notice 01-05, "negrA' 
Palisades " No rsipoma required 
O'REILLY.J P Region 2. Atlanta. Office of th- 
\p 07969 275 


9103260353 Forwards IE Health Physics Appraisal 1 
50-364/80- 32. not ice of violation & significant 
f Ind lrgs. 

O'REILLY. J P Region 2- Atlanta. Office of tni 

4pp 


0103260360 Notice of violation from health phy' 
031201-12 

« Region 2. Atlanta. Office of the Director 


— 8103260370 IE Health Physics Appraisal Rapts 3= 
90-364/00-32 None omp l lane o noted failure to i 
procedures for release of sys for raint 
HOSEY. C M . PERRY, W , 0IB80N.A F Region 2. 
Director 01/03/10 26pp 


01031 90030 Forward* !E Imp ft*pt 30-364/01-02 on 910126-29 No 

noncomp 1 1 *nc ■ noted R Periodic operating reports b related corretpoi 

8T0HR* J. P Region 2, Atlanta* Fuel Facility 6 Materials Safety - - • — — - 

Branch. 01/02/11. 2pp. 07964 1 10 

0103060910 Forward* "Sen l annua 1 Radioactive Effl< 
Jul-Dec 1900 ' 

— BI03190037 IE Insp Rept 90-364/81-02 on 910126-20 No none omp I i anc e CLAYTON, F. L Alaban-a Pouer Co 01/03/02 Ip 

c\oLsd.H«jor art** Inspsc tel . r *d l at ion ?rot*c tlon. r *<J<u**t* 
mg t, ef f 1 went control procedures 6 waste syt mod 

TROUP. O. L R*gi©n 2. Atlanta. Office of the Dirac tor OI0SCN.A F --8I03060525 'Semiannual Radioactive Effluent Re 

Region 2. Atlanta- Fu*l Facility U Materials Safety Branch. « Alabama Power Co 81/03/02 03pp 0703^ 

61/02/10 9p p- 07964:112 


9103040126 Forward* IE Info Nottc* 81-03, 'Ct*ckli*t for Llc*n**»* 
Mating Not 1 f i c a 1 1 ont of Significant Event* In Accordance 
W/10CFR90. 72. " No written response required. 

O'RE ILLY. J. P. Region 2. Atlanta. Office of the Director 81/Q2/I2 
Ip 07819:3 27. 


8103170653 Forwards monthly operating rept for F< 
CLAYTON. F L Alabama Power Co 91/03/09 Ip. 

— 81031 70636 Monthly operating rept for Feb 1901. 
HAIRSTON, W Q Alabama Power Co. 01/03/01 


0103020451 Forward* *ddl info, gsr NRC 610213 Itr.re facility 0-H*t 
Meaiurln? 6 test equipment used for sefety-r e latad 
structures, iys 4, components & masonry walls per IE Bulletin 
60-11 d l acuss vd 

CLAYTON. F L. Alabama Power Co. 01/02/20 lOpp 0778S- 12|. 


8103250072 Submits 1980 annual rept of changes t< 
10CFR50. 59. CL received on 001023 No change*, toi 
aaperiment* were implemented in I98Q. 

CLAYTON, F. L Alabama Power Co- 01/03/17. 2?( 


8103160716 Forward* IE Info Notice QI-Q4, ■'Cracking In Main et**r» 
Lines '■ No raiponsa required. 

O'REILLY* J. P. Region 2, Atlanta, Office of the Director. 81/02/27 
ip. 07914 093. 


9103160674 Forwards l£ Circular 01-03, •' Inoparab 1 e 8alsnic Monitoring 
Instrumentation " No reegonse required. 

O'flE ILLY* J. P. Region 2, Atlanta* Offic* of the Director. 81/03/02 
ip 07914 296. 


U. Congres i 1 ona 1 /Et ac ut i ve Correspondence 


0103240091 Forward* fourth monthly statu* rept t< 
Q10ll3*'02l3 Rept discusses action* taken on Ik 
reviews of new facilities Rapt will be amended 
adrfl Info requested on 810217 
HAMMERER. C Office of Congr e e< 1 ona 1 Affairs 


V Op era tor Eianlnatiom 


B1030203BB Forwarii e-ldl Info per IIRC 810220 t o I c on. t 1 ar 1 f y l ng TMl 
action plan requirements Shift manning h guidance on 
procedures for verifying correct performance of operating 
activities discussed 

CLAYTON. F L Alabama Po^er Co 01/02/22 Spp 


DOCKET S 0-366 E0W1M I- HATCH NUCLEAR PLANT, UNIT 2 


f Security, medical, emergency 6 fire protection plans 


6103100264 Ltr to all paver reactor licensees w/ pi ants licensed prior 
to 790101 Forwards NRC position 6 request for addl Info re 
safe iPutdo-jn capability for compliance u/80lll9 fire 
protection rule. 

EISENHUT'O 0 Division of Licensing 01/02/20 13?p 


8103310330 Ltr to all licensees of operating plants & holders of CPs 
forwarding NUREQ-0696- 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/o enc 1 

£ 1 8ENHIPT . D 0 Division of Licensing fll/03/05- 6pp 


J. Insurance t indemnity information 


B103060450 Forwards Endorsement 4 to HASLU Cinders XO-31 l XB-67 M/o 
Binder XB-51 

FIELDER. J Marsh & McLennan. Inc .HIM Nuclear C onsu 1 tarts . Inc 
Div Gl/01/20. 3pp 07037.323. 


P Operating License stage documents l correspondence 


8103190732 Ltrs to all licensees of operating p l ant s . ap p 1 1 c ant t for 
OLt 4 holders of CPs re control of heavy loads Requests 
review per guidelines in NUREO-0612 Forwards NRG position re 
interim actions l request for add! Info 

EISENHUT.D 0 Division of Licensing 80/12/22 30pp. 


61031 90387 Ltr to all licensees of operating plants So applicants for 
GLt & holders of CPs re program for environ qualification 
of taf ety-related electrical equipment. 1 toms addressed 
involve cold sh utdown. rep 1 ac ament parte & NUREQ-0737 
eiSENHUT.D 0 Division of Licensing 01/01/19 6pp 


B103240290 Ltr to all BUR licensees forwarding Buppi 1 to generic 
safety evaluation on BUR scram discharge tys Summarlies 
r s~ev* 1 uat I on of Interim measures recommended per 001201 
safety evaluation. 

EISENHUT.D 0 Division of Licensing. 01/01/23. 2pp 


8103120014 Ltr to all licensees of operating plants. CP holders & OL 
app l lc ants , etcap t Indian Point 2 t 3. don 1 L 2 L Trl I - I , 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads. 

EISENHUT.D 0 Division of Licensing 01/02/03 6pp 


8103160669 Ltr to all operating plants J. CP holders forwarding 
clarification of IMl Action Plan Item III A t 2 re upgrade 
of emergency support fee 1 1 1 1 ies. fteques ts confirmation within 
49 days that implementation dates will be net 
EI8ENHUT, D. 9. Division of Licensing 01/02/10. 12pp. 


6103060497 Advice* that Classes IV 1 t fees are required for Tech Spec 
review of 800?15 application 

H0LLOUAY. C J. License Fee Management flranch 81/02/20 Ip. 

07836: 242. 


8103230024 Ltr to all power reactor licensees U license applicants re 
M/9E0-O6I 9 criteria footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
just ify «*• of exlstl ng low flaw controller. 

EI&ENHUT.D 0 Division of Licensing. 01/02/20. 0pp. 


6103020614 Requests mod of schedules for completion of Mark 1 program 
per NRC 010113 order %. Comp 1 etlon is tied w/1902 refueling 
outage for each unit Request* hearing in event NRC does not 
approve or act upon request. 

WI0.*IER*W A. Oeorgla Power Co. Bi/02/24 3pp 07702:094 


0103230030 Ltr to all licensees of operating nuclear power plants 
applicants for OLs leicept St Lucie, Units 1 U 2). Requests 
util review to determine capability to mitigate station 
dfeefcout event & promptly implement emergency procedures. 
EISENHUT.D Q Division of Licensing. 01/02/25 5pp. 


0103100425 Application for amend to Licensee NPF-9 6 DPR-57. tubml 1 1 e 
as proposed changes to Tech Specs re 0WR scram ays deslgnt 
WICNER. W A Georgia Power Co Bl /02/26 3pp 07067 233 


-- 0103 1 00429 Tech Spec Tables 3 6 3-1. 3 ?- I & Page 3 7 -SO for prlmari 
containment isolation valves 

a Georgia Power Co 31/02/26 Spp 07067 236 


0103170229 Ltr to all BUR licensees (except Humboldt Day & LaCrosse) 
requesting review of AQME Code Class 1 & 2 pressure boundary 
piping, safe ends t fitting <r«tl par guidelines of encl 
Revision 1 to NUREQ-03 1 3. Hod » 1 Tech Specs only encl 
EI9EUHJT.0 9 Division of Licensing 01/02/26. 3pp. 


- -0103 170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 & 3/4 4-| 
surveillance requirements for ABtfE Code Class 1.2 6 3 
components 6 RC8 operational leakage limiting conditions for 
operation L surveillance requirements. 

« General Electric Co. 01/02/26 4pp 


0103230913 Generic Ltr 01-06 to all CP holders 6 OL applicants re 
10CFR30. 71 lei, -Periodic Updating of F9ARs. ' effective 
B00722 Info re FS4R legal a tatus. f orrxat 6 content encl. 
EIBENHJT.D C Division of Licensing 01/02/26 lOpp 


0103120502 Forwards Amends 8! 4 22 to Licenses DPR-57 & NPF-3, 
respectively U notice of issuance & availability 

REID'R N Operating Reactors Branch 4 01/02/27 3pp 07905.227 


- - 8103 1 20905 Amends 01 !c 22 to License DPR-57 i NPF-3. r e spec 1 1 ve 1 y . 
revising administrative control Tech Specs re requirements 
for facility safety review board insp t audits 
REID.R U. Operating Reactors Branch 4. 01/02/27 9pp. 

07905: 229 


0103120500 Notice of Issuance 6 availability of Amends Bl 8. 22 to 
License DPR-57 L NPF-5* respectively 

REID.R W. Operating Reactors Branch 4. 01/02/27 3pp 

07903; 238 


0 1 03 100409 Submits addl info re BLR scram discharge syt mods. per 8010 
request- Mods will be Implemented as needed to result in 
conformance ta owners group criteria by end of 1902 provided 
qualified equipment 1* commercially available 
UIDNER. U A Georgia Power Co 01/03/04. 2pp 07867 221 


8103130370 Submits addl info re status of compliance u/NUREO-0737, I te 
[I K,. 3 27 No changes required re zero ref point for reactor 
pressure vessel water level if NRC d l s eg r e es, J mp 1 ementat 1 on 
of hardware mods may be later than 010701 
WIDNER. U. A. Georgia Power Co. 01/03/06. Ip 07911:200 


8103160509 Notifies that util 601010 commitments to DUR scram dlschar 
sgs long-term mod* do not satisfy NRC criteria Revised Tech 
Specs must be proposed at least 3 months in advance of mod 
comp l et 1 on dates. 

REID.R U Operating Reactors Branch 4 81/03/06. Spp 07913:200 


0103190219 Forwards Amend 23 to License NPF-3. safety evaluation l 
notice of Issuance $« availability 

REID.R W. Operating Reactor* Branch 4 91/03/06. 3pp 07963 070 


--B103I90231 Am®nd 23 to License NPF-9. add Ing limiting condition* for 
operation K surveillance requirements for syt monitoring 
output of power supply for reactor protection tys 
REID.R W Operating Reactors Branch 4. 01/03/06 9pp. 

07965; 073 


- -Bl 03 190233 Safety evaluation supporting Amend 23 to License NPF-5 
« Office of Nuclear Reactor Regulation. Director. 01/03/06 3p 
07963 062. 


— 0103190242 Notice of Issuance 1 availability of Amend 23 to Llcen 
NPF-3. 

REID.R U. Operating Reactors Branch 4. 01/03/06 Spp. 

07963: 003. 


8100310904 Ltr to all licensees of operating plants. applicants for OL 
L holders of CPs forwarding 8ECY-91-1I9 re Info necessary to 
establish environ qualification of safety -related electrical 
equl pment. 

E18ENHUT, D 0. Division of Licensing. 81/03/10. 6pp. 


B 1 03270093 Summary of 010304 ms e ting w/Mar k 1 owners group L QE In 
Setheeda.MD re t upp J enter t ary teats conducted in Pull~$e*l e 
test facility 6 resolution of outstanding Mark 1 issues per 
NirREO-0661 . Bl ids presentation 6 list of attendees end. 

GRIMES. C. I. Licensing Branch 3 01/03/16 Spp 


010024030? Submits 6 request* for certain nemptlon* from 

Pinal version of 10CFRS0 40.App fl. per 010220 request 
WIDNER. W A Georgia Power Co S1/03/J9 14pp 079B6 14B 


8103300260 Request* e»tenilon of two ul* for »utmittal of snubber 
lurviUUnce Tech Specs requested in f,RC B01120 1 tr Adtfl 
tire will ellc^ sufficient review of mechanical snubber 
listing & tine to obtain necessary Info from vendor 
WlbNER.H A Qeorgia Power Co 01/03/23 Ip C8035 202 


0 Inspection reports* l£ Bulletins 6 correspondence 


8 1 030303 39 Forwards lE tfgt Meeting Repts 50-321 /BO-4 1 , 30-366/00-4 1 . 
30-424/80-16 L 50-429/00- !6 on 001020 No none omp 1 I enc e 
noted 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/01/29 
2pp 07824: 227 


--9103030368 IE Kg t Meeting Kept* 30-221 /BO-4 1 . 30-366/80-41 , 30'424/BO"- 16 
6 30-423/00-16 on 801020 Major ereas discussed: NRC 
evaluation of util regulatory performance per systematic 
assessment ol lttlhsti performance progr*-! 

LEWIS. A C Region 2. Atlanta. Reactor Operations Nuclear 8upport 
Branch 01/01/20 I6pp 07024 229 


0103090704 Forwards IE Mgt Meeting Rapts 50-321/00-51 l* 90-366/B0- 51 on 
BO 1 223 No noncomp 1 lance noted 

HUflPHY.CE Regions. Atlanta. Reactor Construction l Eng lneer irg 
Support Branch. 01/01/30 2pp 0704*? 22 3. 


- -9103090709 IE Mgt Kitting Repts 50-321/00-31 L £0-366/80-3! on 001223 
Major areas di scui*ed repair s to backfill supporting RHR & 

»v< water piping at Intake structure 

LEHAHAH, j j Keg ion 2. Atlanta. Office of the Hires tor. 

CCNLON. I E Region 2. Atlante. Reector Construction t< Engineering 
Support Branch. 81/01/29 3pp. 07049 227 


810317007? Forwards revised IE Bulletin 01-01. Qurvelllanc 
Mechanical Snubber*. " ^/corrected Pages 3 «. 6 Change In 
iflentif nation Of facilities u/CPs to which hullotm la 
applicable does not affect utl I requirements 
O'REILLY. J P Region 2. Atlanta. Offlco of the Dlroctor. 

IP 


81031*0062 Respond* to IE Bulletin 79-OlB. "Environ Ouallf: 
Clas* IE Equipment " Plans Por "■ ioc t-k Ind 1 t, '’llli'Und' 
rep 1 ac emen ts outlined 

WlONER. W A Georgia Pouer Co 01/03/03 ?pp 07913 21 


0103260303 
* Environ 
provides 
MSIV 1 I rn I 
WIDS-ER.W 


Forwards update to 010217 response to 
Qua limitation of Class 1E Equipment ’* 
justification for continued operation 
t installations as Inadequate W/o anc 
A. Georgia Power Co 01/03/03 Ip 


it* null #ti 
Update 
consider t< 

00037 2g; 


0103240034 Forwards it Insp Repts 90-321/01-04 i 
8t0| 10-0220 6 notice of violation 
LEWI0.R C Region 2 . Atlanta* Office of l he 0 
2pp 07904.234 


50-366/0! ■ 
rector 1 


--8103240039 Notice of violation from Inep on 010110-0220 
» Raglan 2. Atlanta, Office of the Director m/OD/U 
07904 236. 


--8103240040 |E Inep Repts 30-321/01-04 K 30-366/01-04 on ( 
None onp 1 1 an c e noted inoperability of cote epray sys 
R00ER8. fl F . KELLOGG. P Region 2. Atlanta. Office of 1 
81/03/09 10pp 07904 237 


0103200263 Forward* |E Info Not It* 01-06, "Failure of I IE I 
Circuit Breaker " No tssponse resulted 

O'REILLY. J P Region 2. Atlanta. Office of the Director 
Ip 07960 330 


0103020263 Forwards IE Circular 81-02, ' Performance of NRC-Llcensed 
Individuals While on Duty." No written response required. 

O'REILLY, J p Region 2. Atlanta, Office of the Director Bl/02/09 
Ip 07703333 


0IO324O0CO Forwards IE Intp Ropts 30-321/01-03 
010217-20 & notice of violation 
LEW1B.R C. Region 2- Atlanta- Office of the 

2pp. 


1. 50-366/01- 
Dl rec tor C 


B1 OQ 16009 4 Forwards IE Imp Repts 30-321/00-45 f, 50-366/00-45 on 
801014-1 114. No none o^p 1 lance noted. 

LEWIS, R. C Region 2. Atlanta. Reactor Operation* Nuclear Support 
BTenttv 81/02/09 2pp 07921.163 


— 8103160107 IE Inep Repts 30-321/00-43 & 30-366/00-43 on 801014-1 114 No 
noncompliance noted. Major areas inspected Tech Bp*c 
compl lance. ROs, operator p t rf o risen c e* QA prac tteas, cornc 1 1 ve 
it preventative maint activities. 

ROQER0.R-F Region 2. Atlanta, Office of (he Director. DANCE. M C. 

Region 2. Atlanta* Reactor Operations Nuclear Support Branch 
81 702/09 3pp. 07921 167 


0100020709 Supplements previous response to IE Bulletin 80-24, Item 3 re 
prevention of demage due to water leakage Inside 
containment Bp t l l occurred in closed sgs while in cold 
shutdown on 791218. Caused by personnel error. 

Hi OVER. W. A Georgia Power Co 91/02/10 |p. 07784:091. 


8103040138 Forward* IE Info Notice 81-03, "Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/I0-CFR50. 72 * No written response required. 

O'REILLY. U P. Region 2. Atlanta, Office of the Director. 61/02/12 
ip 67819:341. 


0103100723 Forwards Buppl 9 to IE Bulletin BO- 17, "Failure of Control 
Rods to Insert During Bcrem at BWR. ’• No written response 
required 

O'REILLY, j, p. Region 2, Atlanta, Office of the Director. 01/02/17. 
Ip. 07966:319. 


0100170093 Confirms commitment to Install qualified limit twitches & 
solenoid* by 920630 Commitment will be reflected In package 
updating util ritpom* to IE Bulletin 79-018, "Environ 
Qualification of Clast IE Equipment." 

WlDNEfl, W. A. Georgia Power Co 81/02/17. 2pp. 07933:333 


- -8103240007 Notice of violation from Inep on UI0317-20 

* Rtgion 2* Atlanta. Office of the Director Ell/03/11 


— B103240019 IE Inep Repts 90-321/01-03 6 00-366/U1-03 on f 
None omp l lance no ted fa I I ur • to Implement p roc edur e ■ to 
retrieve documents 6 to accomplish error analysis 
PEEBLES, T A . flftvANT.JC. Region 2. Atlanta. Office of 
Director GI/03/10 3pp. 


0103200036 Forwards !£ Info Notice 01-03. ‘Degraded DC Qy t 
Palisades." No response required. 

O'REILLY- J, p. Region 2. Atlanta, Office of the Director 
Ip. 07969: 103 


B103240291 Acs receipt of 010306 Itr Informing NHC of ttapi 
correct violations noted In t£ Inep ffspts 90-366/01-01 L 
50-321/01-01 

LEWIS, R. C. Region 2, Atlanta. Office of the Director l 
Ip 07906:322. 


--0103240293 Responds to NRC 810209 ltr re violations notec 
Rapt* 90-366/81-01 fc 80-321/01-01 Corrective actions 
rearranged drywell control point requiring workers to 1 
radiation work permit prior to return of security bedgi 
WIDNER, U. a Georgia Power Co. 01/03/06 2pp 07906: 


— 8103240299 Forwards IE Insp Repts 50-366/QI-01 l 30-321/1 
801126-910109 it notice of violation 

LEWIS, R. C. Region 2. Atiant*r Reactor Operation* Nudi 
Branch. 81/02/09. 2pp. 07906:329- 


--8103240306 Notice of violation from Insp on 001 1 26-01 01 O e 
» Region 2, Atlanta, Office of the Director. 01/Q2/O C 
07986:327 


8103160694 Forwards IE Info Notice 81-04, "Cracking in Main steam 
Lines “ No response required. 

O'REILLY, J.P Region 2, Atlanta, Office of ths Director 91/02/27 
lp. 07914:047. “ 


9103160960 Forwards IE Circular 61-03, "Inoperable 
Instrument et ion " No response required 
O'REILLY* U. P. Region 2, Atlanta, Office of the 
Ip. 07916:340. 


Seismic Monitoring 
Director. 81/03/02. 


—8103240312 IE Insp RepU 50-366/81-01 I* 90-321/01-01 on I 
Noncomp 1 lance noted: f#l lure to record dryweil eilt 
radiation doses for Si* workers. 

ROGERS, R F. Region 2, Atlanta, Office of th* Director 
Region 2. Atlanta, Reactor Operations Nuclear Support 
01/02/09. 4pp 07966:328. 


8103260100 Responds to IE Bulletin 01-01, “Burve i 1 lance of 
Snubbers. 1 ' Unit 1 hei two accestlble snubbers mfg by IntJ 
Nuclear Safeguard* Corp Installed on sa f ety-re lated *y* l 
2 snubbers replaced w/Padfic Scientific snubbers on 0101 
UtQNEft.U.A. Oeorgia Power Co. 01/03/13 9pp. 08042 1^ 


8103290133 Atk receipt of 010223 ft 0313 Itr* Informln; NRC of steps 
taken to correct violation noted in IE |n*p Repts 
50-321/00-46 ft 30-366/00-46 

LEWIS. R. C Region 2. Atlanta. Office of the Director 01/03/19 
ip. 07996 001 


- -0103230 1 39 Submits revised response to 010223 Itr re violation noted in 
IE Imp Rept* 90-321/00-46 6 90-366/00-46 Uses Nftc-des 1 r ed 
format Corrective actions Unit 1 181 project plan review ft. 
ap proved 

WlDUER.U A Georgia Power Co 81/03/13 2pp 07996 002. 


--0103290142 Responds to NRC 010129 Itr re violation noted in IE Insp 
Repts 90-321/80-46 ft 30-366/80-46 Corrective actions 
procedure revised so that intervlce insp project plans lIII 
be reviewed ft. approved by plant review board prior to Insp. 
UIDNER.W A Oeorjia Power Co 01/02/23 2pp 07996 004. 


--0103230145 Forwards IE ln*p Repts 30-321/00-46 ft. 90-366/80-46 on 
□01203-09 ft. notice of violation 

MURPHY. CE Region 2. Atlanta, Reactor Construction ft Engineering 
Support Branch 01/01/29. 2pp 07996 006. 


- -HI 03250 1 94 IE Inep Repts 90-321/80-46 ft. 90-366/80-46 on 001203-03. 
No ncon^p 1 lane e noted failure to approve Inservice insp plan 
CROJVLE Y, 0 R Region 2. Atlanta. Office of the Director 
HEROT.A R Region 2. Atlanta. Reactor Construction ft. Engineering 
Support Branch 01/01/19 7pp 07996 009 


0103261174 Responds to IE Bulletin 00-25. "Operating Problems W/Target 
Rock Safety Relief '/a Wes at BURs . ” Revleu indicates no 
instances where tuo-itage safety relief valve failed to 
per f or». Procedures for operation ft maint have been reviewed 
hIDNER.W-A Oeorgia Power Co 01/03/1? 2pp. CG040. 264 


0103270331 Ack receipt of B1030? Itr Informing NflC Of steps taken to 
correct violations noted In IE Insp Rept 50-321/80-44 
LEWIS. PC. Region 2. Atlanta. Office of the Director 01/03/1?. 

Ip 00049. 169 


--0I03270062 Responds to KRC 010203 Itr re violations noted in IE Insp 
Repts 30-321/00-44 ft 50-366/00-44 Corrective actions 
snubber Insp procedure revised ft personnel cautioned to 
recagnfte potential effects of inoperable equipment 
KE4LY.R J Georgia Power Co 81/03/02 2pp 08049 170 


- -01 0327007 1 Forwards 1C Insp Repts 30-321/00-44 ft 90-366/00-44 on 
GO I t IQ-2 1 ft notice of violation 

LEWIG.R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Oranch. 01/02/09 2pp. 08049 172 


— GI03270002 Notice of violation from Insp on SOU 18-21 

* Region 2. Atlanta. Office of the Director 01/02/09. Ip 
00043- 174. 


--8I0327Q096 IE Insp Repts 30-321/00-44 ft 30-366/00-44 on 001116-21. 
None ompl lane • noted timeliness of malnt activities not 
adequately controlled by mgt controls 

WMITENER.H U Region 2. Atlanta. Office of the Director 

QUICK. DR Region 2. Atlanta. Reactor Operations Nuclear Support 

□ranch. 01/01/30 3pp 00043: 1 73. 


Ft Periodic operating reports ft related correspondence 


0103040193 Forwards "Semiannual Rept. Plant Radioactive Effluent 
Re 1 ea i es. Jul-Dec I 900. ** 

MANRY.M Georgia Power Co 91/02/26 Ip. 07008; 237 


010304019? "Semi annua 1 Rept. Plant Radioactive Effluent Re leases. Jul-Dec 
1989 " 

4 Georgia Power Co 01/02/26. 43pp. 07808:299 


Bl 03090303 Forwards "Annual Oparatlng Repts for 1900. " 
MANRY.M. Georgia Power Co. 01/02/29. Ip. 07840:096. 


--91 03090308 "Annual Operating Repts for 1900 " 

• Georgia Power Co. 01/02/29. 31 pp 07840:097. 


B 1 033 104 47 Forwards monthly operating rept for Feb 1901. 
MANRY.M Georgia Power Co 81/03/10 Ip. 08081 199. 


- -01 033 10433 Monthly operating rept for Feb 1981 

KAMI8HLIAN, J. M Georgia Power Co. 81/03/10 Gpp. 08001: 200. 


3 Reportable occurrences. l.ERs ft related correspondence 


9103020376 Forwards LER BJ-006/03L-0 

MANRY.M Georgia Power Co 01/02/19 ip 077B2 060 


8103020982 LER 01-OO6/O3L-O on 810123. standby gas treatment sys fi 
train. 2T46-D001A. removed less halogenated hydrocarbon 
refrigerant gat than required by Tech Specs during testing 
by vendor Caused by defective charcoal in filter bad 
CDOGIN.C.L Georgia Power Co 81/02/19 2pp 07702: 061 


8103020969 Forwards LER 81-004/03L-0 

MAURY. M Georgia Power Co 01/02/20 Ip 07782: 163 


--0103020575 LER 0 1 -004 /03U-0. on 01 0 1 22. no 1 1 1 e loads found etceadlnj] 
vendor allowables for reactor core Isolation cooling steam 
turbine during reanalysis of piping ft hangers per IE 
Bulletin 79-14 Caused by AE error in tys design 
C00G1N. C L Georgia Power Co 81/02/20 2pp 07782 164. 


810303075? Forwards LER 01 -01 1 /03L -0. 

MANRY.M Georgia Power Co 01/02/24 tp 07791 317. 


'0103030769 LER 01-O11/O3L-O on 010204. nonra t ed window discovered 1 
rated fire wall Caused by design, nfg ft e one fc/ ins ta 1 la 1 1 on 
error. Direct conversion rsactor study 81-40 submitted ft fire 
watch established 

COOQIN.C L Georgia Power Co. 81/02/24 2pp 07791:310 


0103090390 Special rept on 010221. following reactor scram on low 
reactor water level due to loss of condensate booster pump. 
HPCI was manually initiated ft Injected into reactor vessel 
tf>Ct was secured after water level uas restored to normal 
MANRV.M Georgia Power Co 81/02/26 ?pp 07032:118 


0103130490 Forwards LER B1-009/03L-0 

MANRY.M. Georgia Power Co 01/03/09 Ip. 07913: 109 


--0103130460 LER 01 -009/03L-0. on 0102 12, reac tor coolant not analyred 
per 24-h as required by Tech Spec Caused by reactor vessel 
hydro during time period when next conductivity measurement 
was to be taken. 

ROGERS. U H Georgia Power Co. 01/03/03 2pp 07913 110. 


0103130467 Forwards LER 8I-010/03L-0 

MANRY.M Georgia Power Co. 81/03/09 lp. 07913:112. 


-0103130469 LER 01 -010/03L--0. on 8 10222. r ea c tor core isolation cod 1 i 
auto flow controller did not control turbine properly while 
In auto petition during quickstart test. Caused by loose 
ribbon connector on flow control K-4 station 
COOG1N. C L. Georgia Power Co 01/03/03. 2pp 07913:113. 


0103160737 Forwards LER 0 1-0 12/02L-0. 

MANRY.M Georgia Power Co 81/03/12 ip. 07914:130. 


--8I03 160740 LER 81 -012/02L-0. on 810224, dur ing surveillance testing, 
standby liquid control pump B failed to start, losing squlbb 
valve 0 continuity Caused by failure of control fuse in 
circuit breaker. Fuse replaced. 

NIX. R. T Georgia Power Co 81/03/12 2pp 07914:131. 


0103230707 Forwards updated LER 00- 1 39/0 1 X- 1 . 

MANRY.M Georgia Power Co. 01/03/17 ip. 07973:338 


--81032307J6 Updated LER 80- 139/01 X-l on 001008. AE advised that dryu 
equipment drain sump discharge to radwaste piping not 
seismic beyond inboard Isolation valve. Caused by 
installation error on anchor 2011-RAO-A90 Restraint added 
COOQIN. C L. Georgia Power Co. 81/03/17. 2pp. 07973:339. 


8103230712 Forwards updated LER 80- 1 49/03X- 1 . 

MANRY.M. Georgia Power Co 01/03/17 lp. 07974:006. 


- -0103230721 Updated LER 0O-149/O3X- 1 : on 801031. RHR pump suction 
Isolation valve 2EH-F4B was found leak Ing. Caused by 
scratches on valve seat. probably dua to valve closing on 
debris. Valve seat polished. 

COGOIN, C L. Otorgla Power Co. 01/03/17. 2pp. 07974-007. 


0103230746 Forwards LER B1-003/03L-0 

MANRY.M. Georgia Power Co. 01/03/17. lp. 07977:237 


010303091? F oruardi updated LEft 80- 1 31 /03*- t 

rWNRY.M Georgia Power Co 01/03/17. ip 07974 193 


— B103230920 Updated LEF) 00-131 /03X-1 on 801 120. pi* mar 9 feedwater 
Isolation valve 2B21-F010D leakage rate found to exceed 
bypass path penetration Tec*) Spec Cauitd by tcritcNai on 
»>at of valve due to valve closing on debris. 

CQ001N. C.L Georgia Poiiir Co 01/03/17 2pp 07974 196 


0103230826 Forward* UER 61-015/CI3L-0 

MANftY»M Georgia Power Co 01/03/17. Ip 07974:190 


’0103230933 LER 01-OIS/O3L-O on 010304. Intermediate range monitor H 
(2C31 -K60Uf> would not come on scale For overlap check 
between Intermediate b source range monitor* during ecram 
recovery procedure hh'P-2- 1 91 0. C a u* ed by puthed back pin* 

C4lX.fi. T Georgia Power Co 01/03/17 2pp 07974.199 


0103300363 PnO- 1 1 -01 -24: on 010323. dur Ing Investigation of drywell low 
pressure * 1 arm* .* even of eight panel valves were found 
closed. Cause not stated. Valve lineups performed u/n 0 
discrepancies Identified 

KELLOtJO. P J. . L6U18.R C. Region 2, Atlanta. Office of the Director 
01/03/24 Ip 00033:134 


DDCKEF BO-367 BAlLLY GENERATING STATION 


A. App 1 lea tl on/c onstr uc t ion stage document* b correspondence 


810319073? Ltr* to all licensees of operating p 1 ant*, ap p 1 1 cants for 
0L« b holder* of CPs re control of heavy load* Requests 
review per guidelines in NUREQ-0612 Forwards NRC position r# 
Interim action* & request for addl Info. 

EIBENHUT.D 0. Division of Licensing 80/12/22. 30pp 


0103190307 Ltr to ell licensee* of operating plant* 4 applicant* for 
OL* b holder* of CP* re program for environ qualification 
of safety-related electrical equ 1 p menl. 1 terns addressed 
Involve cold ihutd own. rep lac emsnt parts it NUREQ-0737. 

EI 6 ENHUT. D. Q. Division of Licensing 01/01/19 6 pp 


0103120014 Ltr to all licenses* Of operating plant*. CP holder* & OL 
appl leant*, except Indian Point 3 b 3. Zion 112 1 TMl-t. 
forwarding inadvertently omitted pages from NRC 001222 
request for addl Info rs control of heavy load*. 

E1SENHUT. 0 0. Division oP Licensing 81/02/03. 6 pp. 


8100090991 Notification of 910311 t 1 ? meeting tu/Mark It owners group 
6 OE In 9*the«da»HD to discuss Mark II generic long-term 
program. 

ANDERSON. C J Generic Issue* Branch. 81/02/12 12pp. 


0103160622 Forwards water well record for observation well 23R. 
Installed 010206. (fell constructed entirely of stainless 
steel components for watsr-qual Ity templing. 

LAPHAM.W H. Interior. Deptof, Geological Survey. 01/02/12 3pp 
07917: 131 


8103110920 Forward* response to util 801200 ltr re site groundwater 
analyst* D'Appolonl* Consulting Engineer* rept criticizing 
U 6 G 0 contain* only repetition of inown 6 ack methodology 
imitation*. Internal DQI memos end 

FREDEfi 1CK. 0. 0 In ter lor. Dap t. of * Geological Survey 91/02/10 
36pp 07072 232 


8103160669 Ltr to all operating plant* & CP holder* forwarding 
c larlf I cat Ion of TMI Action Plan Item 111. A. 1.2 re upgrade 
of emergency eupport fee 1 1 It 1 * e. Request* confirmation within 
49 days that implementation date* will ba met. 

EISENHOT. D. 0. Division of Licensing 61/02/18 12pp. 


8103100926 Forwards or gan 1 1 at tonal charts depleting NRC Region 3 
reorgenl tation. ef f tc tlve 810216. 

KEPPLER. ■J. 0 Region 3, Chicago. Office of the Director. 81/02/20. 
2pp. 07669:236 


8103230024 Ltr to all power reactor licensee* 6 license applicant* re 
NJRE0-0619 criteria Footnote 2 In Table 2 contain* error due 
to leakage testing deletion*. Licensee may submit analysis to 
justify use of existing low flow controller. 

ElSENHLfT , D. 0. Division of Licensing. 81/02/20. 0pp. 


-- 01 O 3 I 70266 Model Tech Space Page* 3/4 0-2. 3/4 0-3. 3/4 4*7 
surveillance requirement* for ASMS Code Class 1.2 b 3 
component* l RC9 operational leakage limiting condition 
operation 4 «urvelll«nce requirements 
* General Electric Co Bl/02/26 4pp 


0103170633 Ltr to holder* of CPs 4 applicants for 01. * (DWRs) 
review of AS«E Class 1-2 t 3 pressure boundary piping, safe 
ends t fitting natl per guideline* of enc 1 Revision 1 to 
NUREO-0313 Model Tech Gpecs only eric 1 

E18ENHUT.0 0 Division of Lican*ing 01/02/2* 3pp 


01O32JO8I3 Generic Ltr 01-06 to all CP holder* b OL applied 
IOCFR30 71 to). "Periodic Updating of F 8 AR*. " effective 
000722 Info re FSAR legal status, fornat 4 content enc 1 
E18ENHUT. D G Division of Licensing 01/02/26 10pp. 


0103130601 Notification of 810313 meeting w/Mark tl owners 
Bethesda.MD to dltcui* Mark II safety relief valve loads 
pool temp limit*. 

SU. T. K Generic Issue* Branch 01/03/03 2* p 


01O3O9O42B Advise* that addl detailed pile plot orrsnt require 
be incorporated into 700714 pile ins ta l lat 1 on procedure* 
prior to installation of <af t ty-ra la tad piles 
SHORE, E M Northern Indiana Public Qarvlco Co 01/03/04. 
07030 206 


B103170191 Forward* safety evaluation re pile foundation do* 
Installation for facility Licensee .-ay drive e a f 0 ty -re I a t e 
piles for rain power block per 700300 proposal 
EIBENHJT. D 0 Division of Licensing 01/03/03 2pp 07 


— 9103170196 Bafety evaluation re pile foundation design b 1 
for facility License* ray drive *a f e t y -r 0 1 a t & d piles for 
main power block per 7B0309 proposal for foundation mat 
CL 1 -79- 1 1 enc 1 

* Division of Licensing 01/03/31 40pp 07934 231. 


--BOi 1060713 Forwards Hydrologic 6 Geotechnical Engineering 
description of method for pipe installation of facility 
Specific details of procedure slightly different Prom AC 
approved plan 

HNlGHFtJ P Assistant Director for Component* 8 . Btructir 
Engineering 00/10/17 4pp 03711 010 

0 1 03 1 00 026 Forwards safety evaluation re facility pile found 
end. 

GOLOBERQ. 8 C Hearing Branch 2. 91/03/06 Ip 07062 II 


01033IO&04 Ltr to all licensee* of operating p I o n t * . ep p 1 l c a n 
b holder* of CP* forwarding 3ECV-0I-II9 re info necassary 
establish environ qualification of »af ety-r e la t od electric 
t qu I pnent 

EISENHUT* D 0. Division of Licensing 01/03/10 6 pp 


0103200444 Forwards Buppl 2 to NUREQ-0407, "Mark II Contalnm 
Plant Program Load Evaluation h Acceptance Criteria" 8 . 
policy le*ue paper. Bugg*tt* Mar 1901 meeting u/Mark II 
owners to discuss review program W/o enc 1 

KNIEL. K. Generic Issues Oranch. 01/03/16 Ip 65134:21 


0103310914 Bum-ary of 910313 meeting w/Mark II owner* group 
suppression pool temp limit b T-quencher load spec.U/o enc 
list of attendee* b meeting handout 
&U. T. M Qenerlc Issue* Branch 81/03/24 3pp 


F Security, medical. emergency b fire protection plans 


0103310339 Ltr to all licensees of operating plants b holder 
forwarding NgREO-0696. "Functional Criteria for Emergency 
Response Facilities" Criteria describe acceptable method 
for meeting NRC requirements. N'o end 

EI8ENHUF.D.0 Division of Licensing 01/03/09 6 pp. 


G. Adjudicatory correspondence 


0103130480 Urges NRC to Immediately establish firm nail poll 
prohibiting siting of nuclear power plants near densely 
populated areas . Opposes ABLAB ruling that location will no 
be considered In facility CP attention request. 

BI70HEM l . J. Indiana. State of. 0O/U/29 Ip 07913 091. 



8103030609 Limited reply per ASLO 010212 mtTorandum %> order ASLO should 
order production of document* because contract provision* 
between util & QE are relevant & essential to issue*. 

Certificate of Svc end 

VOLLENrR J Porter County Chapter Intervenor* VOL LEM. R J 
Vo 1 l an. R J b UMcher. J M . 01/02/24 7pp 07G29 267 


6103130630 Respond* to 801123 ltr re scope of ASLO hearing on util 
request for CP attention ASl R did not hold that site 
suitability could never be r e**e « a*n 1 red once approved but 
that other ro/iew procedures were available 
8tCKU|T,L. Office of the General Counsel 01/02/23 2pp 
07913 214 


6103030631 Response to ASLO 810212 order adopting Porter County Chapter 
Intervenor* Contention 13 b supporting contention for 
reasons stated in interveners' response Unsigned Certificate 
of Svc enc 1 

RAPKIN.A Illinois. State of 01/02/26 3pp 07029 170 


0103030707 Response supporting admissibility of Contention 13 per ASLG 
610212 order Filing of contention within two month* of 
receipt of Info should not be deemed late Certificate of Svc 
enc ( 

U?l.LCN,fl J Porter County Chapter Jntarvenore VOLLEN* R V 

VoliemR J fc Whlcher. J K , 01/02/26 lOpp 07821 339 


8103190532 Request for admission of Contention 14. Submittal was within 
reasonable tire V uiU not prejudice any party Contention 
Identifies matter* to be litigated l is ultMn scope of 
proceeding Certificate of Svc end 

VOLL0N. R J Porter County Chapter Intervenor* VOwLEM- R J 
Vallen.R J b Whlcher. J M , 01/03/06 6pp 07963 229 


G 103270640 Response in opposition to Porter County Chapter Intervenor* 
610306 motion for admission of new Contention 14 Disparate 
safety concerns unrelated to ground* for CP o*tenslon 
nquest outside *cope of prot e e d 1 ng C er 1 1 P i c a t e of Bvc enc 1 
OOLDBERO.6 C. Hearing Oranch 2. 01/03/26 7pp 00043 240 


6103310222 Advises that data of Dlv of Licensing 010116 ltr to ASLO was 
nstyped at 010126 on Page 2 of NRC response to motion to 
admit proposed Contention |4 

GOLDBERG. 8 C. Hearing Drench 2 01/03/27 lp 00079 000 


6103310237 Respond* to 810313 Inquiry into status of NRC review of CP 
application NRC hopes to complete evaluation of application, 
including EJA Issuance, by June 1901 Consultant retained to 
assist in EIA preparation 

GOLDBERG. S C Hearing Drench 2 01/03/27 Ip 00079 009. 


H Oaneral correspondence 


6100120392 Request* delay in granting CP to 1 (cense* until public 
hsaring Is held to address evacuation of population during 
#mi r gene y 

OVERBY. 0 Affiliation Unknoun 01/02/23 lp 


61031 l 0342 Oppose* facility licensing 

6CHRA0ER. 0. Affiliation Unknown. 81/02/27. lp. 


3103110356 Opposes facility licensing 

GREEN# L Affiliation Unknown 01/02/27. lp. 


3103110363 Opposes facility licensing. 

DCE3.R.L. Affiliation Unknown. 01/02/20. Ip. 07006 120. 


0100120414 Erpresse* concern re 5a tl 1 y siting near Gary. IN Opposes 
const close to heavily populated Chicago. IL area. 

H1NT2EN.H Affiliation Unknown. 01/03/10. lp. 07903 001. 


0 Inspection reports. IE Bulletins & correspondence 


8103020069 Forwards IE Circular 01-02. "Performance of NRC-Llcensed 
Individuals While on Duty." Mo written response required. 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director. 01/02/09. 
2pp. 07707; 296 


9103330311 Forwards 0uppl 3 to IE Bulletin 00-17. “Failure of Control 
Rods to Insert During 8cram at HWR. " Mo written response 
required 

KEPPLER. J. 0 Region 3. Chicago. Office of the Director 01/02/13. 
2pp. 07790.224 


8103290692 Forwards IE Insp Rept 30-367/81-01 on 810127-20. Mo 
noncompliance noted 

FISHER. W L Region 3. Chicago. Fuel Facility t Materials Safety 
Branch. 81/02/20. 2pp. 07998:234 


- -0103230650 IE Insp Rept 30-367/01-01 on 010 1 27-20 No none nmp 1 i anc 
noted Major areas Inspected administrative controls, 
ecological monitoring program & well monitoring results. 
CE9TMAMN.M j . PaPERIELLO.C J Region 3. Chicago. Office of th 
Director 01/02/18 4pp. 07990 2S6 


0103160475 Forwards IE Circular 01-03. “Inoperable Seismic Monitor! 
Instrumentat I or. " No response required. 

KEPPLER. J G Region 3. Chicago- Office of the Director 61/03/0 
?pp 07919.290. 


0103160374 Forward* revised IE Bulletin Bl-01. "Surveillance of 
Mechanical Snubber*." u/corrected Pages 3 b 6. Change In 
Identification of facilities w/CP* to uhleh bulletin 1* 
applicable does not affect util r eq u 1 renent s. 

KEPPLER. J 0 Region 3. Chicago. Office of the Director. 81/03/0 
2pp 07914.229. 


8103200386 Forwards l£ Info Notice 01-06. "Failure of ITE Model K-6' 
Circuit Breaker. '• No response required. 

KEPPLER. J 0 Region 3# Chicago. Office of the Director 81/03/1 
2pp 07972.141 


GI032OO66D Forward* IE Info Notice 81-05# "Degraded DC 8y* et 
Palisades. " No action required. 

KEPPLER. J. Q Region 3. Chicago. Office of th# Director 01/03/1 
2pp. 07966 140 


0103200328 Forward* IE Info Notlc# 01-07# "Potential Problem 
W/Water-So lub le Purge Dam Matls Used During Inert Gas 
Welding " Mo response required 

KEPPLER. J. 0 Region 3# Chicago. Office of the Director 01/O3/I< 
2pp 07966 270 


fi Periodic operating report* b related correspondence 


0 1 03030823 Forward* 1900 quarterly rept on ecological monitoring 
program Rept contains analyses & Interpretation of data 
for Oct-Dec 1900 W/o and 

PURCELL. J F Northern Indiana Public Service Co. 01/02/19. Ip 
07793: 107 


8103030603 Forward* well charts for 0 1 02 1 1 -1 0. Ga 11 1 y wells w/o 
recorder*, pond 1 eve 1 *. pneumatic pressure transducer s. water 
mater reading* h u&OS wells for 810210. Cable frote on well 
31B. Clock stopped on well 32B 

BOHN. R . J Northern Indiana Public Service Co 01/02/25 32pp 
07 794: 071. 


0103100470 Forwards well charts for 010210-25. 6 Osllly Hells 
u/o record ers. pond i evel i- pneumatic pressure transducer*, 
water rater readings 4 U9Q5 well* for 010229 

BOHN.R J Northern Indiana Public Service Co 81/03/06. 33pp 
07033: 071 


6103240391 Forwards well charts for B 1 0225-0304. da ill y wells w/o 
recordars. pond 1 eve l *. pneuiratlc pressure tran* due ers. wet #r 
r-.eter readings fc U0G8 wells for 81 0304 . C I nc k stopped on Hell 
14 Cable hung up on Hell 310 

BDHN. R. J. Northern Indiana Public Service Co 01/03/13. 39pp. 

07990:210 


8103250247 Forwards well charts for Q10304-1 1. Gel lly well* u/o 
recorders. pond 1 eve 1 %# pneumati c pressure transducer s. water 
meter read lng *. US08 wells t graphs for 010311. 

BAHN. R J Northern Indiana Public Service Co. 61/03/20. 32pp. 
07996; 084 


V. Congre** i ona I /E*«c</tl ve Correspondence 


8103270110 Responds to request for rept on possible addl improvement 
to NRC licensing process. Legislation allowing interim 
operations In advance of hearing completion would reduce 
delay in licensing process. 

1CNDRIE. J M Commi s sioner %. 81/03/12. 9pp 


--B103270947 Submits recomm*nd*t ion* re scheduling. personnel resouri 
hearing mgt for GL proceedings. Pane 1 must obtain tiemption 
from hiring froeie for two recently appointed chairmen 
COTTER. B.P Atomic Safety and Licensing Board Panel. 81/02/25. 
33pp. 00043:339 


276 


DOCKETED ITEMS 


DOCKET 30-368 ARKANSAS NUCLEAR ONE. UNIT 2 


F £t ctir I tg> medical- emergency & fire protection plans 


8103160264 Ltr to «U power reactor licensees w/planls licensed prior 
to 790101 Foruieriit NFC position g, for addi info r# 

taf* th jtdoji capability for compliance u/00111? fire 
protection rule 

E l BENH JT, D. 0 Division of Licensing Bl/02/20 1 3p p 


8103230214 Notifies that licensee plant to participate in emergency 
preparednett exercise u/state & local authoritiei on 010324- 
B3 Narrative tuanery of emergency niftlie teener lo enc 1 
Requests Info re extent of NRC involvement in etercise 
TRIMBLE. D C Arkentet Power & LlQht Co 81/02/23 4pp 07973 014 


6103100113 Request* that one I emergency planning info be made publicly 
eve liable U/o enc 1 

SOUDERj J L Division of Rule* and Record* 01/02/27 lp 
07033: 179 


8103310338 Ltr to all licensees of operating plant* L holder* of CPs 
forwarding M/REG-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting WRC requirement*. U/o end 

EI9ENHUT. D 0 Division of Licensing 91/03/03 6pp 


8103110126 Release* public version of imp 1 «<r*n t i ng procedures for 
emergency plan 

FELTON* J tt. Division of Rules and Records. 01/03/06 lp 
07606 001 


— 61031 10139 Forwards public version of implementing procedures for 
emergency plan Includes Series 1202. "Emergency Operating*" 
Series 1 903, “Emergency Flan Procedures" 6 Series 1904* 
"Magnitude of Release Procedures * 

TRIMBLE. D C Arkansas Power & Light Co. 81/02/27 Ip 
07806:001 


— 6103110148 Public version of implementing procedures for emergency 
p lan. Inc lodes Series 1202. "Emergency Operating." Series 
1403. "Emergency Plan Procedures" L Seri** 1904, "Magnitude 
of Release Procedures. H 

• Arkansas power L Light Co 81/02/27. 7S0pp 07806 001 


8103240360 Request* exemption from fire protection mods required by 
IOCFRSO. App R. Sections III 0 6 LUtU compliance w/ftr* 
protection safety evaluation provides adequate protection 
Reactor coolant pump designs were sent 600416 l 0912 

HUMBLE. 0. C. Arkansas Power 6 Light Cd 01/03/19 4pp. 07990.145 


8103260969 Forwards emergency planning Info for placement in LPDR. 
W/o 6103110130. 

30UDER.J L Division of Rules and Records. 81/03/19 lp 
06040 283. 


P. Operating license stage documents t correspondence 


8103190732 Ltrs to all licensee* of operating plants, eppl leant* for 
OLs t holders of CPs re control of heavy 1 oads. Requests 
review per guidelines in NlfREO-0612. Forwards NftC position re 
interim actions L request for addl info. 
rtBENHiTT, D. 0 Division of Licensing. 00/12/22. 30pp. 


0103190387 Ltr to ell licensees of operating plants L applicants for 
OLs 6 holders of CPs re program for environ qualification 
of eaf ety-r*lated electrical equipment itersi addressed 
Involve cold shutdown, r*p Jecsment parts 6 N1/RE0-0737. 

El BENHUT .0.0 Division of Licensing. 01/01/19 6pp 


8103120014 Ltr to all licensees of operating plants, CP holders 6 OL 
•p p 1 leant* , eicep t Indian Point 2 6 3, Zion I tt 2 6 TMI-1, 
forwarding inadvertently omitted pages from NRC 601222 
request for addl info re control of heavy load*. 

EI8ENHCT. 0. 0. Division of Licensing 81/02/03. 6pp 


8103300160 Ltr to all operating PUR licenses* requesting Info on 
auxiliary feedwater sys seismic design. Forward * request for 
addl Info, list of actions requested of licensee* w/o 
seismically qualified *y* 6 results Of NRC welkdown*. 

E16ENHUT. D. 0. Division of Licensing. 81/02/10. I3pp 


9103030112 Forwards revised NRC Region 4 organisation chart, ef fee tlve 
B10227. 

BEVf HIT. K 1/ Hast An 4, hallAt. run,> i-h^ n. , ~ ~ at ^ 


6103l60i69 Ltr to all operating plants 4 CP holders forwarding 
clarification of TMl Action Plan Item III A I 2 ri upgrade 
of emergency support facilities Request* confirmation within 
49 day* that implementation dates will be met 
EJSEMiUT. D 0 Division of Licensing 01/02/10. I2pp 


6103060426 Notifies of payment due for l/nlt 1 application re de 
of 'operable ” Unit 2 800813 application requires Class II 
fet only Balance due will be applied to sum owed NRC 
MILLER. W 0 License Fee Management Branch 61/02/20 2pp 
07035 276 


6103180390 Ack receipt of util G00B13 L 1128 applications for I 
Specs c h enge* . D1 scusset differences in fee c lasses for Units 
] & 2 Add I fee required to cor-plet* total fee due for 801120 
app 1 icAtl 0 n. 

MILLER. W 0 License Fee Management Branch 61/02/20 2pp. 
07953 09 J 


6103250024 Ltr to all power reactor licensees & license applies 
NUREQ-0619 criteria- Footnote 2 In Table 2 contains error due 
to leatage testing deletions Licensee may submit analysis to 
justify use of editing low flow controller 
EISENKUlTr D 0 Division of Licensing. 61/02/20 Opp 


8103110436 Forwards "Partial Review. Equipment Evaluation Rept t>. 
Nuclear Reactor Regulation for AR Power 4 Light Co. AR 
Nuclear On*. Unit 2 '* Written response required 
NOVAK. T M Assistant Director for Operating Reactors. 81/02 
Opp O7B0 4 001 


— 8103110443 "Partial R*v l sw. Equipment Evaluation Rept by Oft o 
Reactor Regulation for AR Power & Light Co. AR One, Unit 2 " 

« Office of Nuclear Reactor Regulation, Director 01/02/2 
25pp. 0 7004 004 


6103230030 Ltr to all licensees of operating nuclear power plan 
applicants for OLs (except St Lucie. Units 1 & 2) Requests 
util review) to determine capability to mitigate station 
blackout event L promptly implement emergency procedures 
EI8ENHUT.D 0 Division of Licensing 81/02/25. 9pp 


6103230013 Generic Ltr 61-06 to all CP holders 6 OL applicants 
10CFR30- 71 <e>, "Periodic Updating of F8AR*» " effective 
000722 Info r* F6AR legal status, format 6 content end. 
EISENHjr.D G Division of Licensing. 81/02/26 lOpp 

0103030824 Forward* response to Item II K 3 1 7, NUREQ-0737 re EC 
outages 

TRIMBLE. D C Arkansas Power & Light Co 81/02/27 9pp 07 

6103090535 Commits to provide necessary info for extension of 0 
deadline for response to NUflEO-0737 items Info for Item* 

I A. 1.3, II. E 4.2,11 F, 1 i III. D 3. 4 uUI be provided by 
810331. Item It. D. 1 Info will not be provided before 810701 
TRIMBLE. D C Arkansas Power L Light Co 81/02/27 2pp 07 


8103090379 Reiterates util B00905 request for NRC concurrence r 
permanent operation of core performance calculator */control 
clement assembly calculators for facility computer datalink. 
TRIMBLE. D C Arkansas Power L Light Co 01/02/28 4pp. 07 


0103120472 Forward* Amend 20 to License NPF-6 6 notice of issua 
aval lab 11 i ty. 

CLARK, R A Operating Reactors Branch 3 81/03/03. 3pp 07 


--B103120474 Aland 20 to License NPF-6. adding two licensa condi 
changing Tech 9p*ct to Incorporate addl requirements per 
reviews £ mods to satisfy Category A,TMI-2 Lessons Learned 
re commend a t ions 

CLARK, R A Operating Rsactors Branch 3. 81/03/03. 17pp. 

07905: 161. 


-'8103120477 Notice of issuance 6 availability of Amend 20 to L 
WPF-6. 

CLARK, R. A Operating Reactors Branch 3. 01/03/03. 2pp. 

07905: 178 


8103200452 Forward* Amend 19 to License NPF-6, safety evaluation 
notice of issuance & aval lab 1 1 1 ty. 

CLARK. R A. Operating Reactors Branch 3 81/03/03. 2pp 07 


— 8103200455 Amend 19 to License NPF-6, provl d Ing clarification 
"operable" re single failure criterion for safety sys. 

ri AOu a A nmritinn PiiirlAM t)„nrh *? RI /m/m OnA 


--8103200476 Notice of Issuance b availability of Amend 19 to License 

CLARK. R A Operating Reactors Branch 3 01/03/03 2pp 

07967 C04 


8103180246 Forwards request for addl Info re "Qualification of Reactor 
pintle Methods for Application to PUR of Middle South 
lltllt 8ys " Requests schedule of response b Identification 
of application of rept to units 

CLARK. R. A Operating Reactors Branch 3 Ql/03/04 9pp 07944 042 


0103090439 Forwards renaming sections of Cycle 2 Reload Anelysn 
Rept-” Containing necessary transient analyses b marked-up 
Tec !i Specs Affidavit enc l 

CAVANAUGH. W Arkansas Power b Light Co. 01/03/03 2pp 07092 196 


--9103C90440 "Cycle 2 Reload Analysis Rept.' remaining sec t l on* . Mar k e d -up 
Tech Specs enc l 

• Arkansas Power b Light Co 81/03/05 17Spp 07892.198 


0103110445 Responds to NflC 810223 request for review of deficiencies 
listed In NRC environ qualification of safety-related 
electrical equipment preliminary review Deficiencies listed 
are addressed In 001031 response to IE Bulletin 79-010 
TRIMBLE. D C Arkansas Power b Light Co 01/03/06. 3pp 07G73 336 


8103200093 Informs that staff functions of Region 4 reassigned, 
effective 810227 GL Madsen, Chief Of Reactor Projects Branch, 
designated as principal contact & recipient of 
ror respendenc e re reactor const b operation activities. 

SEYFRIT.K V Region 4. Dallas. Office of the Director 01/03/09 
Ip 07969 046 


1103180037 Forwards Amends 33 b 21 to Licenses DPR-SI b NPF-6. 
r espac live ly- safety evaluation & notice of issuance b 
aval labi 1 1 ty 

CLARK. R A Operating Reactors Branch 3 REID. R. W Operating 
Reactor* Branch 4 01/03/10 3pp 07993 197 


■8103100853 Amends 33 b 21 to License* DPR-31 b NPF-6. rasp ec t 1 ve 1 y . 
modifying Tech Specs dealing w/adnim * tra t ive controls for 
personnel entry into high radiation areas 

RSID.R W Operating Reactors Branch 4 CLARK, R. A. Operating 
Reactors Branch 3 81/03/10 lOpp 07933 200 


■9103100899 Safety evaluation supporting Amends 33 U 21 to Licenses 
OPR-91 b NPF-6. r et p ec t i ve l y 

« Office oP Nuclear Reactor Regulation. Director 81/03/10 2p p 
07953 210 


-8103103069 Notice of issuance b availability of Amend* 33 & 21 to 
Licenses OPR-91 b NPF-6. re * p ec 1 1 ve l y 

CLARA. R a Operating Reactors Branch □ 01/03/10. 2pp 

07933 212 


103310604 Ltr to all licensees of operating p lan t*. appl leant s for OL s 
tr holders of CPs forwarding SECY-01-li9 re Info necessary to 
establish environ qualification of ta f e t y -r • 1 a ted electrical 
equlpment. 

EIBENHUT.O 0 Division of Licensing. 01/03/10 6pp 


103180313 Responds to NuREO-0737. I ten III D 3. 4. re control room 
habl tabl 1 1 ty . Mar ked-up plot plan 6 one overtire marked-up 
drawing *nc 1 . Aper ture card 'is available In PDR. 

TRIMBLE. 0 C Arkansas Power t Light Co 01/03/13 9pp 07963.336 


'103240127 Responds to NRC G01124 ltr re short-term recommendations for 
facility emergency feedwater ty*. Response to new questions ?< 
long-tern recommendation* will be provided by 010301 & 0701. 
respective ly 

TRIMBLE. D C Arkansas Power & Light Co. Ot/03/16. 17pp. 

07990. 273 


3103240363 Requests delay until next refueling outage for required 
Installation of one addl main faed water Isolation valve In 
each train feedwater line Existing valve* ere reliable NRC 
jiould review need in light of cost*. 

TRIMBLE. D C. Arkansas Power b Light Co BI/03/17. 2pp. 07990 149 


0103310377 Forward* request for addl Info on util 010220 submittal re 
Cycle 2 re load. 

CLARK. R. A. Operating Reactors Branch 3 01/03/23. 4pp. 00099:310 


0 Inspection report*. IE Bulletins L correspondence 


9103090602 Forwards IE Insp Rept* 30-313/00-23 b 50-366/80-23 on 
901215-18 No noncompliance noted. 

rtAOSEN.O.L. Region 4. Dallas. Reactor Operations Nuclear Support 
Vench 01/01/19 2pp. 07829:107. 


- -01 03090636 IE Insp Rept* 90-313/80-25 b 90-360/00-23 on 001219-10 No 
none emp 1 lance noted Major area* inspected GA program, 
procedures b control rod worth measurement 

ANEBKAN8LEY.M , CONSTABLE. 0 L . DEAN. 8 Region 4, Dallas. Office 
of the Director 01/01/16 4pp 07029.109 


0103050017 Ack receipt of util 810107 ltr re violations noted in IE 
Insp Rept* 30-313/00-19 l 30-369/00-19 Util is in compliance 
w/lndustrial security plan Record* will be changed to 
reflect agreement 

KELLY. J A Region 4. Dallas. Office 0# the Director 81/01/29 !p 
07827. 030 


--8I03090033 Forwards response to NRC 601219 ltr re violations noted in 
I £ Insp Reptt 90-313/00-19 S> 30-360/00-19 Response withheld 
fref I0CFR2 790h 

TRIMBLE. D C Arkansas Power 6 Light Co 01/01/07 ip 
07027 031 


8103090062 Act receipt of 810113 ltr expressing concern re short turn 
around time for response to IE Insp* Policy changed to 
require response within 29 days of rept receipt 

KELLY. J A Region 4. Dallas. Office of the Director 01/01/29. Ip 
07827 033 


--0103050079 Expresses concern re short turn around time for response t 
IE Insp Rept* 30-313/80-19 b 30-360/00-19 Advises that 
insp rept* require responses within 20 days from date of 
receipt 

TRIMBLE. D C. Arkansas Rower 1 Light Co 01/01/13 2pp 
07027 036. 


0103231014 Forwards IE Imp Rept* 50-313/01-01 b 30-368/01-01 on 
801222-010121 No noncompliance noted 

MADSEN. 0 L Region 4. Dallas. Re*c tor Operations Nuclear Support 
Branch 81/01/30 2pp 07970:007 


--0103231026 IE Insp Rept* 50-313/01-01 b 50-360/01-01 on 801222-810121 
No noncomp l lance noted Major areas Inspected: fol louup on 
previously identified item*. IE Bulletin 79-03C TMI action 
plan requirement* 

JO HU SON, W 0 . CALL A 14. L J. MUNNI CUT T. D. M. Region 4. Dallas, Office 

of the Director. 01/01/29 9pp. 07970 009 


8103200341 Forwards IE Circular 01-02, "Performance of NRC-Licented 
Individuals While on Duty 11 No written response required. 
SEYFRIT.K V Region 4. Dallas, Office of the Director 01/02/09 
Ip 07966:294 


0103041029 Ack receipt of B01209 ltr re violations rioted In IE Insp 
Rept* 50-313/00-21 b 30-360/00-21 . Corr ec t Ive actions will be 
reviewed during future insp 

MADSEN. GL Region 4. Dallas. Reactor Operations Nuclear Support 
Branch 81/02/11 Ip 07020072 


- -0 1 0304 1 034 Responds to violation* noted In IE Insp Repts 30-313/00-21 
30-360/80-21 Corrective ac t t on* : power distribution 6 burn-up 
log changed to flag sampling operations requirements & 
access panel Installed on 2VUC 1 IB 

TRIMBLE. D C Arkansas Power 6 Light Co 80/12/09. 4pp. 

07020 073 


0103160394 Forwards IE Info Notice 01-03 "Checklist for Licensees 
Making Not 1 f icat ions of Significant Events in Accordance 
14/ 10CFR30. 72 " No response required 

6EYFRIT.H V. Region 4, Dallas. Office of the Director. 81/02/12. 
Ip 07922 090 


0103160649 Forwards IE Info Notice 81-04. "Cracking in Main Steam 
Line*. " No response required 

BEYFRIT.K V. Region 4, Dallas. Office of the Director. 01/02/27. 
lp. 07917 116 


0103170049 Forwards IE Circular 01-03, "Inoperable Seismic Monitoring 
Instrumentation " No response required 

SEYFRIT.K V. Region 4. Dallas, Office of the Director. 01/03/02. 
Ip 07939:171 


0103270300 Updates Info re admittance of NRC personnel to facility 
Forward* list* of regional inspectors W/o end. 

SEYFRIT.K. V. Region 4. Dallas. Office of the Director. 81/03/03 
2p p 0004 4:170. 


0103160906 Forwards revised IE Bulletin 01-01. "9urvei llanca of 
Mechanical Snubber*. " w/corracted Pages 3 t» 6. Change in 
identif lea tlon of facilities w/ CPs to which bulletin ts 
applicable does not affect util requirement* 

SEYFRIT.K. V. Region 4, Dallas. Office of the Director. 01/03/04 
Ip. 07915:007 


0103230191 Forward* M^C comment* on pr&poi»d IE bulletin. “’Flow 
Blockage of Cooling Meter to Safety Sy* Component* by 
Corblcule 8 ? (Asiatic Clem) 6 Mgtllu* 6p <Kuts«i> " Draft IE 
bulletin more appropriate at IE info notice 

NOVAK. T M Assistant Olrector for Operating Reactor*. 81/03/10 

7pp 


0103240644 For ja rd* corner. t, -'arked-jp draft IE bulletin on flow 
blockage of cooling water »y* by cla"i & tilt Draft 
document it rare appropriate for lstuance et IE info notice 
MOVAK. r h Assistant Director for Operating Reactor* 01/03/10 
6pp 07583 001 


0103240093 Update* N«C 010303 ltr re admittance of NRC personnel to 
facility f ir tonnil should be ltiued p rrroan e nt . n o nomp 1 oy e e. 
no escort r e qui r e 4. p 1 c tur e badge *. For ward* lift* of 
personnel, u/o enc 1 

8EYFR1T.K V Region 4. Oalla*. Office of the Olrector 01/03/13 
2pp 07989 291 


0103230172 Forward* l£ Info Notice 01-07. “Potential Problem 
W/Water-So tub !e Purge Dam Natl* Heed During Inert On 
Maiding M No response required 

SEYFRIT.K V Region 4. Dallas, Office of the Olrector 01/03/14 
lp 07977:208 


R Periodic operating report* b related correspondence 


6103120316 Forward* "Rept on Radioactive Liquid E f f I uent * . App A.Jul-D«c 
I960 ” 

TRIMBLE. DC. Arkansas Power fc Light Co Bl/03/03. Ip 


--8103120321 'Rapt on Radioactive Liquid Ef f 3 u ent*, Ap p A. Jul-Oec 1930 •’ 
* Arkansas Power 6 Light Co 81/03/03 Gpp 07303 001. 


8103180544 Forward* monthly operating rept for Feb 1901 

TJUMBLE, D C Arkansas Pa^tr K Light Co 01/03/13 Ip 07950:104 


--0103180349 Monthly operating rept for Feb 1981 

PENDERORAFT. R Arkansas Power & Light Co. BI/03/13 3pp. 
07950: 107 


0103240239 Forward* corrected draft rept of “Effluent & Waste Otiposat 
Semiannual Rept for CY79" per 010226 request. 

THIMBLE. D. C Arkansas Power L Light Co. 01/03/19. lGpp 


& Reportable occurrences# LERs & related correspondence 


8103100307 Forward* lER Bl -006/03L-0. 

TRIMBLE. D. C. Arkansas Power & Light Co. at/03/03. Ip. 07062 304 


--0103100519 LEft 81 -006/03L-0. on 810204. c or t e Inm* nt surp level 
indicator 2L1-564S-1 was daclared 1 nog erab 1 e. Cause d 
dafectiva converter Converter replaced. 

PENDERORAFT# ft. Arkansas Power t Light Co 01/03/03 Ip 
07862 303 


0103100511 Forward* LER 0I-OO3/O3L-O 

TRIMBLE, D. C. Arkansas Poupr S. Light Co 80/03/03 Ip 07062 309. 


<--8103100313 LER 0 l -009 /03L-0: on 810204, core operating limit supervisory 
»y* rendered Inoperable. Caused by computer fa 1 1 ur*. Software 
reloaded & computer restarted Backup computer will be 
1 ns ta l le d 

PENDERORAFT, ft. Arkansas Power It Light Co 81/03/03 ip 
07062 310 


0103120599 Forward* LE* 9I-007/03L-0 

TRIMBLE. D C Arkansas Power & Light Co 01/03/04 lp 07904: 254 


--0103120610 LER 01-007 /O3L-0. on 810204, c ontrol room emergency chiller, 
2VE-1B. tr ipped. Caused by low suction pressure due to leaking 
expansion valve. Valve repaired t *y* refilled w/freon. 

* Arkansas Power 6 Light Co. 01/03/04. ip 07904:253 


9103120617 Forwards LER 01-OIO/O3L-O 

TRIMBLE# D C. Arkansas Power S# Light Co 01/03/05. lp 07904 261 


— 9103120426 LER 01-0 1 0/03L-0: on 010212. d ur l ng Mode 1 opera t ion, control 
element assembly calculator (CEAC) S found 1 noperable. Cause 
unknown CEAC 2 returned to operable statu* by re in l tiali r ing 
tys.All failure indications returned to normel 
SHIVELY, ON. Arkansas Power fc Light Co. 61/03/05 lp 
07904:262 


--8103170493 LER 0 1 -009/03.. -0 on B 1021 1 . d ur t ng Mode I operation 
performing refueling water tank level indication channel 
? chec k s. C hannet A indicated greater than 1 007.. fo 1 1 owed by 
Channel 3 3-h later Caused by froien transmitter line* 
S-rtV£LY,C N. Arkansas Power b Light Co 81/03/10 Ip 
07939 249 


8103170430 Forwards LER 01-CO8/O3L-O 

TRIMBLE. D C Arkansas Power i Light Co 01/03/12 Ip 079 


- -0103 1 70432 LER 81-008/03L-0 on 81 02 1 7, d ur i ng Mode 3 operatior 
reactor trip from 1007. power. 1-131 dose equivalent of 1 39 
uCi Observed Caused by expected spike in coolant activity 
Liquid processed through primary d eni ner a 1 1 1 er s 
FlSfiR.Q. , R03ER8.P ■ SHIVELY. C. Arkansas Power 6 Light Co 
81/03/12. 2pp 07939 231 


0103240415 Forwards LER 0I-O13/O3L-O 

TRIMBLE. 0 C Arkansas Power &, Light Co 01/03/19 Ip 079 


- -0103240425 LER BI-013/03L-0 on 0 10304, r eac t or coolant sys col 
temp indicator 2TI-4715A found readinq 10 F Mqh Caused by 
bad servo motor Servo rotor replaced 4- indicator talibr 
Scheduled replacement of sigma Indicator 

PCRTON.K Arkansas Power t Light Co 01/03/19 Ip 079B 


8103310395 Forward* LER B1-012/03L-0 

TRIMBLE, D C Arkansas Power 6 Light Co 01/03/26 Ip OBO. 


--0103310597 LER 01-O12/O3L-O on 810303. loop two sve water head, 
engineered safety feature Isolation valve 2CV-1406-2 would 
not open from control room Caused by valve operator torquln. 
out due to valve stem binding 

SHIVELY. C N Arkansas Power b Light Co 81/03/26 Ip 
OB062: 219 


V Operator Eianlnatlons 


0103108636 Submits status rept of significant milestones accomp 
to improve operator training program 

CAVANAUGH, w Arkansas Power & Light Co 81/02/17 Spp 07l 


DOCKET 50-369 WtLLlAM B MCGUIRE NUCLEAR STATION. UNIT I 


A Application/construction stage documents 4 correspondence 


8102190636 Request* ElS be issued prior to opening of licensing 
hear Ing*. 

PRINGLE, W H Affiliation Unknown 80/01/20 lp. 07726 073 


8103041030 Forwards request for addl info re Q-llst review for 
fac I 1 1 ty. Ut 1 1 must provide justification for omitting 
following t tern* r*d tot Ion «<on i tor Ing . instrument storags 
calitr L ma in t . fuel assemblies & containment control. 

NOONAN, V 8 Assistant Director for Material* b Oua 1 1 f 1 c a t i oi 
Engineering 01/02/20 7pp 


F Security, medical, emergency 6 fire protection plan* 


0103030974 Notification of rescheduled 810212 meeting w/util in 
Bethesda.MD to discuss firs protection matter* Meeting 
originally set for 810210. 

0|RKEL,R A Licensing Branch 1. 81/01/30. 3pp. 07795: 237 


6103100110 Advise* of acceptance of safeguards contingency plan 
must be implemented within 30 days Ends to 790323 6 001217 
Itrs withheld (ref 10CFR2 790). 

YOUNGBLOOD, 8 J. L learning Branch 1. 01/02/24 2pp. 07066.1 


810309G317 Forwards Revision 10 to modified amended security pi, 
withheld (ref I0CFR2 790). 

PARKER. U. 0 Duke Power Co 01/03/02 lp. 07044:355 


0103310339 Ltr to all licenses* of operating plants L holders O' 
forwarding NURSO-0696. “Functional Criteria for Emergency 
Re»pon*e Facilities " Criteria describe acceptable method 
for meeting NRC requirement*. U/o enc I . 

EI8ENHUT# D. 0. Division of Licensing. 01/03/09. 6pp. 


8103168290 Inform* that, provided Items identified in end imerg. 
preparedness evaluation are resolved, fac 1 H ty emergency plan 
will meet IOCFRSO r equ irement s Comp l e 1 1 on schedule requested 
by 810313 

TEOESCO. R. L. Assistant Director for Licensing. 81/03/06 1< 

07921 : 314. 


6103170453 Forward* LER 01-OO9/O3L-O. 


9100310130 Ack receipt of 810302 Itr tranmittlng Change to security 
plxn Change c oni I i tdt w/l0CFR50 3*1 1 p ) Enel withheld 
(ref 10CFR 2 793 > 

YO'J<3ELGOD. 3 J Operating Reactor* Branch 1. 81/03/23 2pp 

C8C62 099 


0 Adjudicatory correspondence 


B 1 03 0306 1 1 Response jn objection to ASL B 6)0217 neiror andum S* order 
■denying j'ninion of Contention* 5 & 6 Sup p 1 ementary E 18 on 
Clave 9 accident l« necessary predicate in proceeding Denial 
ihoulct fc* certified to Commission N/Cer t i f 1 c a t e of Svc 
CCH'L D 0 Carolina Environmental Study Oroup. 01/03/02 3pp 
07029 120 


6103030674 9ubmits list of cases going to hearing during 1981 In 
bM(l) emergency preparedness contentions nave been raised by 
cne or more parties 

CHfllsreNBURY. £ Hearings Division 81/03/04 2pp 


8103170292 Informs that name & address has been placed on NRC 
Certificate of 8vc as r ep r e s enta t 1 ve of Carolina Environ 
Study Oroup 

KCTCHEN, E 0 Hearing Branch 4 01/03/1) Ip 07923.210 


9103230610 Forwards Carolina Environ Study Group application for 
subpoenas re reopened facility OL proceeding. Related 
correspondence 

B.U11.S Carolina Environmental Study Group BLUM, 6 01 un It 0heely 

81/03/11 Ip 07977 201 


— 6103230622 Carolina Environ Study Group application for subpoenas re 
reopened McGuire Units 1 l 2 OL proceeding List of proposed 
witnesses t questions enc 1 Related correspondence 
BLUM. 5 Carolina Env 1 ronmoh ta 1 Study Oroup OLUM. 8 Ulum & 
fiheely 81/02/26 10pp. 07977 282 


0103230628 "Nuclear Reactor Act tdpnts. Value of Improved Containment • 
Related correspondence 

EE YEA. J. , VON HIPPFL. F Princeton Unw 00/01/20 Itpp 
07977 292 


B 1032 7G590 Request for license authorlilng operation up to U Including 
357 rated poj«r Fuel loading. Initial criticality !* tero 
power physic* testing to be completed by B10313 Certificate 
cf ©vc enc I 

KGARRY. J M Duke Power Co MCQARRY, J M Dobevolse 8. Liberman 
81/03/24 6pp 08034 033 


6103310122 Informs that NRC completed review of InPo In record 
Generally Info 1* sufficiently detailed Enc I af f 1 davl ts. r e 
actual const of air handler ducts. should be Included In 
esegr d 

SC INTO. J. F. Hearings Division 01/03/27. 2pp 00079 121 


--QIO331O140 Joint affidavit re const details of air handling unit ducte 
Uir.dpr confirmed existence of Insulation barrier on drawings 
it Installation in facility ducts NRC has no further concern* 
about pyrolysis of foam 

NOONAN. V 8 Assistant Director for Materials & Qualification* 
Engineering PGLK, H £ Structural Engineering Branch. 

PARC2EUSKl.il J Chemical Engineering Branch 01/03/27 7pp. 

08079 123 


H General correspondence 


0103120330 F or wards . f or revi ew. 8102 1 3 Itr from JU Cox re facility 
I lean* ing. Response requested 

HOLLIMOS. E F. Senate 01/02/27 2pp. 07901 231 


0103160607 Urge* OL for Unit 1 be Issued p romp 1 1 y. Da 1 ay In licensing 
Is costly to rate payer*. 

MITCHELL. R. 8outh Carolina. State of. 81/03/09 2pp 07933 0B9. 


6103260360 Opposes facility licensing 

SIMPSON. C Affiliation Unhnoun 01/03/1? Ip 


I Financial Information 


□ I03310B49 Forwards Annual Financial Rept 1980. annual certified 
financial s ta temsn t s. 1 961 -03 financial forecast fc util 
statement re available funds to satisfy liability Info 
guarantee* retrospective premiums per 10CFR140. 26 
THIES.A C Duke Power Co 01/03/24 Ip 


P. Operating license vta 9 e documents 6 correspondence 


0103190732 Ltrs to all licensees of operating p 1 ant t . «pp 1 1 cant S for 
OL* L holders of CPv re control of heavy loads Requests 
review per guideline* in NURC0-06I2 ForuardV NRC position re 
interim actions N request for add! info 
EIBENhJT.D.O Division of Licensing BO/12/22. 30pp. 


01O319O3S7 Ltr to all licensees of operating plants t applicants for 
OL* & holders of CPs r» program for environ qualification 
of safety-related electrical equipment Item* addressed 
involve cold shutdown, rap lacentnt parts b KUREO-0737 
EIBENHJT.D.O Division of Licensing 01/01/19. 6pp. 


0103120014 Ltr to all licensees of operating plants. CP holders & OL 
applicants, except Indian Point 2 L 3. 2 i on 1 & 2 & TM I - 1 . 
forwarding Inadvertently omitted pages from NRC 801222 
request for add! info re control of heavy load* 

EISENHJT. D <5 Division of Licensing 01/02/03 6pp 


0103300160 Ltr to all operating Pl»R licensees requesting Info on 
auiillery feedwater «y* seismic design Forwards request for 
add! Info, list of actions requested of licensees w/a 
seltnlcelly qualified «y* & results of NRC walkdouns 
EISENHUT, 0. G. Division of Licensing 01/02/10 13pp 


8103160669 Ltr to all operating plants b CP holder* forwarding 
c lar 1 f Icat Ion of TMt Action Plan Item III A l 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that Implementation dates will be net. 

EISENHUT. D. 0. Division of Licensing 01/02/IG I2pp 


0103230050 Forward* 310210 memo w/rough draft. "Analysis of Hydrogen 
Mitigation for Degraded Core Accident in Sequoyah Nuclear 
Power Plant” E 610122 memo w/rept entitled "Evaluation of 
Igniter Concept for Use in Sequoyah Nuclear Plant ” 

TEDEGCO.R L Assistant Director fer Licensing. 61/02/19 2pp 
07978 097 


- - 01 02200325 Recommends position re upper plenum igniters of ice 
condenser plant* par review of "Analysis of Hydrogen 
Mitigation for Degraded Core Accidents In Sequoyah Nuclear 
Power Plant ° 

MURLEY. T.E Division of Reactor Safety Research 01/02/10. 2pp 
65042: 076 


--01 022B0404 Informs that further analysis necessary re location of 
Igniters in lea condenser p 1 an t * Poss 1 b 1 1 1 ty of detonation 
In upper plenum should be const dered. Recommends ignitors be 
removed. 

MURLEY. T.E Division of Reactor 8*fety Research. 81/02/09 2pp 
65042 089 


— 0103230073 Rough draPt. "Analysis of Hydrogen Mitigation for Degree 
Core Accidents in Sequoyah Nuclear Power Plant." prepared 
for Ofc of Nuclear Regulatory Research 

BERMAN. H. , SHERMAN, M. P . C«J7.lilNO0. J. C Band la Laboratories 
80/12/01. 1 30pp. 07970: 103. 


— 0103230079 Comment* on upper plenum Igniter* of Ice condenser planl 
per review of "Evaluation of Oiow Plug Igniter Concept for 
Use In Sequoyah Nuclear Plant " Evaluation end 
H AURAS IAN. E J. Office of Policy Evaluations. 01/01/22 2pp 
07970 232 


- -01 03230004 "Evaluation of Glow Plug Igniter Concept for Use in 
Sequoyah Nuclear Power Plant * 

STREHLOW, R A Affiliation Unknown. 01/01/09 9pp 07976 234. 


0103041030 Forward* request for add l info re Q-llst review for 
facility Util must provide justification for omitting 
following items radiation monitoring. Instrument storage 
callbr b main). fuel assemblies b containment control. 

NOONAN. V. 0. Assistant Director for Material* 6 Qua l i f 1 ca 1 1 on* 
Engineering. 81/02/20 7pp 07819:271. 


0103250024 Ltr to all power reactor licensees & license applicants ri 
NUREG-061? crl ter la. Footnote 2 In Table 2 contain* error due 
to leakage testing de I et ions. Licensee may submit analysis to 
ju»tify u«e of eristlng low flow controller 
EISENHUT. 0. 0. Division of Licensing 81/02/20 8pp 

0103090304 Application for amend to license submitted as proposed 
revision to Tech Specs 

PARKER. W 0. Duke Power Co. 01/02/23. 2pp 07830 300. 


-**01030903 1 0 Tech Spec* 3 4 7 2 . 3/4 3 1.3 5 J 1.4 3. I 1.3/4 5 □. 3 5 5 3. 
4 3 31.4 5 3 2. 3 G 1 2. 3 11 . 3 . 3 . 4 ) l 3 3 U Tat lei 3 4-1 • 

3 7-6 ?, 3 3-13 re osygen c one ent r a 1 1 cn in j#*tf gas holdup 
*y*. hydrogen monitor requirement* et el 
• Owke Power Co Bl/02/23 1 1 ? P 07850 302 


0103130515 Confirms completion ot* structural resnalyiH of 17 Category 
\ masonry walls identified a* re^uir nod? to meet 
specified design criteria 

PARKER. W 0 Duke Power Co 01/03/09 Ip 07911 276 


6 1 O3O?O370 Forward* PWR tone! milestone* «■ activities for McGuire 1 L 
2, Catawba I & 2 l Cherokee 1 Key «1»» provided 

GROOAN- J F Du fce Power Co 01/02/24 6 pp 07B50 106 


8103110272 forwards safety evaluation re environ qualification review 
for safe ty-re laced equipment Response to Item* requiring 
action should te submitted by 810329 

TEDESCO. ft L hid i tint Director for Licensing 01/02/24 2pp 
07004 218 


--BI031 10275 Safety evaluation supporting environ qualification review of 
saf ety-r e f a ted electrical equipment 

♦ Office of Nuclear Reactor Regulation. Director 01/02/24 
22 pp 0 7804 220. 


6103090049 forward* request for addl info re identification of safety- 
related s tr uc ti/Mii sy * 4. components *u 6 j to operational QA 
program Response required by 010302 

TEDESCO, R L Assistant Director /or Licensing. 01 / 02/23 Bpp 
07032 169 


8 1 030307 31 Advises that nods Identified In util 001014 1 tr have been 
completed re resat of equipment upon reset of engineered 
safety features actuation signal 

PARKER. W. 0 Duke Power Co 01/02/26 Ip 07796 070 


8 1 03030714 Forwards certified matl test repts for selected containment 
pressure boundary e omp orient s * 1 nc 1 ud i ng containment vessel 
shell p let e. equl pmpnt hatch barrel half L bracing assembly l» 
steam piping. 

PARKER. W 0 Duke Power Co. Bl/02/27 54pp 630*9.144 


8103030731 r oruisr d * "Reactor Containment 0 1 dg Integrated Leak Rate 
Fast Buppl | " 

PARKER. W 0 Duke Rover Co Bl/02/27 Ip. 077B9 110 


--01 03030734 "Reactor Containment Bldg Integrated Leak Rate Test 9uppl 

1 . " 

e Duke Power Co 91/02/27. 16pp 07789 1 U 


8103030328 Forwards ‘Review of Piping Seismic Analysis Methods.” In 
response to NRC 010126 request for technical justification 
of response spectra 

PARKER. W. 0. Duke Power Co 01/03/02 Ip 07026 210 


--B103030533 ‘’Review of Piping Seismic Analysis Method* 
« Duke Power Co. 91/03/02. I 6 pp 07026 21 l 


8103110321 Advises that analyses of liquid 6 gaseous rad wastes are 
performed by Teladyne Isotopes. per schedule requirements 
of Tech Bpic* 3 9 8 4 3. 10 9. satisfying Tech Spec 6 4 i 
Detailed review of vendor analysis procedure* unnecessary 
PARKER, W o Duke Potter Co a 1/03/03 2pp 


8103130151 Forwards OF Ross 810302 memo transmitting BNL rapt. "Some 
Very Preliminary Results of Short-Term Analysis (3-Wk Btudy) 
of Hydrogen Combustion During Degraded Core Accident* In 
Sequoyah Nuclear Power Plant in Presence of Glow Plugs " 

TEDESCO. R. L Assistant Director for licensing 91/03/04 Ip. 
07912: 214. 


— 0103130160 Forward* for Board Not If lc at Ion, BNu rept. "Some Very 
Preliminary Results of Short-Term Anelysis <3-Wk Btudy) of 
Hydrogen Combustion During Degraded Core Accidents In 
Sequoyah Nuclear Power Plant In Presence of Olow Plugs “ 

ROSS, D. F. Division of 8 ystems Integration 01/03/02. Ip. 
07912:216 


— 8103130169 Forwards "Borne Wary Preliminary Results of 8 hort-*Term 
Analysis 13-Wk Study) of Hydrogen Combustion OuMng 
Degraded Core Accidents In Sequoyah Muclear Povir Plant In 
Prasance of Olow Plugs " 

BARI. R. A. Brook haven National Laboratory. 81/01/23 Ip 
07712: 217 


— B103130177 "Some Very Preliminary Results of 0hort-Term Analysis 
<3“Wk Btudy) of Hydrogen Combustion During Degraded Core 
Accidents in 9eqvoyeh Nuclear Pouar Plant in Presence of 
01 ow Plugs. " 

PRATT. U. T. Brookhaven National Laboratory. 01/01/13 1 30oo 

07912:210. 


01 031 30945 Respond* to MJREC-0737. 1 1 1 II F 2. ’ I n s t rumen t a t l on fur 

Detection cf Inadequate Core Cooling " Conformance of 
reactor vessel level sys to Reg Outdo 1 97 will be addressed 
when overall compliance submitted on 010433 
PARKER. W 0 Duke Power Co Bl/03/0? 4pp 07909 313 


8103230479 Fortardi updated response* to NRC 800323 Itr re TMI 
concerns ?ero power physics testing is scheduled for 
completion by May 1931 

PARKER. H 0. Duke Power Co 81/03/09 62pp 07976 239 


0103310904 L tr to all licensees of operating p 1 an t s . ap p 1 I c an t s for (III 
% holders of CPs forwarding StCY~B|-ll9 re Info necessary to 
establish environ qua 1 1 f 1 c a 1 1 on of s a f e t y -re 1 a t e d electrical 
equipment 

EISENHUT. D. 0. Division of Licensing 01/03/10 6 pp 


01032404 55 Notifies that description of conformanre of subtooling 
monitor to Reg Quide 1 97 will Include assessment of core 
eilt thermocouples using Attachment 1 to Iten II F 2 in 
WURE0-0737 

PARKER- W. 0 Duke Power Co 01/03/lG 2pp 079U2 261 


9103300310 Forwards response to NRC 010229 Ur ro i d an 1 1 f i c o 1 1 on cf 
safety-related s t r uc t ur e s . * y s h components 
PARKER. WO Duke Power Co 01/03/23 lOpp 00055 139. 


0103300336 Confirms BI0324 telcon w/NRC re Iten II. F 2 of NUReO-0737. 
FiistJng analog meter on core eilt thermocouple monitoring 
panel will be replaced w/lnstalled display capable of 
reading to at Least 2- 3C0 F by 010601 

PARKER, W □. Duke Pover Co Bl/03/25 2pp 0DO99 322 


8103300395 Forwards proposed revision to Tech Spec Tables 3 6-2. 
3. 7-4a. 3. 7-46 t 3.a-l re containment isolation valves, 
safety-related hydraulic * mechanical snubber* It containment 
penetration conductor overcurrent protective device* 

PARKER. W. 0 Duke Power Co 81/03/27 2pp 00099 104 


--8 103300339 Proposed Tech Spec revision re Tables 3 6-2,3 7-4*. 
3 7-4b l 3 8-1 concerning containment isolation velvos. 
safety-related hydraulic 4 rechanlcal snubbers & containnent 
penetration conductor overcurrent protective device* 

* Duke Power Co 01/03/27. 90pp 00035 186 


G Inspection reports. IE Bulletins t* correspondence 


0100030217 Forwards pr eop era l 1 ona 1 Safeguards Insp Rept 30-369/01-03 c 
0101(1-13 No noncompliance noted 

KEhNA.W 0. Region 2, Atlanta. Safeguard* Branch. 01/01/27. 2pp 
07823 219. 


--8103030229 Preoparat iona 1 Safeguards Insp Rept 90-369/01-09 an 
010111-13 No none omp I lane e noted Major area* Inspected 
security organiretion t* Implementing p roc »d ur* e Do ta 1 1 s 
withheld tref 10CFR2- 790) 

MOORE. 0. E , HOWELL, J. C , MCGUIRE, D R Region 3, Atlanta. Office o 
the Director. 01/01/27 ip 07829:221 


8103120793 Forwards IE tnsp Rept 30-369/80-39 on 001101-30 Ho 
noncompl lane e noted 

LEWIS. R. C Region 2, Atlanta. Reactor Operations Nuclear Support 
Branch 81/02/03. 2pp 


■01 03120002 IE Insp Rept 30-369/00-39 on 801101-30 No none o<np 1 1 ance 
notad. Major areas 1 nspec te d . p reop e ra 1 1 one 1 5< startup test 
procedure review, test witnessing 6 test result* review 
GRAHAM, M. J . DONAT, T.J Region 2. Atlanta, Office of the Director 
JULIAN. C A. Region 2, Atlanta, Reactor Operations Nuclear Suppor 
Branch. 01/02/03 8 pp 


0103020203 Forwards IE Circular 81-02, ‘Performance of NRC-Li«eni«J 
Individuals While on Duty " No written responme required. 

□ 'REILLY. J. P. Region 2 , Atlanta. Office of the Director 01/02/09 
ip. 07785.306 


0103180403 Forwards IE Insp Repts 30-369/01-04 «, 30-370/01-01 on 
BIO 120-23. No noncompliance noted. 

MURPHY, C. E. Region 2, Atlanta. Reactor Construction & Engineering 
Support Branch. 01/02/10. 2 pp 0794| 220 


Ot> IE BuHPtiri ti'J 'c..i 

GIBGCN-i. T o . ft I WE AT (■'£«. I J Region 2. Atlanta. Office of the 

Directs CONI- DM. T E Region 2- Atlanta. Realtor C rant tr uc t ion *. 
Engineering Support Branch 01/O2'IO 5pp 07941 ??2 


6107040167 foryari s JE Info Notice 01-03. Checklist for Licensee* 
Making Notifications of Significant Events In Accordance 
U/lOCFnSO 72 “ No written response required 

O'REILLY. J P Region 2, Atlanta, Office of the Director* 01/02/12 
IP 


8103050161 Approves licensee 801213 request fur relief from ASME Code 
requirements for preserve? irsp at facility Technical 
ItluM described in 001213 Itr were previously addressed by 
;«C 

YOL"jG3lEOD. G J Licensing Branch 1 01/02/17. 2pp 0/039 0D2 


0103030290 Forwards It Insp Rept 30-369/0 l -06 on 810127-2? Mo 
ncru O'ij Stance noted 

VENN A. ly 0 Region 2. Atlanta. Safeguards Branch 01/02/19 2pp 
07623 334 


-6103020296 IE insp Rept 30-369/01-06 on 010127 -29 No non c orp J i anc * 
noted Major areas inspected local la* enforcement capability 
to r«tpo f'i to contingencies & screening progrsrr Details 
withheld fref lOCf«2 790 J 

MCORE. 0 E Region 2, Atlanta, Offico of the Director 
MCGUIRE- D R Region 2. Atlanta. Safeguard* Qranch 01/02/17 ip 
07023 336 


B 103050*1 l ? Ack receipt of IE Insp Rept 50-369/00-41 on 001204-07 Mo 
proprietary |r,fc 

PARSER. If 0 Du * e Pc*et Co 01/02/1? Ip 07024 320 


--0103050*122 Forward* IE ln*p Ropt 30-369/00-4] on 001204-07 No 
none c<np M anc e noted 

8TCHR.J P Region 2, Atlanta. Fuel Facility «■ Materials Safety 
3ranc*i 01/01/30 Ip 07024 329 


- -81 03050429 IE Insp Rept 00-369/00-41 on 001204-07 No tioncump l lance 
noted. Major areas inspected coordinated radiological 
emergency etercsse 

ANL9EUS. D L Region 2. Atlanta- Office of tho Director 

jERaINS.? R Region 3, Atlanta- Tue) Facility tt Materials Safety 

Branch. 01/01/30 7pp 07024 333 


810312CQ06 Ack receipt of IE \n*p Rapt 50-369/00-39. Ho proprietary 
I * f o 

PARKER. W. O Date Rover Co 01/02/27 Ip 07905 326 


6103130133 Ac k receipt of !C Imp Rept SO 369/00-40 on 001201-31 No 
proprietary info 

PARKER- W 0 Ou k e Rower Co 01/02/27 Ip 07907 290 


--6103130136 Forward* IE )nsp Rept 90-369/00-40 on 001201-31 Mo 
none emp 1 lane o noted 

LEWIS. n c Region 2. Atlanta- Reactor Operation* Nuclear Support 
Qrancl 01 / 02/06 2pp 07907 291 


-8103130140 IE Insp Rept 90-369/00-40 an 001201-31 No none oitp 1 lane e 
notetf Major area* inspected startup procedure review- 
ere r g pne y planning - review of Tech epee* l training program 
review 

DONAT- T J , CRANAK.N J Region 2. Atlanta. Office of the Director 
JULIAN- C A Region 2. Atlanta. Reactor Operation* Nuc loar Support 
Branch 01/02/0* ?pp 07907 293 


8 163160725 Forward* IE Info Notice 01-04- "Cracking in Main Bteam 
Lines " Mo re*pon*e required 

0 'REILLY *7 P Region 2. Atlanta- Of Pice of the Director 01/02/27 
Ip- 


0100160631 Forward* IE Circular 01-03. ■'Inoperable Relsmlc Monitoring 
Instrument a t ton 1 NO response requited 

O'REILLY- J P Region 2. Atlanta- Office of the Director 01/03/02 
Ip 07917 121 


0103160961 Ack receipt of IE in»P Rept 50-369/01-02 on 810112-16 No 
proprietary Info 

PARKER, IJ O Duke Rower Co 01/03/04. Ip. 07919 [32. 


6103160965 Forwards IE Insp Repl 50-369/01-02 on 01O112-J6 No 
noncemp 1 lane e noted 

SrCHfi.J P Region 2, Atlanta. Fuel Facility V Material* Safety 
Branch. 81/02/10 2pp 07913; 133 


TRuUr- u l Region Bianca, u m- i c e ot cne uirecior uiut>um. 

Re 3 ion 2. Atlanta. Fuel Facility A Material* Safety G ranch 
81/02/09 7pp 07915 135 


01O317CO4) Forwards revised IF. Bulletin 01-01- ‘Surveillance of 
Mechanical Snubber*." w'corrected Pages 546 Change in 
identification of facilities -w/CP« to wrh I c h bulletin Is 
applicable doe* not affect util requireuenti 

0 * RE ILLY- J P Region 2- Atlanta. Office of the Director 01/03/04 
Ip 07939 167 


0103170073 Ack receipt of 010206 itr informing NRC 0# Steps taken to 
correct violations noted In IE Insp Rept 50-369/80-32 
LEWI8-R C Region 2- Atlanta. Office of the Director 01/03/04 

Ip 07939 194 


- -0 103 l 700Q1 Respond* to NRC 810115 Itr re violation* noted In IE Insp 
Rept 50-369/80-33 Corrective action* test coordinator 
counseled on importance of documenting variance from 
procedure* 

PARKER- if 0 Duke Fewer Co 01/02/06. 2pp 07939 193. 


•-8103170094 Forward* IE Insp Rept 50-369/00-32 on 001001-30 C. notice 
violation 

LENlS.fi C Region 2. Atlanta- Reactor Operations Nuclear Support 
Branch 01/01/15 2pp 07939. 197 


--01O317OOB6 Notice of violation fro" insp on 001001-30 

* Region 2. Atlanta. Office of the Director. 01/01/14 Jp 
079J9 |99 


--01O317OCB9 IE In»p Rept 50-369/00-32 on 00100 1 -30. None omp 1 1 an c a notei 
failure to follow procedures h to evaluate test result* 

DONAT. T J . GRAHAM* M j - MEVERB. D 0 Region 2, Atlanta. Office oP 
the Director. 01/01/14 10pp 07939 200 


01031 00470 Ack receipt of IE Insp Rept 50-369/01-01 on 010109-07. No 
proprietary info 

PARKER. W O Duke Po«jer Co 01/03/04 Ip 07941 063 


- -01O31GQ4&S Forward* IE Insp Rept* 50-369/01-01 gn 010103-07 No 
noncoup 1 lane e noted 

STC+WiJ. P Region 2. Atlanta. Fuel Facility t. Materials Safety 
Branch 0[/o2/lO 2pp 07941 064 


--Q1031SQ49T IE Insp Rept 50-369/01 -0\ on Q10I03-07 No tnontorp \ t anc e 
noted Major area* inspected GC fc capability test* Por 
measurement uf radioactivity In liquid V gaseous effluents 
MONTGOMERY, D K Region 2. Atlanta, Office of the Otrector 
GIBBON, A F Region 2. Atlanta. Fuel Facility & Material* BaPety 
Branch 01/02/09 3pp 07941 066 

0103240602 Ack receipt of IE Imp Repts 30-369/01-04 U 50-370/01-01 No 
proprietary info 

PARKER-W. O Duke Power Co 01/03/04 ]p 07902 312 

0103180194 Ac V receipt of 010219 Itr informing NRC of stop* taken to 
correct violations noted in IE Insp Repts 50-369/00-38 £ 

50-370/80-20 

LEWIS. RC Region 2. Atlanta. Office of the Director. 81/03/06 
Ip 07945 240 


--Q1O310O2O7 Responds to NRC 010129 itr re violation* noted In IE Insp 
Rept* 5O-369/0O-3B L 30-370/00-20.1/0 proprietary Info 
Corrective action* completed technical audit of E0S-8an 
Francisco piping analysis V audit ro design Input tracking 
PARKER- W 0 Duke Power Co 01/02/19 6pp 07945:249 


- - 0 1 03 1 80217 Forward* IE Insp Rept* SO-369/CO-3B t, 50-370/80-20 on 
00 1 203-09 & 17-10 l notice of violation. 

MURPHY. C E Region 2. Atlanta. Reactor Construction L Engineering 
Cupport Branch 81/01/2? 2pp 07945 255 


— 0103100222 Notice of violation from insp on 001203-09 17-10 

* Region 2, Atlanta. Office of the Director. 01/01/29. Ip 
07945 257 


--01031B0239 IE In*p Rept* 30-369/80-30 «. 30-370/00-20 on 801203-09 l> 
17-10 Moncompliance noted failure to establish adequate 
measure* for control of design Inter face* i< coordination 
among participating design organ I tat Ions. 

HEROT-A. R . FOSTER- 1. E . W0NO- H Region 2- Atlanta. Office of th 
Director. 01/01/29 I3pp 07943 258. 
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DUUKfc I tU II LIVio 


91 G32C0231 For.aros IE Info Notice Gl*ON 
Circuit Breaker •• No response required 
D'flElUl-Y-J P Region 2. Atlanta. Office 


“F a i lure of HE ^cdel h-tLO 
of the Director 31 /OH/ 11 


IP 


-8103100449 LEH B 1 010/031-0 on 01020/. total RH» flow • 

Spoci Caused by a* r lm# supplying actuator on Rl.W valve 


jrpaking, allowing vilv. to fall oren RHR flou reset Rigid 
air supply lines to ie replaced w/fle*ible lines 
CLELLETTE.R w Duke Power Co. 01 / 03/09 IP 


0/862 256 


01 03200913 forward* IE Ir.fo Notice 61-05 
Palisades - '.j response required 
O'REILLT. J P Region 2. Atlanta. Office 
ip 07969 072 


Degraded DC Sy t at 

of the Director 01/C3/13 


0103310770 Act receipt of 
proprietary ln #0 
PARA6R, W 0 Cult Power 


JE l ns p Rep t S0-369/DI -06 Rept contains 
Co 01/03/ 16 IP 00062 ?W 


0103130461 Forwards LER BI-C07/03L-0 

PARaER.W 0 Duke Pou;er Co 01/03/04 tp 


0/913 CQ9 


•B1031304B? LER B1-007/03L-0 on 
inoperable Caused by draining 
leaving valves in nuclear svC 
train A returned to sv< 
OoELLETrE.R Irf Dufcc Power Co 


810203. Ri-R sys train A uas doc 
essential header to repair 
uitar b 4 » Valves repaired t, 

01/03/03 Ip 0/913 090 


1 1 » r o d 


610324074? Ad receipt of 910310 Itr informing KRC cf step* taker. to 
correct violations noted in IE Insp Rept 50-369/00-32 
LEU1S.R C Region 2. Atlanta. Office cf the Director BI/03/1B 
|p 07983 349 


--0103240757 Forwards revised response to violations noted ir. IE Insp 
Rept 50-369/60-32 Corrective acticns test coordinators 
counseled on importance of documenting any variance fron 
test procedure No proprietary info 

PARSER. U □ Duke Pc«er Co 01/03/ 10 3pp 0/903 350 


8 Reportable occurrences. L£Rs t related c or r e apon J enc e 


0103100426 Forwards LF9 01-012 /03T-0 

PA 9 AER.W 0 Duke Power Co 01/03/03 2pp 


07062 230 


-- 0 1 03100439 LER 01 -O 12 /O 3 T-O u" 801 2 1 1 . I so 1 a 1 1 on valve NV-250 ffund m 
verified closed under administrative control per Tech Spec 
Caused by lack of signoff step in daily surve i llanco i terns 
Procedure change incorporated 

O'JElLETTE.R W Duke Power Co 61/02/25 Ip 07862 t.32 


8103130434 Forwards LER Q1-CO0/O3L-O 

PARAER.^ O Duke Power Co 01/03/05 IP 


07911 274 


6103060770 Advises that corrective actions specified in 301126 t 010109 
deficiency rep t s have bean completed for h-ode 6 sy» 

Regaining actions will be completed by 810301 
PARKER- W 0 Ouie Power Co Bl/01/58 Ip. Q7SGA 031 


0(00040629 Forwards LER 01 -C04/03L - 0 

PA4AER-M 0 Duke Power Co Bl/03/26 lp 07017 070 


- -0103040602 LER 01 -004 /03L -0 on 01 0129 - 0212* va r i out firestops & Fire 
doors found inoperable for periods etceoilr.} l-h Caused by 
const in l through areas normally closed off Fire watches 
6 patrol s estab 11 sh »d 

OUELLETTE, R U. Duke Power Co 81/02/23 Ip 07017:071 


— 6103130456 LER 01-006/031.-0 on 010203. control area ventilation sy« 
train A declared Inoperable Caused by draining essential 
header to repair leaking valve* In nuclear sve water sys 
Valves repaired * train A returned to eve 

OJELLETTE.R W Duke Power Co 01/03/09 Ip 0/911 379 

0103240396 Significant Deficiency Kept 369-370/00-02 r» sleum goreratc 
narrow-range level tr ana-ni t ter coble failure to noet environ 
quallfUition requirements Cable in Unit I Pur steam 
generator level transmitters replaced in Aug 19BO. 

PARKER. W 0 Duko Power Cc 01/03/17 2pp. 07906 390 


T Hearing transcript* on non-ant 1 trus t natters 


8103040699 Forwards LER 81-C01/03L-0 

PAR/ER.M 0 Duke Power Co 01/02/26 lp. 07BH 347 


--0103040706 LER 61 -OOl /03 l - 0 on 010129-0212. several fire detection 
instruments were Inoperable for period* attending l-h 
Caused by const in area Fire watches t» patrols established 
OUELLETTE. R U Duke Power Co BI/02/2B lp 07011:340 


0103130291 Transcript h f 810224 QL bearing In CharlottO.NC Pp 2 . f*V4 
2.891 

• Atomic Safety and licensing Board Panel 01 / 03/24 3l9pp 
07910 087 


GI0313Q370 Transcript of 810235 heorir.g In Charlutto.NC Pp a. U'12-3. 10 
© Atomic Safety and Licensing Board Panel 01/02/25 220p p 

07909.001 


0103040713 Forwards LER 81 -003/03L-0 

PARKER. W 0 Duke Power Co 81/02/26. lp 0/811 349. 


■0103040730 LER 01-OO3/O3L-O on 810129. convent I onal waste plant 
discharge flew nonitor found inoperable Caused by Inaccurate 
flou readings dve to inability of Instrument to measure 
continuous discharge flow New equipment ordered 
OUELLETTE. R W Duke Power Co 81/02/28 3pp 07011 350 


6103100497 Forwards LER B1-C05/03L-0 

PARKER . W 0 Duke Power Ct, 0WO3/O2 lp OT0E.2 276 


—8103100494 LER Q1-C03/Q3L-0 on 810202. power supply to Loth eicpre range 
monitors was Interrupted Caused by mjlnt personnel Cutting 
off power to investigate steam generator status light* 6 
lo-lo level alarms Personnel instructed 

OUELLETTE. R W Duko Power Co 81/03/04 2pp. 07062 27 7. 


6103100467 Forwards LER 8 1 -006/03L-0. 

PARKER. W D Duke Power Co 01/03/03 tp 07062 279 


— 0103100484 LER Ql-006/03u-0 on 810202. 1 ea k t ng seal discovered on RHR 
pump. Caused by improperly loaded spring which holds seal 
faces together. Seal replaced 

OUELLETTE. R W Duke Power Co. 61/03/04 2 pp 07062 280. 


8103100426 Forwards LER 01 -01 1 /03T-0. 

PARKER. W O. Dj k # Power Co 01/03/04 3pp 07963 246 


0103130261 Transcript of 010326 OL hearing in Charlutte.NC Pp J. ICU- 
3. 330 

• Atomic Safety and Licensing Board Panel 01/02/26 194pp 

07909. 230 


0103130246 Transcript of 010227 OL hoeMng in Char lotto, NC Pp 3.301- 
3. 440 

* Atomic Safety and Licensing Board Panel 01/02/27 I4lpp 
07910. 320 


61 03 l 10437 Transcript of 010303 OL hoaring in Charlotte, NC 
Pp 3,441-3. 618 

* Atomic Safety and Licensing Board Panel 81/03/03 179pp 

07070032 


8103110323 Transcript of Q10304 Qt. hearing in Ch er Wtt® - NC 
Pp 3.619-3.811 

* Atomic Safety and Licensing Board Panel 81/03/04 l?4pp 
07800 179 


8103110410 Transcript of 810305 OL hearing in Ch ar 1 o 1 1 e , NC Pp 3. H12~ 
3, 972 

» Atonic Safety and Licensing Board Panel 61/03/09 !f>2pp 
07877 001 


8103110430 Transcript of 010306 OL hearing In Charlotte, NC Pp 3, V73- 
3, 997. 

* Atomic Safety and Licensing Board Panel 01/03/06 26pp 
07070 001 


— 8103100435 LER 91-0H/03T-0 on 010210, both pressure seals on inner door 
of lower personnel air loci felled Caused by hole in one 
seel & bubble in other seal Seal* replaced & returned to 
manufacturer. 

OUELLETTE, R. W Duke Power Co 01/03/04 Ip. 07B63: 249. 


8103160554 Transcript of 810310 CL hearing In Charlotte. NC 
Pp 3,990-4. 102 

* Atomic Safety and Licensing Board Panel 01/03/10 J 86 pp 
07950 295 


8103 1004 4 1 Forwards LER 01-O1O/O3L-O. 


DOCKETED ITEMS 


G J S3 l 00439 Transcript of 010311 OL hearing in Charlotte. NC Pp 4.103- 
4, 372. Staff analysis of h.orogen control moaturet pnc 1 
• AtoMt Safety and Licencing Board Panel 01/03/11 192pp 

C.7930 100 


9103180549 Transcript of 010312 OL hearing in Charlotte. NC 
Pp 4.373-4,541 Reactor h containment sy* perfornante 
assessment enc 1 

♦ Atomic Safety and Licensing Board Panel BI/03/12 I70pp 
07950 112 


0103180403 Transcript of 010313 ClU hearing In Charlotte. NC Pp 4,542- 
4 *64 

# Atomic Safety arid Licensing Board Panel 01/03/13 I25pp 
07941 227 


H1032402t6 Transcript of 910317 Gi. hearing in Char 1 o 1 1 e. NC 
Pf 4,665-4.069 

» A t o*'l c Safety and Licensing Board Panel 01/03/17 207pc 

07991 006 


9 10224 027? Transcript of 010310 OL hearing in Charlotte, NC 
Pp 4.070-9,025 

* Atomic Safety and l icensmo Board Panel 01/03/10 lAOpp 
07963 031 


8103240273 Transcript of 810319 QL hearing in Charlotte. NC 

Pp 5.026-9.257 

* Atomic Safety and Licensing Board Panel Gt/03/19 234pp 

07902 001 


J Congress ions) /Eiecutivo Correspondence 


8103240091 Forwards fourth monthly status rept to Congress for 
8)0115-0215 Hep t discusses actions taken on licensing 
reviews of noj facilities Rapt will be amended to include 
addl Jnfo requested on 0102J7 

KA'tMERER.C Office of Congressional Affairs 01/02/27. 3pp 


01 03120615 depresses concern re licensing procedure effects of 
licensing delays Immediate effectiveness rule should he 
reinstated to ills', authovned plant operations to bogus 
Delay* in licensing process will Increase capital costs 
ANDREWS, 1 . HEFNER. W G . HENOflN. fi House of Rep 01/03/02 4pp 

07906 2 99 


9103270S10 Responds to request for rrpt on possible addl 1 rrp rr> vom. pot s 
to Mf»C licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay) in licensing process 

HENDRIE, J. M Coiro.i ss | oner s 81/03/12 5p p 


--01O327OV3J Submits r ec om-enda t i on s to expedite impacted Ow hearings 
Code should include set of TMf-related CL reqw I romonts ASLAO 
decisions on Purl loading l< low power testing should be 
Immediately effective 

OICKUJT. L Office of the General Counsel 01/03/23 10pp 


DOCKET 90-370 HILL I AM 0 MCGUIRE NUCLEAR STATION, UNIT 2 


A Ap p l icatlon/c on strut t i an stage document* 4 c o r r a sp ond one o 


8102190636 Requests ElS be issued prior to opening of licensing 
hear ingt 

FRtNGLC.U W Affiliation Unknown 00/0 i/20 Ip 07726 073 


0103190732 Ltrs to all licensees of operating p 1 an t s . ap p 1 i c ants for 
OL* 4 holders of CP* re control of heavy loads Requests 
review per guidelines in NORCQ-0612 Forwards NRC position r» 
interim actions & request for addl info 
EI6ERHUT.D Q Division of Licensing 00/12/22 30pp 


6 1 03 1 9030 7 Ltr to all licensees of operating plants 4 applicant* for 
ULs 6 holders of CP* re program for environ qua 1 i f i c a 1 1 on 
of safety-related electrical equipment I terns addressed 
Involve cold shutdown, rep lac e*nent ports 4 NUREG-0737 
E 1 5ENHUT , d 0 Division of Licensing 01/01/ 19 6pp 


010312001'! Ltr to all licensees of operating plqnts.CH holders A QL 
applicants. excegt Indian Point 2 & 3. Zion 1 & 2 & TMI-1. 
forwarding Inadvertently omitted pages from jiRC 001222 
request for addl info re control of heavy loads. 

r* 1 C C tjfc.f JT. n n „ c i OI / m / r.n i.. 


0103041030 Forwards request for addl info ro R-list review for 
facility Util Dust provide justification for omitting 
following iters radiation non i t or I ng . i n s trumen t storage 
calibr >* naint- fuel assemblies 6 containment control 
NCQNAN, v S Assistant Director for Materials & Qualifications 
Engineering 01/02/20 "pp 07019 271 


0103230024 Ltr to all power reactor licensees 5 license applicants 
NUREG-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of eilsting 1 oa flow controller 
E10ENHUT.D G Division of Licensing 01/02/20 Opp 


0103090578 Forwards PUR const milestones 4 activities for McGuire 
2. Catawba \ t 2 L Cherokee t Key event dates provided 
CROOAW. J F Take Power Co 81/02/24 6pp 07050 106 


8103090049 Forwards request for addl info re identification of sa# 
related s true tor es, sy s 4 components subj to operational OA 
program Response required by 810302 

TEOESCO.R 1. Assistant Director for Licensing Rl/02/29 Bpp 
07052 169 


01 0323C030 Ltr tu all licensees of operating nuclear power plants 
applicants for Ol.s <e»copt St Lucie. units 1 L 2). Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly Implement emergency procedures 
ElBENHjr. 0 G Division of Licensing 81/02/ 25 5pp 


01032300)3 Generic Ltr 01-06 to all C p holders V OL applicant* re 
10CFR50 71(e). 'Periodic Updating of FSAfls, " effective 
1300722 Info re FSAfi legal status, format iU content end 
EIBEUHUT.D G Division of Licensing G 1/02/26 lOpp 


0103030714 Forwards certified matl test repts for selected contain: 
pressure boundary c oDponents, Inc I ud ing containment vessel 
sholl plate, equiprent hatch barrel half 4 bracing assembly t 
steam piping 

PARKER. w 0. Duke Power Co Gt/02/27 34pp 65060 144 


0103050920 Forwards Review of Piping Seismic Analyst* Methods-" U 
response to MRC 010136 request for technical justification 
pf response spectra 

PARKER, W 0 Duke Power Co 01/03/02 Ip 07026 210 


8103030533 "Review of Piping Seismic Analysis Methods 
♦ Duke Power Co 01/03/02 I6pp 07826 311, 


0103110331 Advise* that analyse* of liquid 6 gaseous radwastes are 
performed by Toledyne Isotopes, per schedule requirements 
of Tech Specs 3 9 0 *, 3 10 9, satisfying Tech Spec 6 4 1 
Detailed review of vendor analysis procedures unnecessary 
PARKER. W 0 Duke Power Co 01/03/03 2pp 


010313051 3 Conf irrs completion of structural reanalysi* of 17 Cats. 
1 masonry walls Identified as requiring mod* to meet 
specified design criteria 

PARKER. W 0 Duke Power Co 01/03/09 ip 0791 1. 276 


0103130545 Responds to NUftEO-0737. I tern II F 2, "Instrumentation foi 
Detection of Inadequate Core Cooling " Cunfornance of 
reactor vessel level sys to Reg Guide I 97 will be addressed 
when overall compliance Submitted on 010423 
PARKER. W 0 Duke Power Co 01/03/09. 4pp 07900.315 


8103230479 Fot wards updated responses to MRC B00523 ltr re TMI 
concerns Zero power physics testing is scheduled for 
completion by May 1901 

PARKER. W 0 Duke Powur Co 01/03/09 62pp 07976 239 


0103310004 Ltr to all licensees of operating p 1 an t s. app 1 1 c ant s for 
holders of CP* forwarding SEC/-BI-1J9 re info necessary to 
establish environ qualification of safety- related electrical 
equipment 

CfSEMHUr. D 0 Division of Licensing 01/03/10 6pp 


8103240455 Notifies that description of conformance of subcoollng 
monitor to Reg Guide I 97 will Include assessment of core 
erlt thermocouples using Attachment 1 to Iton II f 2 in 
NDRE0-0737 

PARKER.W. 0 Duke Power Co 01/03/10. 2pp. 07902 261 


0103300318 Forwards response to NRC 010229 ltr re identification o 

i ii>pa I c )mr Iiipac. <iil K f hrn rtnpn l » 


F S«cvrltv medical. emergency 4 hrf protection plans 


8 I 03030974 Notification of rescheduled 8J 03 12 rev t i nq u/utfl tn 
(isthefdd. riD to ditcuit fir« protection -otters Meeting 
originally set *'»r 810210 

3 IRM.EL.n A Licensing Branch 1 01/01/30 3pp 07795 337 


9103100110 Advise* of acceptance df tafeguarii contingency plan Plan 
rot t be l op 1 er e f>t *d within 30 dayS.Encit to 790323 K 901217 
Ur* withheld (r*f ICCFR2 7901 

vOJNQDlOOD.B J Licensing Branch l 81/02/24 2pp 07066 003 


8103090517 Forward, Revision 10 to Modified amended security plan Plan 
withheld Cr*f I 0 CFR 2 7901 

PARKER, W a Coke Power Co 01 / 03/02 1 ? 07 R 44 355 


01033 1 0338 Ltr to all licensees of operating plants 4 holders of CPs 
forwarding NUflEG-06?** "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting MAC requirements U/o anc 1 
ElSEWHt/r. 0 0. Of v 1 1 ion of Licensing 81/03/03 4pp 


9103160290 Inform, t h a t . p r o v i d r d iters identified in enc I emergency 
preparedness evaluation are re to 1 v ed . f ac i 1 1 ty emergency plan 
will meet IOCFRSO requirements Completion schedule requested 
by 810313 

TEOESCO. R L Assistant Director for Licensing 01/03/06 I4pp 
07921 : 314 


D103240S27 Notifies that response to vie open items in emergency 
preparedness evaluation rept will be provided ^/response to 
Generic Ltr 01-10 by 910403. per 610306 request 
PARKER. W 0 Duke Power Co 91/03/16 Ip 07906 166 


0100310 136 Act receipt of 910302 ltr transmitting change to security 
plan Change consistent w/|0CF«90 54tp) Enel withheld 
(ref 10 CFR 2 790). 

YOUNO0LOOO. B J operating Reactor, Grant b 1 61/03/25 2pp 

OG06S <0*? 


0 Adjudicatory correspondence 


91030906 1 1 Response jn objection to A£>lB 810217 me<-oran<Jum b order 
denying admission of Contentions 3 U 6 Supplementary EIS on 
Class 9 accident is necessary predicate in proceeding Denial 
should be certified to Commission li/Cer 1 1 1 t c a t e of 6vc 
COHN. D 0 Carolina En v i ronmenta l Study Group 01/03/02 Spp 

07929 120 


9103030674 Submits list of cases going to bearing during 1901 in 
which emergency preparedness contentions have been raised by 
one or i-ore parties 

CHRISTEN3UPY. E Hearings Division 81/03/04 2pp 


B 1034 70292 Informs that name 8. address has been placed on NRC 
Certificate of &vc aa represent#! j ve of Carolina Environ 
Study Oroup 

KEFCHEN. E. 0. Hearing 9ranch 4. 91/03/11 Ip 07923.210 


0103230610 Forwards Carolina Environ Study Group application for 
subpoenas re reopened facility OL proceeding Related 
correspond once. 

BLUM. Q Carolina Environmental Study Group BLUM. S Blu~ S. Sfieoly 
91/03/11. Ip. 07977:201 


- ■ 0103230622 Carolina Environ Study Group application for subpoenas re 
reopened McGuire Units I t 2 OL proceeding List of proposed 
witnesses $> questions enc 1 Related correspondence 
BLUM. 9 Carolina En v |r onrenta 1 Study Group BLUM. S Blum & 
Shaaly 91/02/26. 10pp 07977.282 


0103270990 Request for license euthoriilng operation up to U including 
33X rated power, Fuel 1 oad 1 ng . i n 1 1 ( a 3 criticality & tero 
power pAysica tatting to bo tcrp}*fd by QtOSIS Certificate 
of 8vc enc 1 . 

MCOARRY. J. M Dyke Power Co. MCG4RRY. J M Debevoise 6 Liberman 
01/03/24. 6pp. 09034.053 


0103310122 Informs that NRC completed review of info in record 
Generally Info is sufficiently detailed End a f f I dev 1 ts . re 
actual const of air handler due ts. should be Included in 
racord 

8CINTO. J. F. Hearings Division. 91/03/27 2pp 08079.121 


--O103310143 Joint affidavit re const details of air hand! ley unit ducts 
Vendor confirmed e*istence of insulation harrier on drawings 
t installation in facility ducts tHC has no further concerns 
about pyrolysis of foan 

NO ON a: 6 V S Assistant Director for Materials !> Qualifications 
Engineering POLK. H E Structural Engineering Qranch 
PARCZtWSrU. n I Chemical Engineering Drench 01/03/27 7pp 
0B079 123 


H General correspondence 


8103120330 Forwards- for r ev i eu. Q 1 021 3 ltr from JU Cos re facility 
licensing Response requested 

HCLL 1 N 33 .E F Senate 01 / 02/27 2 pp 0/901 25 ! 

9103100607 Urges CL for Unit 1 be issued promptly Delay in licensing 
is costly to rate payers 

M1TCMELL.R South Carolina. State of 01/03/09 2pp 07953 053 

B 103260568 Opposes facility licensing 

SIMPSON. C Affiliation Unknown 91 /03/19 Ip 


I Financial information 


0103310549 Forwards Annual Financial Rept 1900 , annual certlfloJ 
financial statements. 1981-63 financial forecast t util 
statement re available funds to satisfy liability Info 
guarantees retrospective premium per 10 CFRJ 40 26 
THiES.A c Duke Power Co 61 / 03/24 Ip 


--0103310630 Annual Financial Rept 1 9 S 0 , I nc 1 ud 1 ny financial , ta x emeu 1 1 . 
1961-03 financial forecast 4 statement re sources of 
available funds to satisfy liability 
HORN. C Duke Power Co. 61 / 02/13 5 !pp 


0 Inspection reports* IE bulletins 6 correspondence 


6103020203 forward* IE Circular 01-02. "Per f ornpnc o of NRC -Licensed 
Individuals While on Duty ‘ No written response required 
O'REILLY. J P Region 2. Atlanta- Office of the Director Ql/02/09 
Ifl 


B1O31BO403 Forwards IE insp Rept* 90-369/01-04 4 90-370/01-01 on 
910120-23 No noncompliance noted 

MURPHY. C E Region 2. Atlanta. Reactor Construction & Eng ii'«e r |t ; 
Support Branch 01/02/10 2pp. 079-H 220 


- -8103 100492 IE Insp Rept* 50-369/01-04 t 90-370/01-01 on 010120-2 1 tl* 
none enp 1 lance noted Major areas Inspected electrical cables 
& terminations, ins tru<rentat I on components 6 tys & followup 
on IE Bulletin 00-23 

GIBBONS. T D . MERRIWEATMF.R.N Region 2. Atlanta. Office of the 
Director CONLON* T E Region 2. Atlanta, Reactor Con s tr U c b i on i> 
Engineering Support Branch 81/02/10 5pp 07941 222 


S J 03160457 Ack receipt of 001009. 1200 i 810130 ltr* informing MRC of 
steps taken to correct violations noted In IE Insp Rept 
50-370/80-12 

MURPHY, C. E. Region 2. Atlanta. Reactor Construction N Engineering 
Support Branch Sl/02/26 Ip 07915 26? 


-*-0103160400 Forwards addl response to NRC 000917 ltr ro violation* rota 
In IE Insp Rept 30-370/80-12 Corrective actions 
qualification of procedures revised by 010301 to require 
min number of checkpoints & documentation of test objects 
PARKER, W 0. Duke Power Co 01/01/30 2pp 07915 270 


--S1O316O490 Forwards addl response to NRC 800917 ltr re violations net' 
in IE Insp Rept 30-370/00- 1 2. C or r ec 1 1 ve Ac 1 1 on* es tab 1 1 th e d 
procedures for training nondestructive stan personnel to 
meet guidelines & Intent of SNT-TC-tA 

PARKER. WQ. Duke Power Co 80/12/0S 3pp 07915:272 


- -8103160510 Responds to NRC 800917 ltr re violations noted in IE Insp 
Rept SO-370/BO-12 Corrective actions examiner candidates 
required to demonstrate proficiency by use of process 
control fro-n M-4A during practical exam 

PARKER. W. 0 Duke Power Co 00/10/09 3pp. 07915 275 


--0103160522 Forwards IE Insp Rept 50-370/00-12 on 000812-15 U notice cf 
vi olat ion 

MURPHY. C.fc\ Region 2. Atlanta. Reactor Construction l« Engineering 
Support Branch. 80/09/17 2pp. 07915: 270 


--BJ03160S29 Notice of violation from insp on 000812-13. 

* Region 2. Atlanta. Office of the Director 80/09/09 Ip 
07915; 260. 


"8103160537 IE jnsp Rept 50-3 70/00- I 2 on 800012-15 None o r P 1 ) an < e noted 
failure of visual c > ‘Tn training L qualification program to 
r«ct ASME requirements 

?A JAC ■ L D Region 2 . Atlanta. Office of the Director HERDT.a R 

Region 3. Atlanta- Reactor Construction & Engineering Support 
9ranc n 80/09/09 6pp 0791 9 281 


8 1031 6065 1 Forwards IF. Circular 81-03. Inoperable Seismic Monitoring 
)rutrc«f n tat l on • no response required 

(□'REILLY. J P Region 2. Atlanta* Office of tne Director 81/03/02 
Jp 07917 121 


8103170041 Forwards revised IE Bulletin B I — 0 1 - "Surveillance of 
Mechanical Snubbers- 1 u/correc ted Pages 3 l 6 Change in 
identification of facilities v/CPs to which bulletin is 
applicable does not affect util requjrenents 

3'PEILLV, J P Region H, Atlanta, Office of the Director 01/03/04 
Ip 0793? 167 

8103240602 Ack receipt of IE Insp Repts 50-369/01-04 U 30-370/Bl-Ot No 
p-oprietary info 

PARKER. W 0 Oule Power Co 01/03/04 Ip 07902 312 


9103103194 Ack receipt of 0102 19 ltr informing NRC o# step? taken to 
correct violations noted in IE Insp Rept6 50-369/00-30 t* 
3Q-37O/G0-2O 

LEWIS. R C Region 2* Atlanta. Office of the Director 01/03/06 
Ip 07945 248 


--0103100207 Responds to NRC 910129 ltr re violations noted In IE Insp 
Repts 90-369/00-38 * 90-370/90-20 No proprietary Info 
Corrective ac 1 1 one - c omp ] o t ad technical audit of FPS-Sen 
Francisco piping analysis 6 audit re design input tracking 
PARKER. U 0 Duke Power Co 81/02/19 6pp 07945 249 


- -8103 100217 Forwards IE Insp Rept* 90-369/00-38 * 50-370/80-20 on 
001233-09 t 17-10 6 notice of violation 

MURPrlv. C E Region 3. Atlanta, Reactor Construction *■ Engineering 
Support Branch 01/01/29. 2pp 07949 299 


-0103100222 Notice of violation Prom insp on 001203-05 *, 17-10 
* Region 2, Atlanta, Office of the Director 81/01/29 Ip 
07943 237 


--01 03 1 00239 IE Insp Repts 50-369/00-38 6 30-370/80-20 on 001203-03 «* 

( ?“1© fioncomp 1 J anc e noted failure to establish adequate 
measures for control of design Interfaces & coordination 
atong participating design organ 1 >a Uont 

1-EFDT.a R , FOSTER. L. E , WOND, H Region 3. Atlanta, Office of the 
Director 81/01/29 I3pp 07949 290 


0102200281 Forwards IE Info Notice 01-06. "Failure of ITE Model K-600 
Circuit Breaker " Mo response required 

O'PEILLV, JP Region ?■ Atlanta. Office of the Director 01/03/11 

Jp 


81O32023I3 Forwards IE Info Notice 81-03, "Degraded DC Bys at 
Palisades " No response required. 

O'REILLY, J P Region 2- Atlanta, Office of the Director 81/03/13- 
Ip 07969.072 


5 Pap or tab l e occurrences. LERt 6 related correspondence 


8100240396 Significant Deficiency Rept 369-370/00-02 ro steam generator 
rarrew -range level transmitter cable failure to meet environ 
qualification requirements Cable In Unit 1 for tleam 
generator level transmitters replaced in Aug I960 
PARKER. UO Outs Pojer Co 81/03/17 2pp 07906 330 


T Hearing transcripts on non -antitrust matters 


0103130251 Transcript of 010224 OL hearing in Ch ar 1 ot t e. NC Pp 2.674- 

2. B9t 

« Atomic Safety and Licensing Board Panel. 81/02/24. 219pp 

07910: 087 


8103133370 Transcript of 010229 hearing in Char 1 o 1 1 e. NC. Pp 2.092-3,107. 
a Atomic Safety and Licensing Board Panel 91/02/29. 220pp. 

07909:001 


8103130261 Transcript of 010226 OL hearing in Ch ar 1 ot ta . NC. Pp 3.108- 
3. 300. 

• Atcailc Safety and Licensing Board Panel. 01/02/26. 194pp 

07909 230 


6103130246 Transcript of 010227 OL hearing in C her 1 o 1 1 e . NC . Pp 3.301- 
3. 440. 

» Atomic Safety and Licensing Hoard Panel 81/02/27 |4lpp. 
07910 320 


0103110437 Transcript of 010303 Ol. hearing In Charlotte. NC 
Pp 3.441-3.610 

* Atomic Safety and Licensing Board Panel 61/03/03 179pp 

07070 032 


8103110323 Transcript of 010304 CL hearing in Charlotte-NC 
Pp 3,619-3.811 

* Atomit Safety and Licensing Board Panel 01/03/04 I94pp 
07000 179 


81031 10410 Transcript of 810305 CL hearing in Charlotte.NC Pp 3.011 
3, 972 

* Atomic Safety and Licensing Board Panel 01/03/09 I62pp 
07077 001 


8103110430 Transcript of 810306 OL hearing in Charlotte.NC Pp 3.97: 
3. *79 7 

• Atonic Safety and Licensing Beard Panel 01/03/06 26pp 
07070 001 


0103 1 005 94 Transcript of 010310 OL hearing in Charlotte.NC 
Pp 3.998-4.102 

» Atonic Safety and Licensing Board Panel 01/03/10 I06pp 
07950 295 


8103180439 Transcript uf 810311 OL hearing in Charlotte.NC Pp 4.18: 
4,372. Staff analysis of hydrogen control measures end 
« Atomic Safety and Cleansing Board Panel 01/03/11 192pp 

07938 100 


0103160940 Transcript of 810312 OL hearing in Charlotte.NC 
Pp 4. 373-4. 941 Reac tor it containment sys performance 
assessment »r»t l 

* Atomic Safety and Licensing Board Panel Bi/03/12. I70pp 
07930 1 12 


0103100400 Transcript of 010313 OL hearing in Charlotte.NC Pp 4.542 
4. 664 

* Atomic Safety and Licensing Board Panel 81/03/13 I29pp. 
07*tA I : 227 


0103240266 Transcript of 810317 OL hearing in Charlotte.NC. 

Pp 4.663-4,069 

* Atomic Safety and Licensing Board Panel. 01/03/17. 207p p 

07901 006 


0103240277 Transcript of 810310 OL hearing in Charlotte.NC 
Pp 4,870-5.025 

* Atomic Safety and Licensing Board Panel 01/03/18 160pp. 

07903 001 


0103240273 Transcript of 010319 OL hearing In Charlotte.NC. 

Pp 9.026-5.257 

* Atomic Safety and Licensing Board Panel 01/03/19. 234pp. 

07902 001. 


U Congress i ena 1 /Etecutlve C orre sp end enc e 


0103120615 Eipressas concern re licensing procedure 6 effects of 
licensing del «y s. Immediate effectiveness rule should be 
reinstated to allow avthorired plant operations to begin 
Delays In licensing process will increase capital costs 
ANQREL’8. I , HEFNER. W <?. . HENDON, 8. House of Rep 81/03/02 4pp 
07906 299 


DOCKET 90-373 LASALLE COUNTY STATION. UNIT 1 


A Ap p 1 i catl on/cons true tl on stoge documents l correspondence 


8103190732 Ltrt to all licensees of operating p 1 ant s . app 1 leant » for 
OLs L holders of CPs re control of heavy loads Requests 
review per guidelines in NUREO-0612 Forwards NRC position ro 
Interim actions L request for add! info. 

EI6ENHUT, D. <?. Division of Licensing 00/12/22. 30pp. 


0103190387 Ltr to all licensees of operating plants 8, applicants fc 
OLs l« holders of CPs re program for environ qualification 
of « afe ty-relatsd electrical equipment Items addressed 
involve cold shutdown, rep la c eirent parts & NURE0-O737. 

EISENH'/T.O 0 Division of Licensing 81/01/19 6pp. 


910312001 4 Ltr to ell licensees of operating plants. CP holders & Ol 
ap p 1 lc ants . • * c ep t Indian Point 2 6 3. Zion 1 1 2 1 TMt-1. 
forwarding inadvertantly omitted pages from NRC 801222 
request for addl info re control Of heavy loads. 

EISENHUT, D O Division of Licensing. 01/02/03 6pp. 


286 


DOCKETED ITEMS 


9 \ C 3950951 Notification of 8»03ll 6 12 meeting w/Mark II omen group 
& GE in Gf t h » * d a - KD to dluui» Mart 11 generic long -tern 
pfogran 

A/IOEASON, C J OenerU Issue* Branch 81/02/12 I2pp 


8103200351 F or war d * revised attract t Page* 2- 2. 4-?, 4£. 7 2 
rE-l - A, Rev l si oh 16 re OA p'o^ar Revisions reflect A3ME 
winter addenda code c hang os . c * an* e * nade per A8ME survey p 

c lar i f i cat ions l corrections 

tRAMH. T R Cc'-nonjiea 1 th Edison Co 01/03/1* Ip 


B103060375 Bequest* snubber raint records te documented due 
of inoporatle l incorrectly installed snubber* Preserves 
tnep must te prerequisite for preoper at 1 ona l testing of 
snubber thermal motion 

TECESCQ. R L A»si*tant Director for Licensing Bl/02/19 
07B36 292. 


to history 


3pp 


13 1 031002 l 4 Forwards or g a n i i a t i ona 1 
r eor gan i t a 1 1 on. e f f et 1 1 ve B102I6 
KEPPLER, J. O Region 3. Chicago* 

2 pp 


charts depicting NRC Region 3 
Office c# the Director 81/02/20 


0103230024 Ltr to all pcuer reactor licensees t license applicants re 
WUflEO-0619 criteria Footnote 2 in Table 2 contain* error due 
to leak*?* tasting deletions Licensee •'»*y sub-it analysts to 
justify yst of existing leu flow controller 
EISEWDT- D O Division of Licensing. 01/02/20 0pP 


0103020619 Retpcnds to MAC 810220 questions re N'jREG-0737 Provides info 
re reporting ECCS outage* 6 common water level ref Changes 
will be Incorporate^ In F3AR 

D€LOEORG£. L 0 Commonwealth Edison Co 81/02/23 2pp 07782 097 


0100230030 Ltr to all licensees of operating nuclear power plants 8* 
applicants for OLt lescept Qt Lucie, Units 1 1 2> Request* 
util rtviav to determine capability to mitigate station 
blackout event t promptly implement emergency procedure* 
EI 6 E«HUT,D 0 Division of Licensing 01/02/25 5pp 


0103170225 Ltr to all BUR licensees (except Humboldt Bay & LaCrosse) 
requesting review of A9**E Code Class I i 2 pressure boundary 
piping, safe ends P fitting rati per guidelines of end 
Revision 1 to HURE0-O3I3 Model Tech Bpec* only end 
ElSENh'jT. D 0 Division of Licensing 81/02/26 3pp 


■"8103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3, 3/4 4-7 L 3/4 4-0 re 
surveillance r equ 1 r • m *nt t for AShE Code Class 1,2 & 3 
components & PCS operational leakage Halting condition* for 
operation & surveillance requirements 
# General Electric Co Bi/02/26 4pp 


9103200369 Revised abstract \ Pages 2-2. 4-2. 4-5. 7-2 P 

16 to OA program 
• Oomjnoni*.ea ! th Edison Co 


CE-I-A filb 81 /03/ 16 


18-2 of RevisLo’ 

6pp 


0103200444 Forwards 
Plant Program Load 
policy issue paper 
owner* to discuss 
KNIEL.K Oeneric 


Suppl 2 to MjRL'G-0487, "Mark II Containment 
Evaluation 6 Acceptance Criteria’ 6 
Suggests Mar 1981 meeting w/Mark II 
review program W/o oncl. 

Issues Branch 81/03/16 Ip 65134 218 


Lead 


0103240371 Forwards Vol 5 of "Equipment Qualification. 
Qualification Review Team Post-Audit Doc ureiita 1 1 on . 1 
tuppl response to NRC 010220 & 24 questions Rept Is 
available in Central Files only 

DELOECRGE.L 0 Coirwon wea Ith Edison Co 01/03/19 


iiel sni c 

to 


ip 08022 033 


0103310914 Sugary o# 010313 meeting w/Mark II owner* group re 
suppression pool tern? limit L T-quenchei load spec.l//o oncl 
list of attendees P meeting handout 
SU, T il Osnevlc Issue* Branch 01/03/24 3pp 


8103310397 Forward* Buppl 2 to NuREQ-0407- 'Mark It Containment Lead 
Plant Program Evaluation S. Acceptance Criteria " Deviations 
from criteria are to be documented In design assessment rept 
poring F0AR review U/o end 

yCUNGBLCOD. 3 J Licensing Breneh 1 01/03/26 3pp 00039:300 


£ MAC Safety Evaluation Report (SERi. 6 uppls & correspondence 


0103020017 Informs that 001103 EER suppl is applicable until receipt cf 
response* to NRC 801120 6 010210 requests for addl Info re 
Q-iiSt 

NOONAN, V/. 8 Assistant Director for Materials 6 Oua 1 1 f i c a t i oh » 
Engineering 01/02/10 Ip 65030.143 

0103090102 Forwards branch 8 ER Input in response to ALAD-444 , re stntui 
of unresolved safety issues 

kNIEL.K Generic Issues Branch 01/02/18 3/pp 07846 2U9. 


0103170635 Ltr to holders of CPs P applicants for OLs lBWR*> requesting 
r • view of AS ME Clad 1*2 l 3 pressure boundary piping. safe 
ends 6 fitting matl P«r guidelines of end Revision I to 
NUREG-0313 tfotfel Tech Specs only end. 

E t BENHUT, D 9 Division of Licensing Bl/02/26 3pp 


B 1 03 1 702 1 5 Forwards SER for review Eighteen Issues remain outstanding 
Resolution of all opon items reqUirod before OL Issuance U/u 
enc 1 . 

TEOEBCO.R L Assistant Director for Licensing 01/03/09 2pp 
07925 262 


B1C3230B13 Generic Lt r 81-06 to all CP holders h OL applicants re 
1OCFR50 1 71 (el. "Periodic Updating of FSARs, ” effective 
000722. Info re F 8 AR legal statu*, format 6 content end. 
EISEN'HUT. D O Division of Licensing. 01/02/26 lOpp 


0103160102 Request* assessment of differences between util criteria I « 
WC interim drteria on Impact of facility masonry wall 
evaluat 1 on. D 1 f f er enc » rust be resolved prior to startup 
following first refueling 

TEOEQCOr R L Assistant Director for Licensing GW 03/02 10pp. 

07917: 332 


8103130601 Notification of 810313 meeting w/Kark II owners group In 
Bethesda.MD to dfecuis Mark 11 safety relief valve loads & 
pool temp limit*. 

6 LLT.fi. Generic Issues Branch 81/03/03 2p p 


0103110154 Forwards "Summary of Conformance to NRC Regulations of 
IOCFR20, 50 & 100." Rept available In Central Flies only. 

OELOEORCE* L. 0. Commonwealth Etfi son Co. BW03/O6 Ip. 07057.07b 


0103120647 Forwards supplemental rept re environ qua 1 i f 1 cat 1 on of 
safety-related electrical equipment In harsh environs In 
cases where compliance w/NUREO-O500 criteria is not 
documented » r s-*ve\\j*tlon will be completed by €10631 
DSLOEORCE • L. O. Commonwealth Edison Co. 81/03/09 llpp 07906 2B6 


0103310604 Ltr to ell licensee* of operating plants. applicants for OLs 
li holders of CPs forwarding S6CY-81-1I9 re Info necessary to 
astabllsh *twtron qualification of safety-reUted electrical 
equ Ipment- 


0103230641 Forwards Nl/REQ- 031 9. facility 8 ER P notice of availability 
YflUNGSLGOD. 3 J Licensing Branch I Bl/03/13 3pp 00030; 001 


— 8103230640 Uutics of availability of LUREQ-0319, facility 8 ER 

YOUNGBLOOD- B. J Licensing Branch I Bl/03/13. Ip GB030 0C4 


--8103230639 SAFETY EVALUATION REPORT RELATED TO THE OPERATION OF THE 
LA 8 ALLE COUNTY 8 TAT ION, UNI T 8 l ANO 2 Docket No* 50-373 a r.d 
50-374 iCommonwealtK Edison Ccuflpanyl 

* Office of Nuclear Reactor Regulation. Director. NUnE0~09l9 
01/03/31 300pp. 00030 005. 


8 1 03230069 Discusses OL hearing scheduling process 8 ER technical Input 
schsdule for CYQl t CY02 «ncl 

DENTON. H R. Office of Nuclear Reactor Regulation, Olrnctor 
el/03/13 5pp. 07977 075 


F Security, medical, emergency 6 fire protection plane 


B101080051 Releases public version Of util draft emergency p Ian. 
NURE0-0694 info end 

FELTON. J. M Division of Rules and Records 80/12/02 I 6 pp 


— BIO 1230543 Foruards public version of draft emergency plan for 
generating stations 

PEOPLES. D. L. Commonwealth Edison Co. 00/04/24. 3pp- 04837 169 


— QIQ1080Q68 Public version of draft emergency plan for generating 
stations. 


--0101220299 Forwards public version of util revised draft cnergencg plan 
u/statlor. annate* 

PEC°LE5. D L Commonwealth Edison Co 80/06/04 2pp 05370 003 


--0101 08C019 Public version of Revision 1 to draft emergency plan 
« Ccoironuea 1 th Edison Co 00/07/31 I39pp 


- - 01 0 1 0G0C29 Public version of draft emergency plan anno< 

♦ Commonwealth Edison Co 00/07/31 50p P 07417-191 


B103050583 Forwards security plan revision Revision withheld 
(ref 1CCFR2 790) 

43EL.J B Commonweal th Edison Co I 01/03/02 ip 07026 273 


S1Q331033S Ltr to all I Iccmoes of operating plants h holders of CPs 
forwarding NLREQ-C696. -Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for reeting NRC requirements U/o enc 1 

ET&Ef*-<ur. 0 0 Division of licensing 61/03/09 6pp 

B 103 2 90605 Releases public version or implementing procedures for 
erre r g enc y plan 

FEUfO-'l- J N Division of Rules and Records 01/03/19 tp 

--B10325&692 Forwards public version of emergency plan implementing 
procedures far corporate co/r.uand ctr, environ director & 
plant-specific procedures 

Dt LCE OfiQE. L 0 Cormonueal th Edison Co 81/02/27 2 pf 


--8103250702 Public version of erergoncy plan implementing procedure* for 
corporate c cmnand ctr. environ director 6 p 1 a n t - spec i f 1 c 
prcced jr es 

* Ccr-onweal th Edison Co 01/02/27. 14O0pp 


K. Utility Final Safety final yet* Report <F9ftRl & amends 


6103290397 Forwards Amend 95 to F6AR 

DELGEC9CE. L 0 Conmonwoalth Edison Co 01/03/19 ip 07997.170 


***•□103230400 Amend 95 to FEAR 

• Common jea 1th Edison Co. 01/03/31 ?0p p 07997 l7|.. 


0 Inspection reports- IE Bulletins L correspondence 


01OGD9O623 Forwards IE Insp Rept 50-3/3/80'66 <»n 001021-1231 Nu 
none onp 1 i anc • noted. 

)EIBMm*N.R F Region 3, Chicago. Reactor Operation* Nudoar Support 
Branch 01/01/20 2pp 07045 349 


-- Bt 03090627 IE Insp Kept 50-373/00-36 on G01021-I231 No none amp 1 1 anc o 
noted Major areas inspected licensee action on previous loop 
findings & clarification of licensee position re onsite 
review co-r.rittee rpqu ir ements 

WALKER, R 0 , ShEPLEY. 8 E , SPE8BARD, H L Region 3. Chicago. Offico 
of the Director Ql/01/19 9pp 07045 391 


0103340279 Forwards IE Insp Rept 50-373/00-53 on 001203-04 No 
none emp 1 1 anc e noted 

FI6MER. If. L Region 3, Chicago. Fuel Facility & Materials Safety 
Branch 01/01/22 2pp 07019.140 


- -0103040290 IE Insp Rept 50-373700-53 on 801203-04 No none omp 1 tan c o 
noted. Major areas Inspected emergency planning including 
conduct of emergency planning eaerclse involving site & 
general emergency Exercise scenario encl 

OESTHAfxN. M. j , januSka, A 0.. PAPERIELLO. C J Region 3. Chicago. 
Office of the Director 01/01/21 48pp. 07013 142. 


G 1 03 020 115 Forwards IE Circular 81-02. “Per fornancs of NRC-L i e ensed 
Individuals While on Duty.” Ho written response required 
KEPPLEfl, J 0. Region 3. Chicago. Office of the Director 01/02/07 

2pp. 


8103040249 Forwards IE Info Notice 91-03. "Checklist for Licensees 
fiating Notifications of Significant Events lr> Accordance 
W/10CFR50 72 " No written response required 

AEPPIER. J 0 Region 3. Chicago. Office of the Director 81/02/13 
2pp. 07913 279. 


9103030292 Forwards Supp 1 3 to IE Bulletin BO-17. "Failure of Control 
Rods to Insert During Scram at flWR " No written response 
requ i red 

/£PPLEfi, J 0. Region 3. Chicago. Office of the Director 01/02/13 
2pp. 07790.340. 


8103260072 Forward* JE Imp Repts 50-373/81-02 L 30-374/01-02 on 
810112-14 at Reactor C on t ro 1 s . I m . on 010113 at Earthquake 
Engineering 9ys. on 010119 at site K 010122-23 at Sargent t» 

Lundy No none orp i lane e noted 

F 1 OREL L I . O Region 3, Ch icago. Reactor Construction &. Engineering 

Support Branch 01/02/13 2pp 00041 243 

-••OIO3260C84 IE Insp Repts 30-373/01-02 * 50-374/01-02 on 010112-14. 13, 
19 8< 22-2J No noncompliance noted Major areas inspected RC I 
control drive *ys suspension sys design control 6 QA 
program 

V1N, I T. Region 3. Chicago. Office of the Director 
DANIELSON. D H Region 3. Chicago. Reactor Construction t 
Engineering Support Branch 01/02/12 7pp 00041:245 


0103250020 Forwards IE Insp Repts 90-373/81-01 8. 50-374/01-01 on 
01010 7-08 No none or p l lance noted 

FI0RELLI.0 Region 3. Chicago. Reactor Construction 8. Engineering 
Support Branch 81/02/17. 2pp 07990 260 


— 0103290023 IE Insp Repts 50-373/01-01 * 50-374/81-01 on 010107-00 No 
none o-p 1 lance noted Major areas l ns p ec t etf r 1 p rap on 
spl Jlway. foil owop of unresolved I t ems . suppression pool mods 
Zt safety relief valves nod K installation 

NE16LER. J. H , WILLIAMS, c C Region 3. Chicago. Office of the 
Director 81/02/17 3p p 07990 262 


0103060375 Requests snubber naint records be documented due to history 
of inoperable «. incorrectly installed snubbers Preservlce 
insp must be prerequisite for preop era t i ona 1 testing of 
snubber thermal motion. 

TEDEBCO.R L Assistant Director for Licensing 01/02/19 3p p 
07836 292 


0103300150 Forwards IE Insp Rept 50-373/00-49 on 000924-25,1020. 
1119-20.29-26 fc 010120 No no nc omp | i anc e noted 

HEIBHMAN.R F Region 3, Chicago. Reactor Operations Nuclear Support 
Branch 01/02/23 2pp 08033 054 


--G1033001 55 IE Insp Rept 30-373/80-49 on 000924-25.1020.1119-20.23-26 
8 1 0 1 20 No ncncompl lane e noted Major areas Inspected. 
pr eepera tlonal test procedures L previous open Items 
MAURA, F A . HOPKINS. J 0 * R03INB0M, D L. Region 3. Chicago. Office 
of (he Director 81/02/10 7pp 08033 056 


B1 03 1 60494 Forward* IE Circular 81-03. "Inoperable Seismic Monitoring 
Ins trumentat f on " NO response required 

KEPPLER. J 0 Region 3, Chicago. Office of the Director 91/03/02 
2pp 

0103110375 Act receipt of 010203 ltr informing NRC of steps taken to 
correct violations noted in IE Imp Repts 50-373/00-40 t, 
90-374/00-30. C lass I fleet i on of 010129 meeting a* enforcement 
conference & level of nonrompl lance unchanged 

KEPPLER. J 0 Region 3. Chicago. Office of the Oirector 01/03/03. 
Zpp 07073 313. 


— 8103110390 Responds to NRC 010109 ltr re violations noted In IE Insp 
Repts 50-373/00-48 30 -374/BO- 30. C orrec U ve actions stop 

work order Issued on 801111 covering installation 6 imp of 
safety-related control rod driveline piping supports 
REED-C Commonwealth Edison Co. 01/02/03. Ilpp 07073 31S 


8103170092 Forward* revised IE Bulletin 8\-0i. "'But veil \ anc * of 
Mechanical Snubbers." w/corr«cted Pages 5 6 6. Util is added 
to CP facilities to which bulletin Is ap p 1 (cab I « Response 
should include estimate of manpower expended 

KEPPLER. J- 0 Region 3. Chicago. Dfflce of the Director. 01/03/04 
| P 07935 280 

0103200394 Forwards IE Info Notic# 01-06. •■Failure of IT£ Model K-600 
Circuit Breaker." No response required 

KEPPLEft. J 0 Region 3. Chicago. Office of the Oirector. 81/03/11 
?PP 

□ 103200695 Forwards IE Info Notice 81-05. "Degraded DC Sys et 
Pa 1 1 sod es. " No action required. 

KEPPLER.J 0 Region 3. Chicago. Office of tho Director. 01/03/13. 

2pp. 

0103200269 Forwards IE Info Notic# 81-07. "Potentlol Problem 
M/Water-6olub 1 e Purge Dam Mails Used During Inert Oas 
Welding " No response required 

KEPPLEfl. 7 0 Region 3, Chicago, Office of the Director 01/03/16. 
29 P- 

8103261193 Responds to IE Bulletin 00-25. "Operating Problems U/Target 
Rock Safety Relief Valves at BWflt " Engineering review of 
LaSalle safety relief valve pneumatic supply sys still In 
progress. Mods will be conpleted prior to fuel loading. 

R A 'JSC H. I J Commonwealth Edison Co. 81/03/19. 7pp. 


288 


DOCKETED ITEMS 


P Periodic operating report* 4 related c or r e tpone ere e 


8 1 031 704&S Forward* "Fey l Bi-se lee Monitoring Program Sur.rary. '960 
Date collected duf i fi ; operational phase will te anelyted- 
interpreted & compared w/010123 draft ETS 

DetOEOPCE.L 0 Cor.-anwee I th Edison Co 01/03/11 1? 07929 233 


--8103170460 Fog 4 Rime Ice Honitorirg Program Bur-mary. 19BD. “ 
• CciTiTonueal th Ed t * on Co 01/03/11 ICpp 07<?29 234 


0103170225 Ltr to all PUR licence* le*ce-pl Muxboldt Day 4 LaCrossd 
requesting review 0 # AB* Code Class l 4 2 procure boundary 
lijing.eafe end* 4 fitting mat! F*r guideline* of end 
pev 1 * ion 1 to NUREO-0313 Model Tech Specs only one l 
EISEMHUY.D 0 Division of Ll:en*ing fll/0 t V26 ,.pp 

- -8103 1 70266 Model Tech Qpec* Page* 3/4 0-2. 3/4 0-3. 3/4 4-7 1, 3/4 4-0 
turtei lienee requirements for ABM*-: Code Class 1.3 4 3 
toepooenc* 4 PCS operational teaVaqe Uniting condition* for 
operation 4 surveillance requirement* 

» General Electric Co 01/02/26 4pp 


V. Operator E 1 ami na 1 1 on* 


9103033769 Forward* t u? p l amen te 1 Info re shift technical advisor 
training. per NUPEG-0737. Item l A i l (3> Info Include* 
retpome to training requirement* for *hlft control room 
engineer* t projected schedule for training completion 

AS EL. J 9 Commor^ulth Edison Co 01/02/24 4pp 


0103030140 Forward* list of shift control room engineers -eating 
training 4 education requirement* by date* indicated Many 
engineer* completed training by 010101 Target date fer 
completion of training it mtd-1901 

ABEL. J 3 Commonwealth Edison Co 01/02/24 4pp 


0103200574 Forwards » upp l amenta 1 Info re long-term shift technical 
advisor pr ogr am. 1 nc 1 ud 1 ng candidate qua 1 1 f 1 c at i on. * e 1 ec 1 1 on 
criteria* training plans 4 bales for pha«e-Out of shift 
technical advisor program .mandated by M.'PE0-0737 
ABEL . J S Commonwealth Edison Co 01/03/17 I9pp 


DOCKET 50-374 LASALLE COUNTY QTaMON. UNIT 2 


A App 1 ice ti on/construc tion stage documents 4 correspondence 


0103190732 Ltrs to all licensee* of operating plants* appl (cant* for 
X* 4 holders of CPs re control of heavy loads Requests 
revisu per guidelines in NvuREC-0612 Forwards NRC position re 
inttrln action* 4 request for addl Irfo 
EISEMHUT. D. 0 Division of Licensing 60/12/22 30jp 


9103190387 Ltr to all licensee* of operating plant* 4 applicant* for 
X* l holders of CPS r» program for environ qualification 
of safety-r elated electrical equipment Items addressed 
involve cold shutdown, rep lacement part* 4 NUREC-0737. 

ElSENHUt.D Q. Division of Liteniing 01/01/19 6 pp 


0103120014 Ltr to all licensees of operating plant*. CP holders 4 GL 
eppl leant*. esc ept Indian Point 5 4 3 . lion 1424 TMI-1, 
forward ir>9 Inadvertantly omitted pages from NRC 801222 
request for addl info re control of heavy loads 
EIBENHUT.D 0 . Division of Licensing 01/02/03 6 pp 


8103050991 Notification of 010311 4 12 retting w/harl 11 owners group 
4 OE tn fiethetde.MD to ditcu** Mark if generic long-term 
program. 

ANDERSON. C . J. OenoMc Issues Branch. 81/02/12. J2pp 


B 1 03060379 Requests snubbar main! record* be documented due to history 
of Inoperable 4 Incorrectly Installed snubbers. Pr etervlce 
insp mutt be prerequisite for p reop ere t i ona I testing of 
snubber thermal motion 

YEDCGCQ.R L. Assistant Director Iot Licensing. 81/02/19. 3pp. 
07836: 292 


9103100214 Forward* organ i ia t 1 ona 1 charts depicting NRC Region 3 
reor geni cation. of f »c tlve 010216 

K£PPLER.J 0. Regie* 3. Chicago. Office of the Director. 81/02/20 
2 PP 


6103290024 Ltr to all Power reactor licensees & license eppKcant* re 
WREQ-0619 criteria Footnota 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of dilating low flow controller. 

EI 8 ENHUT, D O Division of Ltconslng. 01/02/20 0pp. 


8103020619 Responds to NRC 010220 questions re NUREG-0737. Provi des info 
re reporting ECCB outages l common water level ref. Changes 
will be incorporated In F 8 AR. 

OELOEOROE. L. 0. Commonwealth Edison Co 91/02/23. 2pp. 07762 097. 


9103230030 Ltr to all licensees of operating nucliar power plants 4 
applicants for DLi loicept 8 t Lucie. Units 1 4 2). Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures. 

EI 8 ENHUT, 0. 0. Division of Licensing. 81/02/29. 5pp. 


0103170633 Ltr to holder's of CP* 4 applicants for [ILe <0Uiis) requesting 
TOvie-i of ASME Class 1.2 4 3 pressure boui-dary piping, safe 
end* 4 fitting rati per guideline* of enc 1 Revision 1 to 
IJtjREG-0313 Model Tech Spec* only enc I 

ElSENHUT. D 0 Division of Licensing 01/02/26 3PP 


B103230813 Der.er it Ltr 01 -Ob to all CP holder* 4 ill- applicant* ro 
I0CFR50 71(e). "Periodic Updating of TSAR a . 0 offectivo 
000722 Info re FSAR legal s t a t u*. P or na t 4 contont end 
ElSENHUT.O 0 Division of Licensing 81/02/26 lOpp 


0103160102 Requests assessment of differences between util criteria t 
NRC interim clrteria on impact of facility masonry wall 
evaluation Difference must be resolved prior to startup 
following first refueling 

TEOESCO.R L A**j*tant Director for Licensing 01/03/02 iOp? 
07917. 332 


9103130601 Notification oP 010313 meeting j/Mark I| ouneri group in 
Dethesda. M D to discuss Mark II *afety reliof valve loads 4 
poo] tamp limits 

8 U. T.M Oenertc l**u** Branch 81/03/03. 2pp 


9103110154 Forwards "Bunrary of Conformance to NRC Regulation* of 
10CFR20. 50 4 100 - Rept available In Central Files only 
CELQEORGE. L 0 Commonwealth Edison Co 01/03/06 Ip 0709/ 076 


BIC3120647 Forwards euppldmental rept re environ qualification of 
safety-related electrical equipment in harsh environs In 
case* where compliance o/NUREO-0900 criteria Is not 
documented . re-evaluat ion will be completed by 910631 
DELOEOROE, L. 0. Commonwealth Edison Co 01/03/09. Upp. 07906 206 


9 1 03310604 Ltr to all licensees of operating p 1 an t e , app 1 1 c an t » for C..s 
L holder* of CP* forwarding SECY-01-J19 re Info necesoary to 
establish environ qualification of saf ety-re l a ted electrical 
equipment 

ETSENMUT. D 0 01 vl s I on of Licensing 01/03/10. 6 pp 


0103190149 Notification of 010316 meeting w/neer- t erm OL applicants In 
Bethesda.MO re Info required to bo submitted on environ 
qualification of electrical equipment prior to site visit 4 
NflC review. 

BURNELL. B Licensing Branch 2 81/03/12. ISpp. 


9103200351 Forwards revised abstract 4 Page* 2 - 2 . 4-2. 4-3. 7-2 4 10-2 of 
CE-l-A. Rev I slon 16 ve QA program Revision* reflect ASM-E. 
winter addenda code c hang e *. c hang ■ s made per A 8 ME survey 4 
clarifications 4 corrections 

TftAMM. T.R Com-onuealth Edison Co 91/03/16 Ip. 


- -01 03200369 Revised abstract 4 Page* 2-2, 4-2. 4-3. 7-2 L 19-2 of Re/4ei 
16 to DA program 

* Commonwealth Edison Co CEM-A R16 01/03/16. 6 pp. 


8103200444 Forwards Suppl 2 to NuREO-0407. ‘Mark II Containment Lead 
Plant Program Load Evaluation 4 Acceptance Criteria" 4 
policy Issue pap er. Suggv 1 ts Mar 1901 meeting w/Mark II 
owners to discuss review) program. W/o enc 1 

KNIEL.K Generic Issues Branch ei/03/16 ip. 69134 216 


8103240371 Forwards Vol 5 of "Equipment Qua 1 i f i c a 1 1 on: 0* 1 smi c 
Ouel 1 f lea 1 1 on Review Toa/n Post-Audit Documentation." to 
suppl response to NRC 610220 4 24 que* 1 1 on* . Rep t U 
available In Central Files only. 

DELOEOROE, L. 0. Commonwealth Edison Co. 01/03/19. Ip. 00022 009 


8103310914 Summary of 910313 mooting u/Mark It owners group re 
suppression pool tomp limit 4 T-qoencher load spec.N/n end 
list of attendees 4 meeting handout. 

8 U 1 T. M. Oensrlc Issues Branch. 01/03/24 3 pp. 


0103310397 Forwards Buppl 2 to NURE0-0487, "Mark II Contalnmant Lead 
Plant Program Evaluation 4 Acceptance Criteria. " Deviations 
from criteria are to be documented in design assessment rept 
during F 8 AR review. W/o end 

YOUNGBLOOD, B J. Licensing Branch 1 . 01/03/26 3oo 00099:300 


/RC Safety Evaluation Report fSLR), suppls K correspondence 


K Utility Final Safety Analysis Report (FBAR) & amends 


1320017 Informs that 001)03 SER s^ppl is applicable until receipt of 
itpoinet to fl'tC 001170 h 810210 requests for add 1 info re 
■ 1 i s t 

>:yfNtV s Assistant Director for Hater id Is b Qualifications 
iginsirlnj 31/02/10 Ip 69030 143 


1G9QIB2 Forwards branch SEP Input in response to ALAB-444. re status 
f ytiresol vetf safety Issues 

Jl EL. K Generic Issues Branch 01/02/10 37pp 07046 289 


>170213 Forward* SER for review Eiqhteen issue? regain outstanding 
solution of all open items required before DL issuance t-J / o 
»c 1 

iCEt»CO»R L Assistant Director for Licensing. 01/03/09 2pp 
>923 2*2 


1230641 Forwards NUREG-05 1 9. fac i ] i t y SER t notice of availability 
:onODI-COO. a J Licensing Branch I Gl/03/13. 3pp 0Q030 C01 


03230648 Notice of availability of NUREG-0519, facility SER 
Y0JN3FL00D, C. J Licensing Branch I 01/03/13 Ip 00030 004 


03230699 SAFETY EVALUATION REPORT RELATED TO THE OPERATION OF ThE 
LA SALLE COUNTY OTAT I ON, ON I T8 1 AND 2 Docket Nos 50'373 and 
50-374 ( Co-mo nwea 1 th Edison Company) 

* Office of Nuclear Reactor Regulation. Director NUREO-0519 
BI/C53/31 300pp 00030 003 


1230069 Discusses 01. hearing scheduling process BEft technical input 
Nedul® for CY01 b CYQ2 «nc l 

rurON. H ft Office of Nuclear Reactor Regulation, Qirector 
L/03/13 3pp 07977 075 


lecwrttgj nodical, emergency 6 fire protection plans 


ID'JOOSl Releases public version of util draft oner g one y plan 
19EO-0654 info end 

[LION. J H Division of Rules and Records 00/12/02 18pp 


[i) 1230943 Forward* public version of draft emergency plan for 
generating stations 

PEOPLES, D L Commonwealth Edison Co 00/04/24 3pp. 04037:169 


101000068 Public version of draft emergency plan for generating 
s cations . 

* Cor/no nwea 1th Edison Co 00/07/31. I90pp 


1090003 Releases public version of util droft emergency plan 
[LtOrt.J H Division of Rule* and Records 00/12/03 Ip 


101220290 Foruards public version of util reviled draft emergency plan 
j/ttatlon annetes 

PEOPLES. D L. Con-monwaa 1 th Edison Co 80/06/04. 2pp 03370 009 


101080019 Public version of Revision l to draft etrorgancy plan. 
• Commonwealth Edison Co 80/07/31 139pp 


IOICG0229 Public version of draft emergency plan annex 
* Commonwealth Edison Co 00/07/3! 90pp. 07417: l9J. 


30539B3 Forward* security plan revision Revision withheld 
-if J0CFR2 790) 

ia. J 8 Commonwealth Edison Co. 1. 01/03/02 Ip. 07026 273 


3310330 Ltr to all licensees of operating plants & holders oP CPs 
>r warding NUREO-0696, '‘Functional Cr it or la far Emergency 
►sponte Facilities " Criteria describe acceptable method 
>r meeting NRC requiremen t$. U/o end 

[SEN HUT, D 0 Division of Licensing. 01/03/05. 6pp. 

1250*09 R e 1 eases public version of implementing procedures for 
lergency plan 

'LTOhf, J M. Division of Rules and Records. 81/03/19. Ip 

103290692 Foruards public version of emergency plan implementing 
procedures for corporate command ctr. environ director 6 
plant-specific procedures. 

OELO-EORQE, L. O. Commonwealth Edison Co. 01/02/27. 2pp. 


103250702 Public version of emergency plan implementing procedures for 
corporate command ctr.environ director U plant-specific 
proc edores. 

« C ommonwea 1 t h Edison Co. 91/02/27. 1400pp. 


0103250397 Forwards Amend 55 to FSAR 

DELOECRGE. L 0 Commonwealth Edison Co 01/03/19 Ip 07997 170 


— 0103250400 Amend 59 to F0AR 

* Commonwealth Edison Co 81/03/31 78?p 07997 171 


0 Inspection reports- IE Bulletins 6 correspondence 


8(03020115 Forwards IE Circular 01-02. “Per f orranc e of NRC-L i c ens ed 
Individuals While on Duty “ No urltten response required 
KEPPLER, J G Region 3. Chicago, Office of the Director 01/02/09 
2p p 


8103040249 Forwards IE Info Notice 01-03 "Checklist for Licensee* 
Mating Notification* of Significant Evonts In Accordance 
W/IOCFRSO 72 " No written response required. 

KEPPLER, J. 0 Region 3, Chicago, Office of the Director. 01/02/1 2 
2pp 07013.275 


0103030292 Forwards Suppl 5 to IE Bulletin 00-17, “Failure of Control 
Rods to Insert During Scram at BUR “ No written response 
requ Ir cd 

KEPPLER. J. 0 Region 3, Chicago, Office of the Oirector 81/02/13 
2pp 07790.340. 


0103260072 Forwards IE Insp ttepts 90-373/81-02 6 30-374/01-02 on 
810112-14 at Reactor Con tro I », I nc , on 010113 at Earthquake 
Engineering Sys.on 010119 at site L 610122-23 at Sargent l 
Lundy No n one omp 1 1 anc e noted 

F IORELL 1 , G. Region 3, Chicago, Reactor Construction & Engineering 
Support Branch. 81/02/13 2pp. 09341 243. 


—0103260094 IE Insp ftepts 50-373/01-02 b 50-374/01-02 on 010112-14,15, 
19 L 22-23 No noncompliance noted Major areas 1 nsp ec t erf : RC I 
control drive sys suspension tyt design control 6 QA 
prog ran 

YIN. I. T Region 3. Chicago, Offitn of the Director. 

DANIELSON, D. H Region 3. Chicago, Reac tor Cons t rue 1 1 on 8. 
Engineering Support Branch 81/02/12 7pp 00041:245. 


0103230020 Foruards IE Insp Repts 30-373/01-01 6 50-374/01-01 on 
010107-09 No none omp 1 t anc e noted 

F10RELL 1-0. Region 3- Chicago* Reactor Construction L Engineering 
Gupport Drench. 01/02/17 2pp. 07990 260 


--01O323OO23 IE Insp Repts 90-373/01-01 6 30-374/01-01 on BIOIO7-O0 No 
none omp 1 lance noted Major areas Inspected rip rap on 
sp 1 1 lbiay , Pol Iduup of unresolved Items, suppression pool mods 
L safety relief valves mod t> installation 

NE IDLER, J H . WILLIAMS. C.C Region 3. Chicago. Office of the 
Director. 01/02/17 3pp 07990 262 


0103060375 Requests snubber malnt records be documented due to history 
of inoperable & incorrectly installed snubbers Preservlco 
Insp must bp prerequisite for p reop era 1 1 one I tasting at 
snubber thermal notion 

TEDE6CQ.R L Assistant Oiractor for Licensing 01/02/19 3pp 


0103160494 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation. " No response required 

KEPPLER, J O. Region 3, Chicago, Office of the Director. 01/03/02 

2pp. 

9103110375 Act receipt of 010203 ltr informing NRC oP steps taken to 
correct violations noted in IE Insp Repts 50-373/00-48 L 
30-374/00-30. Classification of 810129 meeting as enforcement 
conference & level of noncompliance unchanged 

KEPPLER, J 0 Region 3, Chicago, Office of the Director. 81/03/03. 
2pp. 07073 313. 


— 0103110390 Responds to NRC 010109 ltr re violations noted in IE Insp 
Repts 50 -373/80-40 S. 50-374/80-30. Correc 1 1 ve actions: stop 
work order issued on SOllll covering installation L Insp of 
safety-related control rod driveline piping supports. 

REED, C Commonwealth Edison Co. 81/02/03 11pp. 07073:319. 


8103160094 Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubbers." w/corrected Pages 3U Change In 
Idwnt I f 1 cation of facilities w/CPs to which bulletin is 
applicable does not affect util requirements. 

KEPPLER. JO Region 3, Chicago, Office Of the Director. 01/03/04 
IP 

8103200394 Forwards IE Info Notice 01-06. "Failure of 1TE Model K-600 
Circuit Breaker. " No rosponse required 

KEPPLER, J 0. Region 3. Chicago. Offico of the Director. 01/03/11 

2pp. 


0330069S Forward* IE Info Not>ce 01-05. "Degraeed CC 9yS *t 
PeU%*d»*. • Ho etiion r%quir«<s 

KEPPLfft- J. O Region 3. Chicego. Olftce of t“e Director Bl/03/13 

2c s 

03200269 Forward! IE Info Notice 81-0?- "Potential Probl*-- 
W/Watsr-Soiub It Purge 0*" Hatls Uied During Inert Ca* 
u* Ldlro * Ho response required 

KEPPlfR. J 0 flexion O' Chicago. Office of the Director 81/03/16 

2pp 

03261193 Responds to JE Bulletin 00-29. ‘Operating Problem W/Target 
Roc t Safety Relief Vajves at BLRs ' Engineering review of 
LaSalle safety relief valve pneumatic supply *ys ttlll in 
progress Mod* will be completed prior to fuel loading 
RAUSCH. T J Commonwealth Edison Co 61/03/19 7pp 


0,03200743 Answer opposing 0 frrna, 010303 request for rec on, , era 1 1 or 
of ASL0 010210 order granting withdrawal u>/o prejud U© of 
util application AMO oppose* request to decision No 

obu info presented Certificate of SvC end 

axFlRAD M Puerto Rico Water Resource* Authority AXElRAO. M 

ESftliTn.r^SluW... »• T.ll ei'03/W *» 07967 3H 


9103240389 Response opposing interveno** Q10303 petition for 
reconsideration of ASL8 010210 M^orandun b ordor Requested 
relief I* entirely * motion Falls to set forth new grounds 
or errors not previously C«tUlie*U «* ;«£t 

DUTIERRE/. J M Hearing Branch 3 61/03/23 7pp 07907 «. S 


OSCKEr 30-362 WATERFORD GENE RAT I NO STATION, UNIT 3 
A AppI icatl on /construe 1 1 on stage documents t c or r os p ondonc e 


Periodic operating reports K related correspondence 


03170463 Forwards “Fog b R*me Ice Monitoring Program Sum-ary. ,990 
Data collected during operational phase will be analyled. 
interpreted b compared w/010123 draft ETS 

DELGEOROE.l □ Commonwealth Edison Co 01/03/ M Ip 07925 233 


01031704*6 “Fog U Rime Ice Monitoring Program Summary. 1900 
» Commonwealth Edison Co. 01/03/11 S Op p 07925 234 


Reportable occurrences. LERs 6 related correspondence 


03 1209*2 Interim deficiency rapt re insulator cracks on epoxy 
module portion of Amphenol Sams electrical penetrations. 

Initially reported on 001020 Tests on pro- l p o t t-c r Irrped 
modules In progress Ne t t rept by 010601 

DELOEOROE.L O C oa^orwea 1 1 h Edison CP 01/03/06 2pC 0 7901 340 


Operator Examinations 


03030749 Forwards tupp 1 e manta 1 info re shift technical advi9or 
training, per NUREO-0737. 1 tern l A.1 1 1 3 > Info include* 
response to training requirement* for shift control room 
engineers & projected schedule for training completion 
ABEL.JS Commonwealth Edison Co 01/02/24 4pp 


03030140 Forwards Ust of shill control room engineer* meeting 
treintng b education requirement* by data* indicated Many 
engineers completed training by 010101 Target date for 
completion of training Is n.14-1901 
ABEu.J. B Commonweal th Edison Co 61/02/24 4pp 


03200374 Forwards supplemental Info re long-term shift technical 
advisor program, including candidate qua 1 i f i c at 1 on. *e 1 « c 1 1 on 
criteria, training plan* bases for phase-out of shift 
technical advisor program mandated by NURE0-Q737 
ABEL. J 8. Commonwealth Edison Co 91/03/17 I9pp 


6103190732 Ltrs to all licensees of operating p lant s. app 1 1 cants for 
OLs & holders of CPs re control of heavy load* Requests 
review per guidelines in UvREC-0612 Forwards N9C position re 
interim actions i request for addl info 

EIBENHJT.D 0 Division of Licensing 00/12/22 30pp 


01O319O3B7 Ltr to all licensees of operating plants b applicants for 
OLs b holder* of CPs re pvoqcam for environ qualification 
of safety- related electrical equipment Item addressed 
involve cold s hu td own, rep 1 ac ement part* l* NUREO-0737 
EtSEHH^T.D 0 Division of Licensing Ql/01/19 6pp 


8103120014 Ltr to all licensees of operating plants. CP holder* b CL 
ap p 1 1 c ant s . a t c ep t Indian Point 2 & 3. 7lon 1 b 2 & TKl-1. 
forwarding Inadvertently omitted page* fro" NRC 001222 
request Tot addl info re control of heavy loads 
EI8ENHUT.D.0 Division of Licensing 01/02/03 6pp 


8103190019 Notification of cancellation of 010224-27 meeting* w/ulil m 
Taft. LA to discus* drawings. power ey* 6 instrumentation b 
control rtvls-j question* 

KEBLUS&H. 8. Licensing Branch 2 81/02/06 Ip 07960 394 

0103040761 Advises that IE has requested that proeervice Insp b test 
requirement* for snubber* be Included in licensing process 
Forward* r«*qul regents to ensure snubber operability Test 
program should be specified in emend to FSAR. 

TE0E6C0.fi L Assistant Director for Licensing 01/02/11 4pp 
07010 119 


8103030009 Qum-ary of Q10122 meeting w/ut 1 1 . Ebasco 8* Middle Oouth Ovc * 
re LOCA asymretric load analysis NRC rqvlej ui I I be based on 
C~E generic rept Attendee list enc 1 

K6BLUSEK, S Licensing Qranch 2 01/02/11 3pp 07020 004. 


6lQ30909Ca Summary of Caseload Forecast Panel 010113-19 meeting u/util 
in Taft- LA re status of const of f ac 1 1 1 1 y . AQ enda b list of 
attendees and 

KEBLUSEK.S Licensing Branch 2 81/02/13 llpp. 07020 101 


ICKET 90-37 3 NUCLEAR EXAMINATION REACTOR 


Operating license stage documents & c or r q » pond *nc * 


03160202 Forwards guidance re radiation levels for release of reactor 
facility to unrestricted access NflC agrees u/llcsnsee plans 
to forego surveillance testing, in view of G00310 application 
to dismantle reactor 

REID.fi VJ Operating Reactors Branch 4 81/02/27 3pp. 07918.324 


0103030000 Forwards revised NfiC Region 4 orgpniiatlon c hart, off c c Live 
810227. 

SEYFRIT. K V Region 4, Dallas. Office of the Director 01/02/10 
2pp 07031.353. 


01 03090120 Notification of 010224 meeting u/util in Oethesda.MU to 
discuss questions re structural engineering. 

KEBLU8EK.6. Operating Reactors Branch 2 61/02/20. 2pp 

07027 001 


Inspection reports. IE Bulletins & correspondence 


00020027 Forwards IE Circular 01-02. "Per f ormance of NRC-Llcensed 
Individuals While on Duty." No written response required 
ENOELKEN.fi H. Region 9, San Francisco. Office of the Director 
81/02/09. Ip. 07707: 214. 


>CKET 50-376 NORTH COAST NUCLEAR PLANT 


Adjudicatory correspondence 


03110306 Request for r econti deretlon of A6LB 010210 order granting 
application withdrawal w/o prejudice Applicant actions 6 
tlear Jack of necessity for plant demand that dismissal be 
tr/pre jutflce. Certi f icats of 8vc encl 

FtRNOS.O. Af fillet Ion VnVsnown. &1/03/03 5pp. 07872;00i. 


0103090730 Requests addl info re OL application review. 

TEO60CO. R L. Assistant Director for Licensing. 01/02 /30 12pp 

07044 104 


0103290024 Ltr to all power reactor licensees b license applicant* re 
NUflEO-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use Of editing low flow controller. 

EI86NHUT, DO Division of Licensing. 01/02/20. Bpp 


8103120470 Notification of 610306 meeting w/uti 1 . EBA0CO 8. Law 
Engineering in fiethesda- ND to discuss seismology U geology 
of site. 

KEGLU8EK’ 8. licensing Branch 2. 81/02/23 3pp. 07903.196. 


6103120726 Summary of 810100 meeting w/util In Bethesda.MO re 
ultimate heat sink for facility. List of attendee* encl 
KEBLU8EK. 3. Licensing Branch 2 81/02/23. 4pp. 07904; 330 


9SO323C030 Ltr to *11 1 Ufn^eat of operating nuclear power plant* & 
applicant* for CL* (Prcept Qt Lucie. Units 1 4. 2> Request* 
jtll reule j to doter-njne capability to mitigate station 
J lac lout event <> promptly irrplement emergency procedure* 
FISENHUT.D 0 Division of Licencing Rl/02/25 3pp. 


81030*0498 Advise* that util will furnish environ qualification data 
for **f et y - re l a tod electrical equipment by 020101, in 
response to NRC 801123 ltr 

HAURtN.L V. Louisiana Power 6 Light Co 01/02/36 lp 07013 3Q9 


9103)10200 Forward* Round 2 request* for add) info re Ol. application 
r t v 1 ew 

TEDESCQ. R. L Assistant Director for Licensing Gl/02/26 tip 


9103230013 Generic Ltr 01-06 to all CP holders fc 0_ applicants re 
10CFR30 71 <*>. ‘Periodic Updating of FDAHs, “ effective 
800722 Info re FBAR legal statu* • f or me t V content end 
E 1 SENHUT ,0.0. Division of l icensing 91/02/26 JOpp 


0103030909 Forward* package of 10 diesel generator control wiring 
diagrams Also forward* 37 overt i it control wiring diagrams 
Drawing* withheld Cref 10CFH2 7901 

IOFER.9 0 Louisiana Power Light Co. 01/02/27 ip 07033 002 


9103110233 Forward* Round 2 Request* 2Q1 1-6 for addl info re OL 
application review Re*pon*e should be submitted by 010403 
TECESCQ-fi L Assistant Director for Licensing 01/02/27 4pp 
07064 [33 


0103110339 Forwards Round 2 requosts for addl info re OL application 
review Requests are numbered 030 9-43 

1ECE3C0.R L. Assistant Director for Licensing 81/02/28 14pp 


0 1 03 1*0447 Requests cooperation in accelerated review of facility,!*/ 
plan for BER publication in May NRC rust receive necessary 
irfo by 010417 

TEDE6C0. R.L. Assistant Director for Licensing 01/02/20 2pp 
07916 202 


0100110742 Forwards second round questions re addl Info for 01. review. 
TECESCQ.R L Assistant Director for Licencing 01/03/03. 2pp 
07872 328 


8103110746 Second Round Question* 0040. 126 through 0040.147 re 
dfasel generator automatic start signal 
* Power Systems Oranch. 81/03/03 Hpp 07872 330 


9103160176 Forward* Ocotc ttncas Drench Round 2 request for addl 
geologic info to complete review of OL application 
TEOE8CO.R L Assistant Director for Licensing 01/03/03 9p p 
07919 336 


0103170511 Forwards Amend 16 to application for 0L< containing Amend 16 
to F0AR 

ASUtLL.0 L Louisiana Power L Light Co Bt/03/08. Ip. 07922 066 


-- 81 03 ! 703 i 4 Amend 16 to application for OL, c onta i n 1 ng Amend 16 to F0AR 
* Louisiana Power l Light Co 01/03/05 2pp. 07922 067 


0103200087 Informs that staff functions of Region 4 reassigned* 
effective 910227. OL Madsen, Ch 1 ef of Reactor Projects Drench, 
designated as principal contact 6 recipient of 
correspondence re reactor const 6 operation activities 
SEYFRITtK Y Region 4, Dallas. Office of the Director 81/03/09. 
lp. 07969 217 


8103170338 Notifies that emergency operating procedures re LOCA. 
inadequate core c oo 1 1 ng , s team generator tube rupture 6 loss 
of feedwater will be submitted by 010731. Addl time Is needed 
to address Issues being discussed by CE owners group 

HAJRIN.L V, Louisiana Power & Light Co. 01/03/10. 2pp. 07930 127 


01 0031 0804 Ltr to all licensee* of operating plants, applicant* for OL« 
t» Solders of CPs forwarding SECY-B1-H9 re info necessary to 
establish environ qualification of saf e ly-re lated electrical 
equipment. 

EISENHUT* D. 0. Division of Licensing 01/03/10 6pp. 


6103170619 Forward* Amend 1 to OL application Amend includes supporting 
financial documentation 

ASUELL.D. L. Loulsiano Power & Light Co 01/03/12 2pp 07925.314. 


*-6103170623 Application for Amend 1 to OL application 

ASUCLL’D L Louisian* Power 6 Light Co. 01/03/12 4pp 
07925 316 


- -0 1 03 1 70627 Annual Financial flept 197? 

* LnuJ *l«na Power 6 Light Co 00/02/15 29pp 07929 319 


8103190145 Notification of 810316 meeting w/near-tern CL applicants 
0 e t h e sde > MD re Info required to be submitted on environ 
qualification of electrical equipment prior to site visit t* 

NRC review 

BURWELL.fi Licensing Branch 2 01/03/12 I3pp 


0103190310 Notification of 010326 meeting w/utll in Taft. LA to visit 
aut Illary feedwater reliability study site 

KEfiLUSEK.9 Licensing Branch 2 01/03/12 3pp. 07954 304 


9103240046 Forwards flow diagrams 8. instrument drawings. In support o 
f J? C containment isolation sys rov 1 e w. A p e r ture cards 
available In PPR 

HART.J , WITT ICH. U Louisiana Power 6 Light Co 01/03/17 Ip. 
65142. Oha 


□ 103250405 Forwards FSAR Chapter 11. per 010305 request for addl info 
Remaining Info for containment sys review ul 11 be forwarded 
by 010331. U/o enc 1 

KEBLVSEK.S Licensing Branch 2 01/03/17 Ip 07997 269 


0103250401 Advises of corrections to numbering of questions forwarde< 
in NRC 010305 1 tr. Ques 1 1 on* 362.1 t 362 2 should be 
numbered 362 6 L 362 7 

WEOLUSEK.S Licensing Oranch 2 61/03/10 Ip 07997 27 2. 


0103300103 Notification of 010414-16 .meeting u/utll re 1 ns truirenta 1 1 c 
8. control drawing review b discussion of Round 2 questions. 
KEDLUSEK, 8 Licensing Branch 2 61/03/10 3pp. 0G053 133 


0103240337 Forwards info ro facility FE3AR relative to CEDM* 
HOFER.Q Q Louisiana Power U Light Co. 01/03/19 10pp 


8103260373 Forwards ‘Response to FCAR Question 110 1 /Asyrr.etr lc Lo*dt 
In answer to question t requests discussed during 010122 
treating w/NRC Major items Identified in subsequent 010211 
minute* addressed Kept available In CF only. 

HALlfilN.L V Louisiana Power & Light Co 01/03/23 6pp 
OQ022: 046 


0103260373 Forwards "Response to FSAR Question 1 10 1 /Asymmetric Load! 
in answer to question h requests discussed during 010122 
meeting w/NRC. Major item* identified In subsequent 010211 
minutes addressed Rep t available In CF only 
MALiRlN, L V Louisiana Power l Light Co. 01/03/23. 3pp 


E NRC Safety Evaluation Report (0ER>. suppl* & correspondence 


0103200609 Requests info for 9ER U supplemental 8ER two wks prior to 
8ER date indicated on enc 1 sc h edu t e Roques to. four months 
prior to 8ER 1 ssuane e, equ i prent qualification Info per IE 
Bulletin 77-010, for SEFla scheduled after June 1901 
0CHTON.HR Office of Nuclear Reactor Regulation. Director 
01/03/13 6pp. 07966:106 


0103200451 Notification of 010331 mooting w/ut 1 \ . Oa t te 1 1 e Columbus Li 
ORNl.C- 6 EOAQCO jti Bethesda-MD to discuss remaining open 
Items in Mechanical Engineering Branch draft safety 
eve I oat ion 

KEOLUSEtt, 8 Licensing Branch 2 01/03/16. 3pp 07966.331 


F Security, medical, emergency & fire protection plans 


□ 103160105 Forwards request for addl Info re fire protection revieu. 
TEDE8C0.R L. Assistant Director for Licensing 81/02/25 0pp. 


0103100063 Forwards request for addl Info re fire protection. 

TEOE0CO. R. L Assistant Director for Licensing 01/02/26. 0pp. 


0103120769 Summary of 810107 meeting w/utll In Bethesde.MO to distusi 
physical security plan Attendance list end. 

KEBLUSEK, 8 Licensing Branch 2. 01/02/27. 4pp. 07909:307 


9103310336 Ltr to all licensees of operating plants & holders of CPs 
forwarding NYREG-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requl r emant s . U/o end. 

EI6EWIU7.D 0 Division of Licensing 81/03/05. 6pp 


0 1 03230270 Forward* revised request for addl info re fire protection 
(Question 040. 140) 

TEDESCO. R L. Assistant Director for Licensing 01/03/10. 0pp 
07975: 004 


292 


DOCKETED ITEMS 


610333064? Forward* 12 gvtrti drying* for f i re protection review, per 
R Predoe request Aperture ca r d* ere available in PD9 
KAflT.J . W1TTICH. W Louisiana PoJer L Light Co 61/03/17 2pp. 
07974 065 


0 Adjudicatory correspondence 


0103030635 forward* annual rapt* for 1919 L add! financial info per NftC 
61020S request Testimony of -JM Erwin. PM Louise] le*RJ Lurlto 
b LA Pud lie Svc Com**.! n 1 on Order U-14078 For-al responses to 
|>b submitted via Anend 16 by 810309 

A&UELL. 0 L Louis lane Po*L*r L Light Co Ql/02/3? 309pp 

07630. 012 


-- 0103030639 LA Public Svt Car-Mission Order U-14078 permiting increase in 
electric rate* 

POWELL. T E . KENKON. E. . SCH-EOMAl,-l. f Louisiana. State of 
79/13/18 16pp. 07830 337 


t Financial information 


0103030633 Forward* annual rapt* for 1979 6 addl financial Info per NRC 
610203 request Testimony of JH Erwin. BM Louiselle-RJ Lurlto 
L LA Public Bvc Commission Order U-MO70 Formal responses to 
be submitted via Amend 16 by 010309. 

A9WELL.0 L Louisiana Power L Light Co 61/02/27 303pp 

07030 . 012- 


--8 103030639 LA Public Svc Coiuelstlon Order l>~ 14070 permltlng inceat# in 
else trie rate* 

POWELL. T £f , KCNNCN. E . BCHWEQMANM. T Louisiana. State of 
79/12/10 16pp- 07030:327 


— 0103030643 Direct testimony b siMbiti of JH Erwin. 

EflWIN.J H Louisiana Power fc Light Co. 80/05/26 104p? 

07630.342 


- -0 103030630 Testimony & exhibits of Q.1 Louiselle re fair rate of return 
be faro Public Svc Com* its ton af Scat* of LA. 

L0UI8FLLC.G M Hash. Louisslle, Lurlto V As soc f a t s s. [ nc 
79/10/31. D6pp 07B31 003 


--8103030633 Testimony 1 ••Mbits of RJ Lurlto r® fair rate of return 
before Public Svc Commission of State of LA 

LUfllTO.R J Itosfi. Louise! lo. Lurlto & Assoc late*. Inc 79/10/31. 
I34p p 07031:169 


81031706J9 Forwards Amend 1 to CL app i i c at 1 o n. Amend Includes supporting 
financial documentation 

AS'nELL. D L Louisiana Power K Light Co 61/03/1? 2pp. 07923 314 


—0103170627 Annual Financial Rapt 1979. 

* Louis lan* Power lc Light Co ao/D2/|5 29pp 07925-319 


K Utility Final Safety Analysts Report IFSAR) U emends 


0103170311 Forwards Anmf 16 to application for OL. c o nta In 1 ng Arond 16 
to F8AR. 

ASWELL. 0 L Louisiana Posiar U Light Co 0WO3/O5 lp. Q7922 066 


— 8103170914 A-tentf 16 to application for OL, conta inipg Amend 16 to F9AR 
* Louisiana Power «, Light Co 81/03/03 2gp 07922 067 


--6103170316 Amend 16 to F8AR 

* Louis lane Power & Light Co. 01/03/05 300pp. 07922:070 


8103200747 Certificate of Bvc for F8AR Amend 16 on 810316 

BAMBINI . £. Louisiana Power S, Light Co. 01/03/16 lp 07967 362 


0 Inspection reports. IE Bulletins & correspondence 


8103230201 Responds to IE Bulletin 60-21. '‘Valve Voles Supplied by 
Malcolm Foundry Co. Inc * No Malcolm valve parts in use. 

MAVRIN. L. V. Louisiana Power t Light Co 61/01/0?. Ip 07977. 039. 


8103090090 Forwards IE Inop Rept 90-302/60-36 on 801216-19. No 
noncomp I lane e noted. 

6E10LE. W C Region 4. Dallas. Reactor Construction b Engineering 
Support Branch. 81/01/09. 3pp. 07827:268. 


—9103090096 |£ tnsp Rapt S0-392/80-36 <m aOt2l6-l9.No noncomp llance 
noted. Major areas imp acted, cons t activities re followup 
review of previously identified unresolved items 6 0A/OC 


010309099? Forwards IF Insp Rept 50-302/00-34 on 001116-1215 N 
none omp 1 lane e noted 

MADSEN. 0 L Re;ion 4. Dallas. Reactor Operations Nuclear 9u 
Branch 01/01/1? 2pp 07029 095 


- -Bl 03330598 IE Insp Rept 90-302/80-34 on 001116-1215. No nonto 
noted Major areas Inspected operational s ta f f 1 ng . ov er a 1 1 
preopera t lonal test program b plant tours 

CONSTABLE. 0 L . OUOQlS.O L . UESTEftMAU. T F Region 4. Dal 
Office of the Director 81/01/09 3pp 07629 0*?7 


81032 3022 1 Responds to IE Gullet in 00-23. ‘Failures of Qolenoi 
hf g Ey Valcor Engineering Corp " No L'olcor valves w/etted 
part numbers are u*®d to perform s a f e ty - r e 1 a t e d functions 
MAVRIN. L V Louisiana Power b Light Co Gl/01/23 lp 07 


9103230175 Forwards jE Insp Rept 50-382/00-35 on 001216-010119 
nent omp l lane e noted 

MADSEN . 0 L Region 4. Dallas. Reactor Operations Nuclear 8u 
Branch 01/01/30 2pp 07900 201 

- -0103 230 107 IE Insp Rapt 90-302/90-35 on 001216-010115 No non 
noted Major areas inspected overall p r eop er a 1 1 ana 1 test 
program 6 plant tour 

CONSTABLE. 0 L. . WESTERMAN. T F Region 4, Dallas. Office o 
Director 01/01/2? BpP 07980 ?03 


0103190000 Dllfusses caseload forecast panel meeting at const 
910112-19 U forward « IE Mfl t Meeting Rept 30-302/01-01 
8EIDLE.W t Region 4, Dallas. Reactor Construction %, Engine 
Support Branch. 81/01/30 Ip 07962 330 


--0103190012 IE H 6 t Meeting 50-362/01-01 oh 010112-15 Major av 
discussed const sch edu Id- d«»t gn t eng i near i ng . p roc ur erjn t 
at tlvi tl e s. craft work force t, test procedures 
3TEWA9T, R C , CR0S8MAN.W A Region 4. Dallas* Office of t 
Director 01/01/27 6(!p. 0796? 351 


61 D304076 I Advise* that IE has requested that proservice insp 
requirements for snubbers be included In licensing process 
Forward* requirements to ensure snubber operab 1 1 1 ty . Test 
program should be specified in arrand to FSAR 
TE0E8C0- R L. Assistant Director for Licensing 01/02/11 
07010- 119 


8103160634 Forwards |E Info Notice 01-04. ‘Cracking in Main 8t 
Lines " No response required 

BEVFRtTrK V. Region 4. Dallas. Office of the Oirector 01/ 
lp. 07917 099 


0103170009 Forwards If. Circular 01-03, “Inoperable Beismle Mon 
Instrumentation. “ NO response required 

6EYFRIT.K V Region 4. Dallas. Office of the Director 01/ 
Ip. 07939 106 


8103160032 Forwards revised IE Bulletin 01-01. "Surveillance o 
Mechanical Snubbers." w/ corrected Pages 5 6 6 Change in 
identification of facilities u/CPs to which bulletin is 
applicable does not affect util r equi r ements 

BEYFR IT, K. V. Region 4. Dallas. Office of the Director. □!/ 
lp 07914 |09 


0103160299 Forwards pretervice examination svc* bid package Pr 
Insp will be performed for 4 months. beg inning Nov 1901 
Response to Question 121 2 will be forwarded in near future. 
Enel in Central Files only 

C09TELL0, J NRC - No Detailed Affiliation Olven 81/03/ 12 
07914: 001. 


0103230106 Forwards IE Info Notice 01-07. “Potential Problem 
W/W«tor-So lub le Purge Dam MatU Used During Inert Qas 
Welding ' 1 No response requlrotf, 

8EYFRIT.K V Region 4, Dallas. Office of the Director 81/ 
lp 07977:231 


8 Reportable occurrences. L&Rs I* related correspondence 


0IO3O4O7O7 Inter itn Defic lency Rept 17. originally reported on C 
base metal defects in main steam t feedwater containment 
penetration anchor*. E» Is t ing cracks being repaired. Lug 6 
stiffener joint welding procedures to be modified. 

ASWELL- 0. L. . MILHI8ER. R. J. . WILLS. J. Louisiana Power & Ligh 
81/02/27. 4pp. 07012; 265. 


D103130417 Inter im Deflc lenc y Rept 22. originally reported on £ 
tnadsq,u4t* electrical Insulation on ex-core neutron flu* 
dete c tors. Correc tlve action mode to be provided after rework 
location determined Final rept to be submitted by 810731. 


DOCKETED ITEMS 


8103330070 Intern Significant Const Deficiency Hep t 22 t*o Inadequate 
e 1 • r t r i c a ! inflation on ex-core neutron flux detectors Mods 
provided by C-E via Field Action Request 105W Final rept by 
010731 

A5V.ELL. 0 L Louisiana Poaer t Light Co 01/03/06 4pp 


9103240370 Inter l c. deficiency rept (Significant Const Deficiency 25) re 
OE Circuit Breakers AMR-30 *• AMR-50 failure to close OE will 
supply parts t technical supervision to replace bearing 
assemblies Final rept mill be submitted on 811130 

AS;<ELL'0 L Louisiana Power 6 Light Co 81/03/16 4pp 07990 L51 


9100240433 PNC- 1 V-Ot -009 on 010317. eight const workers arrested Por 
{cssettien 6 sale of marijuana No OA/OC personnel Involved 
9TEWf»1TR C - CROSSman. W A Region 4. Dallas- Office of the 
Director ei /03/IQ Ip 07981 34? 


T Hearing transcripts an non- an 1 1 try s t natters 


9103030635 Forwards annual repts for 1979 6 addl financial info per NRC 
310205 request Teattrony of Jil Erwin- DM Loulselle-HJ Lurito 
6 LA Public Svc Commission Order U-I4O70 Formal responses to 
be submitted via Amend 16 by 010309 

A&llELL.Dl.. Louisiana Power 6 Light Co 01/02/27 305pp 

07830 012 


--3103030645 Direct testimony 3, exhibits of JH Erwin 

ERU t N< J H Louisiana Power l Light Co 00/03/26 1 04 p p 

07633 342. 


--6103030650 Testimony L exhibits of 0M L.oulselle re fair rate nf return 
before Public Svc Commission of State of LA 
LO'JISELLE.G K Kosh. 1 . outsell®. Lurito 6 As soc 1 a t e s . I nc . 

79 / 10/31 86 pp 07831 003 


--0103020655 Testimony S- exhibits of HJ Lurito re fair rat® of return 
befor# Public Gve Commission oP State of LA 

LURITO-R J Koshr Louiselle, Lurito t* As soc iatos, Inc 79/10/31 
J34pp 07031 169 


U Congress! onal /Exec ut l ve Correspondence 


0 1 03 2 4 C 09 J Forwards fourth monthly status rept to Congress Por 
610115-0215 Rapt discusses actions taken on Hennaing 
reviews of new f at U 1 1 1 es . Rep t will bo amended to include 
add] Info requested on 010217 

*A‘1“EREfl. C . OPflco of Congressional Affairs 01/02/27 3pp 


6 1 032 701 10 Responds to request for rept on possible addl improvements 
to N.RC licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay In licensing process 

HE NOR IE- J. 11 Commissioners 61/03/12 9pp 


•0103270931 Submits rec OT-canda t i ons to expedite impacted DL hearings 
Code should include set uf TMl-related CL requirements ABLAQ 
dadsioris on fuel loading I V low power testing should be 
IrrmHlately effective. 

8 1 CAN IT* L Office of the General Counsel 01/02/23. lOpp 


V Operator Examinations 


81D31903L6 Summary of 810107 meeting w/utll in Qethesda.MD re operator* 
training program. Plan judged acceptable Applicant advised to 
submit educational proposals as app Plan to be submitted by 
mid-Har 1981. 

kEBlUSEK.Q Licensing Branch 2 81/03/10 4pp. 07954 313 


030 KET 30~38? 8U&0UEHANNA 6TEAH ELECTRIC S TAT ION, UNIT I 


A App l i cat 1 on/cons true t Ion stage documents U correspondence 


6103190732 Ltrs to alt licensees of operating p 1 an Is- app 1 1 c ant * for 
OLs t holders of CPs re control of heavy loads Requests 
review per guidelines In NURGG-0612 Forwards NRC position re 
interim ac t ions L request for addl info 

EI8ENMJT.D 0 Division of Licensing. 60/12/22. 30pp. 


0103190337 Ltr to ail licensee* of operating plants & applicants for 
QLs & holders of CPs re program for environ qualification 
of safety-r e lated electrical equipment Items addressed 
involve cold shutdown, rep lac emont parts 6 NUFEQ-0737 
EtSENHjr.D 0 Division of Licensing 81/01/19 6pp. 


0)03120014 Ltr to all itcenseos of operating plants. CP holders L OL 
ap p 1 1 c an t s . e x c ep t Indian Point 2 & 3. Zion l K 2 !* THI-1, 
foroarding Inadvertently omitted pages from NRC 00)222 
request for addl info re control of heavy loads 
EISENHJT. D 0 Division of Licensing 01/02/03 6pp 


D \ 0303098 5 Notification of QI0225 meeting w/utll In Qethesda-MO to 
discuss presentation l review of 1900 archeological survey 
of site 

QTARK-R M Licensing Branch l 01/02/12 3pp 07795 234 


0103090951 Notification of 010311 & 12 meeting ui/Hark II Owners groui 
6 OE in Oethesda.MD to discuss Hark II generic long-term 
program 

ANOERSON.C J Generic Issues Branch 01/02/12 I2pp 07020 199 


01O3O3OOD3 Notification of 010227 meeting w/utll in Bethesda.hD to 
discuss util responses to staff questions 

STARK. R M Licensing Branch l 81/02/17 3pp 07791 203. 


8103050234 Notification of 810227 meeting w/utll in Bethesda-MD to 
discuss responses to NRC questions 

STARK. R M Licensing Branch I 01/02/17 3pp 07032 205 


0103060507 Forwards request for addl Info re core p er f ormanc e. na 1 1 s f 
OA for QL application review Response should to submitted by 
810320 

TEDE8C0.R-L Assistant Director for Licensing. 81/02/20 I3pp 
07635 230. 


0)03290024 Ltr to all power reactor licensees 6 license applicants r< 
NURE0-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing d e 1 e t i on » L l c en % e e may submit analysis to 
justrlfy wee of existing low flow controller 
EISENHJT. D 0 Division of Licensing 01/02/20 Bpp 


0103040273 Forwards "Balance of Plant 6 N8S9 SORT Form* for NRC 
Selected Equipment." which completes presite visit package 
CURTIS, hi U Pennsylvania Power i Light Co 81/02/29 Ip. 
07030. 011. 


0103110439 Notification of 010306 meeting w/utt) In Bethesda.MD to 
discuss compliance u/Qeneral Design Criteria-Si 
STARK. R M Licensing Branch I 01/02/25 3pp 07070 221 


0103230030 Ltr to all licensees of operating nuclear power plant* 6 
applicants for DL* Cexcspt 8t Lucie. Units 1 l 21 Requests 
util review to determine capability to mitigate station 
blackout event & promptly Implement emergency procedures 
EI5ENHUT.D O Division of Licensing 01/02/25 9pp 


01031 70225 Ltr to all BUR licensees (except Humboldt Bay & LaCrosseJ 
requesting review of A SHE Code Class 1 & 2 pressure boundary 
piping, safe ends 6 fitting mat! per guideline* of end 
Revision 1 to NUREG-0313 Model Tech 6pec* only enc 1 
EI6F.NHUT.D 0. Division of Licensing 81/02/26. 3pp 


--8 1 031 70266 Model Tech Spec* Pages 3/4 0-2. 3/4 0-3, 3/4 4-7 l 3/4 4-E 
surveillance requirements for A 8 ME Code Class 1-2 & 3 
components L RC8 operational leakage limiting conditions for 
operation & surveillance requirements, 
a General Electric Co. 01/02/26 4pp 


8103170653 Ltr to holders of CPs & applicants for OL* (BUR*) request! 
review of A8ME Clas* 1.2 fc 3 pressure boundary piping, safe 
ends & fitting mat! per guidelines of enc 1 Revision 1 to 
NURE0-O313 Model Tech Specs only end. 

Et 3ENHUT. D 0. Division of Licensing 01/02/26 3pp. 


6103230013 Generic Ltr 01-06 to all CP holders $« OL applicant* re 
IOCFRSO 71 (0 i , ''Periodic Updating of F8AR»» " affective 
800722 Info re FBAR legal status, format & content end. 
EI5ENHUT.D 0. Division of Licensing. 01/02/26. 10pp. 


6103020410 Forwards Amend 30 to application for QL*. containing 
Revision 21 to F8AR 

CURTIG-N. N. Pennsylvania Power & Light Co. 01/02/27. Ip. 
07703: 111 


•0103020429 Amend 30 to application for OLe. containing Revision 31 t 
FSAR 

CURTIS. N W Pennsylvania Power 6 Light Co 01/02/23 Ip. 

07783 112. 


0103030768 Forwards util responses re performance of human factors 
review Annunc lators. control s t* displays described 


33t for Unit* I 4. 2- rctpBCtiv#^, In response to util 
133 request 

ENHur.O 0. Division of Ltctnelng 81/02/29 3pp 07913 211 


3160763 Order extending const corplotion dates to 921231 t 6-10331 
or Unit* 1 & 2. re spec t l ve ly 

19EK»>UT. D. 0 Division of Licensing 91/02/20 2p? 07919 214 


>3160770 Evaluation of util 610123 request for extension of 
Oflipietlon Cate* for CPPR-tOl L CPPR-t02 Eitensio* granted 
mtli 621231 b £330 331 for Unit* 1 t 2- r« sp ec t i vo l y 
Division of Licensing 81/02/29 2pp 07919:216. 


190619 Forwards info re Category I masonry walls employed by plants 
ler CP b OL review. in response to NRC GC0420 request 
glnel reply was ere I In 800909 ltr. 

ITI8.N.N Pefinsy I va Ata Power & Light Co Ql/03/03. I8pp 
14 4 329. 


00424 Notification of 810309-10 meeting w/util In Dethesda.MD to 
'lew App O compliance U conti innent isolation for 
1 1 I ties 

iflU.ft. M Licensing Branch 1 01/03/03 3pp 07064 215 


30601 Notification of 010313 meeting u/Mark II owners group In 
:he*de.M0 to discuss Mari [I safety relief valve loads & 

>1 temp linits. 

T.M Qsnarlt Issue* Branch fil /03/03 2pp OT9\2 136 


00369 Forwards B Want 610220 ltr re review of arc has log ic e 1 
tton of facility rept, in response to URC T«quo»t 
tTl8,N w Pennsylvania Power & Light Co 8J/Q3/04 2pp 
165* 196 


00523 Forwards draft symptom bated procedures per NuREQ-0737 . I t em 
: B r*qu trement. 

ITI0.N W Pennsylvania Power t> Light Co 01/03/04 44pp 
153: 106 


30421 Forwards document* re facility se ismic -fiydrody naml c program 
qualification of »af e ty-related equ ip<r ant. per NRC 
[uest. Documents util support Qalsmlc Qualification Review 
site audit scheduled for 810316-20 
>T 18* N. W Pennsylvania Power U Light Co 81/03/09 49pp 


70754 Notification of 01O31D masting w/util in Wa s h 1 ng ton. DC to 
icirss facility licensing sc.hedule, 

iRK.R M. Licensing Branch I 81/03/09. 3pp 0792 7 339 


90149 notification of 810316 meeting w/near-term OL applicants in 
hssda.MD re irifo required to be submitted on environ 
iliflcetlon of electrical equipment prior to site visit & 

; review 

IWELL- S Licensing Branch 2 01/03/12 13pp. 


330013 Notification of time change for B10318 meeting u/util in 

i h 1 n pn i DC to discuss licensing schedule 

iRK.ft. M. Licensing Branch 1 01/03/13. 3p p 07980.302 


80594 Forwards final response to TMl-related requirements. 
Irasiing all requirements of NufiEG-0737 & answering NRC 
1220 request for info One overt! led drawing end. 
trtB. H. w. Pennsylvania Rower 1 Light Co 81/03/16 190pp. 

151: 213 


>00444 Forwards Buppl 2 to NUREG~01D7. "Mari II Containment Lead 
i n t Program Load Evaluation 6 Acceptance Criteria'* 6 
leg issue p apor . Bug ge s t a Mar 1961 nesting w/Mark It 
iers to discuss review program W/o enc 1 

£L. K. Generic Issues Branch. 81/03/16 lp 65134:218 


!30347 Forward* request for addl info re structural engineering 
i q 1 responses to be subnittod by 010320 

)E8CD»R L Assistant Director for Licensing. 01/03/16. 3pp. 
>73: 007 


£0114 Forward* v«spon«e* to questions 123. I - 123 9 per 010202 
guest far addl Info. Info will be Incorporated into nett 
>lsion of facility FBAR. 

IT 18. H. W. Pennsylvania Power & Light Co. Bl/03/17. 25pp. 

14 5:053. 


140025 Notification of 810326 meeting w/util In Bethesda.MO to 
cuss until wish to appeal six staff positions re 
italnment Bye Branch review 

tRK, R. M Licensing Branch I. 01/03/18 3pp. 07903:337. 


review out interview iters re personnel training matrix, 
support operations procedures V schedules t mg t presentation 
handojt* Enel available in Central Files only 
CURT19.N N Pennsylvania Power &. Light Co 01/03/20 3pp 
08022 002 


01 OQ 26 U 6 O Forwards request for adCl info t© radiological a**® x sron* 
Requests final response* by 810327 

TE0E6CQ. R L Assistant Director for Licensing 0J/O3/23 4pp 
C8O40 230 


0103270711 Forward s technical basis for facility compliance to General 
Design Criterion 51 re containment pressure boundary 
Includes Info re lowest ivc netal t e*-p. f er r J t » c metis b 
suppression chamber access hatch S> dry well head flange 
CURTIS. N W. Pennsylvania Power L Light Co 01/03/24 SOpp 


0103300314 Advises of status of Phase It environ qua 1 1 f i ca 1 1 on rept 
for Class (E equipment I tern* requiring resolution include 
qua 1 1 f icat 1 on status of NS5S components 6 support program. 
Re-evaluat 1 on will forwarded 

CURTIS. M Ul Pennsylvania Power 4. Light Co 81/03/24 2p p 
0e055 136 


0103310933 SumraTy oh 010713 meeting o/util in Qethesda.MO re F£Ml 
Chapter 14 

STARK. R M Licensing Branch l 81/03/24 3pp 00062 164 


0103270341 Forwards proprietary vcrilon of LNC Nuclear Indus tr 1 us. I nc 
topical rept.Ual U re solid radwaste solidification Rept 
withheld fref I0CFR2 790) 

CURTIS-N W Pennsylvania Power b Light Co 01/03/29 ip 
08043 043 


0103270938 Advise* that environs associated w/high energy line breaks I. 
impact on Class IE equipment will be addressed in rept to be 
submitted 0104LO 

CURT I S. N H Pennsylvania Power 6 Light Co 01/03/29. lp 
0004 3 042 


G103270621 Confirms position that ATW0 recirculation pump trip Pi* 
1* being installed u/redundant safety grade trip*. prior to 
fuel load Design details will be available foe review during 
third quarter 1901 

CURT I fi. N. W Pennsylvania Power L Light Co 01/03/25 Ip 

08043 198 


0103270660 Advise* that sufficient interlock* are available to 
restrict RJ-R b core spray pump starting per NRC 
ins t rumentat ion. & control Concern 2 Rkr & core spray 
interlocks bypassed by jumpers when Unit 2 is under const 
CURT 18. II- IJ Pennsylvania Power «. Light Co 81/03/25 Ip 
00043; 164 


0103270606 Forwards util response to F8AR Question* 230 5.230-6 6 
230 7. Units ul I 1 not be operated in natural circulation mode 
or w/only one r ec i rc u t a t i on pump In operation Stability 
analysis will bo performed for second Cycle 

CURFI5.N W. Pennsylvania Power & Light CO- 01/03/25 4pp 
08046; 32 £ 


8103270731 Requests that Footnote 31 to Table 3 2 1 be revised to read 
"*ys 6 components so designated conform to Quality Group D 
(augmented ) including seismic requirements as defined In 
NRC Branch Technical Position ETBB ll-l Parts B 4 1 B. 3 " 

CURT IQ. N U Pennsylvania Power l Light Co 81/03/25 lp 
08043:313. 


0103270737 Confirms that loose parti monitoring sys will be Installed h 
operational at time of fuel load. 

CURTIS. N W Pennsylvania Power L Light Co 01/03/25 Ip 
08043: 314 


8103270742 Confirm* that MPCI sys automatically restarts on low u>s t a r 
level after manual shutdown 

CURTia.NW Pennsylvania Powtr L Light Co. 81/03/25 ip 
00043 165. 


Q103270799 Forward* draft Revision A to "Process Control Program for 
Radwaste Boi id 1 f i cat I on 8ys. “ Requests review b comment*. 

CURT 18. N N. Pennsylvania Power 6 Light Co. 01/03/ 2 5 lp 

08045 ; 079. 


--8103270B02 Draft Revision A to "Process Control Program for Radwaste 
Solidification 8y*. " 

• Pennsylvania Power 6 Light Co. 81/02/27 14pp. 00045:080 


® 1 033 10966 For.-a-is revisji) response* to Questions 32. 7 & J2 ^4 of 
FSAfl 

U^TIS.N M. Pennsylvania Poner ft Light Co 01/03/23 3pp 
00033 COl 


Q|03300j& 2 Foruarit repts- ‘Arc hae 1 og lea 1 Investigation* at Susquehanna 
Stead Electric Station. Pond Hill Roaevoir Site' ft 
**^rc Neec 1 ogl c a 1 Investigations “ re Flood plains Repts 
available in Central Mies only 

CUPJfS’U Vi Pennsylvania Powot ft Light Co 81/03/26 Ip 
06075:097 


9103310462 Informs of corrections to RCPO matls F3AR Table 3 2-4 re 
ferritic natls ft austenetic stainless stool. 

CLRT1S.N U Pennsylvania Potter 6 Light Co 01/03/26 2pp 
06C62. 333 


&i033lC496 Responds to ARC concerns re up Je rvu l ta g e protection jhen 
grid 1* between 13*/. ft 93X of rated voltage Rexoving UOCA 
permit i lv» fren 270 3 & 4 relays will result in trip 
regardless 3 f LCCA signal condition 

CURTIB.N U Pennsylvania Pouer ft Light Co 01/03/26 ip 
08059. 204 


8103310501 Confirms verbal commitment to air tost Feedwater 
per* 1 1 a 1 1 3n 

C4JRT13-N vl Penn sy l van l a Power & Light Co 01/03/26 Ip 
C6059 203 


8 103310532 Forwards Tech Spec Section 3 fl 3 3 re thermal overload 
prelection during accident conditions Also forwards two 
over*!** tfrawmgs-per NfiC request U/o Tech Spec Aperture 
cards are available in FOR 

CURTIS N H Pennsylvania Po^or ft Light Co 81/03/26 Ip 
00062 JCi 


8)03310431 Advises that response to Till requirements provided Ln 
Ltr PL A - 659 UtU position meets r equ i r e ton l s oP NUREQ-0737 
CURT (Sr H U Pennsylvania Power ft Light Co 01/03/27 Ip 
00062 323 


0103310437 Clarifies response to 0211 293 Any lea* into ECCE3 pump room 
fro** suppression pool ulll be contained by pump room walls 
Puflf room water level at max will level out w/suppr ess Ion 
*qpl water level 

CURTIS. N W Pennsylvania Power ft Light Co 01/03/27. Ip 
00062 324 


0103310454 Forwards RHft Drawings 0G36-E-1S3 Sheets 2.4.6.0.47,49.91 ft, 
53 re RH'T l.PC I pump i nter 1 oc v * A l s p forwards QE Drawings 
7iiE4i9UJ. Sheets 3 & 4 re CS interlocks M/o drawings 
CLRTJ0.M U Pennsylvania Power ft Light Co. 01/03/27 Ip 
^8039 291 


8IO-33104Q0 Forwards response to NRC 010323 requost for add) Info re 
Qjpstions 331 16. 17. 10 & 19 concerning F0AR 

CLR T 1 3. M M Pennsylvania Power ft. Light Co. 01/03/27. 40pp 
0079 001 


81033)0629 Forwards comparison of LaSalle ft Susquehanna of 
nar.-Cless IE from Class IE control ft. instrument circuits 
LaSalle compliance based on GER. Susquehanna conip 1 lance taken 
frem F8A9 Page 0 1-lfe 

CJRTJ8. N. N Pennsylvania Power ft< Light Co 01/03/27 2pp 
00063 009 


D NRC Draft/Final Environmental Statements, suppls ft correspondence 


0103093671 Forwards draft suppl to DE8 (NunEG-0564 ) . a o requested 
M/o err cl 

STAR*. R H Licensing Branch 1. 8|/02/29. Ip 07044.200 


E NRC Safety Evaluation Report (SER), suppls ft correspondence 


8)0306053) Requests addl $ER info re outstanding que s 1 1 on*. 1 nc omp 1 q te 
responses 6 final fire protection rep l Info should be 
submitted by 010320 for inclusion in BER 

TEOE8CO. H L Assistant Director for Licensing 01/02/20 3pp 
07032: 209 


B 103230009 Not 1 f l cat l on of 010319 meeting u/uti 1 In Oethesda.MO to 
discuss all Mechanical Engineering Branch issues before 
Issuance of 0EF? input to lirenejnp 

STAR it. R H Licensing Branch 1 01/03/12 3pp. 07980. 294. 


0103200571 Responds to 010220 request Verification of operability o 
security Sys not required prior to issuance of 6ER Design 
of %ys evaluated in SER ft verification of operability ft 
completion is audited prior to fuel lead 

CURTIS, ti W Pennsylvania Power ft Light Co 01/03/13 Ip 
07972. 003. 


6103230666 Discusses TL hearing scheduling process SER technical 1 
schedule for CY01 ft CY02 end 

DENTOJJ H R Office of Nuclear Reactor Regulation, Director 
01/03/13 3pp 07977 104 


0 1 03270657 Notifies that reanalysis of pressure transients describe 
SER for ODYN will be submitted by June 1901 

CUR T 18, N tJ Pennsylvania Power ft. Light Co 81/03/23 Ip 
C8047 101. 


F Security, medical, emergency ft ft re protection plans 


0 1031 302 18 Notification of 010311 ft 12 meetings u/util in Berwick, Pi 
review fire protection mods ft followup to previous firB 
protection review. 

STARK. RH Licensing Branch 1. Ql/02/23 3pp 07900 345 


St 033 1 0330 Ltr to all licensees of operating plants ft holders of CPi 
forwarding NvHEQ-0696, "Functional Criteria for Emergency 
Response Facilities * Criteria describe acceptable method 
for meeting NRC requirements U/o one 1 

ElBL'NHOT, D 0 Division of Licensing 81/03/03 6pp 


0103230315 Notification of 010323-26 meeting w/util in Bethesda.MD t 
discuss facility emergency plan ft preparedness. 

6TARK, R H Licensing Branch I. 8I/03/J3 3pp 07973 015 


0103310311 Forwards -narked-up copy of proposed revision to emergency 
p I on, r ef 1 ec t ihg util response to NRC c oxmpn ts. Rev 1 s i on will 
be submitted as amend to application as soon as possible 
W/o end 

CURT 10, N « Pennsylvania Power ft Light Co Bi/03/26 tp 
00039 201 


0 Adjudicatory correspondence 


8103040574 Memorandum ft order granting r,RC 8)0130 motion Cltiiens 
Against Nuclear Dangers ft Environ Coalition on Nuclear Power 
directed to respond to NRC ft applicants' outstanding 
interrogatories by 010327, 

OECUHOEFCR. C. Atomic Safety and Licensing Ooard Panel 01/02/27 
4pp 07616.343 


8103M0463 Petition to intervene in proceeding re spent fuel pools ft 
request for hearing 

SCHULTZ. O A Susquehanna Envi ronner, ta ) Advocates 61/03/02 2pp 
07072 020 


8103130385 Request to compel discovery from intervenors Susquehanna 
Environ Ad voc a t es . Envi ron Coalition on Nuclear Power ft 
Citizens Against Nuclear Danger on Contention 6 re emergency 
plan Certificate of 8vc end 

8IL0ER0. J Pennsylvania Power ft Light Co. 8ILDER0, J. Allegheny 
Electric Cooperative, Inc 0IL0CRO.J Chau, Pittman. Potts ft 
Trowbridge 01/03/03 6pp 07911 163 


01030 00674 But ml t s list of cases going to hearing during 1981 in 
which emergency preparedness contentions have been raised by 
one or more parties 

CURT STENOLfflY, e Hearings Division 61/03/04 2pp. 


0103200751 Motion for summary disposition of Contention l2 No genulr 
issue of matl fact to be heard ft applicants entitled to 
favorable decision as a matter of law 

OILBERO. J E. Pennsylvania Power ft Light Co 8ILBERG, J. E. Bhaw> 
Pittman, Potta ft Trowbridge 01/03/09. 2pp. 07960:001. 


—0103200757 Statement Of matl facts that there is no genuine Issue 
hoard re Contention 12 

8IL3ER0. J E. Pennsylvania Power ft Light Co BILBERO. J. E 8ha< 
Pittman. Potts ft Trowbridge. 81/03/09. 4pp 07968 003 


— Q103200763 Affidavit that facility design does not violate NRC std 
events unreasonable risk to public Alleged problem of flow 
Induced vibrations In core, c re« t log ln-veeeel sporgor 
failure/ do*» not exist Certificate of Bvc one I 

WATANA0E.H T General Electric Co. HATANABE, H. T. Pennsylvania 
Power ft Light Co. 81/02/24 6pp. 07960:007. 


0103260735 Answers of Busquohanna Environ Advocates to interrogator I 
on emergency plan ft new c ontent 1 oniRe 1 a ted correspondence 
SCHULTZ. Q R Susquehanna Environmental Advocates. 01/03/13 Ilf 


t*ji ne.^ofaiju*! « t order granting ajj I itant^ ' -’•otlon for ii/faru 

disposition Of Contont Jon 16 Partial disposition granted to 
estent Contention 2 involve® chlorination to counteract 
upstream releases 

UECHHCEFE.R . C . PARIS. O . snicvu.o O Atcr-ic Safety ani Licencing 
Board Panel 61/03/16 2lpp 07963 326. 


0 103260706 Beep on *» if. opposition to NRC 0iO13O motion to carpel 
discovery U tu A S L '3 6 10302 ^erorandyn on »axe tub j 
InttTvanor » ere relying on as yet unpublished document* for 
lnfo.FC8.QER & F8AR must be published U/Cer t i f tc a t« of 8vc 
HALLIOAW* T J Cl tl Jens Against Nuclear Dangers 01/03/16 4pp 
00036 091 


0103330633 Notice of ASUB reconstitution Gleason, chairmen t» 00 
Bright b PU Pur dom* members. 

COTTER. B. I* Atomic Safety and Licensing Qoard Parei 01/03/19 
2pp 07974 113. 


1 Financial information 


0103110369 Forwards request for add i info re util finance Response 
cequssted by 840327 

TEOEBC0. R l.. Assistant Director for Licensing 01/03/04 9pp 
07084 129 


3 L 032 7 0734 Responds to NRC 900304 request for financial info. Info, 
including Allegheny Electric Cooperative data forwarded to 
J Peterson Add 1 copy util t>e forwarded by 010403 
CL'RTIB. N.W Penney 1 van la Power L Light Co 01/03/23 Lp. 

0004 7. 209 


K Utility Final Safety Analysis Report (FSAR) *. amends 


8103020410 Forwards A~end 30 to application for DLS. containing 
Revision 2] to F3AH. 

CUfiriS.N w Pennsylvania Power t Light Co. QI/02/27 ip 
07703 111 


>--0103020423 Amend 30 to application for Ol». c on ta I n 1 ng Revision 21 to 
FGAR 

Cl/fttia.N.M. Pennsylvania Power 6 Light Co 0i/O2/23 Ip. 

07763 112 


•0103020429 Revision 21 to F0AR 

* Pennsylvania Power *• Light Co 01/02/28 0Of p 07703 1 13 


0103230429 Forwards Revision 22 to F8AR 

CUrtTfO.ff W. Pennsylvania Power b Light Co Ql/03/20 Ip 
07979: ill 


—0103230437 Revision 22 to F9AR 

* Pennsylvania power & Light Co. 01/03/20 i£>9pp. 07975: 112 


P Operating license stage documents l correspondence 


□ 100310804 Ltr to ell licensee* of operating p I an 1 1 ■ app i it an ts for OLs 
L holders of CPs forwarding SEC V-01 - 1 l 9 re info necessary to 
eetablitfi environ qualification of se f ety - r * i a bed electrical 
equipment. 

EJSENhuT. D O Division of Licensing. 91/03/10 6pp 


Q Inspection reports. IE Bulletins b correspondence 


0103030803 Forwards IE Imp Repts 30-387/90-33 !■ 30-389/00-20 on 
901201-11 No none ompliance noted. 

CARL80V.R T Region 1. Ph i 1 adelph la. Reactor Construction b 
Engineering Support Branch. 91/01/06 2pp. 07029- 136 


--8103000012 IE Insp Rept 30- 387 /BO- 33 V SO-389/QG-StO on 801201- it. No 
noncompliance noted Major areas ln»p*< ted. OC activities re 
1 nsta 1 1 a 1 1 o ci of i n* t r omenta tf on sys 6 performance of 

d res ar v< <- • < - - - 

adelphie. 


7. No 
Nuc 1 ear 


nc 9 


B 1031 lOS** 4 * rorwaros Jt insp .u-js^/uu-ju «• ju-joo/du-iu cm 

901112-14 b 17 No nenc omp 1 lane e noted 

SMITH. OH Region 1- Ph » 1 a i e I ph i a . Fuel Facility b Materials 
Branch 01/02/04 2?p 07076 342 


--6103110946 IE Insp Repts SQ-3R7/80-30 *■ 50-330/00-18 on BOH 12 
No rone omp 1 lane e noted Major areas inspected environ 
protection programs including mg t controls l verification 
of imp 1 ema n ta 1 1 cn of CP requirement* 

jaCkSO*:, T . SAKENAS. C A Region 1. Philadelphia. Office of 
Director BCRE9, R J Region 1. Philadelphia. Fuel Facility 
Material % Safety Branch 61/02/03 6pp 07676 344 


8103230631 Responds further to IE Bulletin GO-21. "Valve Voles 6 
by Malcolm Foundry Co. Inc " Confirmation that no «ubj valve 
parts in use other than those previously identified expected 
by 610316 

CURTI0.I1 Li Pennsylvania Power l Light Co DW02/11 2p? 

07975 020 


8103230942 Responds to IE Bulletin 79-26. "Ooron Loss From UWH C 
Blades " Exposure history will be recorded to determine 610 
depletion in each control blade Shutdown margin t «? « 1 9 will 
be conducted per Tech Spec requlrerents 

CURTIB.N U Pennsylvania Po^er b Light Co. 81/02/11 efp F 
07979. 030. 


8103100097 Confirms 810226 ng t meeting at facility to discuss Nfl 
assessment of regulatory performance re const No response 
required Agenda enc l 

DRIER. D H Region I. Ph i 1 ad e I p h l a . Office of the Director-. 
81/02/12 2pp 07066 00b 


0103030386 Forwardi Supp I 5 to IE Bulletin 00-17. "Failure of Co 
Rc-d* to Insert Ouring Scram at BWR “ No written response 
required 

CRIER. B H. Region 1- Ph 1 1 ad e I p h l a . Office of the Director 
81/02/13 ip 07008 230 


0103200201 Forwards JK Circular 81-03. "Inoperable Galenic Monit 
Ins trurientat I on " No written response required 
CRIER, D H Region 1. Philadelphia. Office of the Director 
81/03/02. Ip 07964 193 


9103200023 Forwards revised IE Bulletin 01-01. "Gur ve i I l am e of 
Mechanical Snubber*. u w/ c prrec ted Pages 5 V 6 Util ts 
added to CP facilities to which bulletin is applicable 
Response should include estimate of manpower expended 
DRIER. OH Region 1 ■ Philadelphia. Office of the Director 
01/03/04 Ip 07968 183 


6103200170 Forwards l£ Info Notice 01-06* "Failure of HE Model 
Circuit Breaker " Nt> response required 

CRIER. B M Region J. P h i l ad e I p h i a. Office of the Director 
81/03/11 Ip 07968 304 


8103230919 Forwards tnservice insp program for pumps b valves & 
piping b instrument diagrams which show Class 1.2.1? & 
noncode safety pumps I- valves Aperture cards will be 
aval lab I e In PDR 

CURTIS, N U. Pennsylvania Power t. Light Co 01/03/20 33pp 
07991 005 


--8103230B34 Insirvite Insp program for pumps b valves 

* Pennsylvania Power 1 Light Co. 81/03/20 9fapp. 07991 C 


0103310914 Summary of 810313 meeting u/Mark II owners group re 
suppression pool temp limit It T-quenchpr load spec Lf/o end 
list of attendees b meeting handout 
SU, T M Oeneric Issues Branch. 01/03/24 3pp 


91032 707] 3 Responds to IE Bulletin 00-07. "8WR Jet Pump Assembly 
Failure'' & 011210 BUR/ 4 beams, as presently designed & 
installed, are predicted to ba\* longer life. Beams util bo 
inspected periodically as part of Inservice insp prograir. 
CURTIS. N U. Pennsylvania Power b Light Co 81/03/25 2pp. 
0004 5: 105. 


6 Reportable occurrences. LERs b related correspondence 


8103100101 Act receipt of 910116 interim deficiency rept re Qtal 
sliding lints. 

CARL8QN. R.T. Region l* Philadelphia. Reactor Construction 
Engineering Support Branch. 81/02/03 Ip. 07665:333 


— 0103100192 Interim rept re potentially significant deficiency 
Co sliding 1 i nk . 1 n 1 1 la 1 I y reported 800623. Oec h te 1 has 
Concluded initial sampling Insp Sampling results will be 
evaluated Final rept expected by May 1981. 

CURTIB.N W Pennsylvania Pouer b Light Co. 91/01/16. 2pp 
07065: 334. 




□ I VJ l uvc < u r. i » 1 r L L v <. V- uivif .... uv r , r uiij 'rill. ■ «r gp»rjij 

grounded U»i it If conduit 

CARLSCN. R T Region 1. Philadelphia. Reactor Con * tr uc 1 1 on fc 
Erj i ne?r ir 5 Support Grar.th 01/02/05 Ip 07063 200 


QI03I0C289 Ack receipt of 010123 final deficiency rept re unau t hot i i ed 
welding of attachment to reactor pressure vessel 
CARLSGN.fi. T Region l. Philadelphia. Reactor Construction I* 

Enjineer Irj Support Branch 61/02/06 Ip 07063 190 


0103270331 Ad receipt of 010210 final deficiency rept re eiceit Ive 
ovality of snail ciaret«r pipe 

CARL6CN.fi r Region 1. Philadelphia. Reactor Construction £ 
Engineering Support Branch 91/02/23 lp 00034 067 


G10333C050 Ac! ie:eipt of 61021 i final deficiency rept re GE timng 
relays Final rept on Agastat relays due May 1981 
CARLEQN.fi T Region l. Philadelphia. Reac tor Construction k 
Engineering Support Branch 01/02/23 ip 00093 040 


G 10303C6 (2 Final deficiency rept re Anc hor -Da r I i ng valve yoke cracking, 
initially reported on 8C0707 Anc h or -Da r 1 1 ng replacing 
affected parts w/prlorlty given to Unit 1 Replacement 
scSeduled for completion by May 1901 

CURT IB> W U Pennsylvania Power s, Light Co 01/02/2 6 3pp. 

07796 163 


9103090408 Status update of deficiency re excessive voltage drops in 
power t control circuits initially reported 801020 Partial 
itap t.orlf on Unit 2 cable installation for affected circuits 
imp l air «nt« d Final rept mil be submitted in May 1901 
CURTIS H W Pennsylvania Power t Light Co 0J/03/02. 4pp. 

07830 209 


0JO3JOC443 Interim deficiency rept re pipe Supports welded to 
containment liner plate Resolution of deficiency is more 
co-plat than originally anticipated Final rept In May 1901 
CURTIS, N W Pennsylvania Power &. Light Co 01/03/06 2pp. 
C7863 217 


B1Q31I0702 Status update of deficiency r ep t. or ig tna 1 ly reported on 
0lO529,.re pipe Supports welded to containment liner plate 
BerStel advised util that resolution more complex than 
criminally thought Final rept will be available by May 1901. 

CURT IS. N. W Pennsylvania Power l Light Co 01/03/06 2pp. 
C7993 093 


UK-3231091 Part 2| rept re deficiency of Pacific swing check valves. 
Initially reported 010119 Hold tags placod on valves 
Investigation initiated Final rept scheduled for May 1901 
CURT IB* W N Pennsylvania Power k tight Co. 61/03/11 3pp. 

C7977 053 


U Congress I or»a i /Eiec ut We Correspondence 


0103270110 Responds to request for rept on possible addl improvements 
to f,PC licensing process Legislation allowing Interim 
operation* in advance of hearing completion would reduce 
delay licensing process 

}£r.'GR[E'J it Commissioners 01/03/12 !)pp 


- -8k0327093i Submits r ec om.-nond a t i on • to expedite impacted 0L bearings 
Code should include set of TMt~related Ql requirement* A6LAD 
decisions on fuel loading & low power testing should be 
Immediately effective 

BJCKWIT.l Office of the General Counsel 01/02/23 lOpp 


--8103270947 Submits r*c cm-nendat i on* re st h »du 1 i ng . p er sonne 1 resources k 
hearing npt for OL p rqc eed 1 ng s. Pane 1 must obtain exemption 
from hiring free** for two recently eppointed chairmen 
CGTTER»8 P Atomic Safety and Licensing Board Panel. 01/02/23 
33pp 


COCKE T 30-380 SUSQUEHANNA STEAM ELECTRIC 6TATIQN. UNIT 2 


A. App I IcaU ofi/c onstruc tion stage documents 4 correspondence 


0103190732 Ltr s to all licensees of operating p lants, ap p 1 Icanta for 
CL* k holders of CPs re control of heavy loads Requests 
review per guidelines In NUREG-0612 Forwards NRC position re 
Interim actions t request for addl info 
EJ5ENHUT.0.Q Division of Licensing. 60/12/22. 30pp 


6103190367 Ltr to all licensees of operating plants k applicants for 
GL* l holders of CPs re program for environ qua 1 1 # i C a 1 1 on 
of *af ety-r ela ted electrical equ Ipment. 1 terns addressed 
involve cold »h Utdown. rep lac ement parts & NUREO-0737 
EISEhHUT.D 0. Division of Licensing. 01/01/19 6pp. 


UlUJlcVUl" nr cu d|| licensees ox oparowny ptdni,». i,r nui 

app 1 i c ant t . e x( ep t Indian Point 2 k 3. lion i k 2 k TMl-l. 
fo rw ftrd I r.g inadvertently emitted pages from NRC 601222 
request for addl info re control of heavy loads 
EISEMHUT.O 0 division of Licensing 01/02/03 6pp 


0 1 0303 0983 Notification of 810225 reeting u/utiJ in Bethesda.MD to 
discuss presentation k review of I960 archeological survey 
of site 

STARK.. R M Licensing Drench i 01/02/12 3pp 07795 234 


0103050931 Notification of 810311 fr 12 meeting w/Mark II Owners grot 
k GE in Oethesda.MO to discuss Mark II generic long-term 
prog ram 

ANDERSON, C J Cenenc Issues Branch, 01/02/12 12pp 


0103030003 Notification of 810227 meeting w/uttl in Oethesda.MD to 
discus* util response* to staff question* 

8TARK.R ft Licensing Branch 1 01/02/17 3 PP 07791.203 


6103030234 Notification cf 810227 meeting w/util in Bethesda.MD to 
discuss response* to NRC questions. 

STARK. R ri Licensing Drench I Bl/02/17 3 PP 07B32 205 


0103060507 Forward* request for add] info re core p er f ormane e, ma 1 1 s 
GA for QL application review Response should be submitted by 
010320 

TEDE3CQ. ft L Assistant Director for Licensing 61/02/20 I3pp 
0703 5 230 


0103250024 Ltr to all power reactor licensee* h license applicants r 
NUHEO-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may iubr.lt analysis to 
justify use of existing low flow controller 
EtSEHHUr. D 0 Of vision cf Licensing. 01 / 02/20 Opp 


8103040273 Forwards ‘Balance of Plant t NQS5 SORT Forms for NRC 
Selected Equipment." which completes presite visit package 
CURTIS. N W Pennsylvania Pouer t Light Co. 01/02/25 Ip 
0703 <5 01 1 


0103110439 Notification of 610306 meeting w/util in Bethesda.MO to 
discuss compliance w/General Design Ctiteria-51. 

STARK. R M Licensing Oranch I 01/02/29 3pp 07070.221 


0103230030 Ltr to all licensees of operating nuclear power plants k 
applicant* for 0„* (except St Lucie. Units 1 L 2). Requests 
util review to determine capability to mitigate station 
blackout event L promptly implement emergency procedures 
EISENhuT.d 9 Division of Licensing. 81/02/25 9pp 


8103170229 Ltr to all DWR licensees (except Humboldt Bay k LaCrossel 
requesting review of ACME Code Class 1 \ 2 pressure boundary 
piping. safe ends k fitting matl per guidelines of end 
Revision 1 to NUBeQ- 0313 Model Tech Bpecs only end 
E1SENHUT, D 0 Division of Licensing. 01/02/26 3pp. 


—0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 1 3/4 4- 
survelllance roquirements for A8ME Code Cless 1.2 k 3 
components k RC8 operational leakage limiting conditions for 
operation U surveillance requirement* 

« General Electric Co 01/02/26 4pp 


0103170655 Ltr to holder* of CPs k applicants for DL* £BWRs) request 
review of ACME Clast 1.2 k 3 pressure boundary piping, safe 
ends & fitting mail per guidelines of enc l Revision 1 to 
NUREQ-0313 Model Tech Bpecs only me 1. 

EISENmUT. 0- 0 Division of Licensing. 81/02/26. 3pp. 


0103230913 Generic Ltr 01-06 to all CP holders k OL applicants re 
10CFR50 71 (el, "Periodic Updating of F8AR*. •• effective 
800722 Info re F3AR legal status, fornat k content enc 1 
EISENHUt.DQ Division of Licensing. BI/02/26. lOpp 


0103020410 Forward* Amend 30 to application for QLs . c ontd in i ng 
Revision 21 to FQAR 

CURTIS. N N Pennsylvania Power k Light Co 01/02/27. Ip. 


8103030760 Forward* util ritponsii re performance of human factors 
review Annync lators- control* k displays described. 

CURTIS. N U Pennsylvania Power k Light Co. 01/02/27. 26pp. 

07708 347 


8103160760 Forward* order extending const completion dates to 021231 
040331 for Units 1 k 2. r esp * t t l ve 1 y . 1 n response to util 
B10I23 request 

EISENHUT. D 0 Division of Licensing 81/02/20 3pp. 07915.211. 


~~01O316O763 Order eitending tornt ce<rpletior date* to 821231 & 640331 
for Unit* l & 2. retp j c 1 1 v e l y 

EISCNHUT, P Q Division of Licensing 91/02/28 2pp 07913 21 4 

- “ 8103 160770 Evaluation of util 810123 request for extension of 
completion dates for CPPft-101 t CPPR-102 E»ten*»on granted 
until 021231 t 830311 for Units l L ?. rM f »ctlw*lg 
* Division of Licencing. 01/02/20 2pp. 07913 216 


8103090615 Forward* info re Category I masonry wall* e-p)oye2 by planti 
under CP t CL review, in response to N4C B00420 request 
Original reply wa s «nc 1 in BG0908 I tr 

CURTIS- N W. Pennsylvania Power t Light Co 01/03/03 I9pp 
07044. 329. 


0103100 4 24 Notification of 610109-10 ’.eating w/util In Geth*sda.HD to 
review App 0 compliance 6 containment isolation for 
fac 1 1 it les. 

STARK, R H Licensing Branch I 81/03/03 3pp 07864213 


0103130601 Notification of Q103I3 meeting w/Mark II owners group in 
Bathesda- MD to discuss Mart U safety relief valve loads !• 
pool temp jjnlts 

SU, T. M Generic Issues Branch 01/03/03 2pp 


6103100368 Forwards R ent 610220 Itr re review of arc Ivae logical 
section of facility rept.in response to NRC request 
CURT 18, N W Pennsylvania Pocer Li0ht Co 61/03/04 2p p 
07063: 196 


0103100323 Forwards draft sy/np ton based procedures per NUREC-0737. Item 
1 C 0 r equ irsrent 

CURTIS, N W Pennsylvania Power L Light Co 61/03/04 44pp 
07633. 106 


B103130421 Forwards documents re facility * e t *r* > c -hyd r od ynan 1 c program 
for qualification of ta f e ty - r e l a te d t qu I pment , par NRC 
request Documents will support Seiirsie Oust if I e atton Review 
Team site audit scheduled for 910316-20 

CURTIS. N U. Pennsylvania Power & Light Co 81/03/09 49pp 


B1 031 70734 Notification of 810318 meeting -w/util In Ua shlngton. DC to 
discuss facility licensing schedule 

STARK, R M Licensing Drench 1 01/03/09 3pp 07927.390 


0103190145 Notification of 6103)6 meeting ^/near-term OL applicants in 
Bethesda. MO re info required to be sutmitted on environ 
qualification of electrical equipment prior to site visit & 

M?C ravl iu 

BUR HELL. 8 Licensing Drench 2 01/03/1? I Dp p 


9103230013 Notification of time change for 91031B rruetlng w/utll in 
Hash ing ton, DC to discuss licensing schedule 
STARK , R M Licensing Brinch 1 01/03/13 3pp 07980302 


0103100394 Forwards final response to TMl-releted requirements, 
addressing all requirements of NUREO-0737 L answering NRC 
810220 request for info. One overslied drawing end 
CURT I B, N M Pennsylvania Power & Light Co. 81/03/16 I30pp 
07931 213 


6103200444 Forwards Suppl 2 to NUREQ- 0407* "Marl It Containment Lead 
Plant Program Load Evaluation L Acceptance Criteria" & 
policy issue p epsr . Sugg a s t s Mar 19B1 meeting w/rtarv 11 
owner* to discuss review program W/o snc 1 . 

KNIEL. K. Generic Issues Branch Bl/03/16 lp 69134 216 


8103230347 Forwards request for add l info re structural engineering 
Final responses to be Submitted by 010320 

TEOESCO, F L Assistant Director for Licensing Bl/03/16. 3pp 
07973; 007 


3103160114 Forwards responses to questions 123 1 - 123 9 per 810202 
request for sddl info info will be incorporated into nest 
revision of facility F0AR 

CURTIS, N. W Pennsylvania Po i/er L Light Co 01/03/17 29 if 

07945 053. 


8103240025 Notification of 810326 meeting w/utll In Dathasda.HD to 
discuss until wish to appeal sit staff positions re 
Containment fly * Branch review 

STARK, RM Licensing Branch I. 01/03/16 3pp 07983:397. 


0103240436 Forwards responses to NRC request for documentation of mgt 
review exit interview I terns re personnel training matrix, 
support operations procedures 6 schedules A rrg t presentation 
handout * . Enc 1 available in Central Files only 
CURTIS. N W. Pennsylvania Power 6 Light Co 01/03/20 3pp 
06022. 002 


61 0326 1 1 60 F orwar d s request fcr atfdl info re radiological assessment 
R«qu*»t» final responses by 010327 

TEOESCO. R L Assistant Director for Licensing 01/03/23 4pp 
00040 220 


0103270711 Forwards technical basis for facility compliance to General 
Design CMtericn 51 re containment pressure boundary 
Includes info re lowest svc metal t enp . f err 1 1 1 c metis 6 
suppression charter access hatch 6 dry well head flange 
CURTIS. N U Pennsylvania Power t Light Co 01/03/24 SOpp 


Bl 03 3 0031 4 Advises of status of Phase II environ qua 1 1 f l c e 1 1 on *ept 
for Class IE equipment Iten? requiring resolution include 
qua 1 If i cat ion status of NSES components 6 support program 
Re - pva 1 ue 1 1 on will be forwarded 

CURT 19. N W Pennsylvania Pouer t Light Cg 81/03/24 2pp 
08055 136 


8103310983 Summary of B10213 xeetlng w/utl] in Qethesda.MD re F04R 
Chapter 14 

STAR*. R M Licensing Branch 1 01/03/24 3pp 00062 164 


0103310914 3<j«-r.ary of 010313 meeting w/Mark II owners group re 
suppression pool temp Holt V T-quencher load spec W/o end 
list cf attendees i. meeting handout 
SU. T M Generic Issues Branch 01/03/24 3pp 


0103270341 Forwards proprietary version of U.nC Nuclear 1 ndu « t r i e s . I nc 
topical rept.Vol II re solid radwaste solidification Rapt 
■withheld i ref 10CFR2 790) 

CUR T IB. N W Pennsylvania Power 8- Light Co 01/03/29 Ip 
00043 043 


8103270538 Advises that environs associated w/high energy line breaks t 
impact on Class 1C equipment will be addressed In rept to be 
sub fitted 010410 

CUR T 16. N W Pennsylvania Power 6 Light Co 91/03/25 Ip 
00043 042 


9103270621 Conflrcs position that ATLS recirculation pump trip fit 
is being Installed ur/redundant safety grade trips, prior to 
fuel load Design detail* will be available for review during 
third quarter 1901 

CUR T 19. N U. Pennsylvania Power «, Light Co 81/03/23 lp 
0304 3 130 


0103270668 Advises that sufficient interlocks are available to 
restrict AMR 6 Core Spray pu*p Starting per NRC 
instrumentation Sr control Concern 2 RH.R & core spray 
Interlocks bypassed by jumpers when Unit 2 Is under const 
CURTIB.TJ W Pennsylvania Power S Light Co 01/03/23 Ip 
08043 164 


8103270686 Forwards util response to F0AR Ouestions 230 3,230 6 % 
230 7. Units will not be operated In natural circulation mode 
or «w/only one recirculation purp In operation Stability 
analysis will be performed for second cycle. 

CUR T 18. N W Pennsylvania Power & Light Co. 01/03/23 4pp 

08046 321. 


81 0327073 l Requests that Footnote 31 to Table 3 2 1 be revised to read 
"tys 6 components so designated conform to Ouality Group D 
(augmented) including seismic requirements as defined in 
NRC Branch Technical Position ET0B ll-l Parts 0 4 L B 9 " 

CURTI8.NW Pennsylvania Power *. Light Co 01/03/25 lp 
00043 313 


0103270737 Confirms that loose parts monitoring sy« will be Installed t 
operational at time of fuel load 

CURTIS-N if. Pennsylvania Power t Light Co 01/03/25 Ip 
00043 314 


9103270742 Confirms that HPC1 tys automatically restarts on low water 
level after manual shutdown 

CURTlB.N M Pennsylvania Power «, Light Co. 01/03/23 lp 
08043 169 


8103270799 Forwards draft Revision A to "Process Control Program for 
Radwaste Solidification Sys '* Requests review t comments 
CURT 16. N W Pennsylvania Power t Liqht Co. 01/03/25 lp 
0004 5 079. 


--8103270602 Draft Revision A to "Process Control Program for Radwaste 
8o Mdlf Icatlon 8y«. " 

• Pennsylvania Power & Light Co Dt/02/27. I4pp 00043 080. 


9103310566 Forward* revised responses to Questions 32 7 k 32 24 of 
F8AR 

CURTIS, N. U Pennsylvania Power 6 Light Co 01/03/23 3pp. 
C0O63 001. 



^ 1 vinviili \v oil u v* \ Ti^yai^irr 

it tret I on 

JrtQ M W Penni,,iv8nl« Power b Light Co. 01/03/26 Ip 
JS9 203 


M0332 F o (*u)a t d • Ted Opec Section 3 B 3 3 re thermal overload 
:t«cU«r iJwvihj accident condUloat Also forwards two 
rrtlt* drawings. per NRC ren U( »t. :l/o Tech Spec Aperture 
dr are available In PRR. 

ITIS N 1J Penmijlvania Power 1 Light Co 81/03/26 Ip 
?A2 106 


310*131 Advises that rj ipons» to TM[ requ t rerenlt provided In 
• PlA-639 Util p o* 1 1 1 Cr«i meat* requirement* of NUREO-0737 
* T 10- M II Pennsylvania Polbt b Light Co 01/03/27 Ip 
)62 323 


310437 Clarlfie* retponto to Q21 1 293 Any leak Into ECCQ pump room 
:rt suppression pool will be contained by pump room wall* 

% p room water level at *ia* will level out o/s up pre * * 1 on 
: I water level 

IF 18. N. W Pennsy 1 von 1 a Power &. Light Co. 01/03/27 Ip 
)&2 324 


310434 Forward* RHfl Drawing* GG96-F>133 9h®ets 2. 4. 6. D. 47. 49. 31 6 
ra RHfl l.PC 1 ptfip inter loc It* Alec forward* QE Drawing* 

1F419MJ. Sheet* 3^4 re C 3 interlock*. W/a drawing* 
l T IB. N. II Pori ns y 1 van i a Power b Light Co 01/03/27 Ip 

)99 271. 


1104G0 Forward* response to NfIC 010323 requett for addl Info re 
>*tloni 331 16. 17- 10 6 17 concerning F0AR 

H10. N W P enn*g I van | a Power b Light Co 01/03/27 40pp 
179 001 


110620 F orwai d « comparison of l.aBalW t, Susquehanna of 
-Class tF. from Cla»« IE control It instrument circuit* 
l-allf iorpl lance based on S£R Susquehanna compliance taken 
:<r. F8AH Page fi 1-16 

irtO.N-ll Penns v 1 van l a Power t Light Co 01/03/27 2pp 
)63 008. 


1C Draft/Flra) Envi ron.r.en t ai Statement*. supple & correspondence 


190671 Forward* draft suppl tg DEG lNUrtEQ-0964) , a* requested 
end. 

lRK.P M L 1 c ert* 1 ng llranch 1 81/02/29 Ip 07044 200 


!C Eafetj Evaluation Report (9ER), suppl* b c orre *p ond one e 


60931 Fieqwest* addl 6E» info re outstanding quo * t i on* . 1 nc omp 1 e te 
pCntet V final fire protection rapt Info should bo 
mltted by 810320 for inclusion in SEfl 

■ESCO. R. L A* * ( * tan t Director for licensing 01/02/20 3pp 

132 209. 


>30009 Not 1 f ic a tlon of 010319 meeting w/ulil in flethesda.HD to 
Cist all Mechanical Engineering Branch Issue* before 
uer>ce of BEH input to licensing 

RK.R n Licensing Branch 1 Ql/03/12 3pp 07900 294 


OC971 Respond* to DI0220 r eqves t . 7er 1 f i c a 1 1 on of operability of 
urlty *y* not required prior to l*«uance of BER Design 
*ys evaluated in BER l verification of operability t 
pletlon 1* audited prior to fuel load. 

riB.N U Penn *y 1 van 1 a Power b Light Co. QI/03/I3. Ip 
72 ODD 


forwarding NUREQ-0696, "Functional Criteria for Emergency 
Response Facilities. ' Criteria describe acceptable method 
for meeting NRC requirement* U / o enc 1 

E IQENH'JT. D 0 Division of Licensing 01/03/05 6pp 


0103230319 notification of 0 1 032 5- 26 meeting w/util in Bethesda.MD to 
discus* facility emergency plan b preparednes* 

STARK. R M L i c eh* i ng Branch 1 01/03/13 3pp 07973 013 


01O33IO3I1 Forward* markjd-yf copy of proposed revision to emergency 
plan. ref lec 1 1 ng util response to NflC rommpnt* Revision will 
be submitted a* amend to application a* soon a* possible 
ur/o end 

CURTIS. N w Pennsy I van la Power l Light Co 81/03/26 Ip 
08099 201. 


0 Adjudicatory correspondence 


8103040374 Memorandum K order granting NRC 810130 motion Cltlren* 
Against Nuclear Danger* l Environ Coalition on Nuclear Power 
directed to respond to NRC 6 applicants' outstanding 
interrogatories by 81032 7 

BRCHHOEFER . C. Atomic Safety and Licensing Board Panel 01/02/27 
4pp 07016 343 


0103130305 Request to compel discovery fro.ii intervener* Sutquehanna 
Environ Ad voc a te* , £nv| ron Coalition on Nuclear Power & 

Cl 1 1 i en* Against Nuclear Danger on Contention 6 re emergency 
plan Certificate of Bvc end 

9ILBER0. J Pennsylvania Power b Light Co SKDERO. J Allegheny 
Electric Cooperative. Inc SfLBERQ. J Shaw. Pittman. Pott* b 
Trowbridge Gl/03/03 6pp 07911.169 


0103030674 Submit* list of case* going to hearing during 1901 in 
which emergency preparedness contentions have been raised by 
one or more parties 

CHRISTENOURY. E. Hearings Diviiion 01/03/04 2pp. 


0103200751 Motion for su-mary disposition of Contention 12. No genuine 
issue of matl fact to bo heard t* applicant* entitled to 
favorable decision a* a matter of law 

9ILBERQ, J. E Pennsylvania Power b Light Co. SILOERG, J E Shaw. 
Pittman, Pott* b Trowbridge 81/03/09 2pp 0796B 001. 


--8103200797 Statement of matJ fact* that there l* no genuine issue to bo 
heard re Contention 12 

aiLOERG. J E Pennsylvania Power b Light Co. BILDERQ. J £ Shaw. 
Pittman* Pott* b Trowbridge 81/03/09 4pp. 07960 003 


--0103200763 Affidavit that facility design doe* not violate NRC *td« or 
create unr easonab to risk to public Alleged problem of flow 
induced vibrations In c ore. c re«t log in-ve*sel sparger 
failure* does not erlst Certificate of Svc end. 

NATANAOE-H T. General Electric Co NATAWABE. H T. Pennsylvania 
Power b Light Co 01/02/24 8pp 07968 007. 


8103260735 Answer* of Susquehanna Environ Advocate* to interrogatories 
on emergency plan b new contentions Related correspondence 
SCHULTZ. •}. F? 8u*quehanna Environmental Advocate* 01/03/13 11pp. 


0103190632 Memorandum b order granting applicant*' motion for summary 
disposition of Contention 16 Partial disposition granted to 
ertent Contention 2 Involves chlorination to counteract 
upstream release* 

BECHHOEFER . C. . PARIS, Oil . DRIOHT.O.O Atonic Safety and Licensing 
Board Panel 01/03/16 21pp. 07963 326 


9 l 03260706 Response in opposition to N4C 610130 rotier ta compel 
discovery tf to ASL0 010302 rB^jrindun on (tme subj. 

Inter /enor i arc relij inj on a* y e t unfvbl ur ed doti.'-ent* for 
Info FE9.9ER L FSAR rvst be put l fifed W/Ce »• t i t i c a te of Rvc 
HALL IOAN. T J Cl ti unr Against Nuclear Oingeri 01/03/16 4pp 

06036 091. 


61 03230639 Notice of ASL9 reconstitution JP Gl ea s on. t ha i r-an «. CO 
Bright t p H P u r d on, m emb e r s 

COTTER- B. P Atomic Safety anj Licensing Board Panel 61/03/19 
?pp. 07974 113 


I Financial information 


6103110369 Forwards request for addl info re util finance Response 
requested by 6 1 0327 

TEDEBCO-P L Assistant Director for Licensing 61/03/04 9pp 
07084 l?9 


9103270734 Responds to NRC 800304 request for financial info Info. 
Inc lading Allegheny Electric Cooperative data forwarded to 
J Pitfrien Ad d 1 copy will be foruardec by 910403 
CURTIS. N W Pennsylvania Power & Light Co 61/03/25 Ip 
00047 2C9 


K Utility Final Safety Analysis Report IFSAR1 & abends 


9i000204l0 Forwards Amend 30 to application for 0-*. containing 
Revision 21 to FEAR 

CURTIS- N W Pennsylvania Power L Light Co 01/02/27 Ip 
07703 111 


—8103020423 Amend 30 to application for OLs . c ont a 1 n l ng Revision 21 to 
F3AR 

CURTIS. N. LI Pennsylvania Power l Light Co 01/02/23 Ip 
07703 112 


— 0103020429 Revision 21 to FQAR 

* Pennsylvania Pouer t Light Co. 0I/O2/2D. 0Opp 07733 113 


103233429 Forwards Revision 22 to FSap 
CUR T 18. N W Pennsylvania Power i Light Co 01/03/20 Ip 
07975 111 


-0103230437 Revision 22 to FBAR 

« Pennsylvania Power L Light Co 61/03/30 I69pp 07973 112. 


P Operating license stage documents l correspondence 


01OO23OD42 Responds to IE Bulletin 79-26. 'Doron Loss Ft on BLR Control 
Dlades ’ Exposure history ail) be recorded to determine DIO 
depletion m each control blade 3hutdown margin tests will 
be conducted per T*ch Spec requirements 

CLRT15. N U Pennsylvania Power L Light Co Gl/02/ll 2p? 

07975 030 


0103100097 Confirms 010226 ngt meeting at facility to discuss ARC 
assessment of regulatory performance re const No response 
required Agenda me I 

ORJER.B H Region I. Philadelphia. Office of the Director 
01/02/12 2p p 07866 005 


6103030306 Forwards Suppl 5 to IF. Bulletin UO-17, -Failure of Control 
Rods to Insert During Scram at DL'R ‘ No written response 
required 

GRIER. D H Region l. Ph i 1 ad « 1 ? h i a . Office of the Director 
81/02/13 Ip 07000 230 


6103200201 Forwards |£ Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation " No written response required 
DRIER, B l< Region I. Philadelphia. Office of the Director 
01/03/02 Ip 07966 193 


0103200103 Forwards revised IE Bulletin 01-01. "Qurve 1 1 1 anc e of 
Mechanical Snubbers." w/corrected Pages 5 & A Change In 
Identification of facilities w/CP to which bulletin is 
applicable does not affect util requirements 
CR t £R, B H Region I. Philadelphia. Office uf the Director 
01/03/04 tp 07969 038 


0103200170 Forwards IE Info Notice 81-06. ‘Failure of HE Modal K-tno 
Circuit Breaker ° No response required 

CRIER. B h Region I. Philadelphia, Office of the Director 
01/03/1 l lp 07968 304 


0103230019 Forwards inservice insp program for pumps l valves !■ 32 
piping t instrument diagrams which show Class 1.2.3 f» 
noncode safety purpS l valves Aperture cards will be 
ava liable in PDR 

CUR T 10. N W Pennsylvania Power L Light Co 01/03/20. 33pp 

07991 003 


--8(03230634 Inservice insp program for pumps t valves 

* Pennsylvania Power 8. Light Co Ql/03/20 96pp 079VI 006 


0103270713 Responds to IE Bulletin 80-07. ’OUR Jet Pump Assembly 
Failure" L 0112 10 BW9/4 beams. as presently designed *. 
ins tall ed. are predicted to have longer life Beams will be 
inspected periodically as part of Inservice Insp program 
CUR T 18. N U Pennsy I vanla Power & Light Co 01/03/23 2pp 
CB043 109 


8103310804 Ltr to all licensees of operating plants. epp I leant* for OLs 
& Polders pf CPs forwarding SECT-BI-M? re info necessary to 
establish environ qual i f ic at ion of sa fely-r e lated electrical 
equl pment 

eiBENHUT.D 0. Division of Licensing 01/03/10 6pp 


Q Inspection reports- IE Bulletins L correspondence 


8103050803 Forward* IE I nip Repts 30-307/80-33 8. 50-306/00-20 on 
BO 1201 - 1 1 . No nenco.-p 1 l an< e noted 

CARLSON, R T. Region I. Philadelphia, Reactor Construction & 
Engineering Support Branch 01/01/06 2pp 07928:136 


- -01030908 12 IE Insp Rept 80-387/90-33 & 50-390/00-20 on G01201-11 No 
none omp 1 i anc e noted Major arm inspected OC activities re 
Installation of instrumentation ays & performance of 
preservice insp 

NARROW, L . MCBREARTV. ft. a . PAOLINQ.R J. Region I. Philadelphia. 
Office of the D i r * < t or . 61/01/03. I4pp 07020: 140 


□1031 10344 Forwards IE In«p Repts 30-307/00-30 l 30-388/00-16 on 
801112-14 & 17. No none omp 1 ianc e noted 

SMITH. Q.H. Region 1* Philadelphia. Fuel Facility & Materials Safety 
Branch B 1 /02/04 2pJ> 07676:342 


— 8103110546 IE Insp Repts 30-307/00-30 t> 30-388/00-18 on 001112-14 S, 17 
Mo roncomp 1 lane » noted. Major areas Impacted environ 
protection programs including r.g t controls & ver I f 1 c a l i on 
of imp 1 erne ntat 1 on of CP requirements. 

JACKSON. T. , SAKENAS.C A. Region 1. Philadelphia, Office of the 
Director. B0RE8. R J Region 1. Ph itade] ph l«. Fuel Facility & 
Materials Safety Branch. 81/02/03. 6pp. 07076 344 


8103230831 Responds further to IE Bulletin 80-21. "Valve Yokes Supplied 
by Malcolm Foundry Co. Inc. " Con# Irma t Ion that no sutj valve 
parts In use othar than those previously identified expected 
by 010316 

CURTra.N W. Pennsylvania Power 6 Light Co 01/02/11. 2pp. 

07975. 020. 


5 Reportable occurrences. LERi t related correspondence 


6103100101 Ac V receipt of 810116 interim deficiency rept re Qtates Co 
si 1 ding links 

CARlBDN.R T Region 1, Philadelphia. Reactor Construction t 
Engineering Support Branch 81/02/03 Ip 07069 333 


8(03100192 Interim rept re potentially significant deficiency of State 
Co sliding H nk, ini t la Ily reported 800623 Bechtel has 
concluded initial sampling Insp Sampling results will be 
evaluated.Final rept expected by May 1901. 

CURTI8.N U Pennsylvania Power & Light Co 01/01/16 2pp 
07065. 334 


9(03100278 Act receipt of 010114 interim deficiency rept re improperly 
grounded flexible conduit. 

CARL6QM.fi. T Region 1. Philadelphia, Reactor Construction & 
Engineering Support Braneh 61/02/03 lp 07063.200 


6103270331 Ack receipt of 810210 final deficiency rept re excessive 
ovality of small diameter pipe 

CARLSON. R T. Region 1. Ph 1 1 ad e 1 ph 1 a, Reactor Construction $. 
Engineering Support Branch 01/02/23 Ip 00034 067. 


6103300050 Ack receipt of 610211 final deficiency rept re GE timing 
relays. Final rept pn Agastat relays due May 1981 
CARLSON. R. T. Region 1. Philadelphia. Reactor Construction L 
Engineering Support Branch. 01/02/23 Ip. 08033 040. 


8103030812 Final deficiency rept re Anchor-Darling valve yoke cracking, 
initially reported on 000707 Anchor-Darling replacing 
affected parts w/priority given to Unit 1 . Rep 1 4c emen t 
scheduled for completion by May 1901 

CURTI8»N. W. Pennsylvania Power L Light Co 81/02/26 3pp 
07796 163 



SI0309040B Status update of deficiency re excessive voltage drop* in 
pcwe? J- control circuits initially reported 801030 Partial 
step work on unit 3 c at t e installation for affected circuits 
i Tp I ttnent a <5 Final rept will be submitted in May 1901 
CU9TIB*N Pennsylvania Power & Light Co 01/03/03 4pp 

07850 209 


Q-C3100J43 Interim deficiency rept re pipe supports welded to 
cent airmen t liner plate Resolution qf deficiency is no re 
ccnplri than originally anticipated Final rept in May 1901 
CUSMS. 1. M Pennsylvania Povpr t Light Co 01/03/06 2pp 
0/865 217 


^1031)0702 Status update of deficiency r ep t . or 1 9 t no 1 l y reported on 
B 1 0929, r e pice supports welded to c on t a 1 n-nent liner plate 
aovjstd utjl t^at resolution more roTplr, than 
originally thought Final rapt will tie available by May 1981 
CURTIS. N tj Pennsylvania Power 4 Light Co 01/03/06 2pp 
C78S5 093 


&IC3231091 Part 21 rept r© deficiency of Pacific suing check valves. 
Initially reported 0101|9 Hold tags placed on valves 
Invest l^at 1 on initiated Final rapt scheduled for May 19QI 
CURTtS.N Vi Pennsylvania Power 1 Light Co 01/03/11 3pp 
C7977: 053 


0 Congr » s s i 0 n a l /E x oc ut 1 ve Correspondence 


81032701 10 Responds to request for rept on possible add l i 1*1 pro v events 
to CIRC licensing process Legislation allowing interim 
operations in advance qf hearing completion would reduce 
delay in licensing process 

l£fi0R1£. J H Commissioners Ql/03/1? 3pp. 


- -S10327093 1 Submits recommendations to expedite impacted OL hearings 
Cod* should include Set of TMl-related OL requirements ASLAD 
decision* on fuel loading 6 low power testing should be 
Icmediately effective. 

3tCttU(T«t_ Office oP the General Counsel 01/02/23- 10pp. 


**BI032709«|7 Submits rec armend a 1 1 on « re sc hedul Ing. per soilne l resources & 
hearing njt for OL proceedings Panel must obtain esofpptlon 
f r cm biting freeie for two recently appointed chairmen 
COTTER. B P Atomic Safety and Licensing Board Panel 01/02/25 
33 p p 


CCCkET S3-309 ST LUC IE PLANT. UNIT 2 


A App 1 1 c at i on/construc 1 1 on stage documents 6 correspondence 


9103190732 Ltr* to all licensees of operating p 1 an t s • ap p 1 1 c ant s for 
OLs & holder* of CPs re control of heavy l oad ft . Roques te 
review par guidelines in NURE0-06 12. Forwards NRC position re 
interim actions 8. request for add 1 info 
CJSENHUT. D 0 Division of Licensing 80/ 12/22 30pp 


9101 13 03 1 9 Discusses Pollowup study re degradation of internal 
4p f yt tenan c es in t.wR piping during normal plant operation It 
potential effects when degraded appurtenance* are subj to 
accident loads Recommends broad review of recurrent problems 
GROl/N.E U Director's OfPice 00/12/24 4pp. 


3 1 031 90387 Ltr to all licensees of operating plants & applicants for 
DCs & holder* of CPs r* program for environ qualification 
cf safety-related electrical equi pment. I terns addressed 
Involve cold shutdown, r cp lac orient parts 6 NURE0-0737 
E ISEMHUT , D 0 Division of t.lcenslng 01/01/19 6pp 


01001200)4 Ctr to all licensees of operating plants, CP holders b 01. 
appl leant*, except Indian Point 2 4* 3. Zion l & 2 C Ttfl-l. 
Forwarding inadvertently omitted pages from NRC 901222 
request for add] info re control of heavy loads 
EISENH'jr.0 0 Oivlsion of Licensing 01/02/03 6pp 


0133160669 Ltr to all operating plants £ CP holders forwarding 
C lar l f 1 ca t Ion of TMI Action Plan Item UI A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 days that Implementation dates will be met 
£ I8ENHUT . f> 0 Division of Licensing. 01/02/18 12pp. 


0103250024 Ltr to all power reactor licensees It license applicants re 
^&R£0-O6f9 criteria Footnote 2 in Table 2 contains error due 
te leakage testing dt 1 « 1 1 ons . L 1 e en* t e may submit analysis to 
justify use oP existing low Plow controller. 

CISEtIHur.t) 0 Division of Licensing 01/02/20 8pp. 


0103060023 Notification of 810302 meeting w/utll !« contractors in 
Set Sesda. MD to discuss facility schedule & third party/NRC 
review of application 

rfoges, V Licensing Branch 1. 81/02/24 3pp. 07839.237 


0103230030 Ltr to all licensees of operating nuclear power plants 1* 
applicants for CLt (except St l.ucte. Units 1 t 2' Requests 
util review to determine capability to mitigate station 
tlacVout event 6 promptly Implement emergency procedures 
E! sett HUT. 0 0 Division of Licensing 01/02/23 Spp 


0103200 081 Forward* application d oc ©men t . FEAR V environ rept re 
accepted OL ap p 1 i c a t ion. to replace previously submitted 
documents li/p encl 

EO'JDER- J L Division of Rules and Records 01/02/26 Ip 
07972 174 


Rl 032300 13 Generic Ltr 01-06 to all OP holders 6 DL applicants re 
iOCf P 90 7 1 ( 9 > . "Periodic Updating of F SARs . " effective 
600722 Info re F9AR legal s talus- format 6 content encl 
E ISEMHUT* D 0 Division of Licensing 81/02/26 lOpp 


8103090562 Forwards proposed p reoper © t 1 on a 1 & operational monitoring 
programs for Unit 2 Requests review 4* comment* by 010430 
ZELLER. H 0 Er»v 1 ronmqnta l Protection Agency 01/02/27 32pp. 

07850 093 


0103110074 Forwards notice of receipt of application for DL . notice of 
eva l 1 ab 1 1 i ty of applicant environ rept. notice of 
consideration of issuance of OL b notice of opportunity of 
hear i ng 

VGUNQBLOOD* 3 J Licensing Branch 1 01/02/27 3pp 07004 344 


0103 1 1 00(37 Notice of receipt of application for Ow. notice of 
availability of applicant environ rept. notice of 
consideration of issuance of Q„ 6 notice of opportunity of 

hearing 

VQUNGBLDOO. B J Licensing Branch l 81/02/27 6pp 07004 347 


8 1 03 130333 Summary of 010302 meeting w/util re independent design 
review UDRJ pilot program List of attondees encl 
NERSES# V Licensing Branch I 01/03/06 4pp 07912 156 


0103160536 Notification of QI0311 meeting w/utll in Silver Bpring.MO 
to provide contractors participating in independent design 
revi eui pilot program w/ info on staff scope of F Bar review 
Agen da one l 

KERBEQ.V Licensing Oranch l 01/03/06 5pp 07915.207 


0103160554 Requests formal approval of util independent design review 
program to provide significant reduction In licensing time 
UHRlO.fl E Florida Power l Light Co 01/03/09 2pp 07915 161 


0103170777 Notification of date 8» time change to 010311-12 meeting 
w/utll in Oethetda.HO to provide contractors participating 
in independent design review pilot program w/lnfo on staff 
scope of review of FQaR Agenda encl. 

NER9EQ.V Licensing Branch I, 01/03/09 4pp 07920 022 


0103130429 Provide* Jnfo re results of 000026-30 test conducted to 
demonstrate reactor coolant pump seal design adequacy during 
postulated station blackout conditions Major seal failure 
abnormal leakage did not occur 

UHRlO, R E Florida Roller «. Light Co 81/03/10 3pp. 0790B 224 


0103 1806 49 Requests comments 6 views an encl util ltr re licensing 
schedule 

CHILES. L Senate. 01/03/10 ip 


— 0103180633 Urges licensing schedule be revised to reflect Oct 1 902 
completion date, not Dec 1903. 

MCDONALD. M Florida Power It Light Co 81/03/03 3pp. 


01O33IOBO4 Ltr to all licensees of operating p 1 arts . ep p 1 U ants for OLs 
it holder* of CPs forwarding BECV-01-119 re info necessary to 
establish environ qual 1 f ] cation of saf ety-r elated electrical 
equipment 

EISENHUT. 0 0 Division of Licensing 81/03/10 6pp. 


0103160399 Responds to NRC £01129 ltr re 600523 Commission <nfnarandu.ii 
order Util will submit Info supporting environ qua I i f 1 c at 1 on 
of electrical equipment for facility four months before 
expected Issuance of full power license 

UHRIG.RE. Florida Power Light Co 01/03/12 Ip 07917 197 


8103190976 Forwards response to NRC 010212 request for Info re 
threatened or endangered species on Hutchinson is land. FL. NRC 
Is required to conduct biological assessment r» listed 
species Excerpt from Endangered Species Act of 1973 encl. 

ALLEN. H B. Commerc e. Dep t of. National Marina Fisheries Gervlce 
81/03/16. 6pp 07955 117 


design chang •« since CP environ r»v)ij & to iflicvll 
quettions on t emoflraphy , 9 oc l ore ononlc t environ lrpacts of 
plant operation U/llst of attendees. 

NERSE8-V Llcensirg Branch J 81/03/17 4pp 079G0 290 


9103240373 Advises that docket data for 0- application 810217 FR 
notice end, 

YGL'MSBLGOD, 0. J LKentlng Branch [ 01/03/10 2p> 07902 330 


— 0103240574 Notice of opportunity for public p ar 1 1 < 1 pa 1 1 on ir proposed 
licensing action for iseuance of Cl. 

♦ Office of Nuclear Reactor Regulation, Director Bl/03/09 2pp 
07902 332 


0103240749 Forwards request for addl info re fSAR for review of □- 
ap p 1 1 c a 1 1 on. P es p on t * ihould be submitted by 010301 
TE0E8CQ.R L. Assistant Ofcrector for l.lceniing 01/03/18 3pp 
07902; 269 


8103*60659 Grants util 010306 request for e»tfn»lon to allow submittal 
of NPDE6 ptrnlt application by 010413. 'Jtil 010306 l tr end 
ZELLEFLH 0 Envir onmen ta I Protection Agency Q1/03/IB 4pp 
0803 7 340 


8103*60082 Notification of 010324-25 meeting w'utll 6 consultants in 
Oethesda, NO to hear 6 discuss design info that should be 
submitted so staff can complete review per 0RP sections 
f£P8ES. Y Licensing Branch i 81 /03/20 3p p CG04I 252 


C Utility Environmental Report lEfti. a-ends V correspondence 


0103240370 Forwards request Pot addl info re environ rept evaluation 
Response should be submitted by B10S01 

TEDESCO.R L. Assistant Director for Licensing Bl/03/18. lOpp 
07982: 334 


D. NRC Draft/Final Environmental Gtatemenfci, supple U correspondence 


8103030360 Estends invitation to attend 610210 site visit u/NRC re 
preparation of EtS for CL application review Nap enq I 
YfJL/VOBLGOD. B J. Licensing Branch 1 91/02/12 2pp 


103030352 Extends Invitation to attend 010210 site visit u/NRC re 
preparation of El£ for OL application review Nap encl 
YOUNGBLOOD. 8 J Licensing Branch I 01/02/12 2p p 


8103050366 Invites Ft Dept of Regulation to attend 010210 site visit 
w/NflC re preparation of CIS for OL application review Nap 
•nil 

YOUNGBLOOD, 0 J Licensing Branch l 0WO2/12. 2pp. 07006:001 


0103050371 Invites FL Dept of Nature I Resources to attend 910310 site 
viit u/NRC re preparation of CIS for OL application review 
Map « nc l 

YQ-j NOB LOOP. 0 J Licensing Branch 1 01/02/12 2pp 


8103030377 Estend* invitation to attend 010210 Silo visit u/NR C re 
preparation of EI8 for OL application review Info re listed 
or proposed endangered species requested Map encl 
VGUNQBL030, 0 J Licensing Branch I 01/02/12 2p P 


9103050301 Extends invitation to attend GIO2I0 site visit w/NRC re 
preparation of EI0 for QL application review Nap encl 
YOUNGBLOOD, 8. J. Licensing Branch 1. 01/02/12 3pp 


F. Be c ur 1 1 y , medical, emergency L fire protection plans 


6103310330 Ltr to all licensees of operating plant* & holders of CPs 
forwarding NUREG-0696. "Func 1 1 one 1 Criteria for Emergency 
Response Facilities." Criteria describe acceptable method 
for meeting NRC requ i r eme n ts . li/o end 

ElSENHUr, 0 0 Olvlslon of Licensing 61/03/05. 6pp. 


H. General correspondence 


B103160649 Requests comments 6 vlsus on end util ltr re licensing 
schedule. 

CHILES, L. Senate 81/03/10 Ip. 


J. Insurance £ indemnity information 


9100060424 Forwards Endorsement 4 to MAELU Binder XB-59 

FIELDER. J. Harsh it McLennan. Inc. . M t» M Nuclear Consultants. Ipc. 
Div. 01/01/27. 3pp. 07037 327. 


FIELDER. J Mar sh * ricLennan. ini 
DJV 01/03/06 2pp 07072 200 


0 Inspection reports- IE Bulletins 6 correspondence 


0103120329 Forwards IE Info Notice 00-44, Actuation of ECCS in 
Recirculation Mode While In Mot Shutdown ‘ No written 
response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 00/12/16 

Ip 

0103090752 Forwards IE Mg t Meeting Repts 30-230/00-31,50-231/00-29 
50-333/09-33 L 30-309/80-14 on 001029 No none 0 up 1 1 anc e 
noted 

O'REILLY. J p Region 2, Atlanta- Office of the Director 31/02/03 

2pp 


--9103090766 IE Mgt Meeting Repts 50 -250/00 3 1 . 50-23 1 /BO-29. 50- J33'fcC-: 
4 59-309/00-14 on 801029 to discuss results nf evaluation of 
util regulatory performance. 

LF.UIS.R C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/02 2lPf 


0103020251 Forwards IE Circular 01-02. ‘Performance of NRC-L 1 c ensoC 
Individuals While on Duty 1 No written response required 
0 'RE ILLY. J P Region 2. Atlanta, Office of the Director m/02/C9 
Ip 07783 321 


0103190040 Forwards TE Insp Rept 30-309/01-01 on 010120-23 No 
none o-.p V 1 anc s -noted 

MbRPHY, C E. Region 2. Atlanta Reactor Construction & Engineering 
Support Branch 01/02/1 l 2pp 07964 170 


- -01 03 1 90043 IE Insp Rept 50-3G9/B1-0I on 010120-23 No none orp l I arc e 
noted Major areas inspected structural c one r e te . ear th f 1 1 1 Si 
previously Identified I terns 

HARRIS. J R Region 2. Atlanta. Office of the Director 

CONI. ON. T E Region 2. Atlanta. Reactor Construction t Engineer i-g 

Support Branch 01/02/11 3pp 07964 172 


9103040701 Responds to IE Bulletin 00-21 re use of valve parts cast by 
Malcom Foundry Co- Inc Two of seven equipment vendors have 
not yet provided info re sa f ety**r e 1 a ted vaKes InPo 
anticipated by G10S29 

OHRIO.R E Florida Po*er L light Co 01/02/13 Ip 07010 126 


8103090160 Act receipt of BUMS'? ltr informing NRC of steps taken to 
correct violations noted In IE Insp Rept 50-389/80-13 
MJRPHV, C E Region 2- Atlanta, Reactor Construction it Engineering 
Support Branch 01/02/10 Ip 07040 317 


- -01 03090 I 69 Responds to NRC 010102 ltr re violations noted In IE Insp 
ftopt 30-309/00-15 No proprietary inPo Corrective actions ]6 
of 19 missing test coupons located 1 addl coupons being made 
to meet NRC requirements 

UHRIO.R E Florida Power &> Light Co 01/01/29 6pp 0704Q 310 


0103160663 Forwards IE Circular Bl-03. “Inoperable Seismic Monitoring 
Instrumentation ’ No response required 

O'REILLY. 3 P Region 2, Atlanta. Office of the Director B1 /03/O? 
Ip. 07914:262 


8103170028 Forwards revised IE Bulletin 01-01, ‘‘Qur vei 1 lance of 
Mechanical Snubbers- " u/correctad Pages 3 L 6 Change in 
Identification of facilities u/CPs to which bulletin Is 
applicable does not affect util requirement* 

O'REILLY. J P. Region 2, Atlanta. Office of the Director. 01/03/04 
ip 07939 153. 


0103200271 Forwards IE Info Notice 81-06. “Failure of HE Model K-AOO 
Circuit Breaker ” No response required. 

O'REILLY, J. P. Region 2. Atlanta. Office of the Director. B1/03/1J 
IP 


0103260200 Forward* IE Insp Rept 50-309/01-03 on 010224-27 No 
noncomp 1 tenc e noted 

LEUIB.R C. Region 2. Atlanta. Office of the Director Bl/03/12 
2pp 00941395 


—9103260211 1£ insp Rept 50-399/91-03 on 910224-27. No none omp 1 1 ant e 
noted Major areas inspected licensee action on previous Insp 
findings, 10CFR50 55e licensee Identified Items & safety- 
related welding structure*. 

GERARD, E. H. . HERDT. A R. Region 2- Atlanta. Office of the Dlrecto 
01/03/11 6pp. 08041 307. 


0JCOf’3?OJ9 Forwards JF In#c N 0 tl(« 01 -03, "Degraded DC Sy# at 
Pai itadet ' No response rd^yireiJ 

O'fiElLL/- J. P Region 2. Atlanta. O^Ke of the Director Gl/03/13 

I ? 


p Peri ecu eperattng reports ft related correspondence 


0100260455 Forwards status repi of c on* t / * tar tup progress for Feb 1981 
LMflIO.R F. Florida Power t> L ight Co 01/03/20 2pp 0BD37 354 


S Reportable occurrences l £Hi 4 related correspondence 


9103030972 Notifies delay in final deficiency rept submittal re dr>ot 
frame Nelson stud failures Final rept scheduled for 000930 
svtmi * tel 

LHRTO. R F. Florida Power «. Light Co 00/07/20 Ip 07800 202 


9103030B17 Ajvises that 90)223 response to 001124 rept of potential 
f0C r R9O S?e Iteti deterrined Issue re missed ABME Section ill 
final nondestructive etan in nfg of control element drive 
rftfarum motor housings nut reportable per subj regulation 
LMRIO.R E Florida Power L Light Co 01/01/00 lp 07700. 331 


0 Congress) ona l /Exec uti ve Correspondence 


B1C31B0S36 Reguests consideration of costs Involved if til. schedule 
completion date is not changed from Dec 1903 to Oct 1902 
FASCELL- D D House of Rep 81/03/06 Ip 07930 105 


B10323CB47 Supports enc 1 util Itr requesting revision of licensing 
schedule for facility 

hcCCLI-UM. B House of Rep 01/03/06 lp 07973 022 


-- 0103230053 Urges revision of licensing schedule to reflect Dct ] 702 as 
completion date for facility 

MCOO.saLO.ri Florida Power K Light Co 01/02/27 3pp 07979 023 


OCCkET 50-3*0 WATTS BAR NUCLEAR PLANT. LNlT 1 


a App 1 leati on/c onstr uc t i on stage documents l correspondence 


9103190732 Ltrs to all licensees of operating p lant s. ap p lie ant 9 for 
OLs & holder* of CPs re control of heavy loads Requests 
*evl9J per guidelines in NVRE0-0612 Forwards NRC position re 
interim actions U request for addl info 
eiSENHUT*0 Q Division of Licensing 00/12/22 30pp 


8] CD l 903 07 Ltr to all licensees of operating plants & applicants for 
OLi A holder* of CPs re program for environ qua 1 1 f i ca C 1 on 
of safety-related electrical equipment Items addressed 
involve cold shutdown, replacement part* & NL‘REG-0737 
ESSENHIIT.D o Division of Licensing 01/01/19 6pp 


9)03120014 Ltr to ail licensee* of operating plant*, CP holders K OL 
ap? I i c ant* . esc ept Indian Point 2 6 3.7lon l W i TUI-1, 
forwarding Inadvertently omitted pages fron NRC 001222 
request for addl Info re control of heavy loads 
E1SENHUT.D 0 Division of Licensing 01/02/03 6pp 


9103120944 Forwards addl info ro containment vessel bldg analysis, per 
801209 request- Fifteen overt! it drawings enc 1 Aperture card* 
in PDft. 

MILLS. L M Tennessee Valley Authority 01/02/19 8pp 07907 005 


3K02S0024 Ltr to all power reactor licensee* t* llcen*e applicants re 
W9EO-06I9 criteria- Footnote 2 in Table 2 contains error due 
te leakage testing deletions Licensee nay cubmit analysis to 
ji«tlfV use of ousting low Plow controller 
ElBEtlWJT.O g Division of Licensing. 01/03/20 flpp 


0103020427 Forward* summary of audit rg separation of electrical 
equipment L *y*. Audit revealed that cables of different divs 
crossed in control bldg cable spreading room & in auxiliary 
bid; Oh elevation* 713 t 737, tepara t ion w«* not maintained 
MILLS. L II Tennessee Valley Authority 01/02/24. 4p? 07703 034 


9103230033 Hr to all licensees of operating nuclear power plants L 
applicant* for 01. • iexcept 6t Lucie. Units I A 2>. Requests 
util review to determine capability to mitigate station 
blackout event A promptly implement emergency procedures 
EISENHVT, 0 0. Division of Licensing 01/02/23 9pp. 


0103030751 Advise* that mod* identified in util 601014 ltr have been 
completed re reset of equipment upon reset of engineered 
safety features actuation signal. 

PARKED. MO. Out e Power Co. 01/02/26 lp 07796 078 


9J032308J3 Generic Ltr 01-06 to all CP holders l CL applicants re 
10CFR50 71 <e». ‘Periodic Updating 0 j FEARs.*' effective 
000722 Info re FSAR legal s te *. us, forma t A content enc 1 
E I SEHHJT . D C Division of Licensing 01/02/26 10?p 


0103310004 |.tr to all licensees of operating plants. applicants for 01 
A holder* of CPs forwarding EECY-0i-il9 re info necessary to 
establish environ qua! 1 f ice t i on qf s a f e ty - r e U t ed electrical 
equipment 

eiBENHUT.I) 0 Division of licensing 8)/03/iO 6pp 


0103270777 Forwards 'Assessment of Ultrasonic Reflectors in Sequoyah 
Unit 2 Reactor Vessel Noiile Bor** - *, Asses* sent of 
Ultrasonic Reflectors in Notts 8*r ) Reactor Vessel Norile 
Dor o s 1 Repts available m Central Files only 
MILLS, L M Tennessee Valley Authority 8t/03/20 lp 


E NRC Safety Evaluation Report fSEfli. suppis A correspondence 


Bl032d0005 Requests info for SEP A supplemental SCR 2 mH prior to 
date indicated on enc 1 schedule Applicant thould provide 
equipment qualification info. per IE Bulletin 79-010. if SER 
scheduled after June 1901 

DENTON. H R Office of Nuclear Reactor Regulation. Director 
01/03/13 7pp 07990 113 


F Security, medical, emergency A fire protection plans 


0103040717 Informs that licensee will conduct emergency preparedness 
exercises Sept 1901 for Browns Ferry l Mar 1902 for Watt# 

Bar. per B10I30 request Exercise scenario* will be provided 
four w-t» before scheduled exercise 

MILLS- L /I Tennessee Valley Authority 01/02/25 lp 


01030^0336 Forwards addl info re guard training A qualification plans 
Enel withheld fref 1CCFR2 790) 

MILLS. L 11 Tennessee Valley Authority. 81/02/26 lp 


0103310330 Ltr to all licensee* of operating pleiqt* t> holder* oP CP® 
forwarding MlflEQ-0696, ‘Functional Criteria for Emergency 
Response Facilities ' Criteria describe acceptable method 
for meeting NRC requirements W/o enc 1 
EIBENrlUT, D 0 Division of Licensing 81/03/05 6pp 


J Insurance A indemnity information 


8103060739 Unexecuted Amend B to Indemnity Agreement 0 -80. t ub #t i t ut 1 n 
Item 3 of agreement attachment w/|ten 3 from License 
6NM-1861 from 790905 t License 9NM-1B73 from 010217 
BALT ZMAh|. J D Utility Finance Branch (formerly Antitru*t A 
Indemnity) 81/02/17 Ip 07033.340 


□ 103230490 Forward* executed Airend 1 to Indemnity Agreement 0-08. 
changing Item 3 re license number* 

PARRI6.H G Tennessee Valley Authority 81/03/16 2pp 07779 33 


H. Utility Final Bafety Analysis Report ( FSAR ) ?, amends 


0103170322 Forward* Amend 42 to F0AR 

MILLS . L. M. Tennessee Valley Authority 01/03/09 lp 07930 270 


- -8103 I 7032 5 Arend 42 to FQAR 

* Tennessee Valley Authority 01/03/09 SOOpp 07930 279 


Q Inspection report*. IE Bulletins 6 correspondence 


8103050444 Respond* to NRC 000826 ltr re violation noted in IE Insp 
Repts 30-370/00- 24 L 30-391 /GO- 18. Cor rec t i ve actions new 
gauje* installed on 000804. 

MILLS.L M Tennessee Valley Authority. 00/09/17 2pp 07624 343 


- - 0103050483 Forward* IE Insp Repts 30-390/00-24 l 30-391/80-10 on 
000720-31 6 notice of violation. 

MURPHY, C. E Region 2, Atlanta. Reactor Construction L Engineerin 
Support Branch. 00/00/26 2pp 07024 345 


-8103050462 Notice of violation from insp on B0072B-31. 

# Region 2. Atlanta. Office of the Director 80/08/20 lp. 
07024 347. 


—01030504 72 IE Insp Rep t* 50-390/00-24 * 50-39J /0O-10 on 000720-3* 

Wo ncomp 1 lance noted foam generation gauge found out of 
cal ibr. 

OJBSGN. T D Region 2. Atlanta. Office of the Director 

CONLONiT.E Region 2, Atlanta. Reactor Construction 6 Eciglneerin 

Support Branch S0/0B/20 4pp 07024.340 


O'REILLY, J P Region 2. Atlanta, Office o# the Director 31/01/16 
IP 


50-391 /EO-23 

cEWlS-9 C Region 2- Atlanta Office cf the Director 01 /03/C6 
Ip 07943 009 


9103020277 Fjrwirds IE Circular El-02. ‘Prrfcrrance of NRC-L i c cnied 
Individuals Uh 1 1 o on Duty * No written response required 
0 'RE I LLY, J. P. Region 2, Atlanta. Office of the Oirector 81/02/09 
lp. 


9103040136 Forwi*-d» IE Info Notice 01-03, ‘•Checklist For Licensees 
baling N j t i f i c a 1 1 on * of Significant Events In Accordance 
W/10CFR80. 72. " No uritten response required. 

O'REILLY, J P Region 2. Atlanta, Off it» of the Director 95/02/12 

»P 


8103260493 Forward* IE In*p Repts 20-390/91-02 t, 30-391/01-02 on 
0101 £0-23 No none omp l lane e noted 

MURPHf.C E Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch 81/02/20 2pp 0804 l 017. 


--B103260509 IE imp Repts 30-370/01*02 h 50-391/01-03 on 810120-23 
No none omp 1 lance noted f'ajor area* inspected licensee action 
»n previous imp finding* & observation of removal h «i«m 
of reaetoT vessel inlet noiile undtrclad cracking 

OIRARQ,£ Region 2. Atlanta, Office of the Oirector PEROT, A R 

Rogtcn 2, Atlanta. Reactor Construction 6 Engineering Support 
Branch 61/02/20 9pp 08341:019 


8103050563 Act receipt of 910127 Hr tnforritng NRC of step* taken to 
correct violation* noted in IE Insp fteptt 30-390/00-30 6 
30-391/90-23 

LEUI8.R C Region 2. Atlanta- Reactor Operations Nuclear Support 
Branch 81/02/24 Ip 07929 OIG 


9103030573 Suppl* 810114 response to NRC 601121 Itr re violation* note 
in IE Insp Rapt* 30-390/90-30 6 30-391/90-23 Corrective 
action* trend analysis program* to 6? implemented in design 
U const 

MILL 8. L M Tennessee Valiev Authority Dl/Ol/29 2pp 
07029.019 


B1030S05B2 Respond* to NftC 631121 Itr re violations noted >n IE 1n*p 
Rept* 30-39Q/80-30 4 30-391/80-23 Corrective action*: 
instructed personnel that recurring nonconformances ray be 
significant w/o being significant on Individual basis 
MILLS. L H Tennessee ‘/alley Authority 81/01/14 9pp 
07029 021 


— 0103030587 Notifies that required re* P on*e to MRC 001121 Itr re 
violations rioted in IE Insp Rept* 30-390/00-30 6 
20-391/00-23 wilt be forwarded by 601224 

MILLS, L M Tennessee Valley Authority 00/12/19 lp 07629 056 


-- 91 03030390 Forward* IE Insp Rept* 50-390/80-30 4 50-391/00-23 on 
810901-1017 6 notice of violation 

LEWIS. R C. Region 2, Atlanta, Reactor Operation* Njclear Support 
Branch 80/11/2] 2pp 07029 027 


—0103050393 Notice of violation from insp on 810901-1017. 

« Region 2. Atlanta, Office of the Director 80/11/20 lp 
07029 029 


- -0103050600 IE Insp Rept* 50-390//80-DQ 4 50-391/80-23 on 910901-1017. 
None omp t lance no t ad : * u per v 1 sor failed to rept nonconforming 
performance of spent fuel rack cells per drag test* 

MCDONALD,*! A . KEATHERLY, T L Region 2, Atlanta. Office of the 
Director DANCE , I* C Region 2, Atlanta. Reactor Operation* 
Nuclear Support Branch 80/11/20 6pp. 07929:030 


8103160685 Forward* IE Info Notice 61-04, "Cracking In Main Steam 
Line*." No response required 

O'REILLY, J. P. Region 2. Atlanta. Office of the Director 01/02/27. 

Ip 


8103160316 Forward* IE Circular 81-03, ''Inoperable 8«|*mlc Monitoring 
Instrumentation. " No response required. 

KEPPLER, J 0. Region 3. Chicago. Office of the Director. 91/03/02 
IP 


0 1 03 1 60S 1 2 Forward* revised IE Bulletin Bl-Ol* "Surveillance of 
Mechanical Snubbers," w/corrected Pages 5 l 6. lit 11 i« 
deleted from CP facilities to which bulletin is applicable 
O'REILLY. J.p Region 2. Atlanta, Office o# the Director. 81/03/04 
ip 07914 171. 


0103260019 Forward* update to B0080S response to IE Bulletin 79-03A 
"Lo ng i tud I na I Weld Defect* In ASME 3A-312. Type 304 Stainless 
i Gteel Piping.’' BA-312, Type 300 series fusion welded pipe 

I not used at facilities Addl info will be sent by 010630. 

; MILLS, L. M Tennessee Valley Authority 91/03/04. Spp. 09042:100 


--6103180395 Responds to fJ9C 031125 Itr re violation* noted in IE (-< 
Rept* 50-390/80 32 K 50-391/80-23 Corrective action* all 
SchedJle 160 weld* will be reintpected Welding procedure* 

-anual to be issued by 910223 

MILLS. L M Tennessee Valley Authority BJ/Ol/26 3pp 
079-13 009 


--6103180392 Forward* interim response to IE Insp Rept* 50- 390/fiO - 32 
50-391/00-25 Final reply by 910123 Corrective action* 
welding procedure* will be made available to all aeldinj 
crafts employee* 

MILLS. L M Tennessee Valley Authority 80/12/10 3pp 
95231 030 


0103100396 Forward* IE Insp Repts SC-390/00-32 S. 50-39I/R0-25 on 
001021-24 4 notice of violation 

MJRPHY. C E Region 2. Atlanta. Office of the Director 00/11/2^ 
2pp 07943 015 


- -01031B0401 Notice of violation ft on insp or, 001091-24 

* Region 2. Atlanta. Office of the Oirector 00/11/20 ip 
07943 017 


>0103180412 IE Insp Repts 30-390/00-32 4 50-391/80-25 on U01021-24 
None omp 1 lane e noted underslted socket fillet welds accepted 
on rein*p 4 commitment to corrective action not fulfilled 
ECONOMOS. IJ Region 2. Atlanta. Of rice of tho Director HERD T, A 
Region 2. Atlanta. Reactor Construction 6 Engineering Support 
Branch 00/11/20 6pp 07943 010 


01O324C8O5 Forwards IE Insp Rept* 50-390/00-36 *< 50-391/00-20 on 
001201-31 l notice of violation 

O'REILLY, J P. Region 2. Atlanta. Office of tho Director 01/03/K 
2pp 07903 291. 


- -010324061 2 Notice of violation fron insp on 001201-31 

• Region 2. Atlanta. Office of the Director 01/OJ/tO 2pp 
07983 293 


-0103240033 IE Insp Repts 50-390/00-36 4 50-391/00-20 on 001201-31 
None omp 1 lance noted failure to take appropriate corrective 
action 8. failure to follow procedure* 

MCDONALD, J A . HEATHL'RLY, T L Region 2, Atlanta. Office of the 
Director DANCE. H C Region 2. Atlanta, Rea< tor Operation* 
Nuclear Support Branch 01/02/30 5pp 07983 275 


8103200197 Forward* [E Info Notice 01-06. "Failure 0 f | te Model K-60C 
Circuit Breaker," No response required 

O'REILLY. J P Region 2. Atlanta, Office of the Director 01/03/11 

lp 


8103200003 Forwards JE Info Notice 01-05, "Degraded DC 8y* at 
Palisades " No response required 

□ 'REILLY. J P Region 2, Atlanta. Office of the Director 01/03/K 
IP 


0103310495 Respond* to NRC 010213 Itr re violation* noted in IE Insp 
Rept 50-390/80-035 6 30-391/80-022 Revised corrective 
action*. stop work action will be initiated when QA problem 
exist* or work being performed w/o approved procedures. 

MILLS, L M Tennessee Valley Authority 81/03/26 7pp 0B075 23; 


3 Reportable occurrence*. LER* 4 related correspondence 


0103040754 First Interim deficiency rapt re i nc on s erva t tve load* on 
pipe support design mods, initially reported 00 1 2 1 7. Cau* ed by 
failure to rePlact load Increase* rot requiring design mods 
on support drawing* Addl info expected by 010302 

MILLS. L M Tennessee Valley Authority 01/01/19 2pp 07010 lh< 


8103030809 First interim deficiency rept re high density spent Puel 
rack*. per 10CFR50 35<e> V Part 51, initially reported 801217. 
Evaluations re affected procedures 6 data acceptability in 
prog rets. Add 1 info expected by 010415 

MILLS. L M. Tennessee Valley Authority 01/01/21 2pp 07793 23( 


8103030853 Final deficiency rept re defective guide tube support pin* 
Initially reported 000324 Cause not stated Upper internals 
guide tube support pin* will be replaced w/new gins supplied 
by Ur 9 tJ/ijho vi e. 

MILLS. L M. Tennessee Valley Authority 01/01/23 2pp 07793 221 


J/fVftfcrrr or LKf«!inj 


Ul fViflV 


ap? 


i S V # * l/JC. <> tv “ r > • i V r i i I r«t V VCT 

action inler investigation 

MILLS. L M Tennessee valley Authority 01/02/34 2pp 07799 091 


3 IOSC 4 0**76 Final deficiency rept. originally repotted on B0l219.ro 
ctr' int control problem* u/4Uti 1 generator* 1A-A V 1B-B 
Cl n« 1 generator 1 A-A voltage regulator- Improper wiring 
corrected t generator IB-0 operational problems isolated 
KILLS. L M Tennessee Valley Authority 01/03/24 2pp 07012 262 


J»Q3C>?0604 First mtertr deficiency rept re inadequate OA requirement 
for heating, ventilation l air conditioning *y*. initially 
reported 0CO124 AJdl Info to be provided by 810430 Action 
lien responding to NRC 010210 ] tr re tys audit enct. 

MJLlS. L r Tennessee Valley Authority 01/02/27 5pp 07Q90 166 


3 1-331 1 061 4 Second Interim Deficiency Rept* SQRD- 50- 320/0 1 ~C0. 
rfBRO- 50 070/0 l -07 t WORD- SO- 37 1 /8 1 - 06 re unconservative 
leads 5*1 pipe support design -nods. initially reported 601217. 

Aijroi 2000 support drawing* fount) Rapt expected by 010401 
MILLS. L M Tennessee Valley Authority 01/03/02 Ip 07007 109 


31031106*4 First interim deficiency re p t. or i g l na 1 1 y reported on 010130. 
r* high pressure fire protection piping rerouting field 
Change requests for piping chyrsge* <J additions approved <v/<r 
proper analyses re change effects on *y* pressure 

HILLS. L ri Tennessee valley Authority 01/03/02 2pp O70B9 036 


9 ) 03 1 2 0630 PhO- U-01-022 on 010307. fire occurred In notisa f ety - r e 1 a te a 
digital computer syS In c ommuh 1 c a t 1 ons room of control bldg 
Causa not stated fire extinguished i. Investigation la In 
progtus 

HILLER. I* H. . CCMJOIM E Region 2, Atlanta. Office of the Director 
81/03/07. |p 07906 2*30 


3lOll 70502 Setond Interim deficiency rept re inadequacy of self- 
drilling expansion anchor d es t gn. 1 n | 1 1 a 1 l y reported on 
001204. Util Is evaluating actual loads developed in anchor 
against dialing spet Next rept mill be forwarded by 010327 
MILLS. l.H Tennessee Valley Authority 8J/03/09 2p p 07933 279. 


3103100344 Pinal deficiency rep t . I n i t i a 1 1 y reported 001216 re loose 
electrical terminations on diesel generator cor/tro! panels 
Lire 312 found terminated w/o screu 6 held in place w/torque 
«tel. Screw replaced & tightened 

KILLS. L H Tennessee Valley Authority 01/03/12 4pp 07990:293 


0103240404 Fourth interim rept re failure to consider loads from 3-lnch 
chect valve in seismic analysis of chemical 6 sol control 
Sy*. Initially reported on 001002 Loads at Sequoyah not 
significant Results of reanalysl* in Final rept by 010313 
H1LLS.L.K Tennessee Valley Authority 01/03/17 Ip 07907.101 


B 10027 07 24 Final deficiency rep t. or t g i na 1 l y reported on 010210. re 
TSernon Mfg Co heat transfer cement Installed in pipe hanger 
ar *t • r e*t r t ctlng movement between pipe K hanger Caused by 
errer in original piping analysis Cement will be removed 
MJLLQ.L.H Tennessee Valley Authority 01/03/10 2pp 00047.207. 


31C0300136 Final Part 21 rept re inconsistent upper head injection 
hydraulic isolation valve accumulator weighing «y s , 1 n 1 t I al 1 y 
reported 000323 Proposed design changes will not be 
Implemented Procedure used for Sequoyah 1 will be used 
MILLS. L M Tennessee valley Authority 01/03/19. 2pp 00033.332 


3103310599 Final deficiency rept re damage to upper head Injection 
Piping t angers. I nl tlal ly reported on 800615 Piping analysis 
Initiated to determine loads generated by lifting Incident U 
Cinajed hanger 5. welds examined 

MILLS. L M Tennessee Valley Authority 01/03/29 2pp 00062 216. 


C. i C3C.'V"»Vf . iS u 


B i 03 1 200 1 4 L tr to all licensees of operating plants. CP holders *t QL 
epp l leant*, except Indian Point 2 L 3. Zion [ t 2 & 7H1-1, 
foruar Jinj inadvertently orlttod pages from NRC 001222 
request for eddl info ro control of heavy loads 
EISL'UHUT, D 0 Division of Licensing. 01/02/03 6pp 


0103120344 Forwards addl info re containment vessel bldg analysls.per 
801203 request Fifteen oven I le drawings one J Aperture cards 
In PDR 

MILLS. L M Tennessee Valley Authority 81/02/19 Bpp 07907 003 


0103250024 Ltr to all power reactor licensee* l license applicants re 
NVREO-06I9 criteria footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may Submit analysis to 
justify use oP existing low flow controller 
EISEUHUT.D o Division of Licensing 01/02/20 Bpp. 


0103050427 Forwards summary of audit re separation of eloctrltel 
equipment J. *y* Audit revealod that cables of different divs 
crossed In control bldg cable spreading room 6 in auxiliary 
bldg on elevations 713 t 737. seperat l on ^a* not maintained 
MILLS. L. M Tennessee Valley Authority 01/02/24 4pp 07789 054 


8103230030 Ltr to all licensees of Operating nuclear power plants St 
applicants for CJLs (except St Lucie. Units I V 2) Requests 
util review to determine capability to mitigate station 
blackout event 6 promptly implement emergency procedures 
ElSENMVT. D 0 D l v l s l on o f L l c ens 1 ng 81/02/23 3pp 


01O323OQ13 Generic Ltr 01-06 to all CP holders b OL applicants ro 
I0CFR3Q 71(e). "Periodic Updating of F9AR*. •• effective 
800722 Info re FBAR legal status, forma t t content enc 1 
EI9ENKUT.0 0 Division of Licensing 81/02/26 lOpp 


8 1 033 1 0004 Ltr to all licensee* of operating p lent*, app Meant* for OL* 
& holders of CPs forwarding 5ECY-01-II9 re info necessary to 
establish environ quel ( f 1 c at Ion of *e Pety-related electrical 
equ 1 pment 

EIBENHUT. D 0. Division of Licensing 01/03/10 6pp 


E NRC Safety Evaluation Report (8ER). suppls L correspondence 


01032 4 0002 Request* info for QER L supplemental 8ER 2 wk s prior to 
date Indicated on end schedule Applicant should provide 
equipment qua 1 1 f | c a 1 1 o n info. per IE Bulletin 79-010. if SER 
scheduled after June 1981 

DENTON. H. F Office of Nuclear Reactor Regulation. Director. 
01/03/13. 7pp 07990 I 1 3 


F Security, medical, emergency t fire protection plans 


8103040717 Inform* that licensee will conduct emergency preparedness 
exercises Sept 1901 for Brou-nt Ferry U Mar 1982 for watts 
Oar. per 010130 request Exercise scenarios will be provided 
four u’k s before scheduled exercise 

M1LL8.L II Tennessee Valley Authority 81/02/23. Ip. 


□ 1030*0336 Forwards addi info re guard training t qualification plan*. 
Enel withheld (ref 10CFR2. 790) 

MILLS. L- H Tennessee Valley Authority 81/02/26 Ip 


8103310330 Ltr to all licensees of operating plants L holders of CP* 
forwarding NUREQ-0696. "Functional Criteria for Emergency 
Response Facilities . “ Criteria describe acceptable method 
for meeting NRC requ i remonts W7o *nc 1 

EISENNUT ,0.0 Division of Licensing 81/03/05 6pp. 


306 


DOCKETED ITEMS 


J. !n»ur*nte L Indemnity i nf o r**a t 1 on 


0103060709 Un» jJcuted A«hend 0 to ]n(fe^it v Agreement Q-88 . tubr t itut ing 
tte^i 3 of «gr*e-»nt a t t a c hue nt w/Iton 3 frcr License 
SNrt-1661 fro^ 790703 « LCe^e SN 1-18 73 frcr. 010217 
&ALT2HAN. J f> Utility Finance fl ranch f former I v Antltru*t t 
Indemnity) 31/02/17. lp. 07033 340 


0100230490 Forward* tiecuted Amend 1 tu InPennxtig Agreement R-90. 
changing I ten 3 re license r.uriars 

PARRI8.H 0 fernrtus Valley Authority 01/03/16 2pp 07979 335. 


H Utility Final Safety Analyst* Report ( F9AR > i, a'endr 


8103170322 Forward i Amend 42 to F8AR 

MILLS. L M renneisia Valley Authority 01/03/09 Ip 07930 270 


— 0103170323 A^enJ -12 to FSAR 

• Tennessee Valley Authority 01/03/0? 500pp 0/7J0 279 


0 Inspection reports- IE Bulletin* t c orre? p undent e 


0103030444 Respond* to NRC 000926 1 fer re violation noted ir [F Insp 
Rept* 50-390/80-24 & 30-39 I /00- 1 0 Corrective actions. new 
gauge* installed on' 830004 

MJLL8. L. H Tennessee Valley Authority 60/09/17 2pp 07Q24 343 


--R103050433 Forwards IF. Insp Repts £0-390/80-24 t 50-391/00-10 on 
800720-31 & notice of Violation 

HllflPMY.C E. Region 2* Atlanta. Reactor Cons true t i on L Engineering 
Support Branch. 80/00/26 2pp- 07824 345 


— 8103050462 Notice of violation frem insp on 000728-31 

* Region 2. Atlanta. Office of the Director 80/09/20. Ip 
07024 347. 


— G103030472 IE Insp Repts 50-390/80-24 & 53-39 1 / 90- l B on 000720-31 
Noncoopkierue noted fee i generation gauge found out of 
cal Itr 

OieSOM. F D Region 2 . Atlanta. Office cf the Director 

CCJNLOM. F t Region 2* Atlanta. Reactor Construction & Engineering 

Support Branch 80/08/20 4pp. 07024 340. 


0102280464 Forwards IE Info Notice 91-01. 'Possible Failures of CF Type 
I IF A Relay* *' No response required. 

O'REILLY. J P Region 2, Atlanta, Office of the Director 81/01/16 

Ip 


Q103020277 Forwards lE Circular 81-02. ‘Performance of NRC-L i c ens eif 
Individuals While on Duty No urittsh response required 
O'REILLY. J.P Region 2. Atlanta. Office of the Director Bl/02/09 
lp 


8103260493 Forwards IE Insp Repts 50-390/81-02 SO-391/01-02 on 

8 1 01 20-23 No none omM lane a noted. 

MURPHY. C E Region 2. Atlanta, Reactor Construction U Engineering 
Support Branch. 81/02/20 2p p 0834 l 017. 


-8103260508 1C insp Repts 30 - 390 / 81-02 & 30 - 391 / 01-02 on 810120-23 
Mo nonioap l lanes noted Major areas i ns pec t* d : 1 1 c antes action 
on previous imp findings L observation of re-oval L eunt 
of reactor vessel inlet nottle underciad cracking 

GIRARD, E H Region 2, Atlanta, Office of the Director HERDT. A R 
Region 2. Atlanta, Reactor Construction & Engineering Support 
Branch 01/02/20. 9p p C804I 019. 


D 1030 50363 Acl r«calpt of 91012? Hr Informing NRC of steps taken to 
correct vJoJationa noted in IE Jntf Repts 30-390/80-30 L 
30-391 /BO -23. 

LEWfBpR.C Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch. 01/02/24 Ip 0702?: 010 


— 9103030873 Suppls 810114 response to ARC 601121 Itr re violations noted 
In IE Insp Repts 50-390/60-30 t 30-391/00-23 Corrective 
ac tiors trend analysis programs to be implemented In design 
& const. 

H1LLB.L M Tennessee Valley Authority. Gi/OJ/2? 2pp 
07029:019 


- -0 1 03030302 Respond* to NRC 801121 itr ti violations noted In IE Insp 
Repts 80-390/80-30 U 30-391/00-23 Corrective actions. 


--81O3O5OS07 Notifies t-at required i esponse to NRC 00 1121 Itr re 
violations noted Hi 1C Insp Repts 50-390/00-30 t, 

3C-39V/0O-23 will be forwarded 0, B01224 

MILLS. L M Tennessee valley Authority 80/12/1? I? 0702? 'j 


--91 03050590 Forward* IF Insp Repts 50-390/80-30 h 50-39 J/UO-23 on 
010901-1017 t notice of violation 

LEUI9.R C Region 2, Atlanta. Reactor Operations Nuclear Supper' 
Branch 80/11/21 2pp 0782902/ 


- -0103030593 Notice of violation from m*p on 010901-1017 

• Region 2. Atlanta. Office of the Oirector 00/11/20 lp 
07639. 02? 


- -8103050600 IE Insp Repts 30-390/ /B0-30 t> 50-391/00-23 on Bl090t l0: 
Moneorp 1 1 anc e noted supervisor failed to rept none onfaming 
performance of spent fuel n:l celt* per drag test* 

MCDONALD, J A . liFATMFflLY. T L Region 2. Atlanta. ClffJte of the 
Director DANCE*. M C Region 2. Atlanta. Reactor Operation* 
Nuclear Support Branch 00/11/20 App 0702? 030 


B103160516 Forward* IF Circular 61 03. 'Inoperable Seismic Monitorim 
Inst rumentat 1 on ’ No response required 

AEPPLFR. J G Region 3. Chicago. Office of the Director 01/03/02 
lp 


0103160012 Forwards revised IE Bulletin Gl-Ol. ‘3ur v e i 1 l anc e of 
Mechanical snubber*. * u/correc ted Pages 5 V 6 Util is 
deleted fro.n CP facilities to which bulletin l* applicable 
O'REILLY. J P Region 3 Atlanta. Office of the Director 01/03/0 
lp 07914 171 


B 1032600 1 9 Forward* update to 000009 response to IE Bulletin 79-03A 
"Longi tvd J na J U’eJd Defect* in ASttE S.4-3J2. Type 304 Stainless 
Steel Piping “ 8A-312. Type 300 series fusion uelded pipe 
not used at facilities Add 1 info will be sent by 010630 
MILLS. L. M Tennessee Valley Authority 01/03/04 2pp 


8103180369 Ac * receipt of 010126 Itr informing NRC of steps taken to 
correct violations noted in IF Insp Rept 50-390/00-32 L 
50-391 /EO-25 

LEVfS.R C Region J» Atlanta. Office of the Director GJ/03/C6 
lp. 07943 OOO 


--81O310O3B3 Respond* to NRC DOl 123 Itr re violations noted in IE lei < 
Rept* 50-390/00-32 t- 50-39l/80'29 Corrective action* all 
Schedule 160 welds will be reinspected Melding procedure* 
manual to be issued by 010223 

MILLS. L M Tennessee Vafcloj Authority 91/01/26 3 pp 

07943 009 


— 0103160392 Forwards interim response to IE Insp Rept* 90-390/00-32 
30-391/80-23 Final reply by 010123 Corrective actions 
welding procedure* will be made available to all welding 
crafts employees 

MILLS, L M Tennessee Valley Authority GO/12/10 3pp 
93231 030 


--0IO318O396 Forward® IE Insp Rept* 30-390/00-32 % 90-391/00-23 cn 
601021-24 t» notice of violation 

MURPHY. C E Region 2. Atlanta. Office of the Director BQ/1W2 1 
2pp 07943 015 


--8103180401 Notice cf violation from insp on 001021-24 

« Region 2. Atlanta. Office of the Director 00/11/20. lp. 
07943. 017 


— 0103 100412 IE Insp Repts 30-390/00-32 L 50-391/00-25 on 001021-24 
Noncompliance noted understred socket fillet uelds accepted 
on relnip L commitment to corrective action not fulfilled 
EGOliOMOSt N .Region 2. Atlanta, Office of the Director. HERDT, A 
Region 2. Atlanta, Reactor Construction K Engineering Support 
Branch. 00/11/20 6pp 07943 018 


0103240805 Forwards IE Insp Repts 50-390/80-36 4 30-391/00-28 on 
001201-31 6 notice of violation 

Q'REILLY.J.P Region 2- Atlanta, Office of the Director 01/03/H 
2p p 07983. 291 . 


— B10324O612 Notice of violation from insp on 601201-31 

* Region 2, Atlanta, Office of the Director. 01/03/10 2pp 
07903:293. 


pipe Swppl/d design ra<t», Ini t iat ly reported 001317 Caused by 
feilurs to reflect load increaso* not requiring design mod* 
on tuppoi t di aiiiingi Ad<j| info expected by 610303 

*11.1.8,1. U TH'nctuffp Valley /'uthgi i ty 8l/0l/r? 3pp. 07010 164 

: 1 03 CUC GOV rirst interir deficiency rept re high density spent fuel 
r^c k*. per lOCf If SO. 331* > tPilt 31 . initially reported 001217 
rviLotlcm re affected procedures 6 data acceptability in 
P T «) r »»» rtrfdl Info expected by 810419 

MlltS. 1. M Tennessee Valley Authority Rl/Ol/21 5pp 07793 230 


!l03030. f >9'l Final deficiency rapt re defective guide lube support pins. 
I ** 1 l l a l I v reported 000324 Cause not stated Upper internals 
guide to^e support pins will bo replaced w/new pins supplied 

by Melting house 

MILLS. 1. M Tennessee Valley Authority Rl/Ol/23 2pp 07799 221 


10303077(1 XMrd Intsrln deficiency rept re possible inadvertent boron 
dilution* Hiit lolly reported on 800710 Kestlnghouse 
Jnv» it (gjt lert is o-ng o i ng , u/c onp J e 1 1 o n of evaluation in Mar 
1902 fleet rept -» I t l ho forwarded by 820600. 

M1lL 3*L H r ennossoe valley Authority Gl/02/06 Ip 07796.121 


103033780 Fourth Interim deficiency rapt re excessive output 
fluctuations of toiboro ins t runents. Initially reported 
7901129 Alto reported under Part 31 lies 1 1 tig h ous e developed 
field mod Vil Mod* acceptable 

Ml it. ILL H Tennessee Valley Authority Rl/02/10 lp 07799 003 


1030307 71 First inter ir deficiency ropt re inadequate grid voltage 
necessary to ensure adequate offsite power to safety-related 
betas during Caused by design deficiency Corrective 

action under Investigation 

MILLO.l. M Tennessee Valley Authority Gl/02/24. 2pp 07799 091 


1030*70604 first interim def l c I eric i| rept re Inadequate GA requirement 
lor heat irvg. uen 1 1 I a 1 1 nn 8 air conditioning sy s* I n 1 1 la 1 ly 
reported QOOI*M Add! Info to be provided by (110430 Action 
plan responding to NflC 810210 ltr re tys audit encl. 
tUlLG.LSL Tonnossee Velloy Authority 01/02/27 Spp 07030.166 


1031 ( OAH Second tnt©<*|.i Deficiency Repts SflRD-50- 320/81 -08* 
90-390/0 1 - 07 6 UURD- 90-39 1 /01 - 06 re un c ons er va 1 1 ve 
loads on pipe support design mod*. i ni tla 1 1 y reported 001217 
Approx 200Q support drawings found Kept expected by 010401 
MJLLG.L. M Tennessee Valley Authority 01/03/02 lp 07007 109 


1031 1C 664 First interim deficiency r ep t . of j g i na 1 1 y reported on 010130* 
re high pressure fire protection piping r er out l ng Fi e I d 
change requests for piping changes & additions approved w/o 
praptr analyses re change effects on sys pressure 

MILLS* L M Tennessee Valley Authority 01/03/02 2pp 078B3 036 


cr*urvLr\tw. rt « Hegion s. aan Francisco. Office o# the Director 
01/02/09 lp 07709 393 


COCH£T 50-395 VtROlL C S l/N.'TEfl NUCLEAR STATION* UNIT I 


A App 1 1 cat 1 on/c ons true t ion stage documents 4 correspondence 


0103190732 ltr* to all licensees of operating p 1 an Is , ap p 1 1 c an t t for 
OLs 8. holders of CPs re control of hea^y loads Requests 
review per guidelines In t.uREO-0612 Forwards NRC position re 
interim actions 6 request for eddl info 
ElSENHi/r.O 9 Division of Licensing 60/12/22 30pp 


8103031067 ■Environ Statements Project." monthly progress rept for Dec 
1900 

ZlTrEL.H £ Oak Ridge National Laboratory FIN 0-0760-1 
B 10303 1 067 00/12/31 4 9p 


0103190387 Ltr to all licensees of operating plants 6 applicants for 
OLs 8 holder* of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold t hut d own, r ep 1 a c emen t parts 8 NJRE0-0737 
fISEWHUl. D 0 Division of Licensing 01/01/19 App 


0103120014 Ltr to all licensees of operating plants. CP holders 8 Q(_ 
app 1 1 c ants. etc ept Indian Point 2 t 3. lion 16 2 8 TMl-l, 
forwarding inadvertently omitted pages from NftC B0I222 
request for addl info re control of heavy loads 
EI6ENNUT.D 0 Division of Licensing 81/02/03 App 


0103041007 Notification of 010302 meeting u/uttl In Jt nk 1 nsv 1 1 1 e, SC to 
audit documentation re environ qua 1 if I c a 1 1 on of electrical 
equipment 

KANE * W F Licensing Branch 2 Sl/02/20 3pp 07012 OiB 


0103090710 Advises that use of ASHE Code Case N-282 in const of valves 
4 inches 4 smaller is at e ep tab 1 e* p or 810102 requett Use 
should be documented in FSAR 

TEOESCO.ft L Assistant Director for Licensing 01/02/20 2pp 
07044: 220 


0103290024 Ltr to ail power reactor licensees 8 license applicants re 
NUREC-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
E tSENH’JT , D 0 Division of Licensing 01/02/20 0pp 


0103020362 Forwards response to F8AR Question 421 03 re Q- 1 1 s t Ri s pon » » 
will be 1 nc or po ra t e<f Into F9AR A«»ntf 24 

NICHOLS* T, C South Carolina Electric 8 Oat Co 01/02/23 19pp. 

07704 250 


133120630 PUD- tl -0 1 -022 on 010307* fire occurred In nonsa f ety-r e 1 ©ted 
digital computer *ys in c omnun | c at i ons roam of control bldg 
Cause not stated Fire extinguished 6 investigation is In 

prog re I s 

MILLER. u H. , CQNDQN-X.E Region 2. Atlanta* Office of the Director 
□1/03/09. Ip. 07906.298 


103(7 0502 Second interim deficiency rept re inadequacy of self- 
drilling expansion anchor dee 1 gn. 1 n J t la 11 y reported on 
B0l204.l/tl) is evaluating actual loads developed in anchor 
against draining spec. Next rept will be forwarded by 810927 
MILLS. L M Temienef Valley Authority 01/03/09. 2pp 07933 279 


.03240404 Fourth interim rept re failure to consider loads from 3-inch 
check valve in seismic analysis of chemical 6 vol control 
sys. Initially reported on 001002. Loads at Sequoyah not 
Significant Results ©f reanaiyslt In final rept by 010315 
MILL©- L M Tennessee Valley Authority. 01/03/17. Ip. 07907: 101 


8103230030 Ltr to all licensees of operating nuclear powsr plants 6 
applicants for OLs (except St Lucie.Unlti 1 8 2> Requests 
util rivliu to determine capability to mitigate station 
blackout event 8 promptly implement emergency procedure*. 
EISENHUT, 0.0 Division of Licensing 81/02/23 3?P 


8100230013 Generic Ltr 81-06 to ail CP holders 6 Ol applicants re 
10CFR20 7J fa;, "Periodic Updating of FSARs , u effective 
800722 Info re F8AR legal status* format 6 content end 
EISENHUT. D. 0. OlviSion of Licensing 01/02/26 lOpp 


8103120294 Corrects ref to Reg Guide 1.52 
labeled as Reg Guide 1.3 ? 

NICHOLS- T C Gouth Carolina Electric 8 
07900 344 


in 010225 ltr to NRC Ref was 
Qas Co 81/03/03 If 


G103110635 Docu-ents ttlcon w/W Hea*s ihRC) responding to NRC Question 
421 03 r* Q-h»t 8afetg*reletei3 lt»*s ncj will tie procured 
vndqr OA program. Rp»pomp to question 4 appropriate tablet 
will 1 1 revlud to incorporate Info 

MICMOLB.T C Eooti Carolina Electric 4 Oat Co 01/03/04 3pp 
07077 353 


8103150307 Forward* Revision 1 to App t . “Effect® of Near-FielJ 
Earthquake Ground Motion on Structure & Equipment Design-" 
fro-i rept entitled "Sup p ) eme nta 1 Seismology Investigation 
NICM0-9-T.C Sooth Carolina Electric 4 Oas Co 01/03/04 Ip 
07900 340 


- -0103 1 20320 Heviuop l to A;p *. “Effect® of Near-Field Earthquele 
Ground Motion on Structure 4 Equipment Design." Fren rept 
•ntltlel Supplemental Seismcloglc Investigation.'’ 

• South Carolina Electric & Get Co 01/03/31 6pp. 07900 349 


□ 103160163 Bob nits list of Ite^e issued or clarified by No'REO-0737 
KAhE. w Licensing Branch 2 01/03/04 3pp 07919 347 


01031 204 1 6 Approves 601219 request to use later code edition 4 addenda 
in ra-analysi* program for ASrtE Section 3, Class t chemical 4 
vol control tgi pump seal injection line 6 preiivriier 
relief lines 

TE&ESCQ* R 1. Assistant Director for Licensing 01/03/05 2pp 
079-06: 096 


0103100321 Forwards " Gupp 1 erne n ta J 1 nv« « 1 1 g a 1 1 on. Eve Water Pond West 
Er.bonkmsnt, VI r g i 1 C Burner Nuclear Station, " prepared by 
Wpoduier d -C 1 yd* Coifivl tants & Gilbert As »oc } ate* . J ne . Pep t 
submitted to assist NRC in evaluation of GER suppl 
NIChOLG. T. C. South Carolina Electric 4 Oas Co 01/03/06 lp 
07060. 129. 

f 


0103130340 Notification of 810310 meeting w/uti l In Dethesda.MD to 
discuss corporate npt capabilities. 

KANE. W F Licensing Branch 2 Hl/03/06 3pp 07912 193 


1103200622 Bubfflltt ad 41 Info for Seismic Gual i f 1 t atlcn Review Team 
followup of 001014-17 seismic aud 1 t. Equ 1 ament summary sheeet 
it qual 1 1 Icat Ion summary end. 

NlCHOiB- T C. South Caroline Electric 4 Oas Co 01/03/06 66pp 


0103190770 Amends previous response to TMt Item 11 K 3 17 Change will 
be incorporated In FBAR A-rend 29 

NlCHOLB. T.C. Booth Carolina Electric 4 Oas Co 01/03/10 lp. 
07994 107 


8103310034 Ltr to all licensees of operating p ) ants, a p p 1 1 c ants for qls 
ic holders of CPs forwarding SECY-ei-119 re info necessary to 
establish environ qualification of sa Pe t y -re la ted electrical 
equipment. 

EJBENH'JT. D 0 Division of Licensing 01/03/10 6pp. 


0103190149 Notification of 810316 meeting u/neer -term OL applicants In 
0etAe*d*.rtl> re info required to be submitted on environ 
qualification of electrical equipment prior to site visit & 

NRC review 

DURWELL. 0 Licensing Branch 2 81/03/12 19pp 


- -0103270452 Reactor Containment Bldg Structural Acceptance T 
FULTON. J F . HLR9.J C . tfCJREADl TH. F L 0 1 1 b e r t /C o -hnofiu.ee i 
2270 01/03/10 200 p p 00046 04i 


0102270436 Advises that responses fron Westinghouse owners gr 
Ite.ns II K 3 5. 1 [ K 3 i 4 II K 3 2- per 010106 4 02)9 Itrs 
have been tent 

NICHOLS. T C ?cu th Carol Ina Electric l Oas Co 01/03/23 
0e043: 087 


8)03300157 Submits add) info re use of herbicides t> rotary ri 
maint of transmission line r i g •> % %-o f -jay associated w/ 
facility Info concerns cost effects of herbicides use 
relative to using rotary movers. 

NtCHCLS-T C South Carolina Electric 4 Oas Co 01/03/24 
00033 l 42 


B10330016! Advises that facility const project is 907, complet 
load projected for Aug 1901 

NlCHOLB. T C £ou*h Carolina Electric 4 Oat Co 01/03/24 
OG033 160 


6103310414 Advises that util Jt pursuing use of results from M 
Stejn Station test as fulfillment of TUI Item H D I 
requirements re qualification of PCRV block valves Util will 
test valves per KUREQ-0737 if Marshall Test unsa 1 1 s f at tor y 
NICHOLS. I C South Carolina Electric 4 Oas Co 01/03/25 
00075 MB 


0103310461 Outlines three-phase program re qua 1 l P i c a 1 1 on uf c 
rg t 4 plant t r a I n i rip < p er request at 810310 mooting 
NICHOLS. T C South Carolina Electric t Oat Co 01/03/25 
09099 2GB 


8103310494 tnforms that military training route 46 over fac lit 
Shaw Air Force Bate terminated LE Hull 810303 ltr confirming 
termination of training route ene) 

NlCHOLB. T. C. South Carolina Electric 4 Oas Co 01/03/25 
00062 390 


0103310399 Submits Info on operability assurance of 6-lnch pu 
isolation valve*. in response to Equipment Qua ] i f t cat Ion 
Branch request Qualification programs described in FBAH 
Sections 3 9-3 11 4 3A have been completed 
NlCHOLB. T C South Carolina Electric 4 Oas Co 01/03/26 
08079 093 


010331 0366 Forwards responses to F9AR Questions 121 30 6 1 3 1 3 
response to NRC request Callbt- blocks are ciad In accordance 
w/AQME. Sec tlon XI, Paragraph 1-3122 No etams are planned for 
containment spray sys. 

NlCHOLB. T. C South Carolina Electric 4 Oas Co 01/03/26 
08079 084 


t. NRC 6*t« ty Evaluation Report (S£R). suppl s 4 correspondence 


0103030640 Notification of 010224 nesting u./uti| b Gilbert Ass 
in Bethetda.HD to discusses seismic response s p ec trum, op en 
Hen 1.6 3 in 5ER 

KANE-W F. Licensing Stanch 2 01/02/20 3pp 07799 034 


BJQ303 0760 Forwards draft Tech Specs in SER showing in-place *■ 
testing efficiencies per Reg Guide 1 5 2. Revision 2 
NICHOLS. T. C. Bouth Carolina Electric l Oas Co 01/02/29 
07769 011 


--01 03 100547 “Supplemental Inves t i gat i on/ Svt Water Pond West Embenkment- 
Virgil C Sumner Nuclear Btatlon. " 

« Woodward -C I y d c Consultants. Inc * 04 16 ert/Commonwea 1 th Cos 

Gl/03/06 93pp 07860 131. 


B1Q3200372 Summary of 010224 meeting w/util & Gilbert Associates in 
Dethestfa.hO re seismic response spectrum U/list of 
attend m 

KASE.W F Licensing Branch 2. Bl/03/12. 4pp 07966. 331. 


— 8103030763 Draft Tech Specs 3/4 7 6 for control roon normal 
air handling syt & 3/4.9. II for spent fuel pool ventilatlo 

sy S 

« South Carolina Electric h Oas Co 80/11/19 Spp 077 


81032306 53 Informs that final set of soils (creep) tests will remit 
final rept by end q# Apr 1981 

NICHOLS- T. C. Booth Carolina Electric l Oas Co. 81/03/19. Ip 
07976 357 


In 81030606B! Submits schedule for environ qualification audit l 

supplemental 8ER input 

TEOESCO. R. L. Assistant Director for Licensing. Bl/02/23 
63070. 315 


G 103260275 Advises that end Page 19 2-22b In FBAR Amend 24 was 
mistakenly renamed & nsw Page IS. 2~22b was a rf d ad. R enema d 
page will be added to FSAR in nett amend to bridge Info 
currently on Pages IS. 2-22b k IS. 2-23. 

NlCHOLB. T C. South Carolina Electric & Oas Co BI/03/20 Spp. 
08037: 347 


9103270443 Forwards "Reactor Containment Bldg Btruttural Acceptance 
Test. n 

NICHOLS, r. c. South Carolina Electric & Oas Co. 01/03/20. lp. 
00046 040. 


B 103030656 SAFETY EVALUATION REPORT RELATED TO OPERATION QF Vl 
SUM HER UUC LEAR STATION. UNIT NO. 1. <8auth Carolina Electric 
and Oas Company) 

* Office of Nuclear Reactor Regulation. Director NUREG-07 
81/02/20 S?6pp Available at NT19 411 00. 07706 003 


B1032 00697 Requests info for SER t supplemental 8ER two uiks p 
8ER date Indicated on encl schedul e. Requests, four months 
prior to SER Issuance. equipment qua 1 1 f 1 c at 1 on info per IE 
Bulletin 79-0 IB, for 6Ef?s scAacfuletf after June 1731. 

DENTON. H R. Office of Nuclear Reactor Regulation. Director 
81/03/13 6pp. 07966 100 


H Respond* to 8t'R f t *»<*> t 7 l l of confirmatory issue re steam 
:oi' level n»e a s ur n<-ien t errori Mod inj | | linn increase 
-1 :l> »tean generator water le*,el ib tpoint doe to ref 
it up to 2Y. 

3- T C. Sooth Carolina Floe trie K Oas Co GI/03/1B 2pa 
?03 


1 tv* redica). o/rrryeiicy A fir* protection pliers 


30 Ltr to all Licensee* of operating plants & holders of CPs 
ding N J9FC- 0696. ' Func 1 1 on* | Criteria for Emergency 
ie Pat i 1 11 iei " Criteria describe acceptable ire t hod 
etlng MHO requirements U /0 encl 

JT. D 0 Division of Licensing 01/03/05 6pp 


Icatory c or r e * p ond one o 


91 Inform* that util sent interwenoi GA G or spy GER for 
t y • If JREG*- 07 I 7 Receipt one 1 Related correspondence 
*f n South Carolina Electric h Oas Co 61/02/13 2pp 
001 . 


8103030690 Forward* Amend 24 to F9AR 

NICHOLS. T 0 South Carolina Electric A Ca* Co 01/03/02 2co 
07790 266 


--01O3O3O7OI A-.end 24 to FSAR 

* South Carolina Electri: *. Oas Co 01/03/31 200pp 07798 270 

8103130419 Forward* Amend 29 to FSAR changing p r # c onir c 1 a 1 • ra j c r mod 
K fiilnti t> OA orgamlatlcn chart* 

NlCHCLS. T C South Carolina Electric A Gas Co 01/03/11 2pp 
07907 056 


'-□103130473 Amend 25 to FSAR 

« South Carolina flectrn t, Oa* Co 01/C3/I1 4pp 07907 090 


0103310458 forwards *a r k ed -up revision to FSAR Section 15 3 1 2 1 to 
address SEfl Confirmatory Issue l 7 20 re decrease in reactor 
coolant Inventory event 

NICHOLS. T 0 South Carolina Electric A Ga* Co 91/03/26 2pp 
08070 332 


S? Reply opposing intorvenor 0 Out sey H10223 petition to be 

rd from AQl.Q 001230 order Order sanction should be 

ed i intervenor precluded fror presenting witnesses. 

tt oi othor direct evidence on »1» contentions 

, J 3 Eouth Carolina Electric t Cat Co KNOTTS, J G South 

nd Public Oervlco Authority KNOT TS. J 0 Debovoise f* 

an m/02/26 5pp 07702. 14 7 


0 Advisory Committee on Reactor Safeguards reports A correspondence 


0103230300 Discusses AC0B 231 st Meeting on 01 03 1 2- 14 re util OL 
application Conclude* tn*t facility tan be operated at power 
levels up to 2.775 Kwt «j/o undue risk, if item.* mentioned are 
given c on* i d e ra 1 1 on. p end 1 ng completion of const A testing 
MARK, u C ACRS - Advisory Committee on Reactor Safeguard* 
81/03/10 3p p 07979 394 


097i Aniueri to lut*t venor DA Dursoy interrogatories re 
gervey piano Certificate of Gvc t ltr to Qursey enc 1 
O’j t h Carolina F.lectric A Oas Co <* Houth Carolina Public 

I C* Author J tv BO/12/24 llpp 07702 J 52 


74. Butim.it* list of case* going to hearing during 1901 In 
emergency preparedness contentions have been raised by 
rore parties 

Er.OURV.F Hearing* Division 81/03/04 2pp 


27 fJmna rand vm J. order denying Jntervenor 0 Ourspy 010223 
t to lift bar against affirmative (tio.u/o prejudice 
trig later .tuition* w/suc.rar J e* of testimony 
AN. H Atomic Safety and Licensing Board PanoJ 01/03/09 
07901 282 


34 Order scheduling 010407 final prehearing conference in 
ia.BC All matters spoclflod In 1 0CFR2 752 will bo 
*r 4 j Par (lot to flla *</?g««t(on* re A9L0 action s by 

*•7.11 Atomic Safety and Licensing hoard Panel 01/03/10 1? 

- 360 


04 Errata correcting aJdt#*t of final prehearing conference 
led in ASLD 010310 order 

AN. H Atomic Safety and Licensing Board Panel 01/03/16 H 
216 


37 Confirm* telcon re FEMA assistance necessary to show 
te applicant preparation* to implement state & local 
ncj plan* W/o me I interrogatories 

ftO.G C Hearing Branch 2 81/03/19 2pp 0/967 331. 


2/ Cement* on A0L8 0103(0 order scheduling p raphearfng 
ence as r eques ted. ABLfl Should set final dote for 
trior to file request to remove bar to presentation of 
ative cai* Certificate of 9vc enc l 

R3, B. C Hearing Dranch 2 01/03/20 4pp. 07990 319 


79 Petition to intervene in 0^. proceeding & request for 
g* C enter t ions. supp or t ing affidavits t affidavit of 
c l. 

O.C. Affiliation Unknown 81/03/23 7lpp 08053063 


0 inspection reports- tE Bulletins 6 correspondence 


0103090366 Forward* IE Insp Rept 50-395/00-33 on 001104-06 6 notice of 
vi elation 

STOUR , J P Region 2. Atlanta. Fuel Facility h Material* Safety 
Branch 80/12/24 2pp 07047 297 


--8103090370 Notice ef violation Prom insp on 831104-06 

* Region 2, Atlanta- Office of the Director BO/12/23 Ip 
07847 299 


-•*8103090372 IE Insp Rept 50-395/00-33 on 801J04-06 None omp 1 1 anc • noted 
failure to post Specified documents at const workers' 
entrance to restricted area or fuel handling bldg used for 
storage of unirradieted licensed fuel 

WRAY. J R . QIB80N.A F Region 2, Atlanta. Office of the Director 
BO/12/23 8?p 07047:300 


0103090210 Forward* tE Insp Rept 30-399/80-37 pn 801201-04 No 
none omp 1 lane e noted 

MURPHY. C E Region 2. Atlanta- Reactor Construction & Engineering 
Support Granch. 01/01/20 2pp 07B23 212 


--Q1030502I9 IE Insp Rept 30-395/80-37 on 001201-04 No none os>p 1 1 anc e 
noted Major areas inspected action on previous insp 
f ind ingt. r e v tew of quality records 4. observation of work & 
mot* k activities for 10CFR50 59# item* 

MCFARLAND. C R Region 2. Atlanta. Office of the Director 

BRYANT , J C Region 2. Atlanta. Reactor Construction 6 Engineering 

Support Granch. Bl/Ol/20 Spp 07825.214 


0103050300 Forward* IE Insp Rept 50-395/80-38 on 801211 No 
none omp 1 l a nc e noted. 

MURPHy, C.E. Region 2. Atlanta. Reactor Construction 6 Engineering 
Support Branch 81/01/20 2pp 07023 357. 


-9103050304 TE Insp Rept 30-395 /90-3B on 001211 No none omp 1 j »nc e noted 

Major areas inspected steam generator feedwater line 
radiography per IE Bulletin 79-13 

CROWLEY. B R Region 2. Atlanta. Office of the Director 

HERDT.A R Region 2, Atlanta. Reactor Construction 6 Engineering 

Support Branch 81/01/19 3pp 07825:399. 


el i orre *p ondenc e 


9/ Cement* on NRC projected schedule for licensing facility 
e 1902 Delays In target date for licensing will hinder 
Bvc Commission efforts bo regulate util rates 6 will 
se economic burdan on consumers 

LL.R South Carolina. State of 81/03/09. 2pp 07944 189 


ty Fktul BaPety Analysis Report <F8AR) amends 


0103040821 Forwards IE Insp Rept 50-393/00-39 on 001216-19 No 

none omp I i a n< e noted . 

MURPHY, C£ Region 2. Atlanta, Reactor Construction 6 Engineering 
Support Branch. 01/01/30 2pp 07812 171 


- -01 03040025 IE Insp Rept 30-395/80-39 on 001216-19 No none omp Manure 
noted Major areas inspec ted 1 lc ensee action on previous imp 
findings l review of RCP9 piping records lJ _ onT A 

GIRARD. E H Region 2. Atlanta. Office of the Director HERDT.A. 

Region 2. Atlanta. Reactor Construction & Engineering Support 
Branch 81/01/30. 5pp 07012 173 


61 Forwards marked-up page in Chapter 3 5 of F6AR re valve* 
as missi les outside reactor bldg Amend 24 to FSAR 
orettrg enc 1 page. will be issued 010302. 

8, T C. South Carolina Electric l Gas Co 01/02/25 Ip 
099 


0103130674 Forward* IE I"*P R*P* S0-D95/BO-41 on 001200-12. No 

LEW I B^R Reg i on** 2. Atlanta. Reactor Operation* Nuclear Support 

Branch 81/02/03 2PP 07913226 


0103130670 IE Insp Rept 30-395/00 — U on 801200 -IS. N;> noncc-.plianco 
noted Major jftii inspected prco;er«t j onal procedure L 
program review. 

UMlTENER.K L . FALCONER. 0. P Region 2. Atlanta. Office of the 
Director QUICK. D R Region 2. Atlanta. Reactor Operation* 
Nuclear Gupport Branch 61/02/05 3pp 07913 220 


6103020270 Forward* IE Circular 01-02. 1 Pen'orrance of N.9C -L i c e n s ed 

Individual* While on Duty ' fJo written response required 
0‘REILLV.J P Region 2- Atlanta. Office of the Oirector 01/02/09 
Ip 07705 343 


0103160824 Forward* IE Insp Rept 30-395/00-40 on GO l l 17-B10102 No 
nonfotplleoff noted. 

LEWIS. R C Region 2. Atlanta. Reactor Operation* Nuclear Gupport 
Branch. 81/02/11 2pp 07953 186 


- -S103 1 0083 1 IE Imp Rept 30-395/60-40 on 001 1 1 7-0 | 0102. No none crp 1 1 a nc e 
noted Major arsat Impacted! prttervjct valve program review, 
open item review & p re o p q rat i one 1 test procedure review 
8K0LDS. J L. Region 2. Atlanta. Office of the Director 
KELLOQ7. P J Region 2. Atlanta. Reactor Operation* Nuclear Support 
Branch 81/02/11. 9pp 07933 196 


0103190313 Forward* IE In*p Rept 30-393/01-01 on BlOllO-13 No 
none omp 1 1 anc e noted 

LEWIS. R C Region 2- Atlanta. Reactor Operation* Nuclear Support 
Branch. 81/02/H 2pp 07934 307 


--B103I9031? IE Insp Rept 90-395/01-01 on 0101 10-13 No none oirp 1 1 anc e 
noted Major area* inspected integrated leak rate teet 
WHITENER.H L Region 2. Atlanta. Office of the Director 
QUICK. 0 R. Region 2. Atlanta. Reactor Operation* Nuclear Support 
Branch B1/Q2/10 4pp 07934 309 


9103040144 Forward* IE Jr.fo Notice 01-03. "Checklist for Licensees 
Mating Notification* of Significant Event* Irt Accordance 
U/IGCFR30. 72 " no written response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/02/12 
|p 07020:026 


6103160691 Forward* IE Info Notice 01-04. "Cracking in Main Steaw 
Lint* " No response required. 

O'REtLLY.J P Region 2, Atlanta. Office of the Director 81/02/27 
Ip 07914 333 


6103160397 Forward* IE Circular 81-03. ‘Inoperable Seismic Monitoring 
Instrumentation " No response required 

O'REILLY. J. P Region 2. Atlanta. Office of the Director 01/03/02 
ip 07917 048 


6103110633 Respond* to torment* received during «i|t interview of IE 
mg t audit conducted 810209-11 Appropriate action will be 
taken to insure that operations QA plan dearly understood 
L briefing session* will be held 

NICHCL8. T.C. South Carolina Electric 8. Gas Co Gl/03/04 6pp 
07892: 181. 


8103160821 Forward* revised IE Bulletin 61-01. '‘Surveillance of 
Mechanical tfnubber*. ‘ w/cor-rected Page* 5 6 6.t/tll it 
added to CP facilities to which bulletin 1* applicable. 

Response should include estimate of nanpouer eipended 

Q'fiElLLY, J P Region 2, Atlanta. Office of the Director 01/03/04 

ip 07914 167 


8103100374 Submit* for documentation purp o * et • f 1 ne 1 rept on IE Bulletin 
90-16 re potential substantial safety haiard on Rosenount 
Models 1151 5* 1152 tran snj 1 1 *r*. a* 8OC023 response to tubj 
bulletin not Issued as final response 

NICHOLS. T. C. Southern California Edison Co 01/03/05 Ip 
07067 249. 


0103160872 Submits final response to IE Bulletin 60-16. "Potential 
Misapplication of Rosemont. Inc Models 1151 h 1132 Pressure 
TransiM tter W/Eithe** A or p Output Codes. " Work on 
no-nsaf ety-r e 1 ated transmitter Is complete 

NICHOLS. T C South Carolina Electric «, Cat Co. Bl /03/05 lo 
079)3:230 


8103200242 Forward* IE Info Notice 01-06. “Failure 0 F ITE Model K-600 
Circuit Breaker " No response required 

O'REILLY, J.P Region 2. Atlanta. Office of the Director 01/03/11 
Ip 07968:343 


8103190889 Forward* IE Info Notice 81-03, "Degraded DC 8gs at 
Palisades " No response required. 

O'REILLY, J. P. Reg | on 2. Atlanta. Office of the Director. 81/03/13 
Ip. 07965:296 


0103270747 Responds to Revision l of IE Bulletin 01-01. ‘BurvjiiN 
of Mechanical Snubber* ‘ Visual Insps >, push-pull testing 
util be per forced on snubber* installed on *a f e t g -re 1 a tod 
* g t by G10701 Tests Jill be completed by 810021 

NICH0L8. T c. South Carolina Electric t Oas Co 01/03/17 2p p 
08045 077 


8103310905 Responds to Revision l.SuppI 2 to IE Guile tin 79-14, 
"Set iilc Analysis for As-BuIH Be f e t y -Re l a t od Piping Sys " 

Two new procedure* re preparation of field drawings V 
sketches & field engineering have been added 

NICHOLS, r C South Carolina Electric 6 Oa* Co Bl/03/19 2pp 
0805Q. 148 


8103270539 Responds to NRC ltr re violation* noted in IE Tnsp Rept 
30-393/81-03 Corrective actions procedures ve records 
control have been revised. fire retardant filing facilities 
have been obtained 6 *yt for control of records is underway 
NICHOLS. F C. South Carolina Electric I Oas Co 01/03/20 4pp 

080 4 6. 233 


9 Reportable occurrence*, irfls 4 related correspondence 


8103030032 Submits interim rept re seismic quo I i f i c a 1 1 on of Agasta 
relays supplied In relay panels rfg by Gf. initially 
reported on 010106 Manufacturer being contacted to obtain 
necessary info to verify qualification of relays 
NICHOLS. I C. South Carolina Electric l Ca* Co 81/02/03 Ip 
07796 160 


6103100362 Interim deficiency rept re defective 400V switchgear tr 
unit*, initially reported on 90E126 Protlor w/power shield* 
he* been corrected Investigation of IaN 504 t multi-amp 
tests is in progress Final rept ul 11 be provided by 010333 
NICHGL8. T C South Carolina Electric L Oas Co 81/03/06 4pp 
07063 192 


0100170448 Interim deficiency r ep t , or l g i na li y reported on 810204. r 
moisture In cooling pump motor IA duo to grounding Motor 
dried & megger readings acceptable Stator windings to be 
re-ln«ul*ted to insure motor integrity Final rept to follow 
NICHOLS. T.C South Carolina Electric & Qa* Co 81/03/10 2pp 
07923 211 


6103170431 Interim deficiency r ep t. or I g \ na 1 1 y reported on 010204. o 
potential substantial safety hoiard per ICCFR21 re pinched 
wires In safety-related square 0 motor control c tr Motor 
control c tr wiring tie revisions being developed 
NICH0L8. T C South Carolina Electric 8. Oas Co 0J/O3/J0 J o 
07923 213. 


8103170526 Final deficiency rep t. ori g mal ly reported on 8)0217. per 
10CFR21 re qualification of Agastat relays In vendor 
supplied e qu 1 potent Re I ay s moved to panel u/lower response 
*pec«ru.7T Reported per 10CFR30 35fc ) procedure 

NICHOLS. T.C. South Carolina Electric h Qes Co 01/03/10 2np 
07729 333 


0103170578 Interim deficiency rep t. or i g \ na 11 y reported 010205. per 
10CFR2I re missing air baffle in OE emergency feedwater pump 
motor IB Motor shipped u/o air baffle Air baffle ordered 
NICHCL8. T C. South Carolina Eiectrit L Oas Co 01/03/10 2pp 
07929343 


8103170569 tftterin deficiency rep t. or i g l na 1 I y reported 010213. per 
I0CFR2I re Uettlnghoutr 3- & 4-inch gate valve closure 
Vendor L util working on solution to be tested prior to 
issuance of generic response 

NICHOLS. T. C South Carolina Electric & Oas Co 01/03/12 2pn 
07930 349 


0JO3J7O643 Final Part 31 rept re improper heat treatment of n-470 l 
front Southern Bolt Co Caused by operator error at heat 
treatment plant Bolt* replaced. 

NICHOLS. T C South Carolina Electric L Oas Co. 01/03/16. 4np. 
07964:084 


8103230680 Final potential significant deficiency rept re valve 
actuator not fully assembled. initially reported on 010113. 
Condition not reportable per 1OCFRS0 35e. 

NICH0L8, T. C South Carolina Electric K Oas Co 81/03/17. lp 4 
07773:352 


8103250440 F ln#l deficiency rept re lack of full penetration welds 
attachments to Class 1 P i p e . or 1 g in* 1 1 y reported on 800730 
All Class 1 welds reworked Class 263 welds re-e» anl n*d. 

Approx ten hangars left to be c orr »c ted . Pr oc ed ure revised. 
NICHOLS. T. C- South Carolina Electric 4> Oas Co 01/03/17. 3?p 

07996: 190 


DOCKETED ITEMS 


6103270340 Final deficiency r*pt on substantial safety haiard re 
*0O-vclt JTE breaker failure to trip, initially reported 
81C2D3 per Part 21 Procedure revisions initiated to Include 
a : J ) Imp of operating rec k .ani»m Retesting it 40*/, complete 
MCHO-6. T C South Carolina Electric 4 Oat Co 01/03/30 2pp 
■30040 233 


0133370670 l-.terim rept re potential significant deficiency or 
potential substantial safety haiard re circuit board failuro 
in W* » 1 1 n g S ou s e 7300 nuclear pouer plant control 
m t r upd t at i on. initially reported or 810219 

MICK0U9. r c South Carolina Electric •» Oas Co Gl/03/20 ip 
00046 233 


$100300070 RQ. re< ent 1 y* i r>euf f tc i ent time noted for operators to take 
•equkreJ actions in two boron dilution events Cause not 
stated Shutdown margin for Mooes 4 & 5 util be changed. 

Scjrc# rang* setpoint will be changed to 2 tines background 
NICHOLS. I C South Carolina Electric l Gas Co 01/03/33 Ip 
00053 353 


T Hearing transcripts on non- an t 1 t r us t matters 


0103030*182 Transcript of ACR0 8ub c on.n 1 1 1 e on Electric Poiier 01022b 
eeeting In Columbia. SC re facility OL review Pp 1-227 
Eiecjtlve su-'-'ary of findings enc 1 

• AC&S - Advisory Committee on Reactor Safeguards 01/02/26 
23$pp 07001.293 


0I33O3C475 Transcript o/ AC08 6ub c omf t t tee on Electric Power RI0227 
meeting In Columbia-SC re facility CL review Pp 220-S13 
Slide presentation enc 1 

* ACP0 - AJ v i i or y Committee on Reactor Safeguards 81/02/27 
360pp 07602 166 


0100100476 Transcript of ACRS 9ub c o«rr \ 1 1 e e on Burner OL 010311 meeting 
in Mashing ton. DC Pp 1-2D2 Viewgraphs enc l 

• ACR6 - Advisory Committee on Reactor Safeguards 01/03/11 
383pp. 07940 041 


J Ccngress I ona i /Ctecut Ive Correspondence 


9100240091 Forwards fourth monthly status rept to Congress for 
810 1 13-C21 3 R ep t discusses actions taken on licensing 
rivisyi of new facilities Rept will bo amended to include 
addl Info requested on B10217 

KA*l£RER, C Office of Congressional Affairs 01/02/27. 3pp. 


eiCO270||0 Responds to request for rept on possible addl improvements 
to NRC licensing process legislation allowing interim 
operation! in advance of hearing completion would reduce 
delay » n licensing process 

f€ffCRJE*J H Commissioners 01/03/12 5pp 


--910327C931 Submits recommendations to expedite impacted OL hearings 
Code should include set of TMl-rclated CL requirements ASLAB 
decisions on fuel loading & low power testing should be 
immediately effective 

BJCkMIT. L Office of the Oeneral Counsel 01/02/23 lOpp 


--810327094 7 Submits recommendations re s c h e d u 1 1 ng . p er s onne I resources 4 
hearlrg <rpt for OL p roc eed l ng s . Pane l must obtain exemption 
from hiring freeie for two recently appointed chairmen. 

COTTER. 8 P. Atomic Safety and Licensing Board Panel 01/02/23 
33pp 


DOCKET S3 -396 UNW. OF VIRGINIA CAVALIER REACTOR 


G Inflection reports. IE Bulletins L correspondence 


GI01020I69 Forwards IE Circular 01-02. "Per f ormanc e of NRC-Llcensed 
In J l vi due l * While on Duty “ No written response required 
O'ffETLLK, J. P Region 2. Atlanta. Office of the Director. 81/02/09 
Ip 07709:273 


vCCKET 30- 397 UpPS3 NUCLEAR PROJECT. UNIT 2 


A App 1 1 c a 1 1 on /< uns true 1 1 on stage documents it correspondence 


91031 90732 Ltr s to all licensees of operating p 1 an t s- ap p k i c ant s for 
CL* 4 holder* of CP* re control of heavy loads Request* 
review per guidelines in NUREQ-0612. Forwards NRC position re 
interim actions 4 request for add! info 
EISEhMxfT# 8. 0. Division of Licensing 00/12/22. 30pp 


8102020030 Forwards request for addl info re WPP83-0A-004. Rev i s l o 
operational Qa program dose r i p t i on Com.-n 1 tment required re 
education 4 e»perlent« for dlroctor position 
KAA89, M P Duality Assurance Branch. 01/01/14 5pp 


0103190397 Ltr to all licensees of operating plants 4 applicants 
OLs L holders of CPs re program for environ qualification 
of safety- r e I eted electrical equipment Items addressed 
involve cold sh u tdown. rep 1 a c e men t parts 4 NUREQ-0737 
ElSENHUT.D o. Ol vis i on of Licensing 01/01/19 6pp 


0103120014 Ltr to all licensees of operating plants. CP holders 6 
app 1 1 cants . e xcep t Indian Point 2 4 3. Zion 1 4 2 4 TMI-1. 
forwarding inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads 
ElSENHUT.D G. Division of Licensing 01/02/03 6pp 


0103250024 Ltr to All power reactor licensees & license applicant 
WUflEG-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licensee ray submit analysis to 
justify use of existing lou flow controller 
ElSENHUT.D. 0 Division of Licensing 81/02/20 Rpp 


0103100169 Comments on NRC 001120 ltr re review of defects in 
sacrificial shield wall Licensee proposed corrective weld at 
541 -ft elevation const joint is ac c ep table, but other actions 
do not meet NRC criteria 

TEDESCO-R L Assistant Director for Licensing 01/02/25 3pp 
07053: 104 


8103230030 Ltr to all licensees of operating nuclear power plants 
applicants for CLs (except St Lucie. Units 1 4 2) Requests 
util Tevieu to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures 
etBENHUT.O 0 Division of Licensing 01/02/29. 3pp. 


0103170223 Ltr to all BUR licensees (except Humboldt Bay 4 LaCrosi 
requesting review of ABhE Code Class 142 pr v »eure boundary 
piping. safe ends 4 fitting iratl per guidelines of enc 1 
Revision 1 to NJRE0-0313. Mode 1 Tech Specs only end. 

EI 0 ENHJT.O 0 Division of Licensing 01/02/26 3pp 


*0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 4 3/4 
surveillance r oquir entente for A8”E Code Class 1.2 4 3 
component! 4 RC8 operational leekago limiting conditions for 
operation 4 surveillance requirements 
a General Electric Co 01/02/26 4pp. 


0103170639 Ltr to holders of CPs 4 applicants for CLs (13 UR » > requi 
review of ASmE Class 1.2 4 3 pressure boundary piping. safe 
ends 4 fitting mat) per guidelines of enc 1 Revision I to 
NUREO-0313. Mode 1 Tech Specs only end 

EfSerdHUr. O. 0 Division of Licensing 01/02/26 3pp. 


0103230013 Generic Ltr 01-06 to all CP holders 4 OL applicants re 
10CFR30 71(e), "Periodic Updating of FSARs. ” effective 
000722 Info re F8AR legal status, format 4 content end 
ElSENHUT.D. G Division of Licensing. 01/02/26 lOpp 


0103160191 Requests addl info re mail properties of primary 
c ont altnen t. J nc I uding -mdulifS of • 1 as 1 1 c 1 1 y . Po i s s on ratio 
yl el <f, frac ture 4 ultimate stress of plates 4 reinforcing 
memb *ri 

XCOZ6CO.R.L Assistant Director for Licensing. 6 1/03/02 2 pp 

07910: 319. 


6103110392 Forwards request for addl info re Mark It containments. 
TEDESCO. R. L. Assistant Director for Licensing. 01/03/04. 3pp. 
07004; 13Q. 


8103160266 Requests 010331 followup meeting to 010127 meeting re 
geology 4 seismology of Hanford Reservation. 

1EOESCO, R. L Assistant Director for Licensing 01/03/Ob. 2pp 


0103310804 Ltr to all licensoos of operating p lants. appl leant* foi 
4 holders of CPm forwarding GECY-81-119 re info necessary to 
establish environ quel i Pi c at Ion of safety-related electrical 
equl patent. 

ElSENHUT.D 0 Division of Licensing. 01/03/10. 6pp. 


□103230022 Notification of 910331 meeting w/utll in Bethesda.MD t< 

discuss site geology 4 seismology 

LYNCH* M. D. Licensing Branch 1 01/03/13 3pp. 07973 018 


0103200444 Forward* Swppl 2 to Ni/R£0-04fi7. ‘Mar* 1 1 Containment Li 
Plant Program Load Evaluation 4 Acceptance Criteria" 4 

ahI lr .1 <111.0 n o r. Rimii* l-i Hu r 1 Aiitlnd m/Mxrt II 


312 


UUU\t I C.U I I CIVIO 


0100250379 Poruirdt request for «<Jd 1 c on t a 1 1 1 r pn t tyt info for CL 
application rtyleu Required regulator!; staff position* 

Identified Item* 022 068 through 022 104 deal u/?ropo*ed 
hydrogen recombtner 

TEDE6C0.R L. Attltteot Director for Licensing 91/03/16 1 7p p 

06022: 164 


8103250694 R«que*t* submittal Of revised GA program fc ^ 81 04 ] Q, i tic 1 ud i ng 
Bechtel QA program description for const manager activities 
rEOE8CO.ft L Assistant Director for Licensing 01/03/18 3?p 


8103310147 Requests add 1 info re proposed reactor fuel jeslpn in order 
to couplet* review of Section 4.2 of FSAR Comment* 6 Info 
to assist fn response encl. 

TEDESCO.R L Assistant Director for Licensing Bl/03/24 6pp 
08062 303. 


8103310914 Sugary Of 910313 meeting j/Mjrk ]| owners group re 
suppression pool te<*>p limit b T-quencher load spec W/o encl 
Hit of ettendtes L meeting handout 
SU.T.M Generic Issues Branch Bl/03/24 3pp 


0103310166 Pespcnds to 810220 request for eseoptidn* frcm requirements 
of AW 9 Dl. 1 for 21 weld joints in sacrificial shield wall 
A/?C accepts all but two weld joints u/o corrective action 
bated on technical evaluation & util rationale 

TEOEBCD- R. L Assistant Director for Licensing 81/03/25 3pp 
06062 313. 


F Security* medical, emergency & fire protection plans 


0103310339 Ltr to ell licensees of operating plants U holders of CPs 
forwarding NJRE0-Q696. "Functional Criteria for Emergency 
Response Facilities." Criteria describe acceptable method 
for meeting NRC requirements U/o encl 

EJSENHlfT* 0 0 Division of Licensing 61/03/05 6pp 


8103310312 Forwards 801212 ltr requesting NRC concurrence w/loc at ion of 
offsite emergency operations facilities facilities ar 9 
technically adequate w/o addl backup facilities at greater 
than 10 ml left. despite NUREQ-0&96 guidance 

BDDCHEy, 0 D Washington Public Power Supply System 0i/O3/2O Ip. 
06059 197 


*•01 0331 0320 Request* NRC concurrence re adequacy of location of offsite 
emergency operation fee [ I 1 ties. Lit J 1 should not be penalited 
* required to relocate facilities if current NRC guidelines 
are modified 

BOUChEY. 0 D. Washington Public Power Supply System BO/12/12. 

3pp 09099 190 


K Utility Final Safety Analysis Report < FSAR ) b erends 


0103300076 Forwards Amend 13 to FQAR 

9QUCHSY* 0 0. Washington Public Power Supply System 01/03/17 2pp 
08036:001 


-*0103300078 Amend 13 to F6AR 

♦ Washington Public Power Supply Systcr. 01/02/20 630pp 

09036 003 


0 Inspection report*. I £ Bulletins & correspondence 


8103040207 Forwards IE Insp ftept 30-397/00-20 on 801101-30 No 
none omp I t #nce noted 

8PENCER»0 9 Region 5. 8an Francisco* Reactor Construction it 
Engineering Bupport Branch, Bl/Ot/C? 2pp. 07013. 141 


— 9103040219 IE Insp ftept 90-397/00-20 on 001101-30. No noncomp 1 lenc » 
noted Major ereet inspec ted: 1 leant* e contractor activities 
to re-eveluate 1 Improve detailed work method* 

TOTH, A. 0. Region 3* Sen Francleco. Office of the Director. 
D0DD9«R T Region 5. Ben Francisco- Reactor Construction l* 
Engineering 8upport Branch. 01/01/08 6pp. 07013:143. 


0103100029 Forwards IE Insp Rapt 30-397/00-22 on 801201-31. No 
none omp 1 la nee robed 

SPENCER, 0. 8. Region 3, San Francisco, Reactor Construction b 
Engineering Support Branch 81/01/27 2pp 07062:117 


— -9103100036 IE Tnsp Rapt 50-397/80—22 on 001201-31. No noncompliance 
noted. Major areae Inspec t *d: review of licensee preparations 
for installing sacrificial cjall girth weld. 

TOTK.A D. ( HAU8T, O.P. Region 5* San Francisco. Office of the 
Director. OODD3. R. T. Region 3* Ban Francleco. Reactor 
Cons true 1 1 on 6 Engineering Support Orsnch. Bi/0I/S6 Tpp 
070*2:119 


0103030729 Forwards IE Intp Rept 30-397/00-19 on 801104-07 No 
noncompliance noted 

SPENCER* 0 3 Region 5. San Francisco. Reactor Construction b 
Engineering Support Branch 81/01/20 2p? 07020 036 


- -91 0309074 J 1 E Jnep Rept 50 -397/00- j 9 on 0OJIO4-D7 No none orp l i *n< i 
noted Major areas inspected licensee action on open 
enforcement iters 6 preparation for repair of deficiencies 
in sacrificial shield wall 

HA 1 ST. D P , UAGNER'U j . D'ANGELO. A J Region 3 , San Francisco. 
Office of the Director 81/01/27 lOpp 07028 038 


8103030434 Act receipt of 801126 ltr Informing NRC of steps taken t: 
correct violation noted in IE Insp Rept 50-397/00-16 
SPENCER, 0 6 Region 5. Qan Francisco. Reactor Construction b 
Engineering Bvpport Branch 81/02/02 Ip 07789.142 


- -8103030799 Forwards IE Insp Rept 50*397/00-16 on 800901-30 6 nolle 

violation 

SPENCER, 0 8 Region 3. Ban Francleco, Reactor Construction i 
Engineering Support Branch 0O/M/O4 2pp 07769:14/ 


--0103030305 Notice of violation fro* insp on 000901-30 

* Region 5. San Francisco. Office of the Director 00/11/03 

07709 J49 


--BIO3O3O0U IE Insp Rept 30-397/00-16 on B0090I-30 None omp 1 1 an c e 
noted failure to rept significant const deficiency 
TOTH. A D Region 5, San Francisco. Office of the Director. 
HAVNES. R C Region 5. Ban Francisco. Reactor Cun s true 1 1 on b 
Engineering Support Branch 00/11/03 Hpp 07789 J 30 


8103020001 Forwards IE Circular Bl-02. ‘’Performance of NRC-Llcenaed 
Individuals While on Duty " No written response required 
ENOELKFN.R H Region 3. San Francisco. Office of the Olroc tor 
01/02/09 ip 07707 319 


8103200901 Forwards 9uppl D to (E Bulletin 80-17. ’Failure of Centre 
Rods to Insert During Scram at BUR *■ No urltten response 
required 

ENOELKEN. R H Region 3. San Francisco. Office of the Director 
81/02/13 Ip 07967 232 


0103240693 Forwards IE ln*p Rept 50-397/01-01 on 010108-30 No 
•noncompliance noted 

SPENCER. 0.6 Region 5. 8an Francisco. Reactor Construction b 
Engineering Support Branch 81/02/18 2pp 079E33 217 


--8JOD240697 IE Jn*p Rept 5O-397/0J -PJ on 0J 0100-30 JVo none orp I t *nc* 
noted Major areas tn&pec ted licensee V contractor activities 
to re-evaluate «■ improve detailed work methods 
TOIH. A. D . JOHNSON. A Region 5. San Francisco. Dffic© of the 
Director SPENCER. 0 8 Region 3. Qan Francisco. Reac tor 
Construction {.Engineering Support Branch. 01/02/12 iSpp 
07903 219 


8103250001 Forwards IE In%p Rept 30-397/81-02 on 010127-30 No 
none omp I lance noted ‘ 

SPENCER. 0 8 Region 3, Ban Francisco. Reactor Construction & 
Engineering Support Branch 01/02/20 2pp 07998. 001 


'-0103250004 IE tnsp Rept 30-397/81-02 on 810127-30 No noncompliance 
noted. Major areas inspec ted . const items including licensee 
action on open enforcement items preparation for repair 
of deficiencies in sacrificial shield well 

HA 1ST. D P . UIACNEA.W J. . BURDQIN. J F Region 5, San Francisco. 
Office Of the Director 01/02/19 I4pp. 07998 003. 


0103170004 Forward* IE Circular 01-03. "Inoperable Seismic Monltorin 
Instrumentation ” No rasponie required 

ENOELKEN.R H Region 3, San Francisco. Office of the Director 
01/03/02. Ip. 07930:260 


0103160902 Forward* revised IE Bulletin Ol-OJy "Curve! 1 Jane© of 
Mechanical Snubbersr” ui/c orrec t ed Pages 5 1 6. Change in 
identification of facilities w/CP* to which bulletin Is 
applicable does not affect util requirements. 

ENOELKEN, R. H. Region 3, San Francisco. Office of the Director 
81/03/04. ip 07914:361 


0103120166 Notifies that IE requested that encl preservice insp 6 t# 
requ Ireirents for snubbers be Included in licensing process 
Requests that requirements to insure snubber operability bo 
Implemented. 

TEDESCO.R. L. Assistant Director for Licensing 01/03/06. 6pp. 
07903: 013 


8103200240 Forwards IE Info Notice 01-06. "Failure of ITE Model K-60 
Circuit Breaker. " No response required 


7£1 t '®pt re over load* on supports for spray CO nd 

g. Initially reported on 001 Jl 4 Hinuij anal restraint 
O.JJJ be Installed by cuntractur. 

A K ‘l24° Wd * hin 9 ton Public Power Supply System 01/02/23 3 p p 


tNDJJlOJJS Ltr t 0 all licensees of operating plant* 4 holder* of CP* 
forwarding NUREG-0696. •'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting Nrc requirement* W/o encl 
ElSEhHitr. 0 $ Division of Licensing 01/03/05 6 pp 


0 Inspection report*. tE SuUetU* 6 correspondence 


41* IiiUi in defic.enci, rept ro Un.age from ultimate heat sink 
pcr.d A. initially reported 010209 Addl data jlll be 
red to verify leakage rata Spray pond A v 1 ) 1 then be 
ed {« inspected for lookago path 

^241° tfa ® h i n g t on Public Powor Supply System 01/03/05 3 pp 


0103020106 Forward* IE Circular 01-02. ■Performance of NRC-Licensed 
Individual* Unit 0 n Duty '• No written re*pon*e required 
0 REILLY. J P Region 2. Atlanta. Office of the Director 01/02/09 
lp. 07705 396 


v07 Interim deficiency rept re containment nod Qa program 
down. Initially roportod on 001219 Final ropt is 
on*d until (110130. due to eifanded scope of 
entatldtn review fc need for addl welding in*p* 

CK.R 0 Washington Public Pouer Supply System Ul/03/10 3 pp 
5; 274 


S3-k Interim deficiency rept re design verification of Seismic 

3t*v 1 Ovality Clat* l heating, vent) ] al Ion 4 

3n<< j t 1 on) t,q «i/i bangert ^evlted contractor procedure* 

>»*n approved 

)^l 33° i J *» h l n 9 tOT» Public Power Supply System 01/03/10 2pp 


iO*l<JO HI (E A f i(JN HARR 10 NUCLEAR PONER PLANT, UNIT l 
c a 1 1 u n/c o (i * l rue 1 1 on stage document* 9 * correspondence 


Y U2 Ltra to ail licensees of operating p 1 ant*, app 1 l c ant* for 
holder* of CP* re control of heavy load* Request* 

' per guideline* in NU<t:Q-06l2 Forward* NRC position ro 
r- action* K request for addl info 

fur. 0 Q f>l v J t Ion of Licensing. 00/12/2 3 30pp 


107 Hr to all licensees of operating plant* 8 « applicants for 
holier* of CP* re program for environ qualification 
«ty-re 1 atod electrical equipment Items addressed 
* told shutdown, rep lac ement part* 4 MJRCG-0737 
IUT.0 0 Division of Licensing 91/01/19 6 pp 


14 4_ l r to all licensees of operating plant*. CP holders «. OL 

ants, etc epfc Indian Point 2 4 3#Zlon 16 2 6 TMl- 1 . 

ding Inadvertently omitted pages from NRC 601222 

t for addl info re Control aP heavy loads 

Uf. 0 Q- Division of Licensing. 81/02/03 6 pp 


0103040064 Ac* receipt of IE Insp Repts 50-400/00-20. 30-401/60-26. 
30-402/00-26 4 30-403/00-26 on 001201-26 No proprietary 
info 

HOWE.P W Carolina Power 4 Light Co 01/02/10 Ip 07019 294 


■0103040074 Forwards IE Insp Repts SO-4CO/BO-20. 30-401 /BO-26. 
50-402/00-26 4 50-403/00-26 on 001201-26 No noncompliance 
noted. 

MURPHY. C E. Region 2. Atlanta. Reactor Construction L Engineering 
Support Sranch 01/01/30 2pp 07019 295 


- - 0103040009 IE Jnsp Repts SO- 400/80-20. 50-401/80-26. 50-402/80-26 L 
30-403/00-26 on 001201-26 No noncompliance noted Major 
areas i nspec ted ; weld ing. matl c oh tr o 1 . c one rete. « o i 1 s . 
cadwelding t containment testing. 

MAXWELL. OF Region 2 Atlanta. Office of the Director 

BRYANT. J C Region 2. Atlanta- Reactor Construction & Engineering 

Support Branch Gl/01/30 4pp 07DI9 297 


8103090413 Ac k receipt of IE Insp Repts 50-400/01-01.30-401/01-01* 
30-402/01-01 L 50-403/01-01 on 010106-09 No proprietary 
info. 

HONE . P U Carolina Power & Light Co 81/02/10 lp 07049 ISO 


--0103090422 Forwards IE Insp Repts 50-261/01-01.50-324/81-01. 
30-325/01-01, 90-400/01-01, 90-401/01-01. 50-402/01-01 6 
50-403/01-01 on 8t 01 06-09 No none omp 1 1 anc e noted 

MURPHY. C.E Region 2. Atlanta. Reactor Construction 6 Engineering 
Support Branch 81/02/09 2pp. 07849 181 


--0103090430 IE Insp Rept* 50-261/81-01.50-324/01-01,50-323/01-01. 
50-400/81-01,50-401/01-01.50-403/01-01 S, 3O-4O3/0I-Q1 on 
810106-09 No none emp 1 lance noted Major areas inspected 
closeout of previously identified enforcement matter* 

0ROWULEE.V l Region 2. Atlanta. Office of the Director 
CONLON. T. E Region 2. Atlanta. Reactor Construction 6 Engineering 
Support Branch 01/02/09 6pp 07849 103 


69 Ltr to oil operating plants t CP holder* forwarding 
i cat I on of TM I Action Plan Hem III A l 2 re upgrade 
rgency Support facilities Request* confirmation within 
f that Implementation dates will be net 
Uf.D 0 Division of Licensing 01/02/10 (2pp 


24 Ltr to all power reactor licensee* fc license applicants re 
5619 cr 1 1 or ia Footnote 2 In Table 2 contains error due 
kage testing deletions. Licensee may submit analysis to 
/ use of existing low flow controller 
JT.D-0 Division of Licensing. 01/02/20 Bpp 


'iO C orrente on review of info submitted in applicant 9 4 

;r* re 0* orgAnl rat lonal changes 4 ANSI N45 22 1972 
tlon of info does not change acceptability of QA 
rt Oval 1 ty-r e lated change* Are acceptable 

• CDD.Q J Licensing Branch I 01/02/25 2pp. 07877. 325 


0103160659 Forwards IE Circular 01-03. ''Inoperable Seismic Monitoring 
Instrumentation “ No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director. 01/03/03 
Jp 


0103170062 Forward* IE Circular 81-03- "Inoperable Seismic Monitoring 
Instrumental J on " No response required 

O'REILLY. JP Region 2. Atlanta, Office of the Director Bi/03/02 
lp 


0103170083 Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubber*. *’ u/corrected Pages 5 6 6 Change in 
Identification of facilities w/CP* to which bulletin is 
applicable does not affect util requirement* 

O'REILLY. J.P Region 2, Atlanta. Office of the Director. 01/03/04 

lp 


8103200301 Forwards IE Info Notice 81-06, "Failure of ITE Model K.-600 
Circuit Breaker " No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 81/03/11 
IP 


50-402/01-04 4. 50-400/91-04 on 610202-20 No proprietary 
inf®. 

HOWE.P W. Carolina Power 4 Light Co 01/03/12 Ip 09043 218 


0L» 4 hcidar* of CP* T » program for environ quail Pt< 
of safety -related electrical equiprent Ito^s addresi 
Involve cold th utd ouf>. r ep lac «*nent part* &. NuHEO-073^ 
Elf.Ef.nUT. D 0 Division of Licensing 01/01/19 6| 


--8103270310 Forwerd* IE Insp Rept* 50-400/01-04. SO' 40 l /9 l '04. 
30-402/91-04 4 90-403/01-04 on 010202-20 No nonce-? 1 1 anc e 
rutted 

LEWIS. R C. Region 2 , Atlanie. Office of the Dinar tor 9J /O3/04 
2p p 09043 219. 


03120014 Ltr CO all licenced of 
applicant*. except Indian Point 2 
forwarding inadvertently omitted 
request for add] info re control 
ejSEMHUT.D O Division of l.icens 


op era t In 
4 3. Z i on 
page* fr 
of heavy 
ing 01 


g plant 
l K 2 
on NR C 
load s 
/02/03 


*. Cf 
4 Tl 
goi; 

6 | 


- -9 1 03270934 IE Insp Rapt* 50-4 00/01-04.50-401/01-04.50-402/01-04 b 
30-403/01-04 on 010202-20 No non e omp 1 t a nc e no ted. Ha jor area* 
ln«p acted . concrete, nat 1 control , mechan leal equlprent b 
coating 

MAXWELL • 0 F , jUuIAN.C Region 2. Atlanta. Office of the Director 
01/03/03 6pp 00043 . 321 


8103160669 Ltr to all operating plants 6 CP holders ft 
clarification of TMl Action Plan Iten ttU 1 2 re i 
of emergency support facilities Request* conftrmatli 
43 day* that lrp leren tat ion date* Jill be ret 
EISEN4UT,D 0 Division of Licensing 81/02/10 11 


0103190-971 Forward* 1C Info Notice 61-05. "Degraded DC Gys at 
Palisades. " No response required 

O'REILLY, J P Region 2. Atlanta. Office of the Director £31/03/13 
IP 


8103250024 Ltr tn all power reactor licensee* t licen 
NVJREQ-Q619 criteria Footnote 2 In Table 2 contain* 
to leakage testing deletion* Licensee may sotnit an. 
justify use of erlstlng low flou controller 
ElBENHUr.D O Division of Licensing 01/02/20 B| 


0) 03260407 Ack rrceipt of 010305 ltr informing NRC of steps taken to 
correct violation* noted in IE In*p Rept* SG-4C0/8 ] -02. 
50-401/01-02.30-402/81-02 U SO-403/B1-02 

LEWIS. R.C. Region 2, Atlanta* Office of the Dtrec tor. 01/03/19 
lp. 00041 003 


8103J 10260 Con-ent* on review of info submitted in ap| 
1(10 ltr* re OA organ 1 1 a 1 1 o na 1 change* l ANSI N45 2 
Evaluation of info does nut change acceptability of 
pro grar Qua! tty-related change* are acceptable 
yqumQBlOCD, D J. Licensing Drench J 0J/O2/23 2p, 


0103260501 Respond* to NRC 610212 ltr re violation* noted in IE tnsp 
Rapt* 50-400/01-02. 50-401/01-02. 50-402/01-02 t 90-403/91-02 
Corrective actions all seismically installed botes installed 
u/o Instruction details removed. 

HCWE.P W. Carolina Power 1 Light Cn 01/03/05 3?p CB04I C04 


B 103230013 Oener 
10CPR30 71 < e). 
800722 Info re 
EI3ENHUT.D 0 


it Ltr 81-06 to all CP holders b OL a 
■Periodic Updating of FQAR*. " effect 
FGAR legal s taty*. format K content ei 
Division of Licensing. 01/02/26 1' 


--610326032I 
50' 402/81 


Ack receipt of IE 
'02 t 90-403/81 '02 


ffisp Rapt* 5Q-4CO/0I -02. 50-401/01-02. 
on 001229-010130 No proprietary 


info 

HOU&.P W Carolina Po^er b Light Co. 01/02/18 


Ip OB041 007. 


0103310004 Ltr to all licensees of operating plants- a, 
t holders of CP* forwarding 6ECY-01-119 re info nec 
establish environ qualification of sa f e t y -r e 1 a ted a 
equ 1 pment 

EIBENh/T.D 0 Division of Licensing. 01/03/ 10 6 


~-B103 260536 Forward* IE Insp Rept* 30- 400/01 -02. 50-40 1 /0l -02. 
50-402/81-02 L 50-403/01-02 on 901229-910138 ** notice of 
violation 

tijRPHYtC E Region 2. Atlanta. Reactor Construction 6 £Tng 1 need ng 
Support Branch 01/02/ 1 2 2p p 00041 008 


8103310510 Notifies that revised corporate OA program 
Implemented by B10423 to establish new corporate OA 
t*CDUFFJE,n. A Carolina Power $, Light Co 81/03/26 
08070 342 


--8103260542 Notice of violation from insp on 601229-010 130 F Security, -hedical- emergency 6 fire protection pla 

* Region 2, Atlanta. Office of the Director. 81/02/1 2 lp M * **"* "" 

0904 1 010 , . . 

Q 1 833 1 0336 Ltr to all Utensea* of operating plants 4. 
forwarding NUREO-0696- 'Functional Criteria for Erne 

“-0103260552 t£ fnsp Kept* 30-400/01 -02. 50 -401 /SI -02. 90-402/01 -03 6 Response Facilities ” Criteria describe acceptable 

30-403/81-02 on 001229-810130 Noncompliance noted Electrical for meeting NflC requirements W/o encl 

Conduit Dot 91402-80 Installed w/o use of appropriate EI9ENHUT.D 0 Division of Licensing 91/03/05 6 

draw 1 ng, «p e c . proc e dure or Instruction 

MAXWELL- O.F Region 2. Atlanta. Office of the Director 

BRYANT, J C. Region 2* Atlanta. Reactor Construction b Engineering 0 Inspection reports- IE Bulletin* /« correspondence 

Support Branch. 91/02/10 6p p 00041.011. -- ” ~ ----- 


0. Reportable occurrence*. LERs L related correipondenf » 


01O3HO6OO Final Deficiency Rept* 400/79- 1 4 *01 . 401 / 79- 1 4-0! . 
402/79-13-01 l 403/79-13-01 re pro c urem* n t. f a b r ] c a 1 1 on b 
Insp of engineered plates for concrete embedment & support 
□f safety-related loads Corrective action taken 
CHfANOf.N sf Carolina Power b Light Co. 01/02/27. 5pp. 


0103020186 Forwards IE Circular 81-02. -Performance q 
Individuals While on Duty 1 No written response req 
O'REILLY. J P. Region 2. Atlanta. Office of the Dir 
»P 


9103040064 Ack receipt op IF. Insp Repts 50-400/00-20. 
30-402/80-26 b 50-403/00-26 on 001201-26 No proprte 
110 info. 

ICWE-P.W. Carolina Power b Light Co. 01/02/10 1 


0103110716 Interim deficiency rept re omission of protective 
eilstence of damaged coating on limit 1 containment liner, 
initially reported 801 1 14. Correc 1 1 ve actions scheduled for 
completion by 010319. 

CHIANOt.N J. Carolina Power b Light Co. 01/02/27 2pp 


coating & 

07605: 029 


--B103040074 Forwards IE Insp Repts 50-400/00-28.50-4 
50-402/80-26 4. 50-403/80-26 on 001501-26 No nqnco 
noted. 

tiVRFHY, C € Region 2 ■ Atlanta, Reactor Construct 
Bupport Branch 81/01/30 2pp. 07019 293 


0103230745 Final deficiency rept re omission of protective coating b 
ectetence of damaged coating or Unit I containment liner due 
to concrete placement past required point Insp criteria. 

FCR-A3-2B7 . written to allow coating u/o surface preparation. 
CHIANOt.N. J Carolina Power b Light Co 01/03/16. 4pp. 07974.163 


DOCKET 50-401 OHEARCN HARRIS NUCLEAR POWER PLANT* UNIT 2 


A App J J rat J tm/construc t ion stage documents U corr e«pond*f»ce 


0103190732 Ltr* to all licensees of operating plants, «p p Hear t* for 
OL* b holder* of CP* re control of heavy 1 oed* Reque* t* 
review per guidelines in NURE0-06I2 Forward* NRC po*ition re 
Interim actions 6 requett for arfdl Info. 

E16ENHUT, 0 0 Division of Lie*n*tng 00/12/2 2 30pp 


'-8103040089 IE Insp flepts 50-400/80-28,50-401/00-26. 
80-403/00-26 on 001201-26 No none omp 1 lane e noted 
areas Inipec ted . we Id Ing, <rat I c on tr o 1 . c one r e te. so 1 
cedweldlng & containment tasting. 

MAXWELL.© F Region 2, Atlanta. Office of the Di 
BRYANT"J C. Region 2, Atlanta. Reactor Construct 
Support Branch 01/01/30 4pp. 07019. 297 


8103090413 Act receipt of IE Insp Rept* 50-400/81-01. 
30-402/81-01 (c 50-403/01-01 on 010106-09 No propr ie 
info. 

HOWE. P W Carolina Power t Light Co. 01/02/10 I 


--8103090422 Forward* IE Insp Rept* 50-261/01-01.50-3 
50-325/01-01, 50-400/01-01. 50-401/01-01. 50-402/01- 
50-403/Bl-Ol on 810106-09 No none onp 1 i anc e noted. 
MURPHY. C.E. Region 2, Atlanta, Reactor Construct 
Support Branch 81/02/09 2pp. 


-01 O3D9043C H 1 ^,, Repl* 90- 2 a l /0 l ~0 1 . 50 324 /0 i - 0 i 50-329/01 -Ai 

O1OJ06-O? Wu Ottr^conpliinfe noted Major inspected 

n!n*®, C ^ Ct ■ >r « vt0u *l'l identified enforcement matters 

Ol/M/Ov' V 6„ ,i0910 '’ *’ nf, “« «♦ ‘l>» On-.,,,, 


8103110716 InttMa d»fl£l,„< v opt rs salttipn prot.ctlvp 
existence of der-aged coating an Unit i containment liner, 
initially reported BD1114 Corrective action* scheduled for 
completion by 010315 

CM 1 AMO 1 . n J Carolina Power 8 Light Co 01/02/27 2pp 


coating 8 

0760 5 02*7 


8l ?nitrS^n^ut‘ d * It " 1 "“P » l e 8„ llnt c Mooi.oMp, 

|n» t run n t a t J on Mo r»»pnnsc required s 

?f H£ *07VI 4 2 11 Ra9l0M Office of the Director 


01/03/02 


DOCitEr 90-402 EMEARQN HARRIS NUCLEAR PDJEfl PLANT. VH IT 3 
* ApplUation/construction stage documents > correspondence 


9:03)7CCf,tf rorwa.ds |E Circular 01-03. ' ti.Qp «,t ab 1 e Seismic 

.11 s t r umen t a 1 1 on 1 No response required 

O'fieiU-Y.J p Region a. Atlanta. Office of the Director 
‘•P 


Mom tor log 
0J /03/02 


0103190732 Ltrs to all licensees of operating p l ant t . a pp 1 i c a n t* 
OLi 8 holders c-f Cps re control of heavy loads Requests 
review per guidelines in NUREG-0612 Forward* NRC position re 
Interim actions 4 request for addl info 
EI8ENHUT.D C Division of Licensing 80/12/22 3Dpp 


f or 


0lO317;i;B3 Forwards revised IE [Killetlir 0J-O1. "Survsi Jldnci of 
Mechanical Snubber*. ■ w/cnrrecled Pages 5 4 6 Change in 
identification <>P facilities t/CPs to ^uh bulletin is 
applicable does not affect util i equ I r eniocts 

O REILLY, J r* Region ?, Atlanta, Office of the Director 01/03/04 

• 9 


0103190387 Ltr to al| licensees of operating plants t, applicants for 
OLs & holders of CPs re program for environ qua 1 1 f t c a t i on 
of safety-related electrical equipment Items addressed 
involve cold shutdown. rep Jac erjpt parts 4 HOREG-0737 
ElSEfJMUT.D 0 Division of Licensing Gl/Ol/19 Lpp 


J.C3200301 Fcjrwat ds IF. Info Notice 01-06. 'Failure of ITE Model K-6C0 
Circuit Breaker " No response required 

C'flttlLY.J p Hog i on 2, Atlanta. Office of the Director 01/03/Jl 
Ip 


0)031200! 4 Ltr to all licensees of operating plants, CP holders J, OL 
app l I c ants . etc ept Indian Point 2 4 3. Zion 1626 TMl-l. 
forwarding inadvertently omitted pages from NRC 801222 
request for addl info re control of feavy loads 
EISENHUr.O 0 Division of Licensing 01/02/03 6pp 


o I 0 J 2 7 05 06 Ack receipt of 1C Insp Repts SO- 400/Q I -04 , 50-401 /O l -04. 
30-402/81-04 (r 90 -.103/01-04 on 010202-20 No proprietary 
info y 

l«3ME.P U Carolina Power 4 Light Co 01/03/1? Ip 00043 218 


3103270510 Forward* IE Insp Repts 30-400/01-04.90-401/01-04, 
50-402/01-04 8 30-403/01-04 on 010202-20 No none oirp 1 1 d nc e 
noted 

LEWIS- R C Region 2. Atlanta. Office r»f the Director 01/03/04 
2pp CH043 219, 


-'0103270934 IE Insp Repts 90-400/01-0 4,90-401/81-04.50-402/01-04 8 

9O-4O3/0J-O4 on 010202-20 No none omp I 1 ant e noted Major areas 
Intpec ted: conctc te* m*t 1 control. mechanical equipment 8 
coating 

IIAtUfctL. o F . v,L,LtAN,C Region 2, Atlanta. Office of the Director 
G 1/03/03 6 pd. C0O43 2?l 


0103160669 Ltr to all operating plants 8 CP holders forwarding 
clar 1 Pleat ion of THl Action Plan Item 111 A i 2 r e upgrade 
of emergency support facilities Requests confirmation within 
45 days that i n\p 1 ©men t a 1 1 on dates will be m©t 
ElSENWyT , D 0 Division of Lictnting Ql/02/iB I2pp 


0103250024 Ltr to all power reactor licensees t license applicants re 
WflEG-0614 criteria Footnote 2 in Table 2 contain* error dua 
to leakage testing deletions License* may Submit analysts to 
justify use of evisting low Plow controller 
EISENHUT.D.O Division of Licensing 81/02/20. 8pp 


0103110260 Comments on review of info submitted in applicant 800919 6 
1110 Itrs re QA or pan l t a 1 1 ona 1 change* 6 ANSI N45 2 2 1972 
Evaluation of info does not change acceptability of OA 
program Oual t ty-re lated change* are acceptable 

YOUNGBLOOD. 0 j Licensing Branch 1 01/02/25. 2pp 07077 322 


eiODJ^OO/l Forward* |F Info Notice 01-05, 'Degraded DC Sys at 
p al mdet - No r©*pnnso required 

□ •REJI.J.Y, J p Region 2. Atlanta. Office of tf>© Director 01/03/i.l 

«F 


0103230913 Generic Ltr 01-06 to all CP holders 6 OL applicants re 
IOCFRSO 7 1 f e ) . 'Periodic Updating of FSARs. " effective 
000722 Inf n re FSAR legal status, format 8 content encl 
EIOEMHuT.D 0 Olvision of Licensing 01/02/26 iOpp 


01 0326 0-1 fl7 Ac v receipt of 010306 ltr inform lug NRC of steps token to 
correct violation* noted in IE Insp Repts 90-400/fl 1 -02. 

50- A0l/ril-02, 90--402/OI -02 t 90-403/01-02 

LEmG.n C Region 2* Atlanta. Office of the Director 81/03/19 
Ip 0034 1 003 


0103310004 Ltr to all licensees of operating p 1 ants . ap p 1 1 c an 1 1 for OL* 
l holders c, f CPs forwarding SECY-81-119 re info necessary to 
establish environ qua 1 i f 1 c a 1 1 on of sa f e t y - 1 e | a t ed electrical 
eg u I pment 

E 1QEMHUT , D 0. Division of Licensing 01/03/10 6pp 


■ *0 1 0326020 J fte* pond a to tifiC D 1021 2 ltr re violations noted in IE Znsp 
Repts 50 -• 10D/C1 1 -02- 90 401 /01 -02. 30-402/01 - 02 6 90-403/01-02 
Corrective actions all «eismlc*lly installed bom installed 
0/3 instruction details removed 

HCL*£T. P. U Carolina Power 8, Light Co 01/03/05 3pp 00041 C04 


■ - FM 0326052 1 Ac It receipt of IE Insp Repts 50-400/01-02.90-401/01-02. 
50-402/01-02 8 30-403/D 1 -02 on 001229-1310130 No proprietary 
I r P 3 . 

HONG. P. N Carolina Power 8 Light Co 91/02/10 ip. 00041 007 


-9103260936 Forwards IF Insp Rept* 90-400/01-02,90-401/81-02. 
30-402/0 1-02 * S0-403/81-O2 on 00 1 229-n 1 0 1 30 j, notice of 
violation 

MURPHY . C E Region 2, Atlanta. Reactor Construction 8 Engineering 
Support Drench 81/02/1 2 2pp 0004 1 000. 


'-0103260952 IE Insp Repts 90-400/01-02.90-401/81-02.30-402/01-02 8 
30-403/01-03 on 001229-010130 None oirp 1 lane e noted Electrical 
Conduit Dor B)4f£?-6D Installed w/o use of appropriate 
drawing. sp ec. procedure or instruction 

f*AXL£tX« O F Region 2> Atlanta, Office of the Director 
BflYANl.J. C Region 2. Atlanta. Reactor Construction 8 Engineering 
Support Drench 01/02/10. 6pp 00041 Oil. 


5 Reportable occurrences. LERs 8 related correspondence 


91031 J06C0 Final Deficiency Repts 400/79-14-01.401/79-14-01. 
402/79-13-01 & 403/79- J 3-OJ re procurement ■ fabrication 8 
Insp of engineered plates for concrete embedment 8 support 
o# eef etq -relat ed loadi Corrective action taken 

CMJAMOf.N J Caroline Power 6 Light Co 81/02/27 5pp 07007.110 


8103310518 Notifies that revised corporate 0A program will be 
implemented by 010423 to establish new corporate GA dept 
MCDUFFIE. M A Carolina Power 8 Light Co 81/03/26 2pp. 
00070 342 


F Security, redical, emergency 8 fire protection plans 


0103310338 Ltr to all licensees of operating plants 8 holders of CPs 
forwarding N'JREG-0696. "Functional Criteria for Emergency 
J?*apon>e Facilities ” Crittrta describe acceptable method 
for meeting NRC requirements N/o encl 
EIBENhUT. D G Division of Licensing 81/03/05 6pp 


G Inspection reports. IE Dulletins 8 correspondence 


0103020186 Forwards IE Circular 01-02. "Performance of N0CM- 1 c in s td 
Individuals While on Duty " No written response required 
O'REILLY. J.P Region 2. Atlanta. Office of the Director. 01/02/09. 
ip 


8103040064 Ack receipt of IE Insp Repts 90-400/00-20. 50-40 1 /BO-26. 
50-402/8<?-26 t 90-403/00-26 on 801201-26 No proprietary 
info 

HOWE.P.W. Carolina Power 8 Light Co. 81/02/10 Ip 07019 294 


- -0103040074 Forwards IE Insp Repts 30-400/00-26. 90-40 1 /80-26, 
90-402/00-26 8 90-403/00-26 on 001201-26 No none omp 1 t anc e 
noted. 

MURPHY, C E Region 2. Atlanta, Reactor Construction & Engineering 
Support Branch Bl/Ol/30 2pp 07019 299 



81O30904V3 Ack receipt of It Snip ftept* 50-403/0 1 -Ol . 50-401/0 l -Ol . 
SO- 4i>2/8J - Ol i 20- 403 /Bl -0 i on 010106-09 Nj p r o ? - 1 e ta r t, 

Jnfo 

HCLE.P W Carolina Power t> L i g !* t Co Hl/02/10 Ip 


--□103390432 Forjard* IE Insp Rept* SO-L’61 / 0 1 -0 1 * 60- 22 4 / 0 1 -0 1 . 
90-323/01-01. 5O-4CO/01-O1. 50 - 401 / 0 l -0 1 . 90-4C2/BI-01 6 
30-403/ai-0l on 810106-09 No nofco-plunce noted 

KlWPHY.C E fieg:cr> 2. Atlanta, P?<»: t^r Cmi 1 rue t i on 1 Engineering 
Support Branch 01/02/09 2pp 


--8 1 03C904 30 It Imp Repts 30-26 l /Bl - 01 . 30 - 324/8 l - 0 1 • SO - 329/ 0 l -0 1 . 
3O-4CO/0J-OJ • 50-40J /Rl -01. S0-402/91 -OJ * 50- 4OJ/0J -OJ on 
01 0106-09. \o nohcorpl i jnce notre Major area* lnp«ctec 
closeout of prtviowilj lderl i F|td ei* fo r c amor t ratt»r» 
BROVIMLEE.V L Region 2 . Atlanta. Office of the Director 
61/02/09. 6pp 


01031*0659 Forward* IE Circular 91-03. ** I nc p erab l « He ism If Monitoring 

Ins t rumen t a 1 1 *>f " Mo rtiponii required 

O'REILLY. J P Region 2 Atlanta. DfPlc* c- the Director 01/03/02. 
U 07914 242 


6103170062 Forward* ]E Circular 01-03 ‘ Inoperable Seimx Monitoring 

l m t r u.-ent a 1 1 on. " Mo r«t;cm< required 

□ 'REILLY, J P Region 2 Atlanta. Office of the Director Q 1/03/02 
ip 


0103 170CGJ Forward* revised IE Bulletin 61-01. "Surveillance of 
Mechanical Smubtere- •' corrected Page* 5 t 6 Change in 
Identification of facilities v/CPt to which bulletin is 
applicable does not affect util requirements. 

O’REILLY, J P Region 2, Atlanta. Office of the Oireetor 01/03/04 

Ip. 


□ 1 0320 0301 Forja. dt IE Info Notice 91-06. "Failure of HE Nodu 1 k LOO 
Circuit Breaker no response required 

O'REU.LV.J P Region 2. Atlanta. Office of the Oireetor Dl/03/11 

J? 


□103270906 Ack receipt of IE Imp Rept* 9Q-4C0/81 -04 , 90- 4G| /0 \ - 04. 
50-402/Q1-04 h 50-403/91-04 on 010202-20 No proprietary 
info 

HOWE. P W Carolina foier L Light Co 91/03/12 lp CG043 218 


0103270910 Forward* IE tnsp RoFte 20-400/01-04,90-401/01-04. 

50- 402/01 -<?J ti $0-403/31-04 an 010302-20 Mo no n c omp 1 xanc e 
noted 

LEWIS. R. C Region 2. Atlanta, Office of the Director 01/03/04 
2? P 00043 219 


--01O327O334 IE Imp Rept* 50-400/01 - 04. 20-401 /B 1 - 04. 50-402/8 1 -04 h 
30-403/01-04 en 010202-20 No none or*p H an c e noted Major area* 
intpac ted: c oner c te • rat ] c ontr ol, net han 1 c al equipment & 
c oat lng 

WA*W ElL.G.F . JuL MV. C Mag I on 2 . Atlanta. Office of the Director. 
□ 1/03/03. 6pp. 00043 221. 


9103190071 Forward* IE Info Notice 01-05. Degraded DC By* at 
Palisade* " No rtiponi* required 

0 'REILLY , J p. Region 2. Atlanta. Office cf the Director 81/03/13 
IP 


0|032604fl? Ac* receipt of 810309 ltr Informing NRC of *tep* taken to 
correct violation* noted In IE In»p Ftopti 50-400/91-02. 
50-401/01-02. 50-402/81-02 L 93-403/61-02 

LEUIB.R.C Region 2. Atlanta. Office of the Director Bl/03/19 
Ip 00041:003 


--H1032A0901 Responds to NRC B102I2 I tr r* violation* noted in IE ln»p 
Repte 30-400/81-02. SO- 401 /B 1 -02, 30-402/01-02 U 50-403/01-02 
Corrective action* all seitmlcallg installed bases Installed 
ur/o ln*(ruction jetaij* remjvsp, 

NOME. P. II Carolina Power 4, Light Co 61/03/09. 3pp 00041 004 


- -010326032 1 Ac l receipt of IE Imp Rept* 30-400 /BI-02. 50-401 /0 1 -02. 
30 -402/31-02 4 90-403/81-02 on 801 22“?- 010130 Mo proprietary 
Info. 

NOWE.P.W. Carolina Power 4 Light Co. 01/02/18. Ip C8041 007. 


- -9103260552 IE Imp Rept* 50-400/91 -02- 50-401 /0i -02- 50 403/01 -02 
'JC -403/d 1-02 n BO J 229-0 1 C J 30 Mr r c or - J Jarre noted E)ert-ical 
Cor dull 3o» 31403-SS installed w/o use o*> acoroprlau- 
d r awl ng . « p pc . ? r oc ed jr e or t ns t r uc t 1 or 

x - AX NELL. 0 F Region 2 ■ Atlanta. Office of the Directt* 
BRvanT.j C Region 2 Atlanta. Reactor Construction L f.rglnei 
Svppert D-an/h 0) / M* / J O t>;p 0LO4J PM 


S Reportable occurrence* LFRs l related correspondence 


01031 10600 F u.a l Deficiency Rept* 4C0/79- J 4-C I . *iO 1 / 79- J 4 -0 1 . 

402/ 79- 1 3- 0 J 9. 403/79-13-01 re proc ur e"*ent ■ f at r t : a 1 1 on \ 
imp of engineered plates for concrete er-tedaent ** Support 
of s a f e ty - r e l a t ed toad* Corrective action taken 

CHJANOIW J Carolina Rower t Light Co H) '02/27 Spr O7E0: 


01 03 110716 Intprlr. deficle-cy rert re omission cf protective ccat: 
eclstence of damaged coatinj on Unt* 1 r on t a i r.ir.en t liner. 
Initially reporlad 0OJ1J4 Corrective actions jcfcervlN ter 

c or p l et ion ty 810319 

CHIANOI.N J Carolina Power 4. Light Co 01/02/27 2pp 0760* 


DQCAET 30-403 Bi-FARCN HA9RIS NUCLEAR FQ^ER PLANT, UMlt 4 


A App 1 1 ca 1 1 on/c on* t r uc t ion stage documents * corresprnder.ee 


0103190732 Ltrs to all l 1( rritoei of oporatlr.g p ) an t * . app 1 1 c an t * Pc 
OL* &. holders of CP* re control of heavy load* Requests 
review per guidelines in NUPEG-0612 Forwards NRC position r« 
Interim action* L request for addl info 
EiSEhHDf.D o Division of Licensing 80/12/32 30; p 


8103190387 Ltr to all licensees of operating plants !■ applicant* I 
OL* t holders cf CPs m prograir for environ qualification 
of safatg-related electrical equipment addressed 

Involve cold shutdown, replacement parts r * NURCO-O/37 
ElSENnUT.D 0 Division of l.lcen*ing 81/01/19 6?p 


8I0312DDH Ltr to all llcahsae* of operating plants. CP holder* & f 
applicants, eicept Indian Point 2 & 3. Zion 1 i, 2 t. TMJ - i . 
forwarding inadvertently emitted page* fron- NRC 001222 
request for addl info re control of heav^ load* 

EI6ENHUT.D 0 Division of Licensing 81/02/03 6?p 


0103160669 Ltr to all operating plants * CR roidors forwarding 
clarification of TMI Action Plan Item ttl A j 2 m upgrade 
of emergency support facilities Requests ccnf irnotlon within 
43 efays tAat trp 1 easan t a ti on date* will oe .“ot 
E 1 SENmLiT , D 0 Division of Licensing 81/02/10 I2pp 


0103250024 Ltr to all power reactor licensee* t license applicant) 
K\jREG-06l 9 criteria Footnote P tn Table 2 contain t error due 
bo leakage testing deletions Licensee may submit analysis to 
justify u*e oP eslstlng loa flow, controller 
ElseUMUT. D 0. Division of Licensing 01/02/20 8pp 


8103110260 Co’ments on review of info iufcr.it tud in applicant G009l 
1110 ltr* re OA organltatlonal change* t AN0I N45 2 2 1972 
Evaluation of info doe* not change acceptability of DA 
program Oua 1 i ty -r e 1 at e d changes are acceptable 
YQLNGBl.OOO, 6. J Licensing Branch I 61/02/25 2pp 


B1O323O0I3 Oenerlc Ltr Ql-06 to all Cf 1 holders 6 DL- applicants re 
IOCFR90 71 te ). 'Periodic Updating of FBARs, " effective 
&30722 Info re F6AR legal g ta t u« . f or,«:a t t content one 1 
EISENHUT.O o Division of Licensing 01/02/26 |Opp 


BIO331O0O4 Ltr to all licensees of operating p 1 ants . ap p 1 1 c an * * foi 
5 holders of CPs forwarding CECY-BI-|17 re info necessary to 
establish environ qua £ 1 f l c a 1 1 on of safety-related electrical 
equipihen t. 

EI6E6HUT.0 G Division of Licensing 81/03/10 6pp 


0103310818 Notifies that revised corporate OA program will be 
inp 1 er*ent e d by 010423 to establish new corporate QA dopt 
MCDUFFIE. M. A Carolina Power t» Light Co 01/03/26 2 pp 


* SftuMty, medical. *n» r g*ncy ft fi»e protection plan* 


SlQ33l0338 Ltr to all licensee* of operating plant* 6 holder* of CP* 
tcrvATflrg tiijSEQ-O&Vb functional Criteria far £<n«r|2«ncv 
R«*??n*e Facilities " Criteria dotenbe acceptable method 
for rttettnj NTC requirements 11/ o encl 

EJSENhuT.D 0 Division of Licensing □ 1/03/03 6pp. 


Q Inspection report*. IE Bulletin* K correspondence 


®10>3020186 f'oruardt IE Circular Qj-02. ‘Perforrance of NRC -L l c entoO 
Individuals While on Doty 1 No written response required 
Q‘flEJLLY.3 P R»fic n 2. Atlanta- Offire of the director 0J/O2/O9 

If 


9:03043064 Ack receipt of IE ln*p Rept* 30-400/00-28,50-401/00-26. 
30-402/63-36 ft 90' 403/00-26 on 001201-26 No proprietary 
info 

HD-jE-P W Carolina Power ft Light Co Bl/02/10 ip 


'0103340074 Forward* IE Insp Rept* SO- 4GO/Q0-20, 30-40 1 /BO-26, 
30-4O2/BO-36 4 30-403/00-36 on 801201-26 No none omp 11 anc e 
"o t ei 

MJRPHY. C E Region 2. Atlanta. Roactor Construction ft Engineering 
Support Branch 01/01/30 2pp 


--Q103040CQ? IE tn*p R*?t* 30 400/60-20. 30-101 /00-26, 50-402/80-26 l 
55-403/80 -3b on 001201-26 No notic orp 1 i anc e noted Major 
area* inspected uf l C i ng , n*a * | control, concrete, soil*, 
caduelding 4 containment testing 

rAKWEi-L, 9 F Region 2, Atlanta. Office of the Director 01/01/30 
4p? 


9:03390413 Ac k receipt of IE Tntp Rapt* 50-400/01-01.50 -401/01-01. 
&O”4O2/0I-OI 6 S0-403/0 1 -0 1 on 010106-09 Mo proprietary 
info 

HO-’E.P H Carolina Power t, Light Co Bl/02/10 Ip 


- -ai03C?0422 Forward* IE Insp Repts 30-261/01-01.30-324/01-01, 
35-325/01-01, 50-400/0 J -01 . 30-401/01-01. 90-402/01-01 ft 
5C- -103 "01-OJ on 010106-09 No none omp 1 1 anc e noted 

r.j4PK».C E Region 2. Atlanta. Reactor Construction ft Engineering 
Support Branch 01/02/09 2pp 


--8103C90430 IE lose Repts 50-261 /Rl 01 . 50-324/01 -01 . 30-329/01-01. 
3C-4OQ/0I-O1. 30-401/01 -01. 50-402/01 -01 ft 90-403/01-01 on 
910*06'09 No none oir? I l ar c e noted Major areas Inspected 
clotesut of previously identified on 9 or c emen t (ratters 
SRCr)i«LEE. V. L Region 2. Atlanta. Office of the Director 
91/02/09 6p o 


0103160659 Forward* IE Circular 01-03. ‘'Inoperable Seismic Monitoring 
Initru’etitat ion *’ No response required 

O'RE ILLV. J P Region 2. Atlanta. Office of the Director. 01/03/02 

ip 


0100170062 Forward* IE Circular 81-03, ‘Inoperable Seismic Monitoring 
1 6* tru'nentat ton ‘ No response required 

O'REILLY, j p. Region 2, Atlanta. Office of the Director. 61/03/02 

IP 


@100 170003 Forward* revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubber*." w/corrccted Pages 3 ft A. Change In 
i dmtt P Ic eticn of facilities w/CPs to which bulletin is 
applicable dort not affect util requir events 

O'REILLY. J P. Region 2. Atlanta. Office of the Director. 81/03/04. 

IP 


8103200301 Forward* IE info Notice 01-06, "Failure of 1TE Model K-600 
Circuit breaker " No response required 

0‘RElLLY. J. P. Region 2. Atlanta. Office of the Director 01/03/11. 

IP 


Qf 03270506 Ac V receipt of IE ln*p Rept* 50-400/01-04.30-401/01-04. 
90-402/51-04 ft 90-403/01-04 on 010202-20. No proprietary 
Mfo. 

tCWE.P W Carolina Power ft Light Co 01/03/12. Ip. 


.-8103270318 Forwards IE Insp Rept* 90-400/81-04.90-401/01-04. 
90-402/01-04 4 30-403/01-04 on 010202-20 No noncorop 1 lance 
noted 

LEWIS, R C Region 2. Atlanta. Office of the Director. 81/03/04 
2fP 


-- 0103270534 IE Insp Repts 90-400/01-04.50-401/01-04.30-402/01-04 ft 
90-403/81-04 on 010202-20 No noncompliance noted. Major areas 
1 n sp ec 1 1 d : c one ret e . mat 1 c on tr o 1 . me c han t c a 1 equipment 6 
coaling 

MAXWELL.. 0. F Region 2. Atlanta. Office of the Director. 01/03/03 
6 99 


0103190071 Forwards IE Info Notice 01-05. "Degraded DC Byt at 
Palisades ' No response required 

O'REILLY. J.P Region 3. Atlanta. Office 0 f the Director 01/03/13 
IP 


8103260407 Ac k receipt of 810335 ltr informing 6RC of steps talon to 
correct violations noted in tE Insp Repts 9O-4CO/0 1 -02. 
50-40I/B1-02. 50-402/01-02 ft 50-403/01-02 

LEWIS. R C Reg i on 2. Atlanta. Office of the Director 01/03/19 
ip 


0103260901 Responds to MRC 010212 ltr re violation* noted in IE Insp 
Repts 50-400/81-02. 30-401/81-02, 50-402/01-02 6 50-403/81-02 
Corrective action' all selsvjceljy Installed botes inttelled 
w/o Instruction detail* remived 

HOLE. P. U Carolina Power ft Light Co 01/03/03 3pp 


- - 0103 260521 Act receipt of IE !n»p Rept* 50- 400/BI -02. 50-401/81-02. 
50-402/8 1-02 ft 50-403/01-02 on 001229-810130 No proprietary 
Info. 

HOLE. P. If. Carolina Power V Light Co 81/02/10 lp 


--8103260536 Forwards IE Insp Rept* 50- ‘100/01 -02, 50- 40 1 /Ol -02. 
50-402/01-02 ft 50-403/01-02 on 80 1 229-QiOl 30 ft notice of 
violation 

KURPHf.C.E Region 2. Atlanta. Reactor Construction ft Engineering 
Support Branch Bl/02/12 2pp 


--0103260552 IE Intp Rept* 50-400/01-02, 90-401/01-02.30-402/01-02 4. 
50-403/01-02 on 001229-910130 None oirp 1 lance noted Electrical 
Conduit Bo* D14B2-S9 installed u/o u*e of appropriate 
dr awing. spec . pr oc edur e or instruction 

MAXWELL, 0 F Region 2, Atlanta, Office of the Director 61/02/10 

6pp 


6 Reportable occurrences, LER* ft related Correspondence 


0103110600 Final Deficiency Repts 400/79- 14-01 . 401/79-14-01, 
402/79-13-01 8. 403/79-13-01 re prc< uremen t, fab r i c a 1 1 Oh 6 
Insp of engineered plate* for concrete embedment & support 
of safety-related loads Corrective action taken 
CH1ANQI.N J. Carolina Power 1 Light Co 01/02/27. 5pp 


0103110716 interim deficiency rept re omission of protective coating ft 
existence of damaged coating on Unit 1 containment liner, 
initially reported 001114 Corrective actions scheduled for 
completion by 010315 

CHIANOl.N J Carolina Power l Light Co Bl/02/27 2pp. 


DOCKET SO- 40 4 NOR PH ANNA POWER 8T AT ION, UNIT 3 


A. App I Ice 1 1 on/e or>* true t ion stage document* b c orre • p ond enc e 


0103120023 Notifies of fse required for reviow of VEP-FRD-36. 
"Control Rod Reactivity Worth Determination by Rod 8uap 
Technique. " 

MILLER. W O License Fat Management Branch 01/03/02. Ip 


0 Inspection reports. IE Bulletins ft correspondence 


0103020177 Forwards lE Circular 01-02. "Performance of NRC-Licen*td 
Individuals While on Duty " No written response required. 

O'REILLY, ^P. Region 2. Atlanta. Office of the Director 01/02/09 
Ip 07705 291. 


8103160713 Forward* IE Info Notice 61-04, "Cracking in Main Steam 
Line a. 11 No reiponse required. 

O'REILLY. J P Region 2, Atlanta. Office of the Olrector. Bl/02/27 
Ip. 


8103160564 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation." No response required. 

O'REILLY. J.P. Region 2. Atlanta, Office of the Olrector 01/03/02. 
ip. 07916 343 


0103170067 Forwards revi*ed IE Bulletin 61-01, "Surveillance of 
Mechanical Snubber*'" u/corrected Pages S V 6 Change in 
iden t i f 1 c a t i on of facilities u/CPt to which bulletin le 
applicable doee not affect util requirements. 

O'REILLY. J. P. Region 2, Atlanta, Office of the Director. 01/03/04. 
lp 07939 |09. 


0103200314 Forwerds IE info Notice 01-06. "Failure of ITE Model K-600 
Circuit Breaker. " No r#*pon*e required. 

O'REILLY. J.P Region 2. Atlanta. Office of the Director. 01/03/11 
lp 



9503300030 Forward* lE Info Notice 0 1-05, Degraded DC Sy t at 
Palisades " No mponie required 

O'REILLY. J P, Region 2. Atlanta. Office of the Director 01/03/13 

IP 


OCCfter 30-405 W3R7H anna POWER STATION, UNIT a 


A App 1 1 c at 1 on /e ont t r uc t i on stage document* & c orre v p ond enc e 


0103120023 Notifies of fae required for review of VEP-FRD-36. 
"Control Rod Reactivity Worth Oat t rri n a t i on by Rod Swap 
Technique." 

MlLLGft.W O License Fee Managerent Branch. 01/03/02 Ip 


DOCKET SO-409 LA CROSSE UOlLlNO WATER REACTCR 


F Security* radical, emergency l fire protection plans 


0103090326 Forwards 8uppl 1 to 790727 fire protection safety *va! 
supporting Amend 17 to License DPR-49 Unresolved fire 
protection items also enc 1 

CRUTCHFIELD. O Operating Reactor* Branch 5 81/02/13 2p p 

07047. 21 1 


--6103090334 Euppl 1 to 790727 flr« protection safety evaluation 
supporting Amend 17 to License DPR-45 

4 Office of Nuclear Reactor Regulation. Director &1/03/13 
1 4pp 07047 213 


Q. Inspection reports- IB Bulletins & correspondence 


0103020177 Forwards lE Circular B1-Q2, Performance of NRC-Llc*nsed 
Individuals Uhlle on Duty - " No written response required 
Q'REILLY.J P Region 2, Atlanta- Office of the Director 81/02/09 

IP 

Gi03l605A4 For<j«rdi l£ Circular 81-03 ■ •Inoperable 9oi*mic AfonJtoring 
Instrumentation " No response required 

G'REILLVi J.P Region 5, Atlanta. Office of the Director 81/03/02 

1 p 

B103170067 Forwards revised IE Bulletin 0l-Oi. '‘Surveillance of 
Mechanical Snubbers." w/corrected Pages 5 I* 6. Chang* in 
identification of facilities ui/CPs to which bulletin Is 
applicable does not affect util requirements 

□ 'ReiLLV. J P Region 2, Atlanta. Office of the Director. 81/03/04 

if 


8103200314 Forwards IB Info Notice 01-06. 'Failure of I TE Model K-600 
Circuit Breatar. ” No response required 

Q 'REILLY. 0 P. Region 2. Atlanta. Office of the Director. 01/03/11 

Ip. 


6103200030 Forwards IE tr,fo Notice 81-05 . "Oegrarfad DC fly- s at 
Palisades. " No response required 

0 'RE ILLY. J P Region 2. Atlanta. Office of the Director. 01/03/13 

Ip 


DOCKET 30-406 1USAE0EE IN9T. RESEARCH REACTOR 


0103200359 Forwards FR notice re *i tension of time for complete 
fire protection mods from 810223 to QlllOl 

DENTON- H R Office of Nuclear Reactor Regulation. Director 
91/02/13 3pp 07971 200 


'-0103260364 Notlco of estension of conpletlun date of fire proli 
(rods Prom 010223 to 811101 

CA5E.E 0 Office Of Nuclear Reactor Regulation- Dirac tor 
0J/O2/13 Ip 07971 283 


8103100264 Ltr to all power reactor licensees u/plants licensed 
to 790101 Forwards NRC position S, request for addl info re 
safe shutdown capability for compliance w/001119 fire 
protection rule 

E1BENHJT, D Q Division of Licensing 01/02/20 I3pp 


fil 03090294 Advises that revision of “Radiological Emergency Respi 
Plan*’ will require addl time Delay due to contracting 
outside consultants to wort w/util engineers to complete 
final draPt Revised submission date is 010331 

LINDER. F Dairyland Power Cooperative 01/03/02 2pp. 07851 


6103170207 Requests payment of Class II Pee for request to pnstp. 
Installation of automatic water fire suppression sys 
D 1 008. R M License Fee Management Branch 01/03/03 Ip 
07923:264. 


8103310338 Ltr to all licensees of operating plants b holder* of 
forwarding NUREQ-0696. "Functional Criteria Por Emergency 
Response Facilities 11 Criteria describe acceptable method 
for nesting NRC r equir ements. W/0 enc 1 

EISENMUT. D O Division of Licensing 01/03/03 6pp. 


Q Inspection reports. IE Bulletins & correspondence 


BI03020IS9 Forward* IE Circular 01-02, "Performance of NRC-Licensed 
Individual* While on Duty ** No uirjttrn response required 
0 'REILLY. J P. Region 2. Atlanta. Office of the Director 81/02/09 
lp 07700:074 


DOCKET 90-407 UNIV OF UTAH RESEARCH REACTOR 


A App 1 Icat ion/conttr uc tlon stag* documents 6 correspondence 


8103030196 Forwards revised NRC Region 4 organiiatlon chart, e f f ec 1 1 ve 
B 10227. 

SEVFRIT.K V. Region 4, Dallas. Office of the Director 01/02/17 
3pp 


F. Security, medical, emergency & Fire protection plans 


8101070341 Release* public version of unjv emergency plan for reieerrb 

reactors 

FELTON. J. M. Division of Rules and Records 00/12/02. ip 
07414:300 


8101220624 Forwards public version of unlv reactor emergency plan. 
Tl/RLEY. R € Utah. Un<v of. Q0/01/3I. Ip 04025 US 


--0IOIO7O34S Public version of unlv reactor emergency plan 

8AND0UI8T.O. M , JENSEN, C M Utah. Unlv of. UT€C ME 00-013. 
80/01/01. IBpp. 07414 301. 


9. Inspection reports. tE Bulletins & correspondence 


0103200214 Forward* 1E Circular 01*-O2. “Perf orrance of NRC-Licen*ad 
Individuals UMls on Duty " No written response required. 

8SYFR2T* K V. Region 4/ Del lee. Office of i*e Director. 01/02/09 
Ip. 07972:049 


8103130413 Forwards justification for intension of time to conve 
manual actuated deluge sys for main 6 auxiliary power 
transformer* to automatic actuation re fir* protec t ion Tata l 
design of area J» adequate b meets transformer requirements 
LINDER. F. Dairyland Power Cooperative. 01/03/09 9p p 0791 

8103160931 Forwards revisions to modified amended security plan 
Revision* withheld <r«f 10CFR? 790) 

LINDER. F. Dairyland Power Cooperative 01/03/10. 2pp 0791 


81032301B2 Forwards comments on unresolved fire protection Iter* 
in Guppl I to 79072? SER. transm tted by NRC 810213 ltr Items 
Include flted suppression sys. heat detector circuit 
supervision & protection for electrical equipment. 

LINDER. F Dairyland Power Cooperative 01/03/19. 23pp 079 


0. Adjudicatory correspondence 


0103020422 Partial initial decision extending 810223 operational 
for dewatering eye Installation pending final ASLB 
determination of all remaining issue* Exceptions to be filed 
within IQ day* of *vc . 

BECHHOEFER.C, . ANDERSON. 0. C . DECKER. R 8. Atomic Safety and 
Licensing Board Panel. 81/02/24. 39pp 07782 103. 


0103190627 Approved corrections to 001216 6 17 hearing transcrip 
BECHHOEFER.C Atomic Safety and Licensing Board Panel. 01/03 
I7pp 07963:294 


J Insurance & indemnity information 


0103060404 Forwards Endorsement 30 b 39 to AN I Policy NF-217. 
DEVINE. H F Dairyland Power Cooperative. 81/01/27. 4pp. 


» i n g 


oiv JUpp 


07971 026 


9103190307 l.tr to all licensees of operating plants l applicants for 
C5Ls & holders of CPs re program for environ qualification 
of % t e m ty-T « I a t e d decided e qu i pnon t. I ton* addressed 
Involve cal<) «n u t down. ro p I ac emeu t parts 6 NJRCQ-0737 
t ISEN-JT, V 0 Division of Licensing 01/01/19 6pp 


91031-10290 Ltr to all DWR licensees forwarding Buppl l to generic 
safety evaluation on DUfl strar, discharge *yt Sunnarties 
rt-evaluetlOh of Interin measures r ec orncnd ed per 001201 
safety evaluation 

ElSElirHJT.D 0 Division of Licensing Ql/0t/23 2pp 


£ 103120014 Ltr to all licensees of operating plants. CP holders L OL 
applicants, e i c ep t Indian Point 2 L 3. Han 1 L 2 8, TMl-i. 
forwarding inadvertently omitted pages from NRC DO J 222 
request for addl Info r* control of heavy loads 
ElGEMdjT.O 0 Division of Licensing 01/02/03 6pp. 


0 1 03290024 Ltr to all power reactor licensees 8. license applicants re 
NUREQ-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow Controller 
EI5ENHUT.D 0 Division of Licensing 01/02/20 0pp 


0103230030 Ltr to all licensees of operating nuclear power plants & 
applicants for CLs {except St Lucie. Units 1 & 2) Requests 
util review to determine capability to mitigate station 
blackout event 6 promptly implement emergency procedures 
EISENHUT.O o Division of Licensing 81/02/23 Spp 


01031 70223 Ltr to all BWR licensees (except Humboldt 9ay l LaCrosse) 
requesting review of ASkE Code Class 1 L 2 pressure boundary 
piping. safe ends t> fitting rati per guidelines of end 
Revision I to NURE0-O3I3 Mode] Tech Specs only end 
EISENHUT.O O Division of Licensing 01/02/26 3pp 


D1OJ04CC0I Forwards Amend 23 to License DF*R-43, safety evaluation h --.0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 & 3/4 4-0 

rot Ice of Issuance 6 Availability surveillance re qu It en-ents for A8h£ Code Class 1.2 6 3 

CflUTCItP IFL &, 0 Operating Reactor-* Craned 9 (31/02/04 Spp components 4 PCS operational leakage limiting conditions for 

07013 290 operation K> surveillance requirements 

* General Electric Co 81/02/26 4pp 

-♦•0103040002 A-iend 23 tu i Icense DPR - 4 3. revising mgt structure h facility 

Staff 0103230813 Generic Ltr 01-06 to all CP holders t OL applicants re 


CRUICHF ] Cull, () Operating Reactors Branch 3 Bl/02/04 30pp 

07813 292 


-O1O3C4OG03 Safety evaluation supporting Amend 23 to License DPR-43, 
« Office of Nuclear Rene tor Regulation. Director Bl/02/04. 
lOpp 0 7819. 322 


--QIO3O40G04 Notice of issuance 6 availability of Amend 23 to License 
DPH-49 

CRUTCHFIELD, 0 Operating Reactors Branch 9 01/02/04 2pp 

070 J 3. 332 


0IO3C6C419 Forwards ’Environ Qua 1 1 f 1 ca t i on of Safety-Related Electrical 
Equipment." partial review Written response required 
LAlttABiO. C Assistant Director for Safety Assessment. 01/02/17 
3pp 07033 270 


* -0 1 03Cfe0430 ’Environ Qua l i f i c a t i Oti of Ba f e ty -Re 1 a t »d Electrical 
Equipment.'- partial review 

* Office of Nuclear Reactor Regulation. Oirector 01/02/17 
ICcp. 07G33 201 


9103030030 Application to amend License DPR-49, c hang ing T-ch Specs re 
Sys availability L performance. 

LthOER.F- Dairy land Power Cooperative B1/02/IG 2pp. 07795 224 


--0JO3 030040 Proposed Tech Specs re sy* availability & performance 
• Pair-gland Pouxr Cooperative 01/02/10 4pp. 07793.226 


01 0309001 6 Forwards request for addl info on 8EP Topic Vlll-1 A re 
adequacy oP station electric distribution sys voltages 
n« iponse required within 60 days 

CRUTEMF IELI). D. Operating Reactors Branch 9 01/02/10 5pp 

07032 108 


9103160669 Ltr to all operating plants t* CP holders forwarding 
Oar i f (cation of T«I Action Plan Item MI- A 1 2 re upgrade 
Of emergency support f ec i 1 l t i e s . Deque s t s confirmation within 
43 days that imp ) ementat i on dates will be met 
EI6ENHUT. D Q. Division of Licensing 61/02/10 I2pp 


IGCFR30 71 (el, "Periodic Updating of FSAfis. *’ effective 
000722 Info re FSAR legal status, format 6 content end 
EI0ENHUT.D 0 Division of Licensing 01/02/26 lOpp 


0103090425 Forwards schedule of 9EP topics to be reviewed L submitted 
for NRC review, in response to NRC 810114 request Maint of 
one 1 schedule contingent upon timely receipt of acceptable 
BERs for other facilities 

LINDER. F Dairy land Power Cooperative 81/02/27 2pp 07050 207. 


0103160212 ConPirmt plan* for performance of 010316-20 engineering 
analysis to identify vital equipment at site. NRC contractors 
should have access to facility info t, areas 

CRUTCHFIELD, D Operating Reactors Branch 5 01/02/27 3pp 

07910 331 


0103090432 Responds to NRC 010217 Ur requesting review of NRC 
identified deficiencies re environ qualification of 
electrical equipment Condt/d one reached in vtil 80i03i ltr 
remain va 1 1 d Continued safe operation of facility assured 
LfNOER.F Dairyland Power Cooperative 81/03/02 2pp 07050 204 


0103060271 Forwards DM Crutchfield 010225 ltr to F Linder. Amend 24 to 
License DPft-43. safety evaluation t notice of issuance fc 
aval lability _ 

BURNS. 8 . 0 Rulemaking «. Enforcement Division 01/03/03. ip. 

07839; 26B. 

--8103060277 Forwerd* Amend 24 to License DPR-49, safety evaluation 4. 
notice of issuance & availability 

CRUTCHFIELD. D Operating Reactors Branch 9 BI/02/25. 2pp 

07839- 269 


- -8103060207 Amend 24 to License DPft-45. ad d tng new requirements 
specifying limiting conditions for operation L surveillance 
requirement* for emergency tve water supply sys U primary 
coolant sys pressure isolation valves. 

CRUTCHFIELD. 0. Operating Reactors Branch 3 01/02/23 9pp. 

07839 271 

- -8103060292 Safety evaluation supporting Amend 24 to License DPR-45. 
* Office of Nuclear Reador Regulation. Director 81/02/25 
10pp 0 7039 200. 


- -01 0306031 3 'Prl-ary Coolant 3,s Prtsure Isolation Valves “ 

ICE'LL. P N , ST 1 l hEl L . T C. Franklin l t jtf/Fratil i in Research 

Center PG(_K,P J hRC - Me Oetailec Affiliation Oun 
U.9C-03-79-1 19. 80/10/24. 10pp 07039 209 


0103060310 Notice uf ist/ante & availability of A-sn<! 24 to License 
D°R-43 

CRUTCHF l ELO. 0 Opei-atin; Reactors 3ranc ) 5 01/02/23 2pp 

07839 299. 


0103310235 Concurs w/NPC B01215 evaluation of SEP Topic til -C C re 
irradiation dartre. ct< of sensitized stainless steel i, 
fat igot resistance 

LINCER.F. Detryland Poxjr Cooperative Gl/03/03 Ip C8O70 350 


01O324OOS8 Requests util propose r»ci Specs changes re austenitic 
stainless steel piping Forwards rod el Tech Specs. draft 
safety evaluation b MURE0-0313- Rev 1 s l or 1 NuRCO-0313 not 
one 1 

CRurcuFtELh, 0 Operating Reactors Branch 5 81/03/04 2pp 


9103240065 Model Tie h Gpec s 3/4 O & 3/4 4 re f(CS operational leakage. 
* Operating Reactors Branca 3 81/03/04 7pp 


8103120310 Informs that SEP Topi: III-3 Ci re structural l» other 
c onuqvsnc as c f underlain sgt failure has been deleted Prom 
facility rivti. Site does not nave sy* to lower ground uiater 

table 

CRUTCHFIELD, [> Operating Qeac tor* Brend 5 BJ/03/10 2p p 

07906; 307 


6100310804 Ltr to all licensees of operating plants. applicants for Qls 
4. holders of CPs forwarding SEC /-a 1 - 1 1 9 re info necessary to 
establish environ qualification of safety - r ela ted electrical 
equipment 

EISEMHUT. 0. O Division of Licensing 01/03/10 6p p 


8103200724 Adviee that SEP Topics VI-7. C tECCS etngle failure 
criterion 4 requirements for locking out power to valves) l 
VI-7 C 2 Ifailure node analysis) are correct etcept for 
integrated assessment Amend 6 to DPR-43 m duplicative 
CRUlCKFlEL D. D operating Reactors Brant) 5 81/03/13 2pp 

0796? 314. 


B i 03190645 Forwards LAC-Tfl-093. ’’Reactor Containment Bldg Integrated 
Leak Rate Test fJLfUJ for La Crosse BUR (LACOLR) . Dec 1980-" 

LINDER. F Dairy land Power Cooperative 01/03/17. Ip 


--B1O319O640 "Root tor Containment Oldg Integrated Leak Rate Test UlRT) 
for La Crosse Bolling Water Reactor cl ACDNR > . Dec 1980 " 

00 Q OMAN, L 8 Dairy land Power Cooperative. LAC-TR-093 00/12/31 

37PP 


0 Inspection reports. IE Bulletins U correspondence 


B 1 03050794 Forwards |E Insp Rept 50-409/00-17 on 801212-18. No 
none ompt kanca noted 

)£I8HMAN.R F Region 3. Chicago. Realtor Operations Nuclear Support 
Branch. B[/01/20. 2pp 07828 007 


--Q103050760 IE Insp Rept 3Q-409/BO-17 On 801212-10 No noncoitp 1 1 anc e 
noted Major areas Inspected containment Integrated leek rate 
test 

HCPMN8- J B Region 3. Chicago. Office of the Director. 

QTREETER , J. F. Region 3. Chicago, Reactor Operations Nuclear 
Support Branch 01/01/16 4p p 07020:089 


G103100704 Forwards TE Insp Rept 50-409/00-13 on 801208-11 b notice of 
violet ion. Written response re compensation for loss of 
health L safety supervisor required. 

FISHER, w L Region 3. Chicago* Fuel Facility & Materials Safety 
Branch Gt/01/21 2pp 07066; 273. 


--0103100715 I£ Insp Rept 50-409/80-15 on 001 208-1 1 . None omp 1 lance noted. 
Inadequate radiation survey 4 unr-on i tor ed release of 
radioactive **atl 

QRECER. L R. . PAUL- P A Region 3, Chicago. Office of the Director 
FIGHER.U L Region 3. Chicago, Fuel Facility * Materials Safety 
Branch 81/01/14 7pp. 07866 275 


--8103100720 Notice of violation from insp on 001208-11. 

FI8KER. W. L Region 3. Chicago* Fuel Facility It Materials Safety 
Branch ei/01/21 Ip 07066 282. 


0103200296 Forwards supplemental response to IE Bulletin 60-13. 
“Cracking in Core Spray Spargers” No evidence of 
Jntergranu lar street corrosion erecting In welds or piping 
was found for areas esamfned 

LIN0ER«F. Dairylanil Rower Cooperative 81/01/30 4pp 07971; 161 


0 5 03020094 Forward* JE Circular 01-02. "Per for trance of NRC-Licersei 
Individual* While on Duty ’ written response required 
/EPPLER. J 0 Region 3, Chicago. Office of the Director 01/02/0 
2pp 077B7 336 


8103040300 Forward* tE Info Notice 01-03, ’Checklist for Licensees 
Making Notifications of Significant Events In Accordance 
W/10CFR50 72 ’■ No written responte required 

I'FPPLER. J 0 Region 3. Chicago. Office of the Director 81/02/1. 
2pp 07813 26 3 


6103030230 Forward* Suppl 3 to IE Bulletin BO-17, ’Failure of Cent): 
Rods to Insert During Scram at BLR ■ No written response 
required 

KEPPLER. J G Region 3. Chicago, Office of the Director 81/02/1! 
2pp 07790 298 


0103240365 Forwards IE Insp Reft 5C-40V/G1-QI on 001201-010131 b npi 
oR violation 

ICISHMAN.R F Region 3, Chicago. Reactor Operations Nuclear Suppi 
Branch 81/02/J7 2pp 079B7 241 


"■'81032403QB Notice of violation from insp on 801201-010131 

HEISHMAN.R F Region 3. Chicago, Reactor Operations Nuclear 
Support Branch 01/02/17 3pp 07987.243 


- -9103240392 IE Insp Rept 50-409/01-01 on 801 201 -8 L 0 1 31 None o -.p 1 1 an: 
noted fire barrier not Maintained 6 failure of iraint 
personnel to notify control room operator prior to entering 
L eilttng controlled area 

FORNEv.W L . BRASCH.h W . 60VD, 0 C Region 3, Chicago. Office i 
the Director fil/OJViO &pp 07907 244 


01030 50099 Ack receipt of 810121 ltr Informing NHC of steps taler, tc 
correct violations noted In IE Insp Rept 50-409/80-14 
HEIGHKAN.R F Region 3, Chicago, Reactor Operations Naclear Suppc 
Branch 81/02/19 Ip 07827 261 


-0103 030100 Responds to NRC 60i?23 ltr re violations noted in It* If 
Rapt 90-409/00-14 Corrective ac 1 1 ons b yp as * valve setting 
now recorded hour 1 y - C on tr o 1 rood* log book sta<rp wit 1 I oa 
modified to include log for operating condition 
Llh-DER.F Dairyland Power Cooperative 81/01/21 6pp 
07827 262. 


0103120087 Responds to IE Bulletin 81-01. "Surve i II anc e of Mechanic* 
Snubbers " Mechanical snubber s, supp 1 i ad by tntl Safeguards 
Corp or Pacific Scientific Co, not used or planned for use 
at facility 

LINDER- F- Oa 1 r y land Power Cooperative 81/02/27 Ip 07900 )!» 


6103160511 Forwiards IE Circular 01-03, "Inoperable Belsnlc Monitor|r 
Ins t ru*entati on. “ No response required 

KEPPLER, J 0 Region 3, Chicago. Office of the Director 81/03/01 
2pp. 07916 009. 


0103160065 Forwards revised IE Bulletin 81-01, "Surveillance of 
Mechanical Snubbers. *’ w/correc t*d Rages 5 t 6 Change In 
Identlf Icatlon of facilities w/CPs to which bullotln 1 b 
applicable does not affect util requirement* 

KEPPLER* J 0 Region 3. Chicago. Office of the Director 81/03/0* 
2pp. 07914; 220 


0103230146 Forwards IE Inmp Rept 50-409/01-03 on 010224-27 No 
none omp 1 lance noted. 

NORELlUS.C.E Region 3* Chicago. Office of the Director Bl/03/< 
2pp. 07977 170 


.0103230153 IE Insp Rept 90-409/81-03 on 810224-27 No none onp l I anc i 
noted. Mo jor area* L n tp e c ted : mat 1 control t accountability 
Including facility organiiatlon L opera 1 1 on, neat uremont & 
controls Details withheld (ref 10CFR2. 790) 

FINLEV.A.O Region 3, Chicago. Office of the Director CREED, ^ 
Region 3. Chicago* Safeguards Branch. 01/03/06 Ip 07977: li 


8103190678 Ack receipt of 810227 ltr Informing NRC of steps taken ti 
correct violations noted In IE Insp Rept 90-409/60-15 
FISHER. W. L. Region 3« Chicago, Office of the Director 01/03/10 
Ip. 07964 269. 


- -8103190680 Responds to NRC B10I21 ltr re violation* noted In IE Jr 
Rept 50-409/00-15 Correc t ive ac 1 1 one ; manua 1 shutoff valve 
installed in vacuum pump loop seal drain line & radvaste 
dTums moved away from radwes be bldg. 

LINOER.F Dairyland Power Cooperative. 01/02/27 4pp 
07964:270. 


8103200366 Forwards IE Info Notice 81-06. "Failure of TTE Model K-6< 
Circuit Breaker." No response required. 

KEPPLER. J 0 Region 3, Chicago. Office of the Director 01/03/11 
2pp. 07972 113. 


>4 Fcr Carrie IE Info Notice Gl- 05 . 'Degraded OC By* ac 
I©* No action required. 

^ j. G Region 3 . Chitago. Office Q f the Director 01 / 03/13 
>7967 240 


19 Forwards t K Info Notice 01-07. 'Potential P rob lorn 
•-Soluble purge De-n Matls Used During Inert Oat 
> ' No response r squired 

J,J -3 Region 3, Chicago, Office of the Director 81/03/1 6 
17966 32 i 3 . 


Ill operating report* 1 - related correspondence 


31 Forgardt "Annual Operating Kept. 19 Q 0 '■ 

F. Dairy land Power Cooperative 01 / 02 / 37 . Ip 07911 143 


3302 "Annual Operating Rept, 1900 " 

» j r y l an 9 i J»ou.er Cooperative 01 / 02/27 lOpp 079 |i 146 


table octui i fncei, LEDs 4 i elated correspondence 


f>6 FUJI- |l 1 -60- 101 on 001004, unit tripped from 03X power Caused 
h water level trip due to ID main feedwater pump 
ctlon Ous ID would not switch over to offsite power 
avtoma 1 1 c a l 1 j Reactor restarted 

Ml... novo* D C , ME I St i M AN. R F Region □. Chicago, Office of 
rector 00/10/06 2pr 07019 301 


93 f-'cMiiardi LFR Q 1 -Q 03 / 03 L- 0 . 0 e ta i 1 od event analysis end 
iF. Da 1 1 gland Pou-er Cooperative 01 / 02/23 6 pp 07062 20 B 


0301 LER 81 - 003 / 03 L -0 on 010202 * gross alpha activity of primary 
ant sample encoded Tech Spec Caused by degraded fuel 
Jlng during previous fuel cycles, Primary purification 
operation reduced concentration to allowable level 

I. 9 Dairy land Power Cooperative Ql/ 02/25 lp. 

2 294 


8103290024 Ltr to all P 0 u«r reactor licensees U license applicants re 
hfJREQ -06 19 criteria Footnote 2 in Table 2 contains error dee 
to leakage testing deletions Licensee r>ay submit analysis to 
justify use of eststlng low flow controller 
E 1 SENH')T .0 9 Division of Licensing 81 / 02/20 0 pp 


0103120209 Notification of 810306 meeting u/utll In 9etheide«HD to 
discuss testing requirements *or unstaggered splices using 
OYUlOAd threadJar tys prior to us* on facility 
kIPER.W L Licensing Branch 1 81/02/25 3pp 07904 333 


9103170229 Ltr to all Blr licensees (eicppt HuTboldt Bay & LaCrosse) 
requesting r f /j f y <»f AS«E Co/e Clast 1 i 2 preriur* boundary 
piping. safe ends 6 fitting matl per guidelines of enc 1 
Revision l to NLREQ-0313 Model Tech Specs only enc I 
EISEKhUT.O G Division of Licensing 81/02/26 3pp 


--8103170266 Model Tech Specs Pages 3/4 0 - 2 * 3/4 0 - 3 . 3/4 4-7 6 3/4 4 -B re 
surveillance requirements for ASf'E Code Class i ,2 l« 3 
components t> RCS operational leakage limiting conditions for 
operation & surveillance requirements 
• Oeneral Electric Co 81 / 02/26 4 pp 


0103170633 Ltr to holders of CPs 6 applicants for OLs iBWRs) requesting 
review oP A SHE Clas* 1,2 A 3 pressure boundary piping, safe 
ends A fitting matl per guidelines of enc 1 Revision 1 to 
NUREO -0313 Model Tech Specs only enc l 

EISENHUT.D 0 Division of Licensing 91 / 02/26 3 pp 


9103230013 Generic Ltr 81-06 to all CP holders 6 QL applicants r# 
I 0 CFR 3 O 71 F e i . "Periodic t/pdating of FSA#?s, effective 
SCO 7 22 Info re FSAR legal s t a tus . f or mat L content end 
EiQENHUT.O 0 Division of Licensing 01 / 02/26 lOpp 


8103040430 Forward* environ qua 1 1 P t c * t i on ted info for balance of 
plant equl p-nent. In response to 801001 ltr Info re environ 
qua 1 1 f 1 c at l on tests on equipment supplied by N 0 S 8 will be 
submitted by 810901 

OISE* D. P Niagara Mohawk Power Corp 01 / 02 / 2 ? 3 pp. 07 B 08 234 


60 ForvaTdt l.ER OI- 001 / 02 L -0 

,F. Dairyland Power Cooperative 01 / 02 / 23 . 3 pp 07877 233 


0666 Lin QI- 001 / 02 L -0 on 01 020 1 . 1 nd ep end en t circuit between 
Ite tramnlsiLon network t onolte power distribution sys 
onnec Led Caused by disco tin act switch opened due to 
ator error Two operators to operate switching order 
)lAtJ L 0 Dairy) arid Power Cooperative 0 J / 02/23 lp 
7 23 7 . 


0103130601 Notification of 810313 msoti ng w/Mark II owners group in 
Oethesda.MD to discuss Mark 11 safety relief valve loads & 
pool temp limits 

6 U.T h Oenertc Issues Branch 01 / 03/03 2 pp 


0103130349 Sum-nary of 010126 meeting u/util in Bethesda-MD re 
r eor g an 1 1 a 1 1 on of m;t structure for OA functions 
Organ! ration chart* enc I 

K 1 PER.K.L Licensing Branch l 01 / 03/04 7 pp 


03 FKO- tl I - 01-029 on 010309 6 10 , reactor scrammed First caused 
» i»f voltage or, distribution train B due to misaligned 
leal distribution breakers Second caused when operator 
to correct increasing water levol 
, M * MGOHECCR. I 0 . WARNICK* fi F. Region 3 . Chicago* Office of 
rector 01 / 03/10 lp 07969 223 


. 0— 110 NINE MILE POINT NUCLEAR STATION, UNIT 2 


cation /construe 1 1 on stage documents A correspondence 


>32 Lire to all licensee* of operating p lants* app 1 leant* for 
holder* cf CP» re control of heavy load* Request* 

, per guideline* in NUREG -0612 Forward* NRC petition r# 
m actions A request for addl Info 

IUT* D 0 Division of Licensing QO/ 12 / 22 . 30 pp 


0103120642 Responds to 790809 request for review 6 approval of use of 
DVMlDAG threadbar sys for splicing reinforcing bar in 
Category I structure* Sys acceptable if conditions mat 6 
addl Info submitted 

YOUNGBLOOD . 8 J Licensing Branch 1 81 / 03/05 3 pp 07906 l 29 


81 031 10303 Forward* for review * approval SWECO 9 J 0 J. "Models Used in 
LOC TVS Computer Code to Determine Pressure A T »mp Response 
of Vapor Suppression Containments Following LOCA. 

BRaDBURY.R p stone 4 - Webster Engineering Corp 81 / 03/06 2 pp 
07003 : 001 - 


0103310004 Ltr to all licensees of operating p lent s* app 1 1 c ants for OLs 
U holders of CPs forwarding SECY-0I-U9 re info necessary to 
establish environ qua 1 1 f 1 cat ion of safety-related electrical 
equipment. 

EISENHUT, D. G Division of Licensing 81 / 03/10 6 pp 


187 Ltr to all licensees of operating plant* A applicant* for 
holders of CPs re program for environ qualification 
ety-related electrical equ 1 pmen t. 1 1 ems addressed 
■ v cold sh utdown, rep lac ement parts A NUREO- 0737 . 
tUT. J> 0 Division Of Licensing Gl/Ol/W. 6 pp 


8103200444 Forwards 8 uppl 2 to NURE 0 -O 4 B 7 * "Mark 11 Containment Lead 
Plant Program Load Evaluation t< Acceptance Criteria" A 
policy Issue paper. Bugges ts Mar 1901 meeting w/Mark il 
owners to discuss review program W/o end. 

KNtEL.K Generic Issues Branch 81 / 03/16 lp 63134-210 


H«l Ltr to all licensees of operating plants*CP holder* 6 OL 
ants* etcept Indian Point 2 6 3 * 2 1 on 1 A 2 A TMI- 1 , 

‘ding inadvertently omitted pages from NRC 001222 

It for addl Info re control of heavy load*. 

tjT. O. 0 . Dlvttton of Llconting. 0 J/O 2 /O 3 App 


0103240374 Forwards Info provided at 010306 meeting w/WRC to dlecuee 
unstaggered splices re DYWIDaO Threadbear Sys. Approval by 
010331 requested to use sys in unttaggered application* *ubj 

to described limitations A conditions. 

DISE* 0 . P Niagara Mohawk Power Corp 01 / 03 / 10 . 9 pp 07990 299 . 


791 Notification of 810311 A 12 meeting w/Mark IT owner* group 
In Ue t h * sda. MD to discuss Mark II generic long-term 
is 

iDN* C U Generic Issues Drench. 01 / 02 / 12 . 12 pp. 


I.tr to all operating plant* A CP holders forwarding 
Mention of TMl Action Plan I tern III. A. 1.2 re upgrade 
trgancy support f ac t 1 i t let . Request* confirmation within 
l« that i mp I omen ta t i on dates will be met 
iUT, E>. 0 Division of Licensing 01 / 02 / 18 . 12 pp 


103310781 Summary of 010306 meeting u/util in Bethesda.MD r# use of 
Dywidag threadbar sys List Of attendee* encl_ 
utPCR.K L Licensing Branch 1 . 01 / 03/24 5 pp. 00062 «88 


03310914 Qummary of 010313 meeting w/Mark II owners group r. 
suppression pool tsmp limit 1 * T-qu*ncher load spec W/o end 
list of attendee* l meeting handout. 

SU. t. M. Oenaric Issues Branch 01 / 03/24 3 pp. 


otgantjation deecnptlcn en< 1 

RHODE* G ft Niagara Mohawk Pow»r Corp. 01/03/25 9pp 06097:133 


0 1 03C400273 Advi (It that info to amend CP re «it#n» Ion of completion 
data will b* provided by 010630 instead of 81033) a* 
or 1 g Inal l y \ bated 

RHODE, 0. ft Niagara Hohui Power Corp 01/03/29 Ip CE093-281 


F Security* medical, emergency t fire protection plans 


8103310338 Ltr to all licensee* of operating plant* t -holder* of CP* 
forwarding N\jSE0-0fa96. "Functional Criteria for Emergency 
Response Facilities ' Criteria describe acceptable method 
for meeting f,RC require/rent* U/o end. 

erSENHUT. o 0 Civilian of Lie an ring 01/03/05 6p p 


I Financial information 


0103160462 Forward* Annual Financial Rapt I960 

LEMPCE8. T. E Niagara Mohawk Power Corp 81/03/12 Ip 07916 277. 


*--0103160467 Annual Financial Rapt I960 

HAEHL. J. 0 . DONLON, W J Niagara Mohawk foyer Corp 01/02/02 
36 p p 07995.001. 


0 Inspection reports. IE Bulletin* t c orre * p ond *n c o 


010303 0240 Forward* Buppl 9 to IE Bulletin 80-17, "Failure of Control 
Rods to Inert During Scram at BUR " No written response 
requ i red 

GRIER. BH. Region 1, Philadelphia. Office of the Director 
01/02/13. Ip 07790 295 


9103300003 Ack receipt of 010130 1 tr informing hRC of step* taken to 
correct violations noted in IE Imp Rept 30-410/90-1 1 
CARLSON. R. r Region I. Philadelphia. Raactor Construction it 
Engineering Support Branch. 01/02/23 Ip 00033- 02? 


-0103300000 Responds to NRC 001217 Itr re violations noted in IE [nop 
Rept 30- 410/00-1 I. Correc 1 1 v# actions Drawing EC -30A. Revl « i on 
7, Issued on GOlilO 4. Drawing EC-30C . Rev l * i on 0. issued on 
001118 par Project Procedure* 16 6 24 

DISE-D. P Niagara Mohawk Power Corp 91/01/30 4pp 00033 023. 


— 01 0330001 I Forwards IE Insp Rept 50-410/00-11 on 001021-23 U 1104-06 S. 
notice of violation 

CARLSON, R. T. Region 1. Ph i 1 a A a tp h 1 a. Reactor Construction 6 
Engineering Support Branch 80/12/17. 2pp. 00033. 027 


- -01 033000 13 Notice of violation from tnep on 001021-23 It 1104-06 

• Region 1. Philadelphia. Office of the Director. BO/ 12/09. 2p p 
08053: 029. 


— 0103300016 IE Insp Pept 30-410/90-11 on 60I02J-23 & 1104-06 

Noncomp 1 I ance noted five ElDCRs v/doting dates in eacest of 
mat time authortied by procedure not Incorporated Into 
Drawing* 121 77-EC-38A6 * 121 77-EC-38C-7 

FElL-R.A Region 1. Philadelphia- Office of the Director 
HA T T I A, J Region 1. Philadelphia. Reactor Construction «, 
Engineering 8i/pport Branch 00/12/09. 7pp. 09033 031 


8103200225 Forward* IE Circular 01-03. “Inoperable Seismic Monitoring 
instrumentation. ,r No written response required. 

GRIER. B H. Region 1. Ph 1 1 ede 1 p h ia« Office Of the Director. 

8 1/03/ 02 Ip. 07972 063. 


0103230227 Forward* revised IE Bulletin 61-01. ''Burve 1 1 1 anc • of 
Mechanical Snubber*, “ w/corrected Page* 5 I* 6. Change in 
Identification of facilities w/CPe to which bulletin Is 
applicable does not affect util requirements 
GRIER. B H. Region l« Ph 1 1 ede lph le» Office of the Director. 
81/03/04 Ip- 07977 260. 


0103200144 Forward* IE Info Notice 01-06. "Failure of 1TE Model K-600 
Circuit Breaker." No response required. 

GRIER, BH. Region I, Ph 1 la tf e 1 p h i a. Office of the Director 
0 1 /03/ 11 Ip 0796B 260. 


8 Reportable occurrences. LER* 8, related correspondence 


8103200647 Fine 1 deficiency rept re eight rebar section* welded to 
ehear bars on Reactor Pedestal Embedment Plata PB-37 In 
field. initially reported on 800908 Condition not reportable 
par IOCFR30. 59e 

RHODE. O. K Niagara Mohawk Power Corp 81/03/13 3PP 07971:249. 


origlnall;, reported 010129 DesiQn mod planned. Ne*t rept by 
010901 

RHCOE. 0. h Niagara Mohawk Power Corp Rt/03/13 2pp 06001 3< 


QCCKET 30-412 3EAVER VALLEY POWER 0T AT I DN. WIT 2 


A App l icat 1 on/c on* true t ion stage documents & correspondence 


8103190732 Ltr* to all licensees of operating p 1 an t * . app 1 1 c an t s fo 
CL* l holder* of CP* re control of heavy load* Request* 
review per guideline* in NUREO-0612 Forward* NRC position re 
interim ac t\on* t request for addl info 
EISENHUT.D 0 Division of Licensing 80/12/22 30pp 


0102270563 Not I f icat ion of contract e* ecut ion. Mod 2 to “Environ 
Monitoring Program W/Com^onwea 1 th of PA " Contractor 
Commonwealth of PA 

BAISOEN.L Research Contracts Branch FIN O-Slll 81/01/07 


- -8102 270390 Mod 2. adding ILD monitoring around facilities t incre 
amount of contract to "Environ Monitoring Program W/ 

Common Jt a 1 th of PA " 

0ERU8K/. 7 M Pennsylvania. State of FIN B-Sltl 01/01/07 


61031903B7 Ltr to all licensee* of operating plants t* applicants * 
OL* 6 holder* of CP* re program for environ qua 1 1 f 1 c a 1 1 on 
of safety-related electrical equipment Items addressed 
involve cold shu t down, r ep 1 ac emen t part* t, NUREO-0737 
EIBENWJT.O Q Division of Licensing 01/01/19 6pp 


0103120014 Ltr to all licensee* of operating plant*. CP holder* & C 
app I 1c ants, except Indian Point 2 & 3. Zion 1 & 2 6 TMI-l. 
forwarding inadvertently omitted page* from NRC 801222 
request for addl info re control of heavy loads 
E IBENH JT. D. 0 Division of Licensing 01/02/03 6pp 


0103160669 Ltr to all operating plant* b CP holder* forwarding 
clarification of TMl Action Plan Item III A 1 2 re upgrade 
of emergency support facilities Request* confirmation within 
49 day* that implementation date* will be met 
EI8ENHUT, D. 0. Division of Licensing. 81/02/18 I2pp 


0103250024 Ltr to all power reactor licensees 6 license applicant* 
NURE0-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletion* Licensee may submit analysis to 
justify use of existing low flow controller 
EISENHifT. D. 0 Division oP Licensing 01/02/20. 0pp 


0103230013 Generic Ltr 01-06 to all CP holders & OL applicants re 
10CFR30 71 <e). "Periodic Updating of FSAR*. " effective 
000722. Info re FSAR legal * tatut. f orma t L content end 
EtSENHifT. D. 0 Division of Licensing. 01/02/26 iOpp 


0103310004 Ltr to all licensee* of operating p 1 an t * . app 1 U an t s for 
6 holder* of CP* forwarding 6ECY-9I-119 re Info necessary to 
establish environ qualification of safety-related electrical 
equipment 

EISENHlPT. D. 0 Division of Licensing 01/03/10 6pp. 


F. Security, medical, emergency & fire protection plans 


0103310330 Ltr to all licensees of operating plant* «« holders of C 
forwarding NURE0-0696. "Functional Criteria for Emergency 
Ret pome Facilities.” Criteria describe acceptable method 
for meeting NRC requirements W/o enc 1 
EISENHlfT. D. 0 Division of Licensing. 01/03/09 6pp 


0 Inspection reports. IE Bulletins 4 correspondence 


01 03 060420 Responds to IE Bulletin 00-23. "Failures of Solenoid Vi 
Mfg by Va 1 cor Enginering Corp " NO Velcor valves being 
supplied to fac 1 1 l ty . 

WODLEVER. E.J Duquesne Light Co. 81/01/29. Ip 07036 001. 


0103200173 Forwards IE Circular Bl-03, "Inoperable Seismic MonitQi 
Ins fcrur.ontatlon No written response required 
ORIER.0H. Region 1. Philadelphia. Office of the Director 
81/03/02 Ip 07972:061 


0103230222 Forwards revised IE Sulletln 01-01, "Surve 11 lance of 
Mechanical Snubbers. " w/corrected Peg®* 5 t>. 6 Change in 
Id entlf lea tion of facilities u/CPt to which bulletin is 
applicable doa* not affect util requirements 
OR 18ft. & H Region 1. Ph l lade 1 ph la , Office of tha Director 
01/03/04. ip. 07977.236. 


8103200317 Forwards It Info None* Bl-06. 'Failure, of ITE Model K-600 
CircJit 3:»al ft No response required 

G^IC^'B K net ion 1. Philadelphia. Office of the Director 
01 /03'1* Jp 07969 043 


5 RepcrtaMe occurrences. lERs (t related correspondence 


S103CS0315 Ac k receipt of 010102 Significant Deficiency Rept 80-07 re 
KliAlC calculations for Category ] structures Notification 
of design deficiencies should be sutnitted by 010622 
CAPlSON. R T Region i, Philadelphia, Reactor Construction & 
Ergineerlng Support Branch 01/02/04 Ip 07036 349 


-810306033 1 Initial Significant Deficiency Rept 80-07 re seismic 
calculations for Category [ structures Structures in 
auxiliary t> I d g found adequate. No structural deficiencies in 
design Calculation completion scheduled for Dec J 901 
lyCOLEVER.E J Uuquesn* Light Co 01/01/02 2pp 07036 350 


BiC3SOOODt Ad receipt of OiOti'V final Significant Deficiency ffept 
00-03 ra inferior weld* on cable tray fittings 
CA&LSC'i.R r Region l, Philadelphia- Reactor Construction h 
Erglnierlng Support Branch 01/02/13 Ip 07969:064 


0103240304 Pinal deficiency r e p t • l n 1 1 1 a 1 J y reported 010210. re use of 
jnadhoriied document as basis for QC acceptance Review of 
msp plan* to be completed by 810417 Evaluation determined 
deficiency not reportable per 10CPR50 55* 

»«ClEVER.e.J Duquesno Light Co 81/03/10 2pp 07990 250 


DXAET SO-413 CATAU0A NUCLEAR STATION, UNIT 1 


A App i I tat! on/construc tion stage documents 6 correspondence 


81 <>319073? Ltr* to all licensees of operating p l ant s . app 1 1 c ant * for 
OLs L holders of CPs re control of heavy loads Requests 
rev i eu per guidelines in NUREO-0612 Forwards NRC position re 
Interim, actions & request for addl info 
EtSEf^'jr.D 0 Division of Licensing S0/12/22 30pp 


0103190307 Ltr to all licensees of operating plants i. applicant# for 
CL s & holders of CPs re program for environ qualification 
oP safety-related electrical equipment Items addressed 
twelve cold »h utd own. rep I ac cment parts U NUREO-0737 
ElSet'f'MT, o <? Division of (.learning 151/01/19 6pp 


8103120014 Ltr to all licensees of operating plants. CP holder* «. CL 
app 1 leant* , « t cep t Indian Point 2 ( 3, Zion 1 & 2 b TMI-I. 
forwarding inadvertently omitted pages from NRC 001222 
request for addl Info re control of heavy load*. 

EtSENHNT, D 0 Division of Licensing 01/02/03 6pp 


0103230024 Ltr to all power reac tor licensees 8. license applicants re 
M/4EG-0&19 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licensee iray submit analysis to 
justify use of existing law Plow controller 
EI6ENHJT. 0 Q Division of Licensing 01/02/20. Opp 


8I03C603B4 Forwards final test plan for electrical connector tests Rian 
Ircorpcretes comments on earlier version Testing will begin 
ty 610401. if connectors are delivered on schedule 

FEIT.R Qualification Testing Evaluation Review Group 01/02/24 
21 p p . 07840 273 


—61-03060587 Forwards final version of "Connector Assembly Test Plan for 
Duke Power. Catawba Units ] L ?. Connectors ' 

OUCMLEW. W H Sandta Laboratories Bi/02/03 Ip 07040 27S 


-0103060599 "Connector Assembly Test Plan for Duke Power , Ca tauba Unit* 1 
1 2, Connector# " 

* Send i a Laboratories 01/01/30. I7pp 07040: 276 


9JG309$$?& Forwards PWR const milestones 6 activities for McGuire 1 & 
2, Catawba l 2 t Cherokee 1 Key event dates provided 
OftOOAN. J F DuVe Power Co. 81/02/24 6pp 07030. 106 


8103160336 Request* approval of Caseload Forecast Panel visit to 
facility In Apr 1901 Panel estimates of fuel loading date# 
are needed to establish review schedule for extended CP*. 
fURAOUA.F.J Licensing Drench □ 01/02/23 Ip 07916 084 


B1 03230030 Ltr t© all licensee* of operating nvc J ea r power piant9 1 
applicants for Qls iexcept 8t Lucie. Units 1 8* 2). Requests 
util review to determine capability to mitigate station 
blackout event b promptly implement emergency procedure* 

EtBEWJT* 0. Q Division of Licensing. 01/02/23 3pp. 


8103230813 Generic Ltr 01-06 to all CP holders 6 CL applicant* r« 
10CFR50 71(1), "Periodic Updating of FSARs. ’ effective 
B00722 Info re FSftR legal * t a t u*. f orma t 4 content enc 1 
ElBENKur. D 0 Division of Licensing 81/02/26 10pp 


B103310Q04 Ltr to all licensees of operating p 1 ant s , a p p 1 1 c an t » for 
4 holders c.f CPs forwarding SECY-81-119 r* info necessary to 
establish environ qua i i f i c at l o n of *a f e ty - re I a tea electrical 
equipment. 

eiSEUHUT. D 0 Division of Licensing 01/03/10 6pp. 


F. Security, medical, emergency 4 fire protection plans 


8103310338 Ltr to all licensees of operating plants 4 holders of CP 
forwarding hj'JRE 0-0696. 'Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable method 
for meeting NR C requirements K|/o rhe 1 

EI9ENHUT. □ 0 Division of Licensing 01/03/03 6pp 


0 Adjudicatory c ot-r e*p ordenc e 


0103020389 Informs that tine for Commission to review Director's 
Decision DO-81-1 ha* expired Commission declined review K 
decision became final agency action on 810223 

CHI L K , 0 J. Office of the Secretary of the Commission 01/02/27 
ip 07702 177 


1 Financial Information 


□103310349 Forwards Annual Financial Rept 1900, annual certified 
financial sta tB.nent** I9dl -03 financial forecast 8. utti 
statement re available fund* to satisfy liability fnfo 
guarantee# retrospective premiums Per 10CFR140 26 
THIE8.A C Dulre Power Co Ql/03/24 Ip 


--0103310638 Annual Financial Rept 1980. 1 nc 1 ud I ng financial stateme 
1901-83 financial forecast & statement re source* of 
available funds to satisfy liability 
HORN, C- Duke Power Co. 81/02/13 9lpp 


0 Inspection reports- IF Bulletin* 1 c orr* f p ond er>r * 


0)03040057 Supplemental response to NRC 001026 ltr re violation* no 
(A IE* Znsp Papte 30-413/80-23 4 50-414/00-23 Corrective 
actions battery racks 1DO0A-B 4c 2DQ0A-B redesigned U 
seismtcally tested Results satisfactory 
PARKER. W 0 DuVe Pooler Co 00/12/31 Ip 07019.279 


0103040049 Act receipt of 001126 & 1231 ltr* Informing NRC of steps 
taken to correct, violation* noted in IE Insp Rapt* 

50-413/80-23 L 30-414/00-23 

MUR9H/.C-E Region 2- Atlanta* Reactor Construction b Englneerln 
Bupport Branch 01/01/20 lp 07019 270 


—0103040070 Responds to NRC 001026 ltr re violation* noted In (E I 
Re p t • 30-413/00-23 & 30-414/80-23 Corrective actions 
verification of #el# mi c design expected from vendor by 
801213. Util will *ubmlt final response after review 
PARKER* U 0. Duke Power Co 80/11/26 2pp 07019.300 


—8103040087 Informs that CE Murphy 800926 letter forwarding IE Ins 
Rept# 30-413/60-23 l 90-414/00-23 not received until 
00 1 106 Res ponse will be provided by 801126 
PARKER. NO. Duke Power Co 00/11/10 lp 07019 302 


>0103040097 Forwards IE Insp Repts 50-413/80-23 b 30-414/80-23 on 
000823-29 b notice o# violation. 

MURPHY, C E Region 2. Atlanta. Reactor Construction &, Engineer 
Quppojt Branch 80/09/26 2pp. 07019:283. 


— 0103040103 Notice of violation from insp on 800023-29. 

* Region 2* Atlanta, Office of the Director. 00/09/23. tp. 
07019. 205 


—8103040118 IE Insp Repts 30-413/80-23 1 50-414/80-23 on 000029-29 
None omp 1 i anc ■ no te d : t up p I 1 er did not Supply proper 
verification that item being furnished compiled u / 
procurement requirements. 

WALTERS, D K. , CCNLON. T E. Region 2, Atlanta, Office of the 
Director 80/09/23 6pp. 07819:286. 


8103050553 Forward# IE Jn*p Rapt# 90-413/00-30 *» 30-414/00-38 on 
001216-19 No none omp 1 1 anc e noted. 

MURPHY, C. £ Region 2. Atlanta. Reactor Construction b Englneerln 
Support Branch. 81/01/30. Ip. 07029:013 


-- 0 1 03050577 IE Intp Rept* 50-413/80-38 t 90-414/80-39 on 001216-19 No 
none omp 1 l «nc e noted Major ariai inspected RCPD piping, 
obt»rv«t ion o t uold ing, i dvIbj of radiograph* & observation 
of ASHE survey 

VANODCIRN.P H Region 2. Atlanta. Office of the Director 

BRYANT. J C Region 2. Atlanta. Reactor Construction & Engineering 

Support Drench 01/OS/3O 4pp 07629 0i4. 


8103020203 Forward* IE Circular 01-02. ‘Per # orn-anc e of NRC-L t c ent § d 
Individual* while on Duty " No written ra*pon«» required 
O'REILLY. J P Region 2, Atlanta. Office of the Director 01/02/0? 
IP 


0103040044 Act receipt of IE Snip Kept* 80-4 J 3/60 -36 t* 50-414/90-36 on 
001202-08 No proprietary info 

PARKER. W. 0 Duke Power Co 01/02/0? If. 07816:354 


-8103040030 Forwards IE ln»p Reptt 30-413/80-36 L 90-414/80-36 on 
001202-0 5 No noncomp 1 lane e noted. 

HURPHY.CE Region 2. Atlanta. Reactor Cons t r uc t i o n & Engineering 
Support Branch 01/01/31 2pp 07B16 335. 


— 8103040096 IE Intp Rapt* 30-413/00-36 L 30-414/03-36 on 801202-03 No 
none Quip 1 i jnc • noted Major areas Inspected observation of 
nondestructive oxer activities 1 followup of licensee 6 
NRC Identified Iters 

VAN030RN.P K Region 2. Atlanta. Office of the Olrector 

BRYANT. J C Region 2. Atlanta. Reactor Construction t Engineering 

Support Branch 01/01/20 3pp 07BJ6 337 


0103030073 Forwards tesponsa to IE Bulletin 80-23 Colit of all Valcor 
solenoid valve* w/part mt'.lert V70900-21-1 or V70900-21-3 
will be replaced ui/colls of improved const by 810213 falcor 
ie submitting proposed tatting program 

PARKER. W 0 Ouke Power Co. Sl/02/12 3pp 0780B 203 


0103090750 Ac! receipt of IE Intp Reptt 50-413/00-37 6 30-414/00-37 on 
001209-11 No proprietary info. 

PARKER. W O Duke Power Co 01/02/23 ip 07046: 101 


-0103090761 Forwards IE Intp Rests 30-413/80-37 it 30-414/80-37 on 
001209 - I I Wo none omp 1 lance noted. 

8T0HR. J p Region 2. Atlanta. Fuel Facility l> Materials Safety 
Branch 01/02/04 2pp 07846: 102 


--9103090767 IE |n*p Kept* 30-413/00-37 & 50-414/00-37 on B0120?-ll,No 
npneompi lance noted Major areas intpec ted. env t r on 
protection including ng t c on t ro 1 * . rev 1 eo of previous 
enforcement matter *. was te r.g t & control*. 

CUNNINGHAM, A L Region 2. Atlanta. Office of the Director 
JENKINS. 0 ft Region 2. Atlanta. Fuel Facility L Material* Safety 
Branch 01/02/04 2pp. 07046:104 


0103090494 Act receipt of IE Insp Rapt* 90-413/Bl-Gl t« 30-414/01-01 on 
810112-16 No proprietary info. 

PARKER.W.O [>yk» Poy»r Co 81/02/24 If 07947:349. 


B10320C013 Forward* IE Info Notice 01*05. "Degraded DC Eye at 
Rallied** ’ No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01 

Ip 


S Reportable occurrence*. LER* 6 related correspondence 


8103160746 Significant Deficiency Rept 4 j 3-4 1 4/81 -02 re craclis 
contact*. initially reported on 010202 Replacement parts for 
all broken ur cracked arcing contacts to be provided by 

ii-anufac turer 

PARKER. W 0 Du i e Pc-ier Co 81/03/09 3pp 07914.139 


OOCKET 50-414 CATAWBA NJCl.EAR STATION. WIT 2 


A Application/construction stage documents i correspondence 


0JO319O732 Ltr* to all licensee* of operating plants. applicants 
OLs I holder* of CPs re control of heavy load* Requests 
review per guidelines in NUREG-0M2 Forward* NRC position re 
Interim actions 6 request for aCdl info 
EISENHUT.D 0 Division of Licensing 00/12/22 30pp 


S 1 03 1 90387 Ltr to all licensee* of operating plant* 6 applicant 
CM_s & holder* of CPs re program for environ qua 1 i f i c a t i on 
of t of ety-r * lated electrical equipment Items addressed 
involve cold shutd own . r ep lac ement part* 6 NUREG-0737 
EISENHUT.D 0 Division of Licensing 01/01/19 tpp 


0103120014 Ltr to all licensee* of operating plants. CP holders 
app 1 i can t« . etcep t Indian Point 2 4 3. Mon 1 & 3 TMI-I, 
forwarding inadvertently omitted pages from NRC 801222 
request for addl info re control of heavy load* 

E1BENHJT.D- 0 Division of Licensing 01/02/03 6pp 


0103230024 Ltr to all power reactor licensee* & license appln 
NUREG-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage Lasting deletions Licensee may submit analyst* to 
justify use of existing low flow controller 
EISENHUT.D 0 Division of Licensing 01/02/30 0pp 


9103060984 Forwards final test plan for electrical connector te 
Incorporate* comments on earlier version Testing will begin 
by 810401. If connector* are delivered on schedule 
FEIT.R Qualification Testing Evaluation Review Group G 1 / 0 
21 p p 07040 273 


- -0103060387 Forward* final version of '“Connector Assembly Test 
Duke Power. Catawba Unit* 1 t 2. Connector* 

BUCKALEW.Ig.n 3andie Laboratories 01/02/03. Ip 07040 


--81030605B? "Connector Assembly Test Plan for Duka Power. Catou 
h 3. Connector* 

* Sand i a Labor ator 1 e*. Bt/Ql/30 17pp. 07040. 276 


— 0103090490 Forward* IE Imp Rept* 50-413/01-01 it 50-414/81-01 on 
810112-16 No none omp Wane* noted. 

MURPHY, C E. Region 2, Atlanta, Reactor Con* true t ion 6 Engineering 
Support Branch. 81/02/06 2pp. 07047330. 


- -8103090503 IE ln*p Rept* 50-413/81-01 8. 50-414/01-01 on 010112-16 No 
noncomp 1 lane e noted Major area* Inspec ted* RCP8 piping & 
eaf aty-r elate d piping observation of welding 
VANDOORN. P. K . THOMAS. H Region 2, Atlanta. Office of the 
Director BRYANT, J C Region 2. Atlanta. Reactor Construction 1 
Engineering Support Branch 91/02/06. 6pp. 07047 392. 


8103090910 Ack receipt of IE !n*p Rept* 50-413/00-30 fc 50-414/80-38 
No proprietary Info. 

PARKER. 14.0 Duke Power Co 01/02/24. Ip 07049:124 


01O31&O651 Forward* IE Circular 81-03, 'Inoperable 8ei*m|c Monitoring 
Instrumentation V No ratponte required. 

O'REILLY. J. P. Region 2. Atlanta. Office of the Director. 81/03/02. 

Ip 


0103170041 Forward* revited !£ Bulletin 91-01. "0urve I l lance oP 
Mechanical Snubber*, “ u/corrected Page* 5 U 6. Change In 
Ident i # lea 1 1 on of f ac 1 1 1 1 1 « • w/ CP* to which bulletin 1* 
applicable doe* not affect util requirement*. 

O'REILLY, J.P Region 2. Atlanta, Office of the Director. 01/03/04. 
lp- 


0103200261 Forward* IE Info Notice 01-06. "Failure of ITE Model K-600 
Circuit Breaker. " No rttpome required. 

O'REILLY, J.P Region 2, Atlanta, Office of the Director. 31/03/11. 

Ip 


0103090978 Forward* PWR const milestone* h activities for McOut 
2, Catawba l t 2 Cherokee 1 Key event date* provided 
OROOAN, J F Duke Power Co 01/02/24 6pp 


8103160336 Request* approval of Caseload Forecast Panel visit t 
facility In Apr 1901 Panel estimate* of fuel loading date* 
are needed to establish review schedule for extended CP* 
MIRAOLIA.F.J Licensing Branch 3 81/02/25 Ip 07916:004 


0103230030 Ltr to all licensee* of operating nuclear power plai 
applicant* for OLs lencept 9t l.vcle. Units 1 6 21. Requests 
Util review to determine capability to mitigate station 
blackout event L promptly implement emergency procedure* 
EISENHUT.D O Division of Licensing 01/0 2/23 3pp. 


8103230813 Generic Ltr 81-06 to all CP holder* t, OL applicants 
10CFR30. 71 ( « ) , ‘Porlodlc Updating of F8AR*, " affective 
800722. Info re F9AR legal * tatu* , f orna t L content end 
EISENHUT.D Q. Division of Licensing. 01/02/26 lOpp 


8103310804 Ltr to all llcensae* of operating plant*, applicants 
it holder* of CP* forwarding SECY-81-119 re Info necessary to 
establish environ qua 1 1 f 1 c et i on of *a f e ty-r e 1 a ted electrical 
equ 1 pment 

EI6ENHUT.D 0 Division of Licensing. 81/03/10. 6pp. 


F Security, medical, emergency L fire protection plan* 


8103310338 Ltr to all licensee* of operating plants &> holder* 
forwarding NuREO-0696, "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requ 1 r rmen t * U/e *ncl. 

El8eNHUT,D0 Division of Licensing. 01/03/09 6pp 


y Ad j 03 l ( a t or y correspondence 


01OjC 2O3O9 I nf Of ni that time f o 
OecJstcn OD-Di-i bat »iptred 
decision t>ecs-^e final ajfucj 
CHICK, B J Office of the See 
Ip 07702 177 


T ^cn*iss)on to r«vieu Director'* 
Cci^'l49lDh 5 oc lined review*, 
actior -ji 010223 

,(taf y »‘f the Cpjml 91 Ion 9). *02/37 


0103040056 IE Imp Re: ti SO- J 1 3/00 -36 «. 50-414/80-36 on 001202-05. Ho 
none omp l la-ice noted fijor 8r*»t tnipettfd Observation of 
nondoitr jctive eian activities 1 followup of licensee l 
NRC identified item* 

VANDDQRN. P k Region 2. Atlanta. Office of th* Director 

BRYANT. J C Region 2. Atlanta. Reactor Construction K Engineering 

Support Branch 01/01/20 5pp 07016 337 


I financial Information 


9103310549 Forward* Annual Fn,a-. t tal fie, t 1900. annual certified 
financial ata lenents. 19111 -01 financial forecast *, util 
statement re available funds to satisfy liability Info 
guarantee* r« trotprtttvc premium par 10CFH140 26 
Iff IES A C Out e /'ever Co til ,'0 li/2>\ [p 


010331063*3 Annunl Financial Hept l f /cl0. i nc 1 u d i ng financial t utermti. 
,90i— DJ f iii anc i a 1 forecast t t tnUnpnt fo source* oP 
available fund* lo lat lefi; liability 
HORN. C Oo!ie fdjer Cn fJl/02/13 3lpp 


3 Inspection report*, IE Dulletin* *. correspondence 


81 03040049 Ad receipt of 001126 t li'TJl Itra inforning NRC of steps 
taken to correct violation* noted if le Insp Repts 
50-4)3/00*23 *. SO - 4 1 4/QO-23 

t*.RPhs.C E Region 2. Atlanta. Reactor Construction S* Engineering 
fjpport Branca 01/01/30 Ip 07019 27G 


--910304000/ Supplemental response to f.RC 001026 1 tr re violation* noted 
in IE ln»p Kept* 30-413/00-03 t, 50-414/00-23 Corrective 
action* battery raci* IVGtlA-Q & ^CGtiA-Q redesigned & 

•fltnltallv tested Results satisfactory 

PARKER. If D Dute Tower Ft; H0/)2/3l ip. 07019 279 


- - 0IO334OO/O KesfOnds to NftC 001036 Itr re violation* noted in If Insp 
tfept* 50*413/00*23 6 30 4H/00 33 Corrective action* 
verification of *el*oi< design expected Prom vendor by 
UD12I3 tit i l will submit f mil response after review 
RA^AEfl. if. U Duke Power Co 00/11/26 2pp 07019 2D0 


--01 0.1C400U? Inforr* that CC Murphy UC3926 letter fpruardlng IE Insp 
R*pt* 30-4 1 3 /CO *23 !■ 50-4 14/00*23 not received until 
□ 01106 HiiOoim will be provided by 001126 
PARKER. U t) Duke Power Co 0O/JI/IO Ip 07019:202 


- -01 03 04009 7 Forward* IE Imp Rept* 50-4 1 3/80-23 6 90-414/00-23 on 
1100029-29 6 not ice of violation 

MtIRPMVi C I Region 2* Atlanta. Reactor Construction 6 Engineering 
Sjppprt Branch 00 / 09 / 2*6 2 p p 0 / 01 V 2 U 3 


- -01 03040103 Notice of violation f r on imp on G0QG25-29 

• flfgioti 2. Atlanta, tlPPlce of the Director 00/09/29 Ip. 
07019: 20 3 


--0103040110 IE Insp ftept* 90-413/00-23 K 90-414/00-23 on 000825-29 
Ndncorpllanco noted supplier did not supply proper 
verification that l ten being furnished compiled w/ 
proctrement r equlreinenti 

WALTERS. D K . CONI ON. T E Region 2- Atlanta- Office of the 
Director 00/07/29 6pp 07019 206 


GJO3033553 Forward* flv Insp Wept* 90-41 H/S0-3B t> 50-414/00-30 on 
901516- IV Ho none air pi la nee noted 

rtjRFHf, C. E (legion 2. Atlanta Reactor Construction & Engineering 
Support Drench 01/01/30 lp 0/02‘f 013 


- - 01 0303057/ IE Insp Mept* 30-4)3/00-33 6 50-414/00-39 on 001216-19 No 
noncom? 1 l anc e noted Major area* inspected RCT0 piping, 
observation of weld l u g . re V 1 * j of radiograph* $. observation 
of AS ME survey 

VAHvOOPM. P K. Region 2. Atlanta. OfPico of the Oirector. 

0RYAHI. J C Region 2. Atlanta. Reactor Construction ?« Engineering 
Support Oranch 01/01/30 4pp 07029014 


0)03050203 Farjardi IE Circular Gt-02. Performance of NRc-Llceni«d 
Individuals while on Duty " No written response required. 

0 'REILLY. J P Region 2. Atlanta- Office of the Director 01/02/09 

IP 


0103030073 Forwards response to tE Bulletin 00-23 Coils of all Valcnr 
solenoid valves w/part number* V70900-21-1 or V70900-21-3 
will be replaced uncoils of Inpcovad const ty 8I02U Valcor 
it submitting proposed testing program 

PARKER. W 0 Duke Power Co 91/02/1 2 3pp 07800 203 


0103090738 Atk receipt of IE Insp fte;t* 50-4J3/B0-37 * 50-414/80-37 an 
001209-1). No proprietary info 

PARKER, U 0 Pulp Power Co 01/02/23 lp 07046 101 


-0103090761 Forwards IE Insp Repts 50-413/00-37 f, 50-414/80-37 on 
801209-11 No none onp ) lance noted 

STOHR.J P Region 2, Atlanta. Fuel Facility L Materials Safety 
Branch BI/02/04 2pp 07046 102 


--OI0D090767 If Imp Reptt 5 0-413/00-37 6 50-414/00- J7 on 0Oi2O9-li.No 
noncomp 1 ian c e nottd Major areas inspected environ 
protection including mg t c ontro 1 s . r e v 1 ew of previous 
enforcement rra t ter s . was te mg* j, controls 

CUNNINGHAM, a L Region 2- Atlanta. Office o# the Director 
UEN*IN5 . 0 R Region 2 . Atlanta. Fuel Facility & Material* Safety 
Branch 01/02/04 3pp 0704* 104 


0103090494 Ac k receipt of IE Insp Repts 90-4)3/01-01 6 50-4)4/01-01 on 
010112-16 No proprietary info 

PARKER . 14 0 Duke Power Co 01/02/24 ip 07047 349 


--01O3O9O49B ForyertfS IE tmj Ropti 90-413/01-01 6 50-414/01-01 on 
010112-16 No none onp ) lance noted 

MURPHY- C E Region 2. Atlanta. Reactor Construction 6 Engineering 
Support Branch 01/02/06 2pp 07047 350 


--0103090303 IE Insp Repts 30-413/01-01 & 50-414/01-01 on 010112-16 No 
noncomp I lane e noted Major area* inspected RCPB pjpjng t, 
safety-related piping observation of yielding 
VANDOCflN, P K . THOMAS. M Region 2. Atlanta. Office of the 
Director BRYANT. J C Region 2, Atlanta. Reactor Construction t, 
Engineering Support Branch 81/02/06 6pp 07647 392 


8103090010 Ac k receipt of IE Insp Repts 50-413/00-30 L 50-4 ] 4/00-33. 
No proprietary info 

PARKER. W 0 Duke Power Co Sl/02/24 ip 07049 124 


0103160651 Forwards IE Circular 01-03. ‘Inoperable Seismic Monitoring 
Instrumentation " NO response required 

0 'R£ ILLY. J P Region 2. Atlanta. Office of the Director 01/03/02 
lp 


6103170041 Forwards revised IE Bulletin 8|-01. "Surveillance of 
Mechanical Snubber*." «/ c or r ec ted Pages 966 Change in 
identification of facilities u/CP* to which bulletin is 
applicable does not affect uti! requirements 

O'REILLY, J.P Region 2. Atlanta. Office of the Director 01/03/04 
IP 


0103200281 Forwards IE Info Notice 01-06. "Failure of ITE Model K-600 
Circuit Greater " No response required. 

O'REILLY. 3 P Region 2. Atlanta. Office of the Oirector 01/03/11 
IP 


01 002 D DO J 3 Forwards JE Info Notice 0J-O5. "Degraded DC Sg* at 
Palisades. ’ No response required. 

O'REILLY. J. P Region 2, Atlanta. Office of the Director 81/03/13 

Ip 


S Reportable occurrences. LER* i related correspondence 


0103160746 Significant Deficiency Rept 413-414/81-02 re cracks found in 
contacts. Ini t tally reported on 010202 Replacement part* for 
all broken or cracked arcing contact* to be provided by 
manufacturer 

PARKER. WO Duke Power Co. 81/03/09 3pp 07914 139 


6102040044 Act receipt of IE Imp Repts 50-413/00-36 * 50-414/00-3 6 on 
601902-09 No proprietary info 

TARKFR.H O Duke Power Co 81/02/09 [p 07016 354. 


--0300040050 Forward* IE Insp Rept* 50-4)3/00-36 & 50-4 J 4/00-36 on 
801202-09 No none omp I lance noted 

fW?PHY.C E Region 2. Atlanta. Reactor Comtruction En9l n »« r * n B 
Support Branch 01/01/21 Ppp 0?p|6 359 



DOCKET 50-416 GRANO OUlF NUCLEAR STATION. UNIT l 


A App l i< At Ion /cofutruc t l on stage dotun-entt & t orrjtpondmt* 


8103190732 Hr* to all licensee* o 4 operating p l an t %, ap p 1 1 c an t * for 
OL* S. holder* of CP* re control of heavy load* Request* 
revftu per guideline* in nuREG- 0619 Forward* NRC position re 
interim action* 4 r&queit for add! info 

EI8ENHUT. D.O Division of Licensing 80/12/23 33pp 


8 1 03 I 90D 87 Ltr to ell licensee* of operating plants 6 applicant* for 
GLs t holders of CPs re program for environ qua 1 i f 1 c at i on 
of safety-related electrical equipment Iter** addressed 
Involve cold shu t d own . r ap 1 a c «.r>en t part* L KUREO-0737 
ElSEKrt'/I.D 0 Division of Licensing 81/01/19. 6pp. 


0103120014 Ltr to all licensee* of operating plants.CP holders 6 0 l 
app l 1 cant* . except Indian Point 2 S. 3. 71 on 1 8. 2 4 TMI-1. 
foruardtng inadvertantly omitted page* from NRC 801322 
request for add! info re control of heavy loads 
EI6ENHUT.D 0 Division of Licensing. 81/02/03 6pp. 


8103090(396 Notification of Si 0226- 2 7 meeting w/util & Bechtel in 
Bethestfa* MD re review of applicant emergency procedure* 

HATORE. J. A Licensing Branch 3 Gl/02/09 3pp 07049 120 


B1030S0345 Requests addl info re F8AR. F9AR should be amended to reflect 

response*. 

TEOESCCLR L Assistant Director for Licensing. 81/02/20 7?p 

07B32 120 


0103250024 Ltr to all power reactor licensees t license applicant* re 
NJREQ-0619 criteria Footnote 2 In Table 2 contain* error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of eiistlng low Mow controller 
E18ENHUT.D 0 Division of Licensing 01/02/20 Gpp 


0103120467 Not ! f icsiton of 810309-J0 meeting u/utU i BNWu jn Tulsa- OM 
to rivlu V walk through applicant emergency operating 
p r oc educe* 

nARTORErJ. Licensing Branch 3 01/02/23 3p p - 07905 1 54 


0103230030 Ltr to all licensee* of operating nuclear power plants & 
applicants for OL* feicept 8t Lucie. Units 1 2) Requests 

util review to determine capability to mitigate station 
blackout event (, promptly Implement emergency procedures 
ElBENNUT.D 0 Division of Licensing Bi/02/25 Spp 


6103030742 Forwards preliminary revision of FBAR Section 13.2 re 
training. In support of NRC review of NJRE0-0737 TMl-related 
requirements Response to NRC 810126 ltr re new requirements 
c iar 4 f t set 1 on* will be provided at later date 
DALE. L F. Mississippi Power Light Co 01/02/26. 31pp. 

077B9.031 


B 103170225 Ltr to all BUR licensees (eicept Humboldt Bey l LaCrossel 
requesting review of ASrtE Code Class 1 & 2 pressure boundary 
piping. safe ends L fitting matl par guideline* of end 
Revision 1 to NURE0-0313 Model Tech Specs only end. 

EI6ENHUT.D .0 Division of Licensing Bl/02/26 3pp 


B 1 03 170266 Model Tech Bpect Pag** 3/4 0-2. 3/4 0-3. 3/4 4-7 N 3/4 4-D re 
surveillance requirements for A9ri£ Code Class 1.2 L 3 
component* L RC8 operational leakage limiting conditions for 
operation & surveillance requirement* 

• General Electric Co 81/02/26 4pp. 


B 1 03170655 Ltr to holders Of CPs & applicants for QLs (BUR*) requesting 
review of ASMS Class 1.2 St 3 pressure boundary piping, cafe 
ends & Pitting matl per guidelines of end Revision 1 to 
MJREQ-0313. Modal Tech Specs only end. 

EISENHUT. D. 0 Division of Licensing 91/02/26 3pp. 


8103230813 Generic Ltr 81-06 to all CP holders t> OL applicants re 
10CFR50 7|(»). "Periodic updating of FSAR*. " affective 
BOO 722. Inf o re F8Af? legal status. fornet L content end 
ElSEWfUT. D. 9. Division of Licensing. 91/02/26 10pp. 


0103120327 Forwards proprietary QA program calculation sheets in 
response to NRC 600317-21 structure! audit. Info withheld 
(ref 10CFR2 790). 

TOICKOVIC. R 9 Bechtel Power Corp (tubs of Bechtel Corp. 1. 
61/03/03 2pp 07906 337. 


0103160147 Oiicc/aaes interim action# needed for plant operation pending 
final resolution of ATW8 Emergency operating procedure 
should be developed describing actions bo be taken in event 
of AtUG. 1 nc u 1 d I rg manual scrarming 

TEDEBCD. R L. Assistant Director for Licensing 01/03/04 3pp. 
07919:330 


B103160216 Approves 000606 request that info re NRC Mar i90C *lr L 
audit of facility be withheld from public disclosure (ref 
10CFR2 790 1 

TEOE8CO.R L Assistant Director for Licensing 01/03/04 Joe 
07918 334 


0103100595 Forwards partial response to NRC 010127 request for i r 
equipment qualification for seismic L hydrodynamc loads for 
hon-HSSS equipment Response available in Central Fileo 
only 

DALE.L F Mississippi Power & Light Co 01/03/06 2pp 07Q* 


8103130400 Forwards clarification of previous changes in 
responsibilities Detailed organisation chart end 
ST AMPLE V.N L Mississippi Power b Light Co 01/03/09 3p; 

0 7907 069 


81033 1 0004 Ltr to all licensees of operating plants, app ) leant* fc 
\ holder* of CPs forwarding GFCY-01-119 rp info necessary to 
establish environ qualification of *a f e t y - r e l a l e d electrical 
equipment 

EISENHUT. D 0 Division of Licensing 81/93/10 6pp 


6193170523 Forwards proprietary info re auiillary bldg A contait.n 
bldg teltru ti»e histories to assist in structural review 
of facility Lists iflsnic time histories provided Info 
withheld iref I0CFR2 793) 

TR1CKDVIC- ft S Bechtel Power Cort (subs of Bechtel Corp l 
01/03/12 2PP 07930 U6 


6103180228 Forwards preliminary response to NRC 010127 request fc 
re equipment qualification for seismic 4 hydrodynamic load* 
for NSDS equiprent Pertinent portion* will be Included In 
future F9AR amend Enel available In Central Files only 
DALE.L F Mississippi Power 4 Light Co 01/03/16 2pp 079^ 


G l 03230029 Summary of 010226-27 meeting w/uttl f» UhWL in Bethesd* 
discuss emergency operating procedures per NUREO-073? W/Iist 
of attendees 

MAR TORE. J A Licensing Branch 3 01/03/16 5pp 07974 050 


0103230098 Forward* rob 1901. "Assessment of Impact* of Grand Qul 
Nuclear Station on Threatened or Endangered Species " 
MIRaGLIA.F j Licensing Branch 3 01/03/17 ip. 07975 012 


8103230541 Forward* i2 marked-up oversiie drawings representing 
redundant safe shutdown raceway in auxiliary bldg corridors. 
Drajingt are submitted per NRC 801203 04 request Aporture 

cards are available in PDR 

DALE.L. F Mississippi Power V Light Co 01/03/18 4pp 0793 


8103260999 Notification of 010326 meeting w/util in Dethesdo.MD | 
review facility OL schedule K projected fuel load date 
MARTORE.J A Licensing Branch 3 81/03/19. 3pp 00035 149 


E. NRC Safety Evaluation Report (SER>. suppl* h correspondence 


0102170606 Forwards draPt input for SER.Chapler 3 3. prepared by 
Accident Evaluation Branch Open lten*» in meteorology section 
review pertain to applicant program for measurement 6 
utilltatlon oR parameters for emergency planning 

KREOER.W E Assistant Director for Radiation Protection Gl/C 
7pp 65013 104 


8103230887 Discusses OL hearing scheduling process. SER technical 
schedule for CY01 S. CY02 end 

DENTON. H R Office of Nuclear Reactor Regulation. Director 
01/03/13 6pp 07977:069 


F Security# medical, emergency 6 fire protection plans 


0103310338 Ltr to all licensees of operating pla.-.ts & holders of 
forwarding Nl/REO-0696. 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/o enc 1 

EISENHUT. 0 0 Division of Licensing 81/03/05 6pp 


0103160909 Forward* "Review Cor.ment* on Grand Ou 1 f Nuclear Static 
Emergency Plan (Submitted 8011201." containing addl info 
needed to complete review. Flan should be revised to comply 
w/NUREQ-0654. Rev 1 s l on 1. criteria for onsite preparedness 
TEDE6CO, R. L. Assistant Director for Licensing. 01/03/06 2p| 

07921 147. 


0103170199 Forward* revised security training 6 qua 1 1 f i c a 1 1 on pi. 
withheld (ref 10CFR2. 790). 

MCOAUOHY. J. P. Mississippi Power & Light Co 01/03/11. 2pp. 
07933; 199. 


6103231073 f-crccard* list of questions inappropriate for jntiu.Jon 
f ^ r in *° re t 11 * t tj Mre protection review 
-IRAC-IA. F- l icensing Branch 3 81/03/1? 


I5pp 


•1 General c or r espond enr e 


9, ^i®^V dV,4 °I fn0l2? * Ub0 * 1U « l r * operational 0 a organisation 

C ?£*i°** n:,t rtcet '■•Wtrentnt* of Criterion i in App 0 
1C 10CHU0 RU'.e'H justification of reporting structure V 
: ti * ica 1 1 on of specific job role* within |4 pays 

HAAS 9, W f’ Quality Assurance Drench 01/03/23 lp 0790 a 347 


” Ql ?«^ 1 S 6 IE fr,%P h * pt 50 “ 4 l 6 / 8 »-O» on 010107-09 Ho n 0 nc of? I i anc e 
notes Major area* inspected preop eratl on# 1 tertm *.QA 
program ft testing record 

BEL ISLE. 0 A , FREtRlCKSOv.P Region 2 . Atlanta, Office of the 

2 l r»ii ttP r LPR,G " T * C M 2. Atlanta- Reactor Operation* 

wuc i ear Support Branch 81/02/11. 9pp 00041 296 

0103120379 Forwards SuppJ 9 to IE Boll* tin 00-17. 'Failure of Control 
Rods to Insert During Scr a <r at BUR " No written response 
required 

?p ReI 07903 240 W&9l0n 2 ' AtUnt «' Office of the Oireetor B \/Q 2 /\? 


< utility F l n a 1 Safety Analysis Report (KBaR) ft amends 

610/3230525 f or Jar d s affidavit of sve Certifying distribution of 
'tmend 45 to FSAR. per W 9 C 7 QQ& 2 ? ftr 

FALt.L c Ml»s l s s I p p I Poipr ft Light Co 01/03/10 2pp 079 


0103050045 Ac* receipt of 010119 Itr informing NRC of steps taken to 
correct violations noted in IE Imp fiepts 30 - 4 1 6 /Q 0-27 ft 
90 - 417 / 80-17 

MURPHY, CE Region 2 . Atlanta. Reactor Construction ft Engineering 
Support Branch 01 / 02/18 lp 07827 235 


0 Inspection reports* IE Bulletins t correspondence 

JI 03041022 Fo' voids IF Insp Rept 50 - 416 / 80-28 on 001103-26 No 
r o"< ct; J 1 anc e noted 

LlVtlD.R.C. Region 2 . Atlanta. Reactor Operations Nuc lear Support 
D}/OI/i? :>pp 07 DI 3 02 Q 


-JI03C4J026 IE Insp Rept 30-4 1 6/00-2U on GOJJO 3-26 No none o-tpl tanc a 
noted Major areas impseted p r eop e r a tt ona I teat procedure 
review case load forecast ft prepat atioin for fuel receipt 
WACNL'ft.A 0 Region 2. Atlanta. Office of the Director 

p J Region 2 Atlanta* Reactor Operations Nuclear Support 

Ur*nr> nt/oi/in 5pp 07012,030 


£103020269 -For wa ids IT Circular Ul- 02, ‘Performance of NRC -Licensed 
Individuals wb i l e on Duty " No written response required 
□ 'REILLY, j P Region V. Atlanta. Office of the Director BJ /02/09 
If 0 7795 3 -jh 


C lO'J I GO 3 31 Forwards 1 C Insp Ropls 90 - 416 / 01-02 ft DO- 417 / 81 -Ol on 
(JI 0121-23 Ho none or ? I lane e noted 

MjPPlir.C E Region H* Atlanta. Reactor Construction ft Engineering 
Gjfpcrl Branch HJ/D2/J0 i'fp 07*?49 295 


• -U 1 O 310 O 5 O 3 It Insp Ropts 30 - 416 / 01-02 ft £ 0 - 417 / 01-01 on 010121-23 No 
n one 0 *0 1 i an c o noted. Major areas Inspected previous items 
concerning r ad l o g rap ft y ft followup of licensee Identified 

1 1 em 

COLEkW L . VAr./ifKlW. H fc Region 2 . Atlanta. Office of the 
director. IlfilllH, A R Rvgion 2 . Atlanta. Reactor Construction 5 
engineering [juppoit Oranch 01 / 02/10 9 pp 07949297 


310.3040141 Fovwft'd* IF. Info Notice 81 - 03 . “Checklist for Licentees 
Katsrg Not I f i c ot 1 out of Significant Events In Accordance 
H/IOCFR 90 72 '* No written response required 

O'fiElULY.J p Region 2. Atlanta, Office of the Director 01/02/12 
Ip 0701V 343 


B I C-JC 20331 Requests 60 -day extension for IE Bulletin 00-23 response 
Extension required to contact suppliers nil tiling solenoid 
vaW«« In safety -re 1 a led sys to determine if Valcor 
Engineering was used At manufacturer 
■ DAL E > L F Mississippi Pooler 4 , l.lght Co 01 / 02/13 lp 07704 269 


0103240619 Resounds to NRC 010119 Itr re violations noted In IE Insp 
f'ept 30'<IIA/BW-L’4 Corrective actions affected packages 
r»vi*i*»d. documents corrected 4 entered into pockage for 
( amp Jetton 

eTA-.PLEV.fi L Mississippi Power ft Light Co 01 / 02/13 9 pp 
07902 293 


•-8103240620 Forwards I Ev Insp Rept 90 - 416 / 00-24 on 001001-31 ft notice Of 
v 1 c lat i on 

LEHtB.n C Region 2 . Atlanta, Reactor Construction ft Engineering 
Support Dranc ft Oi/Ol/ 19 . 2 pp. 07902 300 


0103240626 Notice of violation from insp on 001001-31 

« Region 2. Atlanta. Office of the Director 01/01/18 2pp 
07902 332 


--81 03050030 Responds to NRC 801224 Itr re violations noted 
Reptft 30-416/00-27 ft 50-417/00-17 Corrective actions stop 
work order issued. O a program revised to control temporary 
installation* ft none on for: vt n ; supports Identified 
KCOALPhV, J P Mississippi Power 6 Light Co 01/01/19 
07027 236 


in IE Insp 


3pp 


--0103050067 Forwards IE Insp Rept* £ 0 - 416 / 80-27 ft 50 - 417 / 00-17 on 
001124-26 6 notice of violation 

MURPHY, C E Region 2 . Atlanta. Reactor Construction ft Engineering 
Support Branch 80 / 12/24 2 pp 07027 241 


--0103050073 Notice of violation from insp on 801124-26 

* Region 2 . Atlanta, Office of the Director 00 / 12/24 to 
moa? mao 9 


--BI 030500 B 2 IE Insp Repts £0 416 / 00-27 6 50 - 417 / 00-17 on 001124-26 
Won compliance noted contra) of temporary control rod 
driveline sys pip© support* 6 checkout 6 turnover 
organisation activities 

BLAKE. J Region 2 . Atlanta, Office of the Director HERDT, A fl 
Region 2 . Atlanta. Reactor Construction Engineering Support 
Drench 00 / 12/22 3 pp 07027 244 


0103030607 Responds to NRC 791019 Itr re violations noted in IE Insp 
Repts 30 - 416 / 79-15 ft 30 - 4 1 7 / 79 - 1 5 . Cor r e : t i v* actions QE 
completed tests in JuJ J 9 PO to demom t ra te qualification of 
power generation control c omp I e i cable connector* 

MCOAUOHV. J P Mississippi Power K Light Co 01 / 02/20 iSpp 
07794 103 


0103030725 Forwards interim responses to IE Dullettns 79-27 ft 00-06 ft 
potential design deficiencies in bypass, overt ide ft reset 
circuits of engineered safety features. Response to IE 
Bulletin 79-27 scheduled for 810601 submittal 
DALE* L F. Mississippi Power ft Light Co 01/02/20 54pp 
07795. 093 


0(03160583 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation “ No response required 

0 'RE ILLY. J P Region 2. Atlanta. Office of the Director. 81/03/02 
Jp. 07917 046 


0103170090 Forwards revised IE Bulletin 01-01. “Surveillance of 
Mechanical Snubbers- “ w/corrected Pages 5 ft 6 Util is added 
to CP facilities to which bulletin Is applicable Response 
should Include estimate of manpower ©ipended. 

O'REILLY, J P Region 2. Atlanta. Office of the Director 01/03/0 4 

lp 07939 215. 


0103170095 Responds to IE Bulletin 00-21- “Valve Yokes Supplied by 
Malcolm Foundry Co. Inc “ Partial review did not disclose use 
of specified valve parts Requests 60-day extension to 
comp let© review 

DALE. L F. Mississippi Power ft Light Co. 01/03/03. 2pp 07933 357 


6103200250 Forwards IE Info Notice 81-06. “Failure of ITE Model K-600 
Circuit Breaker. " No response required 

O'REILLY, J.P Region 2. Atlanta. Office of the Director 81/03/11 
lp. 07960 349 


— 8103240634 |E Insp Rept 30-416/00-24 on 001 00 1 -31 . None omp 1 i anc © noted 
failure to follow walkdouin p r oc e d ur e . fa 1 1 or* to protect 
plant ffqyipnrnt ft. failure to control sys alteration#. 
k'AONER. A 0 Region 2 Atlanta* Office of the Director 
KELLOCO. P J Region 2- Atlanta. Reactor Operations Nuclear Support 
Branch. 01/01/10 7bp 07902 301 


0103260 k 69 Forwards IE Insp Rept 50-416/00-01 on 010107-09 No 
ibK o<p? 1 1 anc « noted unresolved Item disclosed 

LEU 1 0 R C Region 2* Atlanta. Reactor Operations Nuclear Support 
Branch 01/02/13 2p$> 08041 294 


6103190895 Forwards IE Info Notice 61 -OS. "Degraded DC Sys et 
Palisades ” No response required. 

O'REILLY. J P. Region 2. Atlanta. Office of the Director 81/03/13 
lp 07965 300 


8103310094 Responds to IE Bulletin 80-29. "Operating Problems W/Target 
Rock Safety Relief Valves at Gwfls “ Appropriate OC 
procedures will assure insp of solenoid actuators for excess 
Loc-Tite prior to operation. 

DALE. L F Mississippi Power ft Light Co 81/03/19 4pp 00058 132 



£$ Reportable occur r*nc e 9 . LER* 4 r»)dt»d c p r r ps p o».c * nr e 


8103030705 Deficiency rept r« failure cf tack weld on safety-related 
automatic air damper supplied by Pacific Mr Product* Co. 
initially reported on 900912 Util working u/c o ns t r u c t or re 
rep ortab l 1 i ty per 10CFR30. 55a 4- 10CFR21 

MC0AU3HY. j.p Mississippi Porf>» r 4 Light Co 90/10/13 2pp 
07796 122 


B100040745 Status Rept 2 re Reactor Control*. In: issuance of drawing* 
prior to design adequacy verification. initially reported 
000925 A/E it reviewing supplier evaluation Pina] rept 
expected by B10316 

MCOAL/OHK. J P. Mississippi Pouer 4 Light Co 01/01/15 3p p 
07010 166 


0103030774 Statu* Rept 1 for potential deficiency re Varway motor 
operated valve c hat ter, in 1 1 to lly reported 81 0127. F i r.al rapt 
projected for tubirfiilon by 811110 %uLj tc completion of 
evaluation of vendor V constructor final response* 

MCCAt/OHY, J P Minnesota Power L Light Co 91/02/19 3pp 
07708. 344 


G103030B91 Part 21 Statue Rapt 3 re contact 4 indication malfunctions 
of Eletro 8* 1 1 c h e e . 3er 1 e « 20- Type PR-20 4 OE Quitch S3A. 

Initially reported on 000702 NS5S supplier sas taien action 
to replace Switch 03A Final rept by B10717 

MCCAVGHY, J P. Mississippi Power 4 i. fgrt Co 3J/02/I9 5p p 
07B29 340 


0103130040 Part 21 rept re design of ‘f.auoiing straps on Tuttle 4 Dailey 
heat ing . vent tl ation 4 air conditioning air diffusers, 

Initially reported 010129 In ve* tl gat ion in progress to 
determine cause Final rept 1* due 910722 

MCOAUJHV.jp. Mississippi Pover 4 Light Co Bl/03/02 3p p 
07912.039 


8103240021 Final Fart 2J rept re defective recirculation p u e} Hanger 
components supplied by ITT 0 r i tine 11 ■ t n 1 1 1 a 1 1 y reported 
001027 Equipment mill be used in present condition Condition 
not reportatle per ICCFftSO 55(e) or f’art 21 

MCQAUOHV, J. P Mississippi Power 4 Light Co 61/03/02 3p p 
07909: 336 


103240037 Part 2| rept re N?C Deviation Item 4 1 6* 4 1 7 /0O-35-OP per 
601020-31 IE Insp Repts 30-416/00-25 4 50-4 1 7/80- 1 5 Fu l 1 
rept in 1 1 l be submitted by 010713- 

hCOAUCHV, J. P Mississippi Pcuer 4 Light Co 01/03/03 Ip 
07909 334 


Bl 03) 70422 Interim deficiency rtpt. erigmally reported on (110004, 
re Installation of e*pan*ion anchors for conduit bangers, 
instrument process tubing 4 air supply supports -jf o proper 
approval Procedures revised Final rept to be sent by 010934 
MCQAUGHv.JP Mississippi Power l Light Co BI/03/10 3pp 
07923 203. 


□103170659 Final deficiency rept re reactor pressure vessel feedwater 
noitle def I < 1 eti c y . or i g L na 11 y reported 000417 Evaluation 
determined deficiency not reportable per 10CFR5O 3S« 

MCOAUOH/. J P Mississippi Power & Light Co 01/03/13 3pp 
07923 141. 


9103230726 Interim deficiency rept re installation Of standby sve water 
pump, initially reported on 010212 Pumps in Basins A 4 0 
inspected for deficiency 4 Installation compared ui/dssign 
drawings Final rept to be Submitted by G 1 0901. 

MCOAUOHY.JP Mississippi Power 6 Light Co. 81/03/16 4pp 
07974; ISO 


0103230441 Interim deficiency rept re potential lots of solid metallic 
grounding of flexible conduit. originally reported 001210 
Grounding requirement document will be issued ta prevent 
recurrence of de f lc 1 e nc y . F l na 1 rept by 610901 
MCCAUOHY. J.P Mississippi Power 6 Light Co. 01/03/19 4pp. 

07996* 203 


B103270701 First Interim deficiency rept re potential 
over pres sur i tat 1 on of MS IV drain line piping, initially 
reported on 010210 Caused by design errors Investigation is 
ongoing. F inal rept will de s ub.n 1 1 ted by 8109 14 
MCOAUQHY, j P Mississippi Power 4 Light Co. 01/03/20. 4pp. 
00047 045 


0103310663 Interim Deficiency Rept 9 re discrepancies in design 
ddCumentat tor for power generation control compjtt panel 9 4 
hard ware. originally reported on 000223 Caused by as-shipped 
panels not matching as-shipped drawings 

MCOAUQHY. J P Mississippi Power 4 Light Co Bj/03/24 3pp 
00061 047 


010331 04 J J Status Hept 7 re deficient rods tr control room hp®ti- 
ventilation 4 alrconji tio*ung fire dsiupei * initially 
reported 801216 Puling seismic event. safe operation could be 
affected As-tullt info being evaluated 

MCOAIjQHV. J P Mississippi Powei 4 Light Co 01/03/25 4pp 
08062 102 


B 1 0331 0400 Status Rept 1 re r-atls in AS CO v d )ves not qualified f = 
accl Jnt c ond it l ons ■ i n 1 1 la l ly imported 810224 Investigation 
in progress Final rept by 9 l 000 l 

nCOAUJHY. j p Mississippi Power 4 Light Co 81/03/26 3pp 
00075 160 


DOCKET 50-417 GR AMD GULF NUCLEAR STATION. UN t T 2 


A App M C at i on/c enstr uc t ion stage document* 4 correspondence 


8103190337 Ltr to all licensees of operating plants 4 applicants 
OLs 4 holder* of CPs re program for erviron qualification 
of safety-related electrical equipment Iter* addressed 
involve cold shutdown. replacement part* 4 LuREQ-0737 
EISENnUT.0 0 Division of Licensing 01/01/19 6pp 


□103120014 Ltr to all licensees of operating plants. CP holder* 4 i 
applicants. except Indian Point 2 4 3. Zion I 4 2 4 TMI-I. 
forwarding inadvertently omitted pages from fiRC 001222 
request for add I info re control of heavy loads 
EISEMHJT.0 0 Division of Licensing 01/02/03 6pp 


B 1 03090096 Notification of 810226-27 meting u/utll 4 Bechtel in 
Gethesda. MO re reviea of applicant emergency procedures 
MAraffe. J A Licensing Branch 3 81/02/ 0? 3p p 07049 (20 


0103030345 Requests addl info re FSAR FSAR should be amended to r 
responses 

IEDE5CQ, R L Assistant Director for Licensing 01/02/20 7 ? p 

07032 120 


8103230024 Ltr to all power reactor licensees 4 license applicant 
NUREO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing lou flow c on t roller 
ElSENtUT.D 0 Division of licensing 01/02/20 Upo 


8103120467 Notification of (110309-10 meeting w/utll 4 BNUL in Tul 
to review 4 walk through applicant emergency operating 

procedure* 

maRTCRE-J Licensing Branch 3 01/02/25 3pp 07905 134 


B103230030 Ltr to all licensees of operating nuclear power plants 
applicant* for [Jl s (except 0t Lucie. Units 1 4 2) Requests 
util review to determine capability to Tltigate station 
blackout event 4 promptly implement erevgpnry procedures 
ElSeNHUT.D 0 Division of Licensing 01/02/25 5pp 


8103030742 Forwards preliminary revision of FRAU Rectlon 13 2 re 
training. In support of N.9C review of NJREQ-0737 Tfli-roloted 
requirements Response to NRC 010126 ltr re new requirements 
c la r 1 f 1 c at 1 ons will be provided at later date 
DALE.L.F Mississippi Power 4 Light Co 01/02/26 3lpp 
0770? 031 


B103170225 Ltr to all BUR licensees (except Humboldt Bay 4 LaCr 0 S' 
requesting review of A6ME Code Class 142 pressure boundary 
piping. safe ends 4 fitting mat) per guidelines of enc 1 
Revision 1 to NUREO-0313 Model Tech Bpecs only enc 1 
EIBENHUT.D 0. Division of Licensing Gi/02/26 3pp 


--0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 4 3/4 
surveillance requirements for ASmE Code Class 1.2 4 3 
components 4 RCB operational leakage limiting conditions for 
operation 4 surveillance requirements 
* General Electric Co 01/02/26 4pp 


BI03170693 Ltr to holders of CPs 4 applicants for 0L& (DLR*> reqti 
review of A6ME Class 1.2 4 3 pressure boundary piping. safe 
ends 4 fitting matl per guideline* of enc 1 Revision 1 to 
NUREG-0313. Model Tech Specs only enc 1 

EISENHOT, D. 0 Division of Licensing Q 1/02/26 3pp 


8103230813 Generic Ltr Bl-06 to all CP holders 4 OL applicant* re 
10CFR50 7ne>. "Periodic Updating of FSAR*. - effective 
000722 Info re FSAR legal status. format 4 content encl. 
EISENHUT, D 0 Division of Li c ens tog 81/02/26 l Op p 


8103120327 Forwards proprietary GA program calculation sheet* In 
response to NRC 800317-21 structural audit Info withheld 
(ref 10CFR2 790) 

TRICAQVIC.R S Bechtel Power Corp Isub* of Bechtel Corp > 
01/03/03 2pp 07906 337 


eiOaitOM? Oncutut Interim action* needed for plaint opfiatinn pending 
final resolution of ATL5 t Bergen eg operating ?>oc edyre 
s»,eiild te developed ilcic nt |ng action* to tC taken in event 
of A t ^S. lnculding manual tc ran’iiiig 

TEOESCQ-R t- Assistant Director for Licensing 61/03/04 3pp 
079 1 *5 333 


0103160216 Approves B00606 reguest that info re LRC Mar 1*700 structural 
ajdit of facility he ^itrneld fror. public disclosure iref 
10CFR2 7901 

TEOeSCO. R l. Assistant Director f 0 r licensing Ql/03/04 2p p 
079 1 S 33«l 


8103100*95 Faruaici partial response to NRC 810127 request for info re 
equipment qualification #u* leimic K hydroHynamc loads for 
non-N'SSS equipment Response available in Central Files 
on 1 y 

6ALE L F , Mississippi Rouor 5, Light Co BI/03/06 2pp 07065 056 


6 1 03 1 30400 Forwards clarification of previous changes In 
responsibilities Detailed organisation chart enc l 
SrAhPLEY. id *. Mississippi Poucr S- Light Co 61/03/09 Op p 
07907 069 


9103310804 Ltr to all licensee* of operating p 1 ant % . ap p 1 i c an t s For OLs 
ti Folders of CPs forwarding SECY-01-119 re info necessary to 
establish environ qualification of safety -related electrical 
equ i f r*enl 

E l SEffMUT , D 0 Division of Licensing 81/03/10 fopp 


9103170523 Forwards proprietary info re auxiliary bldg Hr containment 
bldg seismic t ire histones to assist in structural review 
of facility Lists seismic tine histories provided Info 
uitMtM Iref 10CTR2 790) 

TRlCKO/IC. n S Bechtel Power Corp (subs of Bechtel Corp > 

U 1 / 03 / l 2 2 pp 07930 116 


9103)00220 Forwards preliminary response to NRC 810127 request for inPo 
re equipment qua 1 1 f l c a 1 1 0" for seismic t hydr ody namic loads 
for N5BS equipment Pertinent portions will be included in 
future FBAR amend Enel available In Central Files only 
DAL E ■ L P Mississippi Power K Light Co 01/03/16 2pp 07944 001 


91 03230B28 Qu^rary of 810226-27 meeting w/ulit t DNWi_ in Uethesda-MD to 
discuss emergency operating procedures per N'JRt-0-O737 U/list 
of attendees 

rt 4 .R TORE. J. A Licensing Branch 3 Dl/03/16 5pp 07974 050 


9103230098 Forwards Feb 1901. "Assrst-ront nf Impacts of Grand Ou 1 f 
Nuclear Btation on Threatened or Endangered Bpecies '■ 
rttRAtJLlA. F J Licensing Branch 3 Gi/OJ/17 Ip 07975 012 


0103230541 Forwards 12 narked-up o*et-tlie drawings representing 
re dvr. J ant safe shutdown raceway In auxiliary bldg corridors 
Dravihge ate submitted per NRC (10 J 203 fc. 04 request Aperture 
card« are available in PpR 

DALC.L F. Mississippi Peter V Light Co Ql/03/lQ 4pp 0/974 067 


0JQ326O999 Notification of Q10326 meeting w/ulil in Bethesde.HD to 
review facility CJL schedulo * projected fuel load date 
MART0RE. J A Licensing Branch 3 01/03/19 3pp 00035 149 


C NFC Safety Evaluation Report (SERI, suppls t* correspondence 


01O217C6O6 Forwards draft input for 6ER. Chapter 2. 3. prepared by 
Accident Evaluation Branch Open (tarns in meteorology section 
revies* pertain to applicant program for neaiuroment Sr 
utilisation of parameters for emergency planning 

KRECCR-W.E. Assistant Diroctor for Radiation Protection. 01/01/29 
?pp. 65013 184 


010323000/ Discusses OL hearing scheduling process 8ER technical input 
schedule for CY81 t CY 02 enc l 

DENTON. H R Office of Nuclear Reactor Regulation. Diroctor 
81/03/13. 6pp. 07977 069 


F. Security, medical, emergency 4- fire protection plans 


9103310339 Ltr to all licensees of operating plants 6 holders of CPs 
forwarding NuREO-0696. 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/o enc 1 

EIBENH0T.D.O Division of Licensing 81/03/05. 6pp 


0103160909 Forwards r Review Comments on Grand Oulf Nuclear Q tat ion 
Emergency Plan (Submit ted 001 120) containing add l Info 
needed to complete review Plan should be revised to comply 
v/NJREQ- 06 54 . Rev i t i on (.criteria for onsite preparedness 
IE HP ££0, R L Assistant Director for Licensina 01/03/06 2pp 


QJ03173J99 Foruai d* revised security training 4 qualification 
withheld <nf I0CFH2 790) 

MCGAL'vHY, J P Mississippi Po-ifr & Lig^t Co 91/03/ 1 1 2p 
07933 199 


8103231073 Forwards list uf questions inappropriate for me |u 
request for info re facility fire protection review 
MIRAQLIA.F Licensing Branch 3 81/03/17 I9pp 


M General correspondence 


8103120044 Advises that 810127 submittal re operational QA or. 
changes does net meet requirements of Criterion l in App 0 
to 10CFA50 Requests justification of reporting structure 6 
i den 1 1 f l c a 1 1 on of specific fob roles within 14 days 
UAAS9. W P Quality Assurance Branch 01 /02/23 Ip 0790< 


K Utility Final Safety Analysts Report IF0AR* t amends 


□103230525 Forward* affidavit of sve certifying distribution ' 
Amend 46 to FSAfl. per NRC 700627 ltr 

DALE ■ L F Mississippi Power K Light Co 01/ 03/10 2pp < 


Q. Inspection reports. IE Hul 1 etins 6 correspondence 


S 103020269 Fot us aids IE Circular 01-02. ' P e r f a r.nan c « of NRC-LH 

Individuals l-Jhile ot« Duty ' No written response required 
O'REtLLY. j p. Region 2. Atlanta. Office of the Oirec tor I 
Ip 07703 330 


0103100501 Forwards It Jnsp Repts 50-416/01-02 L 30-4(7/91-01 
6(0121-23 Nci none omp 1 if © noted 

MURPHY. C E Region 2. Atlanta. Reactor Construction & Eng ii 
Support Branch 01/02/10 2pp 07949 293 


--61031805D8 IE Insp Rcpts 50-416/81-02 >. 50-41 7/BI-Ol on Q> O' 
noncDitp 1 lance noted. Major areas inspected previous items 
concerning radiography t followup of license® identified 
i t em». 

COLEY. J L . VANDOOHN. P K Region 2. Atlanta. Office oP tJ 
Director e*FRDT. A R Region 2. Atlanta. Reactor Construi 
Engineering Support Branch 01/02/10. Spp 07949.297 


Q 1 0302039 1 Requests 60-day extension for (£ Bulletin 00-23 re' 
Ettenslon required to contact suppliers utlllring solenoid 
valves in safety-related »ys to determine if valcor 
Engineering was used a* manufacturer 

DALE.L F Mississippi Fo^er & t_lgh*. Cu 01/02/13 Ip 0 


0103120979 Forwards Suppl 3 to IE Bulletin 00-17. ''Failure of 
Rods to Insert During Scram at 0UR " No uirltten response 
requ 1 r ed 

O'RF.ILLY.J I J . Region 2. Atlanta. OPPico of the Director I 
ip. 07905 240 


8103090045 Ack receipt of 010119 ltr informing NRC oP stops t. 
correct violations noted In IE Inep ReptV 50 -416/ BO -2 7 8. 
50-4 J 7/00-17 

MURPHY. C E Region 2. Atlanta- Reactor Construction & Enji 
Support Branch 61/02/10 Ip 0762 7 233 


--6 103050090 Responds to NRC 901224 ltr re violations noted l 
Repts 50-416/00-2/ i» 30-417/00-17 Corrective ottlone.stop 
uork order issued-OA program revised to control temporary 
installations 5 nonconforming supports identified 
MCCAUPHY. J. P Mississippi Power 6 Light Co 61/01/19 
07827. 236. 


— 81030 50067 Forwards IE Insp Repts 5O-416/Q0-27 E. 50-417/00- 
001124-26 ^ notice of violation 

KURFHY.Ce Region 2. Atlanta, Reactor Construction & E" 
Support Branch 00/12/24 2pp 07027 241 


— 8103050082 IE Insp Repts 30-416/80-27 l 30-417/00-17 on 001 
Noncomp 1 1 enc e noted control of temporary control rod 
driveline «ys pipe supports 6 checkout k turnover 
organi tati on activities 

DlAKE.J. Region 2. Atlanta. Office of the Director. HER 
Region 2. Atlanta, Reactor Construction & Engineering Bup 
Branch. 00/12/22. ?PP- 07027 244 


0103030697 Responds to NflC 791010 ltr re violations noted in 
Rept« 50-416/79-19 Is 50-417/79-13 Corrective actions OE 
completed tests In Jul 1900 to demonstrate qualification of 
power generation control complex cable connectors 
MCOAUCHY, J P. Mississippi Pov»r L Light Co. 01/02/20 15 

07794: 103. 


Q 1 03030725 Forward* interim to JE Bulletin 79-2/ 8- 80 

potential design deficiencies in tgpan. override 4 reset 
circuits of engineered mfe i, features Response to IE 
Bulletin 79-27 scheduled for 010601 sut-.njttal 
DALE. L F Mississippi Power i. Light Co 01/03/20 54pp 
07795 093 


C6 t- 0103170639 Final deficiency r?pt re reactor presSur- 

non 1( deficiency, original t y reported 0GO4I7 Evali 
determined deficiency not reportable per 10CFR50 ! 
MCOAUGHY.J P Mississippi Power * Light Co 01/1 
07925 141 


810314.0593 Forwards IE Circular 81-03, “Inoperable Seismic Monitoring 
Instr urontatlon v no response r*quir«i 

O'REILLY, J P Region ?. Atlanta. Office of the Director 81/03/02. 
Ip 07917 046 


8103330726 Interin deficiency rept re t»lta Hat lOr. i 
pu-np. initially reported on 010212 Pump* in Basins 
inspected for deficiency 4 installation to/ pared * 
drawings Final rept to be submitted by Q1090) 
MCOAUOHY.J P Mississippi Pc-pr l Light Co 81/1 
07974 150 


8103170063 Forwards revised IE Bulletin Gl-Oi- 'Surveillance cf 
Mechanical Snubbers- ’ w/<orre<t»d Pages 9 t 6 Change in 
Identification of facilities v/C*>s to which bulletin is 
applicant does not aFfec t uti 1 requirements 

O'REILLY. J P Region 2- Atlanta. Office of the Olrector 01/03/04 
ip 07939 |B7 


01032504 41 Interim deficiency rept re potential los< 
grounding of flexible conduit. originally reported 
Graundtnq requirement dicuient wl 1 I be issued to ( 
reto rrence of deficiency Final rept by 810901 
MCOAUOHY. J P Mississippi Power % Light Co 8l/( 
07996 303 


0103170095 Responds to IE Bulletin 80-21. “S/alve Yoke* Supplied by 
Malcolm Foundry Co. Inc. * Partial review did not disclose use 
of specified valve parts Requests 60-day entension to 
complete review 

DALE.L F Mississippi Power 4- Light Co. 81/03/05 3pp. 07935 337 


8103200259 Forwards |E Ir.fo Notice 01-06, 'Failure of J 7E tbdel K-600 
Circuit Breaker “ No response required. 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/03/11 
ip 07968 349 


0103190095 Forwards IE Info Notice Bl-05, -Degraded DC Sy* «t 
Palisades " No response required 

D'flEILLY.J P Region 2. Atlanta. Office of t •> e Director 01/03/JD 
ip 07965 300 


0103310094 Responds to IE Bulletin BO-25- 'Operating Problems U/Target 
Rock Safety Relief Valves at RHfis " Appropriate OC 
procedures will assure insp of solenoid actuators fpr stem 
LOC-Tite prior to operation 

DALE.L F Mississippi Po-er t Light Co BI/03/J9 4pp. 00058 1 52 


8103270701 First interim deficiency rapt re potent!! 
over pr essur i ia 1 1 on of M9IV drain line piping, miti 
reported on Q102I8 Caused bj design errors Invest] 
ongoing Final rept will be submitted by 010916 
MCOAUGHY.J P Mississippi Power * Light Co 8l/( 
00047 045 


9103310663 Interim Deficiency Rept 9 re d | sc r e pane 1 i 
documentation for power generation control c oxp l e i 
hardware, or J g i njJ I y reported on 000223 Caused by t 
panels not matching as-shipped drawings 
MCOAUQUY. J P Mississippi Power i. Light Co 81/C 
00061 047 


9103310411 Status Rept 2 re deficient nods to centre 
ventilation t a i r c ond l t i on i ng fire dampers initial 
reported 801316 Dur ing seismic event, safe operatic 
affected As-tullt Info being evaluated 
MCGAUChy, J P Mississippi Powe r j. Light Co Gl/C 
08063 10? 


8 Reportable occurrences. LERs 8. related c o r r es p ondenc e 


0103030705 Deficiency rept re failure of tack meld on »a f e t y -r e 1 a t ed 
automatic sir damper supplied by Pacific Air Products Co. 
initially reported on 800912 Util working u /c on* fc rue tor r® 
r tpor tab i 1 1 ty per 10CFR50 3Se \ 10CFR21 

MCOAUGHY.J P Mississippi Power fc Light Co 80/10/13 ?pp 
07796 122 


B1O33104C0 Status Rept I re "»atl* in A9C0 valves not 
accident conditions. Initially reported 010224 |nv« 
In progress Final rept by 01OBO1 

MCOAUOHY.J P Mississippi Power 8. Light Co 01/C 
08075 160 


D0CKE1 50-423 HILL9TRNE NUCLEAR POUER STATION. UNIT 

A App llcation/c on struct lun stage documents 6 corres 


8103040745 Status Rept 2 r« Reactor Contro 1 * . t nc issuance of drawings 
prior to design adequacy ver i f i c a 1 1 on. I n i t i at 1 y reported 
000923 A/E is r*vi«uing supplier evaluation Final rept 
expec ted by 810316. 

MCOAUOHY.J P Mississippi Power & Light Co 01/01/13 3pp 
07Q10 166 


0103190732 l.trs to all licensees of operating plants 
OLs b holders of CPs rp control of heavy loads Req 
review per guidelines in N‘JREO-0612 Forwards NRC p 
interim actions L request for addl info 
EISENHUT.D 0 Division of Licensing eO/12/2? 


8103030774 Status Rept I for potential deficiency re Yarway motor 
operated valve e ha 1 1 er . t rv i 1 1 a 1 1 y reported 010127 Final rept 
projected for submission by 01 1 1 1 B sub j to completion of 
evaluation of vendor & constructor final responses 
MCCAUdHY.j p Minnesota Power t Light Co 01/02/19 3pe 
077B9. 344 


0103190387 Ltr to all licensees of operating plants 
OLs 6 holders oP CPs re program for environ quallf 
of saf e ty-r e lated electrical equipment Items addre 
Involve cold shutdown, replacement parts ** NUREG-07 
EI8EKHUT.D 0 Division of Licensing Hl/01/19 


8103090991 Part 31 Status Rapt 3 re contact L indication malfunctions 
of Elftro Sul tches. Ser l ev 20. Type PR-20 4 OE Switch S3 A. 
initially reported on S00702 NSS8 Supplier hat taken action 
to replace Switch 6JA Final rept by QI07I7 

MCOAUOHY.J P Mississippi Power t> Light Co 01/02/19 5 pp 
07829 348 


8103130040 Part 21 rept re design of mounting straps on Tuttle t Dailey 
heat ing. ve r»t i 1 a 1 1 on U a|r conditioning Jlr diffusers- 
Initially reported 010129 Investigation In progress to 
determine cause. Final 'apt is due 810722 

MCOAUOHY, J P Mississippi Power & Light Co 91/03/02 3oo 
07912 039. 


8103240037 Part 31 rept re NRC Deviation Item 416.417/00-35-02 per 
801028-31 IE Insp Repts 50-4 J 6/80-25 i 50-417/80-13 Full 
rept will be submitted by BI0?i3 

MCOAUOHY.J p Mississippi Pover 6 i-IgAt Co. 8^/03/03. ip 
07909. 334. 


8103170422 Interim deficiency rept. original Jy reported on QI0S04. 
re ini tel let ion of expansion anchors for conduit hangers, 
instrument process tubing %, air supply supports w/o proper 
approval. Proc edur a % revised Final rept to be sent by 810924. 
HCQaVMV' J F Mistieeippi Power $ Light Co 81/03/ tO 3p p 
07923: 203. 


0103120014 Lit- to all licensees of operating plants, 
applicants, except Indian Point 2 K 3. Zion 1 t 3 & 
forwarding Inadvertently omitted pages from NRC 80 
request for addl info re control of heavy loads 
ElfiENlipr. D 0 Division of Licensing 01/02/03 


8103160669 Ltr to all operating plants 4 CP holders 
clarification of TMl Action Plan Item III A 1 2 re 
of emergency support facilities Requests confirmat 
43 days that Implementation dates will be met 
E18ENHUT. D 0. Division of Licensing 81/02/18. 


8)03250024 Ltr to all power reactor licensees L lice 
MJREG-061 9 criteria Footnote 2 In Table 2 contains 
to leafcege testing deletions Licensee may submit a 
justify use of existing low flow controller. 
EIBENHUT.D 0 Division of Licensing 81/02/20. 


8103230013 Generic Ltr 01-06 to all CP holder* JU OL 
I0CFR5O 71(e), "Periodic Updating of FSAHs. " effec 
000722. Info re F5AR legal status, format L content 
EIBENHUT. 0 Q Division of Licensing 81/02/26 


8103310804 Ltr bo all licensees of operating plants. 
& holders of CPs forwarding 8ECY-81-119 re Info ni 
establish environ qua 1 i f t c at i on of safety -related 
equ ipmenb 

EI8ENHUT, D. 0 Division of Licensing 81/03/10 


F Security. pedicel, ene^ gpntv 4 fire protection p Un 


0103310330 Ltr to all licensees of operating plant? 4 holders of CP', 
forwarding NUREO-0696. "Functional Criteria for Emergency 
Response Facilities " Ciltorie describe acceptable method 
for meeting MRC r e qu 1 r pmpn t s W/o encl 

EJ8ENHJT. 0 J Division of Licensing Bt/03/05 6pp 


vl Insurance 1 indemnity i n f or me 1 1 on 


0103100411 Forwards Endorsement 5 to f'ELlA Hinders EB-15 -4 E6-16 
COLNE LL. T J Northeast Utilities 01/03/04 2pp 07665:307 


01O331C434 Forwards Endorsement 60 to MAtl.U Policy MF-52 

S I lit S 1 . J M Karsh 4 McLennan. Inc , M 4 M Nuclear Consultants. Inc 
Dlv. 01/03/27 3p ? 00078 293 


O Inspection rtports. IE bulletins 4 correspondence 


6103020148 Forwards IE Ir.fo Notice 81-01. "Possible Failures of OR Type 
UFA Relays " No response required 

Gfl I E fl . 9 H (legion 1 ■ Philadelphia. Office of the Director 
01/01/16 Ip 07705 253 


8103160145 Forwards IE Mg t Meeting Rept 50-423/01-01 on 810106 No 
response required 

CARL 6 3 *1. R T Region 1. Philadelphia- Reactor Construction l 
Engineering Support Oranch 81/01/28 2pp 07921 226 


--B1031601 56 IE Mgt Meeting Rept 50-423/01-01 on Q10106 Areas discussed 
details re ostat I 1 shment of onsite ofc for placing full 
tire NRC inspector at facility 

MATTIA. JC . CARLSON. R T Region 1. Philadelphia, Reactor 
Construction 4 Engineering Support Branch HC09CAR, j j Region 1. 
Philadelphia, Office cf the Director 01/01/27 2pp 07921-220 


8103200239 Forwards IE Circular 81-03. 'Inoperable Geismic Monitoring 
Instrumentation " No written response required 
CRIER-B M Region 1. Philadelphia. Office of the Director 
91/03/02 ip 07972 073 


0103200039 Forwards revised IE Bulletin 91-OJ. 1 Bur ve 1 1 lane o of 

Mechanical Snubbers." u/ corrected Pages 5 4 6 Change in 
identification of facilities u /CP to which bulletin is 
applicable does not affect util requirements 
GRIER. B H Region 1. Pht lade Iph i a. Office of the Director 
61/03/04 Ip 07968 IGO 


6 V 03200 1 0 4 Forwards IL Info Notice 01-06. ''Failure of I TE Model K-6C0 
Circuit Breaker •' No response required 

CRIER. 0 H Region I. Philadelphia, Office of the Director 
61/03/ 11 Ip 07968 310 


8 Reportable occurrences. LERs 4 related correspondence 


8103100158 Responds to 800730 final i ep t re deficiencies In 
reel anchor design 4 shear wall design Rept does not provide 
sufficient detail to enable NRC to determine sufficiency of 
corrective actions 

CARLSON. R T Region 1, Philadelphia. Reactor Construction 6 
Engineering Support Branch 01/01/29 Ip 07B6S 343 


G 103100272 Ac V receipt of 810119 interim deficiency rept re 
misalignment of shop welds 

CA9L60M. R T Region 1. Ph i tad e 1 p h 1 a . Reactor Construction 4 
Engineering Support Branch 81/02/05 Ip 


OOC/.GT 50-424 ALVIN W VDOTLE NUCLEAR PLANT. UNIT I 


A App J i ca 1 1 on/c ons tr uc t i on stage documents 4 correspondence 


6103190732 Ltrs to all licensees of operating p 1 an t s . ap p 1 1 c an t s for 
CLs % holders of CPs re control of heavy loads Requests 
review per guidelines in NUflEG-0612 Forwards NRC position re 
Interim actions 4 request for eddt info. 

EJSENHUT.D 0 Division of Licensing 00/12/22 30pp 


8103020037 Requests draft inputs to safety evalution 4 EIO for CP anend 
re deletion of containment encl bldg. Info should be 
submitted by 810122 

SCKVfc.NCEP, A. Licensing Branch 2. 01/01/13 2pp. 07703.052 


6103190387 Ltr to alt licensees of operating plants 4 applicants for 
OL* 4 holders of CPs re program for environ qua 1 1 # 1 c a 1 1 on 
of taf e ty- re I eted electrical equipment Items addressed 
Involve cold shutdown, rep lac enent parts 4 NUREG-0737 
El SET. HUT . D 0 Division of Licenslno 81/01/19 6oo 


0103120014 Ltr to alt licensees of operating plants. CP holders * OL 
appt tcants . e sc ept Indian Point 2 4 3. Zion 1 4 2 4 TMt-1. 
forwarding Inadvertently omitted pages ften NRC 801222 
request for addl info re control of heavy loads 
ElSEN-luT.D 0 Division of Licensing 61/02/03 6pp 


0103050720 Surmary 0 f 610129 meeting w/util in Bethesda.MD re schedu 
for submitting 0\. application 

BORWELL.S B Licensing Branch 2 Dl/02/11 6pp 07821:333 


8103090697 Forwards notice of proposed issuance of CP abends uhlth h 
been submitted for FR publication 

SCmWENCER. A Licensing Branch 2. 81/02/17 2pp 07844:246 


- -Ql 03090693 Notice of proposed issuance of amend to CPs 

SCHUENCER, A Licensing Branch 2 81/02/17 6pp 07844.240. 


9103160669 Ltr to all operating plants 4 CP holders forwarding 
c l ar i f i c a 1 1 on of TM I Action plan Iten tit A I 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation dates u • f ] k be net 
EtSENHUT, 0 O Division of Licensing 81/02/19 I2pp 


0103250024 Ltr to all |>o»er reactor licensees 4 license applicants r 
NUREG-061? criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of etlstlng low flow controller 
EISEIJHUT.D 0 Division of Licensing. 61/02/20 Bpp 


9103230813 Generic Ltr 01-06 to all CP holders 4 OL applicants re 
10CFRS0 71 tel. Periodic Updating of FUAHs. " effective 
F300722 Info re FSAH legal status, format & content encl 
EIBENHUT.D-0 Division of Licensing. 01/02/26 lOpp 


010331 CB04 Ltr to all licensees of operating plants. applicants for 01 
4 holder* of CPs forwarding SECV-01-119 re info necessary to 
establish environ qua I I f i c a 1 1 on of ea f et y -r p 1 a ted electrical 
equi pment 

E18ENHUT, D Q Division of Licensing 01/03/10. 6pp 


81 03300325 Requests r>od of P8AR Figures 2 3-15 4 2013 to allow 
backfill compacted to 957. in area north of turbine bldg 
Change will na 1 1 m i j e use of remaining onsite Category 1 
backfill metl 

HEAD. 0 F Georgia Power Co 01/03/25 5pp 08055 148 


F Security, nedleal. emergency 4 fire protection plans 


8 103310338 Ltr to all licensee® of operating plants 4 holders of CPs 
forwarding MJHEO- 0696- 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable nethod 
for masting NRC requirements U/o encl 

EISENHUT.D.G Division of Licensing 01/03/03 6pp 


0 Inspection reports. IE Bulletins 4 correspondence 


8103050350 Forwards IE Mgt Meeting Repts 50-321/00-41,30-366/00-41. 
00-424/80- 1 6 4 50-420/00-16 on 001020 No noncomp Hance 
note d 

□ 'REILLY. J P Region 2. Atlanta. Office of the Director. 81/01/21 
2pp 07024 227 


— 0103090360 IE Mg t Meeting Repts 30- 321 /0O-41 , 90-366/ 00-41 . SO- 424/8C 
4 30-425/60-16 on 601020 Major areas discussed NRC 
evaluation of util regulatory performance per systematic 
assessment of licensee performance program 

LENIB.fi C. Region 2. Atlanta. Reactor Operations Nuclear Support 
Branch 01/01/20. I6pp 07824.329. 


0103020263 Forwards IE Circular 01-02, 'Performance of NRC -Licensed 
Individuals While on Duty " No written response required 
O'REILLY, J.P Region 2. Atlanta. Office of the Director 81/02/01 
Ip. 07765:333 


8103160560 Forwards IE Circular 01-03. "Inoperable Belsmic Monitorin; 
Instrumentation " No response required. 

O'REILLY. J P Region 3. Atlanta. Office of the Director BI/03 /Ol 
Ip. 07916 340 


0103170079 Forwards revised IE Bulletin 01-01. "Bur ve i 1 lane » of 
Mechanical Snubbers.' 1 u/corrected Pages S 4 6 Change In 
tden t i f lc ai 1 on of facilities w/CP* to u-hich bulletin Is 
applicable does not affect util requirements. 

O'REILLY. J P. Region 2. Atlanta. Office of the Director 01/03/0* 
ip. 07935 284 


8103200263 Forward* IE Ir.fo Mntlce 01-06. “Failure of I TE Model K-600 
Circuit Hr editor ' NO r»tpohie required 

G'Rf ILLY, J P Region 3. Atlanta- Office of the Director 9J/03/J1 
Ip 07969 358 


9103200036 Forujrifi JE Info Notice 81-05- ‘’Degraded OC Sjs at 
Palisades ‘ No rt»pon*e required 

O'RFILLY, J f* Region 3. Atlanta. Office of t^e Director 81703/13 
Ip. 07 s ?*? 103 


0103240660 Ac! receipt of 010303 ltr infcrmnj NRC of steps taken to 
correct violation* noted in IE tnip Rapt* 50-424/91-01 4* 

SO - 425/6 1 -01. 

LEWIB.R C Region 2. Atlanta- Office of the Director 01/03/13 
Ip 07903; 3C0 


•*-9103240674 Forward* IE Insp Repts 30-424/01-01 U 50-423/01-01 on 
010106-09 U notice of violation 

KuFPHY^C E Region 2 Atlanta, Reactor Construction 6 Engineering 

Support Or anc h 01/02/03 2pp 07903 303 


-'*0103240670 Notice of violation fron insp on 010106-09 

* Region 2. Atlanta, Office of the Director 01/02/05 Ip 
07993 30 5. 


“"0103240606 IE In*p Repts 50-424/01-01 L 50-425/01 “0 1 on 010106-0? 

No ac crp I lance noted failure to sample concrete te«t 
cylinder* every 100 cubic gardt 

HARRIS. J R Region 2, Atlanta. Office of the Director 

COW-ON. T £ Region 2. Atlanta. Reactor Construction S. Engineering 

Support Bran c ,** 01/02/03 3pp 079B3 306 


0103270132 Forward* IE Insp Rept* 50-424/01-04 t, 50-425/01-04 on 
0102 IQ-20 L notice of violation 

LEWrQ-R.C Region 2. Atlanta. Office of the Director 01/03/13 
2? p 00043 304 


— 0103270145 Notice of violation Iron insp on 910210-20 

• Reg 1 o r i 2. Atlanta. Office of the Director 91/03/13 l? 
O0O4S 306 


-**61032701 5S JE 1 nip Repts 50-434/01-04 1 50-423/81-04 on 0IO2IB-2O 
None o-np I lane e noted failure to follow procedure for 
controlling none o n f ormanc e tter>*. 

CRClVLE Y. E). R , HERDT. A R Region 2. Atlanta. Office oP the 
Director 81/03/03 9pp 00045.307 


0103310921 Respond* to IE Bulletin 79-03A, Longitudinal Held Defect* 
in ASHE 6A-312. lype 304 Qtainla** Steel Pipe • Add! info 
will be provided by B 10403. pend I hg 910323 completion of 
Ntitlnghoute 1 nve « t 1 g o t l on 

DurTCND Georgia Power Co. Bf/03/20 2pp 08038 137. 


D3CKET 30-425 ALVIN W VOOTLE NJCLEAR PLANT. UN I F 2 


A Ap p I i c a 1 1 on / c on* t r uc 1 1 on stage document* 6 correspondent: e 


0 1 03 1 90732 Ltr* to all licensee* of operating p 1 ant* . app I i « a nts for 
OL* 6 holder* of CPs re control of heavy load* Requests 
review per guideline* in NURE0-0612 Forward* NftC position re 
Interim action* 8c reqoe*t for addl Info 
EISEM4JT.0 0 01 v i * f on of Licensing EO/12/22 30pp 


8103190337 Ltr to all licensee* of operating plants 6 applicant* for 
OLe 6 holders of CF* r* program for environ qualification 
of sa f ety- re la ted electrical equipment 1 teen* addressed 
Involve cold iJuftdoun.repIacpnent parts &< Nufl£ 0 - 0737 . 

ElBF.NHtir.D G Division of Licensing. 91/01/19 6pp. 


0 1 03 1 200 1 4 Ltr to all licensee* of operating planti.CP holder* & OL 
4 p p 1 l c an t • . e * c ep t Indian Point 2 & 3-Zlon I U 2 6 IliI-1. 
forwarding Inadvertently omitted pages from NRC 901222 
request for addl info re control of heavy loads 
EI6ENMUT*. 0. 0 Division of Licensing 91/02/03 6pp. 


B103090687 Forward* notice of prepotec issuance of CP ame«i<|i 
been submitted for FR publication 

SCHyEhCER. A Licensing Drench 2 61/02/17 2 pp 07044 


--9103090693 Notice of proposed issuance of amend to CPs 

SCHL'ENCEn, A Licensing Branch 2 01/02/17 6pp 070* 


91 0316066? L tr to all operating plants $■ CP holder* fortu«sr<j| 
c lar i f lea t ion of TMt Action Plan iter 1(1 A 1 2 re upgradi 
of emergency support facilities Requests confirmation -MU 
45 day* fiat implementation dates will be ret 
EIBENHI/T. D O Division of Licensing 91/02/10 12pp. 


9103250024 Ltr to all power reactor licensees L license app] 
NUREG-0619 criteria Footnote ? in Table 2 contains error c 
to leakage testing deletions Licensee may submit analysis 
justify use of eristlng low flow controller 
ElSETMfUT. 0 0 Division of Licensing Ol/OZ/I’O Bpr 


BIO3230E1 3 Generic Ltr 01-06 to all CP holders t OL appUcac 
ICCFR5D /lie). "Periodic Updating of FSARs. * effective 
900722 Info re FSAR legal * t a t us . f o r ia t & content tut I 
EIBENKUT.D.O Division of Licensing 01/02/26 jOpp 


ff|033lCB<?4 Ltr to all licensee? of operating plants, ap pi 1 c or 
6 holders of CPs Porwording 9ECY-81-119 re info necessary 
establish environ qualification of saf e t y - r © i a t ed electric 
equipment 

fc'JEENHU T . D 0 Division of Licensing 01/03/10 App 


0103300325 Requests rod of PfiAR Figures 2 5-15 6 2C-13 to al 
backfill compacted to 957. in area north of turbine bldg 
Change will natlmjre use of remaining unslte Category I 
bac k f 1 1 1 rat 1 

ICAO. 0 F Georgia Power Co 01/03/25 5pp 08055 1 4U 


F. Security, nodical, emergency 6 fire protection plans 


0103310339 Ltr to all licensees of operating plants K holder 
forwarding NUREG**0696. "Functional Criteria for Emergency 
Response Facilities 11 Criteria describe acceptable method 
for meeting NRC requirement* I ?/o enc l 
El9FtHUT.n o Oivislon of Licensing 01/03/09 6p*> 


0 Inspection reports. IE Bulletins l c or r espondenc e 


B 1 02280974 Forwards IF Info Notice 01-01. 'Fossitle Failure* 
LF A Relays “ No response required 

O'REILLY, J p Region 2. Atlanta. Office of the Director 

IP 


B 103090330 Forward* IE rig t Meeting Rapt* 5C-32 1 /BO-4 1 . 50 - 361 
30-424/80“ 16 8 30-429/80-16 on 001020 No none onp I i ane o 
noted 

O'REILLY. J p Region 2. Atlanta. Office of the Director 

2pp. 


--0103050369 if tfgt Meeting Rep l * 90-321/90-41.90-366/80-41. 
S< 50-423/00-16 on B01020 Major areas discussed MIC 
evaluation of util regulatory performance per systematic 
«n«UTi«nt of licensee performance program 
LEW 10. R C Region 2. Atlanta. Reactor Operations Nutlet 
8 r anc h 01/01/28. 16pp 


0103020263 Forwards IE Circular 01-02. "Per f ornanc o of NRC-l 
Individual* While on Duty." No written response required 
O'REILLY. J P Region 2. Atlanta. Office of the Director 
IP 


0103160960 Forwards IE Circular 81 - 03 . "Inoperable Seismic I 
Instrumentation ■’ No response required 

O'REILLY.J P Region 2. Atlanta. Office of the Director 
Ip 


9100170079 Forward* r*vi»ed IE Bulletin 01-01. ‘ Survp J ) J enr 4 
Mechanical Snubbers." w/corrected Pages 5 & 6 Change in 
Identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements 
O'REILLY, j P. Region 2. Atlanta. Office of the Director 
Ip. 07933204 


B 103200263 Forwards IE Info Notice 01-06. ‘Failure of EYE hr 
Circuit BreaVer ” No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 
lp 


- -8 1 03240660 Responds to hRC B10205 ltr re violation* noted in IE Insp 
Repts 50-424/01-01 «* 90-425/01-01 Corrective actions 
procedure change made to incorporate correct testing 
procedure A rgvtto concrete pla<e/rgnt poor log 
KELLY. R J Georg la Power Co 61/03/03 2pp 079Q3. 301 


6103020037 Request* draft Input* to safety evalution & £16 for CP amend 
re delation of con tairur ent encl bldg Info should be 

submitted by Q10122 

SCHWENCER. A. Licensing Branch 2. 01/01/13 2pp 0776 5:092. 


0103030720 Buirnery of 010129 meeting u/uttl In Bethesda.MD re schedule 
for submitting OL application 

OURUELL. 8. 0. Licencing Branch 2. 01/02/11. 6?p 07021:353. 


8103200336 Forwards IE Info Notice Gt Ob. 'Degraded DC Sy* at 
Pa ] i tades - No response required 

O'fiElLLV.J P Region 2 Atlanta- Office of the Director 81/03/13 


8103240660 Ack receipt of 010303 Itr informing nRC of step* taken to 
correct violation* noted in IE ln*p Rapt* 50-424/01-01 6 
50-425/81-01 

LEWIS. R C Region 2. Atlanta Office of the Director Ql/03/13 
Ip. 07983 300. 


- - 01 03240669 Respond* to NRC 910205 Itr re violations noted In IE Insp 
Repts 50-424/01-01 ^ 30-425/01-01 Corrective action* 
procedure change trade to incorporate correct testing 
procedure 4> revise concrete placement pour log 
KELLY. R J Oeorgia Power Co 81/03/03 2pp 07903 301 


0103240674 Forwards IE Insp Repts 50-424/01-01 6 50-425/QI-Ol on 
810106-09 6 notice of violation 

MURPHV. C E Region 2, Atlanta. Reactor Construction J* Engineering 
Support Branch 81/02/05 2pp 0/983 303 


--8103240686 IE Insp Repts 50-424/01-01 t- 30-425/01-01 on 010106-09 
Njnc Ofl'pl lane e noted failure to sairple concrete test 
tvll n <*® r t every 100 cubit yards 

HARRIS- J R Region 2. Atlanta. Office o# the Oirector 

CO\_QN, T.E Region 2. Atlanta. Reactor Construction 8c Engineering 

Support Branch 01/02/03 Jpp 0>9G3 306 


G 1 03270132 Forwards IE Insp Repts 50-424/01*04 4 50-425/01*04 on 
010218-20 4 notice of violation 

LEWIS. R C Region 2- Atlanta. Office of the Director Ql/03/13 
7ps> OB045 304 


-0103270149 Notice of violation from msp on G10210-20 

* Region 2. Atlanta. Office of the Director 81/03/13. ip 
08045 306 


--0IO327OI5B IE Insp Repts 90- 424/01 -04 & 30-425/01-04 on 010210-20 
Non c Q-p 1 lane e noted failure to foltuw procedure for 
controlling nonconf ox mane© items 

CROWLEY- D R , HEART, A w Region 2 , A Manta. Off ire of the 
Oirector 81/03/05 9pp 00045 307 


0103110921 Responds to IE Bulletin 79-03A. ‘'Longitudinal UJ©ld Defects 
in A8rE 9A-312. Type 304 Stainless Steel Pipe 1 Add I Info 
Will he provided by 010403 pending 910323 conplotion of 
vies t Inghoute Investigation 

DUTTQfl, 0 Georgia Power Co 01/03/20 3pp O0OSQ 137 


DOCKET 50-433 UC-9ANTA UAROARA RESEARCH REAC ICR 


F Security, medical, emergency 6 fire protection plans 


0103230203 Forwards Figure 2 to revised physical security plan Page 
withheld tref 10CFR2 790> 

XJ30EB-R J California. Univ of. Santa Barbara 01/03/17 Ip 
07996 256 


Q Inspection reports. IE Bulletins 5 correspondence 


B10302CD21 Forward* IE Circular 81-02. “Pet f ornenc e of NRC-Llcensed 
Individuals While on Duty “ No uritten response required 
EnGELKEN. R H Region 3. Son Francisco. Office of the Director. 
91/02/09 Ip 07707 204 


8103260436 Forward* IE Insp Rept 50-433/01-01 on 810223-24 No 
rone o.np I lance noted Rept withheld (rgf 1 0CFR2 790K 
hCflDEflHAUO, L R Region 5. Ban Francisco, Safeguards Branch 
01/03/ 16 ip. OB041 001 


DOCKEI BTN-90-437 FLOATING NUCLEAR PLANT, OFFSHORE POWER SYSTEMS 


A Application /construction stage documents 1 correspondence 


810319030? Ltr to ail licensees of operating plants «. applicants for 
DL* t holders of CPs re program for environ qualification 
of safety-related electrical equ I pmen t . I t en» addressed 
Involve cold shutdown, rep lac enent parts 6 NUREG-0737 
E18ENHUT. D. 0. Division of Licensing. 01/01/19. 6pp 


8193120014 Ltr to all licensees of operating plants. CP holders & CL 
applicants, except Indian Point 2 ft> 3. 7iun 1 8» 2 & TMI-1. 
forwarding inadvertently omitted pages from NRC 801222 
request for addl info re control of heavy loads 
FfSEMHt/r. 0 0 Division of Licensing 01/02/03. 6pp 


8102280209 Forwards projected target cates for pending CP applicat 
Schedule for CP issuance is heavily dependent on scope of 
TMI-related requirements 

DENTON. H R Office of Nuclear Reactor Regulation, Director 
81/02/09 7pp 


810318003? Unofficial transcript of Commission 810212 meeting In 
Washington. DC re SECV-81-20 policy on proceeding u/pendlng 
CP & r»f g license applications Pp 1-115 
* Cormi *s loners 01/02/12 U7pp 07949 326 


--01O3O3O45O Recommends Commission approve enc I draft final rule l 1 
re licensing requirements for pending CP* 6 r f q license 
ap p 1 1 c at luris t* proposed statement of requirement re degraded 
core rul emai ing 

DIRCK6.U J Office of the Esecutive Director for Operations 
SEC Y-S 1 -020 a 01/02/11 12pp 69060030 


□103160669 Ltr to all operating plants 6 CP holder* forwarding 
c lari fleet ion of THl Action Plan Item lit A l 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that Im-p lamentation dates will be net 
E I BEIJH'JT . 0 O Division of Licensing 81/02/10 12pp 


8103250024 l.tr to ail power reactor licensees b license applicants 
NUREG-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of putting low flow controller 
E I BENHLIT , 0 9 Division of Licensing 01/02/20 epp 


0 1 032306 1 3 Generic Ltr 01-06 to all CP holders 6 OL applicants re 
10CFR90 71 <e>, "Periodic Updating of FSARs. “ effective 
800722 Info r» FBAJ? legal s 1 a tv* . P or ra t 6 content end 
t*I8ENHUT.D 0 Division of Licensing 01/02/26 10pp 


0103310004 Ltr to all licensees of operating p ] ants . app I l can t e for 
S. holders of CPs forwarding 9ECY-81-I19 re Info necessary to 
establish environ qua 1 I f 1 c a t i on of s a f c t y -r e 1 ateq electrical 
equipment 

EIBENHUT.0 <5 Division of Licensing 81/03/10 f,pp. 


K Security, n odJcaJ, emergency 6 fire protection plans 


0103310330 Ltr to all licensees of operating plants L holders oP CF 
forwarding NJREQ-0696. 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC re qu I reman ts . U/o enc 1 

EISF.NHUT.D O Division of Licensing 91/03/09 6pp. 


Q Inspection report*. IE Bulletins 6 correspondence 


□ 103020 1 70 Forwards |E Circular 81-02. "Performance of NflC-Li censed 
Individuals Nh M e on Duty. *’ No written response required 
O'REILLY. 3 P Region 2. Atlanta, Office of the Director. 01/02/ 
lp 07705 270 


8103160600 Forwards IE Circular Bl-03, "Inoperable Seismic Monitor! 
Instrumentation " No response required. 

O'REILLY.J P. Region 2- Atlanta. Office of the Director 01/03/ 
ip 07917 050 


0103170052 Forwards revised IE Bulletin 01-01. "Burve i 1 Lane e of 
Mechanical Snubbers,*' u/corrsi ted Pages 5 4 6 Change In 
identification of facilities w/CPs to which bulletin is 
applicable duei not affect uti] requirements 

O'REILLY.J P. Region 2. Atlanta. Office of the Director. 81/03/ 
lp 07939 .175 


B1C3300246 Forward* IE Info Notice 81-06. "Failure of 1 TE Model K-4 
Circuit Breaker." No response required. 

O'REILLY. J P. Region 2. Atlanta. Office of the Director. 01/03/ 
Ip 07968 34 6 


0103190994 Forwards IE Info Notice 01-05. "Degraded DC 0y* «L 
Palisades. " No response required 

O'REILLY.J P. Region 2. Atlanta. Office of the Director. 01/03/ 
lp. 07965 290 


DOCKET 50-430 UEU.EFONTE NUCLEAR PLANT. UNIT I 


A App 1 i cat i on/c onstruc t Ion stage documents 6 correspondence 


0103190732 Ltr* to all licensee* of operating plants, app 1 leant* for 
OL* L holders of CP* re control of heavy 1 oad *. Reque sts 
review per guidelines in NUREQ-06 12 Forward* NRC position re 
interim actions & request for addl Info 
EISENHUT, 0 0. Division of Licensing. 00/12/22. 30pp. 


81031*70307 Ltr to all licensee* of operating plant* «. applicant* for 
OLt 1 holders of CP* rj prpji «r for jovirpn Q \ja 1 1 f i c a t 1 on 
of taf ettj-re lated electrical equipment Item* addressee 
Involve cold shutdown. replacement part* *■ NO RE 0-07 37 
ei5ENHjr,0 0. D l v i lion 0 f Licensing 61/01/19 6pp 


810312001*1 Utr to all licensee* of operating plants. CP holders V CL 
app 1 leant e . e * e apt Indian Point 2 t, 3. /ion l \ 3 i* TMf-i. 
forwarding 1 n a d ve r t on t 1 y omitted pages from NRC 801222 
request for addl info rg control of heavy loads 
E ISENHUT . 0 0 Division of Licensing 91/02/03. 6pp 


8103250024 Ltr to all power reactor licensees l license applicants re 
MJREQ-0619 criteria footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may sutmit analysis to 
justify u»e of eiisting low Plow controller 
ElEENHUT. D.Q Oivitlon of Licensing 91/02/20 8pp 


0103230033 Ltr to all licensee* of operating nuclear po^er plants & 
applicants fat OLs teicept St Lucie. l/nlts 1 L 2i Requests 
util review to determine capability to mitigate station 
blackout event *. promptly implement vnergencj procedures 
ETlGENH'jr.D 0 Division of Licensing 81/02/23 3p p 


8103230013 Oenertc Ltr 01-06 to all CP holders L CL applicants re 
10CFR?0 71 ( e >. '‘Periodic Updating of FSARs, " effective 
Q00722 Info re FSAR legal * ta tus . f o rnat L content ene I 
GISENMUr.O 0 Olvislon of Licensing 01/02/26 lOpp 


8103310304 Ltr to all licensees of operating plants. applicants for DL e 
L holder* of CP* forwarding SF.CY-B1-I19 re info necessary to 
establish environ qualification of *a f et y -re 1 a t ed electrical 
eqO i print 

ElSEflKUT.D 0 Division of Licensing 01/03/10 6pp 


E NRC 9af«ty Evaluation Report (8£R>. suppls L correspondence 


6103250099 Informs that Action It an* It A 2 13 of 9ER resolved Slug flow 
lptfuced by natural circulation will not result In adverse 
loading on steam generator tubes 

TEDESCO-R L. Assistant Director for Licensing Bl/03/17 2pp 
07997: 310 


Security. <-idtcal. emergency l fire protection plans 


□ 10306033-6 Forwards addl info re guard training L qualification plans 
Enel withheld fr«f 10CFR2 7901 

HILLS. L M Tennessee Valley Authority. 01/02/2* Ip 


□ 103310330 Ltr to all licensees of operating plants t> holders of CPs 
forwardinj T.L RED- 0*9*. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for (resting MAC requirements W/o encl 

ElBENHUr.D.O Division of Licensing. 81/03/05 6?p 


J. Tnturence K indemnity information 


□103 02063 9 Forwards escerpt from Indemnity Agreement 0-89, in response 
to NRC 800130 ltr Section 3, Article VttI conflicts w/TyA Act 
of 1933 which prohibite placement of lion* against TVA 

property 

PARRIS, H <9. Tennessee Valley Authority 61/02/24 3pp 07792 125 


0 Inspection rspoTli. IE Bulletins U correspondence 


8103100397 Forward* IE Imp Repts 30-43B/00-27 t< 50-439/00-26 on 
GO If 10-21 & notice of violation 

MURPHY# C E Region 2, Atlanta, Reactor Construction L Engineering 
Support Branch 01/01/02. 2pp 07064 173 


— 0103100401 Notice of violation Prom insp on 801110-21 

• Region 3 . Atlanta. Office of the Director. BI/01/02. Ip 
078*4: 175 


--81 03 100407 IE Insp Repts 50-438/00-27 8. 30-439/00-26 on BOl 118-21 
NDficomp l lance noted: fal lur e to provide preeeurlier Surge 
line grinding procedures. 

Kt_E IKSORGE, W P Region 2. Atlanta. Office of the Director. 

HERD T . A R Region 2, Atlanta. Reactor Construction * Engineering 
Support Branch 81/01/Q2. 6pp 070*4 176. 


0103240593 Disputes violations cited in IE Insp Repts 50-430/00-14 *, 
30-439/90-14 Visual siemlnatlon not required for NK-9000 
welds. Util 601024 ltr adequately ttprsised corrective 
actions Meeting requested for 610122 to discuss concerns. 

MILLB.L M Tennessee Valley Authority. 81/01/13. 3pp 07902 3l3. 


0102280404 forwards IF Info Notice 81-01. ‘Possible Failures c 
HpA Relays “ No response re;uirqd 

[) 'RE ILLY. <j P Region P. Atlanta. Office of the Director F 
tp 07775 290 


0103090333 Forwards IE Insp Repts 30-430/00-29 t 30-439/00-20 
801201-09 No noncompliance noted 

MUPPHY.C C Region 2. Atlanta. Reactor Construction 4 Engir 
Support Branch 01/01/20 2pP 07026 057 


--8103050340 1£ Insp Repts 50-439/00-29 L 50-439/00-28 on 0OU 
noncompliance noted Major areas inspected installation of 
globe valves in component cooling sys. reactor bldgs L 
auxiliary bldg l intake pumping stations 
THOMAS. M Region 2. Atlanta. Office of the Director 
CANTRELL. F 5 Region 2. Atlanta. Reactor Construction tc 
Engineering Support Branch 01/01/20 3pp 07026 059 


at03tlQ5l7 Forward* IE |n«p Repts S0-436/D0-3O * 50-439/80-ZV 
001219-19 No none orp 1 iance noted 

MURPHV.C E Region 2. Atlanta- Reactor Construction * Engif 
Support Branch 01/02/03 2pp 07072 227 


--81Q3110S21 IE Insp Repts 50-439/80-30 \ 50-439/00-29 on BOK 
noncomp k lane e noted Major areas inspected installation of 
hangers t supports & Installation L testing of anchor baH 
THOMAS. H Region 3. Atlanta. Office of the Director 
CANTRELL. F S Region 2, Atlanta. Reactor Construction L 
Engineering Support Branch 01/02/03 3pp 07072 229 


01 03 120421 Forwards It* Insp Repts 30-430'01-Oi V 90-439/01^01 
810106-09 No noncorp 1 lane e noted 

MURPHY. C E Region 3. Atlanta. Reactor Construction h Engir 
Support Branch 01/02/04 2?p 07904 290 


--8103120425 IE Insp Aepls 50-430/91-01 L 50-439/01-01 on (UOI 
noncompliance noted. Major areas inspected licensee action 
previous insp P ind 1 ngs* l icensae identified items L RCPQ 
piping 

OtRARO, E H Region 2. Atlanta. Office of the Director I 
Region 2. Atlanta. Reactor Construction L Engineering 9uf 
Branch 8J/02/03 6pp 07904.292 


0103020277 Forwards IF Circular 01-02. ‘‘P er t or r*anc e of N4C-Lt( 

Individuals Uhile on Duty “ No written response required 
O'REILLY. J P Region 2. Atlanta. Office of the Director t 
ip 07705 340 


0103050460 Ac k receipt of 810130 ltr informing NRC of steps tc 
correct violations noted in IE Imp Repts 50-430/80-57 l 
•JO -4 39/00 -26 

MURPHV.C E Region 2. Atlanta- Reactor Construction & Engir 
Support Branch 01/02/10 lp 07824 350 


— 01030504*9 Responds to NRC 010102 ltr re violations noted ir 
Repts 30-438/BO-27 t 50-439/B0-26 Corrective actions, 
sequence control charts will be invalidated Z> new ones 
issued to encompass requirements for weld grinding t insp 
CROSS, J L. Tennessee Valley Authority 01/01/30 2pp 
07824 359. 


0103240710 Forward* IE Insp Repts 50-430/01-02 l 50-439/01-02 
810126-30 No none omp 1 1 ar*< o noted. 

MURPHY, C E. Region 2. Atlanta. Reactor Construction & Engii 
Support Drench 81/02/19 2pp. 07903 250 


--010324071* IE Insp Repts 30-430/81-02 K 50-439/01-02 on 010: 
nonconpl lane e noted. Major areas inspected stressing of 
vertical tendons * button heading of horitontai tendons ii 
Unit t reactor bldg. 

THOMAS, M Region 2, Atlanta. Office of the Oirector 
CANTRELL, F 8 Region 2. Atlanta, Reac tor Construction t* 
Engineering Support Branch 81/02/10 3pp 07903 252 


0103040777 Forward* response to Infractions contained in IE Ii 
30-430/90-14 L 50-439/00-14-01 Corrective actions on 010207. 
Welding Engineering Unit 5td Operating Procedure WEU-80P-711 
issued to responsible individual* 

MILLS. L M Tennessee Valley Authority 01/02/20 3pp O: 


81031*0516 Forv 4 rdt /E Circt>i 4 r 01-03. 'Inoperable Seismic Moi 
Instrumentation " No response required 

KEPPLER, J 0. Region 3, Chicago. Office of the Director 8! 
Ip. 0791* 300 


0IO317OOU Forwards revised IE Bulletin 91-01. "Survel llance i 
Mechanical Snubbers. *' w/corrected Pages 5 & 6 Change In 
Identification of facilities w/CPt to which bulletin is 
applicable does not affect util requirements 

O'REILLY. J.P Region 2. Atlanta, Office of the Director. f 
IP 


91032*0019 Porvard* update to 8C0QO5 response to If! Bulletin 79-034 
“Lon j v t od X fij l Welo Defect! in ASME SA-312. Type 304 Stainless 
St*el Piping " SA-312. Tgpe 300 tenes fusion welded pipe 
nit used at facilities Addl info will be sent bg 9(0630 
rlLLS. L M Tennessee Valley Authority 01/03/04 2pp 


0103240264 Ac k receipt of 001 024. a \ o 1 1 3 K 0220 llrt informing NRC of 
step* taken to correct violations noted in IE Insp Repts 
50-438/83- 14 K 50-439/00-14 

LEWIS. R C Region 2. Atlanta. UPflce of the Director 81/03/10 
1? 07931 032 


--8102240274 Forwards revised response pet 910204 telcon re violations 
noted in IE Insp Repts 50-438/00-14 b 50-439/00-14. 

Corrective actions issued Melding Eng i nee ■ i ng Unit Procedure 
WEU-SGP-713 L instructed employees in procedural changes 
MILLS. L M Tennessee Valley Authority 01/02/20 3pp 
07981 003 


B1002C019? Forwards IE Info Notice 81-06. "Failure of HE Model K-600 
Circuit Breaker " No response required 

O'REILLY. J P Region 2> Atlanta. Office of the Director 01/03/11 
l? 


6103240286 Ac k receipt of 010209 l tr informing NRC of stops taken to 
correct violations noted in IE Insp Repts 5O-43B/QO-20 t 
50-439/83-27 

LEWIS. R C Region 2. Atlanta, Office of the Director 01/03/12 
Ip. 07935 001 


■8103240293 Re submits 010123 response to violations noted In IE Insp 
Repts 50-430/00-28 «- 50-439/00-27 Notary seal affixed 
H T LL9. L M Tennessee Valley Authority 01/02/09 3pp 
07985 C02 


*--9)03240297 Respond* to NRC 001230 Itr re violations noted In IE Insp 
Repts 50-430/00-28 6 50-439/80-27 Corrective actions craft 
employees instructed to remove una u tl* or I t o d rigging & craft 
tsgt reinstructed on requirements. 

MCLLS-U H Tennessee Valley Authority 01/01/23 3pp 
07985 003 


--8)03240332 Forwards IE Insp Repts 30-430/80-28 6 50-439/00-27 on 
801101-28 & notice of violation 

HURPHf* C E Region 2, Atlanta, Redactor Construction & Engineering 
Support Branch 00/12/30 2pp 07985 000 


0)03240303 Notice of violation from insp on 801101-30 

♦ Rejion 3. Atlanta. Office of the Oiroclor 00/12/30 Ip 
07985 010 


—8103240300 IE Insp Repts 50-430/00-20 K 50-439/00-27 on 001101-20 
h:ncorpl lance noted pipe restraint rigged & supported w/o 
prior engineering approval 

WILCOX, J 0 Region 2. Atlanta. Office of the Director 
CAVTRElL.F 3 Region 2. Atlanta, Reactor Construction b 
Engineering Support Branch 80/12/24 5pp 07909 0(1 


9103230003 Forwards IE Info Notice 81-05. "Degraded DC Gy* at 
Palisades ■' No response required 

O'REILLY, j p. Region 2, Atlanta. Office of the Director 01/03/13 
I p 07969 060 


8103250179 Ac k receipt oP 810306 1 tr informing NRC of steps taken to 
Correct violations noted In IE Insp Repts 30-430/00-31 b 
50-439/00-30. 

LEWIS R C Rogion 3. Atlanta. Office Of the Director 01/03/10 
Ip 07996:044 


■9103250107 Responds to NRC 810209 Itr re violations noted in IE Insp 
Repts 30-430/00-31 b 30-439/00-30 Cor r ec t i ve action, F0A9 
section being revised to define method to be used in 
wri ting, approving b controlling const test procedures 
MILLS. L H. Tennessee Valley Authority. 01/03/06 3pp 
07996. 045 


--01032501 93 Forward* IE Insp Repts 30-438/80-31 b 90-439/00-30 on 
8Dt 1 29-1 2J>6 t notice of violation 

Mu9®HY, C £ Region 2- Atlanta. Reactor Construction 6 Engineering 
Support Branch. 01/02/09. 2pp 07996 040 


•9103250190 Notice of violation from Insp on 001129-1236 

* Region 2. Atlanta. Office of the Director 81/03/09 ip. 
07996:090 


--0103230206 IE ln*p Repts 50-430/00-31 6 50-439/00-30 on 001129-1236 
No nc emp i lance noted unapproved procedure used to perform 
ccft«t flush of essential raw cooling water stye. Train A. 

WILCOX, J. D Region 3, Atlanta. Office of the Director. 

•CANTRELL . F. 8 Region 2, Atlanta. Reactor Construction b 
Engineering Support Branch QI/02/09 Spp 07996 051. 


8103310624 Forwards revised response to NRC 810102 Itr re violations 
noted in IE Insp Repts 50-430/80-27 h 50-439/00-26 
Corrective actions new sequence control chart to be issued 
u./ requirements for weld grinding 6 insp of grinding 
MILLB.L M Tennessee Valley Authority 01/03/26 Spp 00061 02 


S Reportable occurrences. LERs 6 related correspondence 


8103030793 Flrsl interim deficiency rept re NAVCO spool piece 6 
radiographs, initially reported BOIS14 Vendor radiographic 
technique under util review Considers 10CFR21 applicable to 
tub j nsnconforrancs Nest rept to be submitted by 0X0225 
MILLS. L M Tennessee Valley Authority 00/12/15 2pp 07700 33 


0103040768 First interim deficiency rept re I1T actuation springs in 
from- incorrect natl initially reported 001217 Veltefc. 
supplier o# valve using ITT ac t ue t on . re que 1 1 ed to provide 
satisfactory resolution of deficiency 

MILL9.L.M Tennessee Valley Authority 01/01/16 ip 07810.127 


0103040709 Second interim deficiency r ep t , or i g i na l 1 y reported on 
0009 II. re incorrectly marked certified mat I test rept for 
pra 9 Ira, sinp sy s /rail. Add! fabrication records t details of 
planned corrective action requested 

MILLS. L M Tennessee Valley Authority 81/02/10 2pp 07013 07* 


9103040700 Responds to 800420 Itr re INRYCO tendon I ns ta 1 1 a 1 1 on 
operations & related QA/OC activities Inspectors to be 
maintained on simultaneously stressed groups of dome & 
horitontal tendons INRYCO resumed tendon associated work 
MILLS. L.M Tennessee Valley Authority 01/02/23 lp 07012 264 


0103090630 First Interim Deficiency Repts BLRQ-50-43B/B I - l 5 6 
BL0D -50- 439/ 01-15 re pipe hanger d oc umen ta 1 1 on error, 
initially reported 010130 Cable tray supports are being 
reviewed 6 evaluated Nest rept expected by QiOSM 

MILLS. L M Tennessee Valley Authority 01/02/27. 2pp 07044 29C 


0 103 I 3 002 7 Part 21 rept re undersized grease relief tubing in reactor 
vent cooling Pam. impairing required semiannual naint. 
initially reported 010120 Fan* purchased from D&u. 

Investigation In progress 

MILLS, L.M Tennessee ValUy Authority 01/02/27 3pp. 07913 049 


0103110522 Final deficiency rapt. Initially reported 010129. re storage 
t errp J JmJ t exceeded During weekend of &IOH0-1 J . th era uai no 
heat In protective coating storage bldg Caused by blown 
fuse Bldg heaters l warning lights rewired 

MILLS, L M Tonnes tee Valley Authority 81/03/02 2pp 0767Q 208 


0103130466 Second Interim deficiency rept re const QA audit of safety 
related non-ASME Weld Insp HN-W-0O-O8. ini t la lly reported 
□01020 Welding design guide will be developed 6 issued Next 
rept expected by 010505 

MILLS.L-M Tennessee Valley Authority. 01/03/06 2pp. 07911 291 


0103170376 Final deficiency rept re makeup pump control l ng 1 c , l ti 1 1 ia 1 
reported 8(0206. Logic drawings w/design requirements that 
have not been implemented in makeup pump control logic 
1 1 » t ed. C or r ec ted designs will be Issued by G109I1 

MILLS. L.M. Tennessee Valley Authority 01/03/09 3pp. 07939- 266 


6103300163 Part 21 re ITT actuator for Va l te k • 1 n i 1 1 a l l y reported 
001217. Util has received verbal confirmation from Veltek 
that no operational problem* exist w/Valtek valves using ITT 
hydramotor actuators 

MILL 8. L M Tennessee Valley Authority 01/03/17 2pp 08053: 329 


0JO327O5O5 Tenth Interim deficiency rept. initially reported 7007)0, re 
expansion anchor, failure to pass qualification tests. Data 
concerning as-built strength of base plates w/lnstalied 
expansion anchors Is being evaluated. 

MILLS, L.M. Tennessee Valley Authority. 81/03/IB ip. 08043 143. 


8103370522 Final dafleincy rept re crane va ive s-we I <f t ng concern first 
reported on 610220 Valve, to be post-weld heat treated. 

Fourth lot of weld wire to be removed b team reweldad before 
post-heat treatment 

MILLS. L M Tennessee Valley Authority. 81/03/20. 2pp. 00043: 146 


0103270462 Final deficiency re p t. i ni t i a 1 1 y reported 900819, re power 
cables not qualified to IEEE 383-1974 flame test. Cable* 
mistakenly installed In cable trays have been Identified L 
will be removed from cable trays in «a f e ty-releted areas. 

MILLS. L M Tennessee Valley Authority 01/03/23 2pp 00043:000 


0103310603 Final deficiency rept re automatic closure of borated <jate 
storage tank isolation valves, initially reported on 801203. 

Revised design drawings Implementing Oesign Criteria 
N4-ND-0740 to be completed by 010304. 

MILLS. L M Tennessee Valley Authority. 01/03/24. 2pp. 00062:222 


8103CJ104B0 Fifth interim deficiency rept re AUMA Activators ratoi 
operated valve operator* Actuator* rftunnJ to factory for 
rapalr. ’las rec or “end o<# actuator* tie reinstalled by 

factory trained svc employees Ne«t rept t, R1061B 

KtLL3> t. M Tennessee Valle, Authority 81/Q3/25 2pp 06079 234 


8103310559 Pint Interim deficiency rept to welder qualification 
Welding personnel not properly qualified per AWS D1 1 as 
required by Procett Sp ec t f i c a 1 1 cn 1 C 1.2 of G-29e for 
performing Clai* 1 teisiric welding Neit rept 01062*1 
MJLLS.L fl Tennessee Valley Authority 31/03/23 2pp OE075 22? 


0103310531 Second interim deficiency re certified <ratl test rept* on 
an c h orh * ad * . Ut i I current!) awaiting fnrra 1 transrlttals of 
certified ma t 1 test rijpt* for neat* 91974.97*93.01773. 

52214,6065700 V 6067474 Ne * t rept to be submitted by 320 M 9 
KILLS, L n Tenneiiee Valley Authority 01/03/26. 2pp 00073 232 


DOCKS? 50-439 QELLSFQH1Z, NUCLEAR PLANT, WIT 2 


A Ap p 1 t c at i on /c on * t r uc t 1 on stage documents & correspondence 


3103190732 Ltr* to all licensee* of operating p 1 an t* . app 1 1 c ant » for 
OLs & holder* of CPs re control of heavy load* Request* 
revtaci per guidelines in NCffEO-06 l 2 Forward* UffC position re 
interim action* & t equest for addl info 

E16ENKUT.D Q Division of Licensing, 30/12/22 30pp 


B1031903B7 Ltr to all licensee* of operating plants & applicant* for 
OL» L holders of CPs re program for environ qualification 
of safety- related electrical equipment tt®"* addressed 
Involve cold shutdown, replacement parts 6 NUREC-0737 
EI8ENHUT.0 Q Division of Licen»ing. QI/01/19 6pp 


0103120014 Ltr to all licensees of operating plants. CP holders «< OL 
ap p J i c an t » . e x c tp t Indian Point 2 & J,2ion 1 V 2 L IKf-j. 
forwarding inadvertently omitted pages fro-i NRC 001222 
request for addl info ry control of heavy loads. 

EISENHUT.D o. Division of Licensing 01/02/03 6pp 


0103230024 Ltr to all power reactor licensees L license applicants re 
M/REG-0619 criteria Footnote 2 in Ta&fe 2 contains «rror due 
to leakage testing deletions Licensee ^ay submit analysis to 
justify use of etlsting low flow controller 
EtSENHUT.O 0 Division of Licensing 01/02/20 Upp 


6 1 03230030 Ltr to all licensees of operating nuclear power plants ft* 
applicants for QLs feicept St Lucie. Units 1 & 2) Request* 
util review to determine capability to mitigate station 
blackout event L promptly implement emergency procedures 
E | 0ENHUT. D 0 Division of Licensing 81/02/23 3pp 


0JO323OB13 Oeneric Ltr 81-06 to all CP holder* 5 OL applicants re 
10CFRS0 7 1 < e ) • ■Periodic Updating of FSARs. ’ effective 
800722 Info re F8AR legal status* format 4. content enc I 
EISENHUT. D. 0 Division of Licensing 61/02/26 k Opp 


0103310004 Ltr to all licensees of operating p lants. app 1 iconts for DLs 
& holder* of CPs Paru/trdtng 6£CY-0i-ll9 re Info neceiterg to 
establish environ qualification of sa f e t y -re 1 a t ed electrical 
equipment 

Ef8ENHUr,0 Q Division of Licensing 61/03/10 6pp 


E NRC Befetg Evaluation Report tSEftj. tuppl* & correspondence 


9103230099 Inform* that Action Item lt.K.2 IS of SER r e*o 1 ve d. 61 ug flow 
induced by natural circulation will not result in adverse 
loading on steam generator tube*. 

TEDE3C0* R L Assistant Director for Licensing 01/03/17 2pp 
07997: 310 


F Security, medical, emergency i fire protection plan* 


6103060336 Forwards addl info re guard training 4* qualification plant 
Enel withheld /ref 10CFK2 790) 

MILLS. L M Tennessee Valley Authority 91/02/26 ip. 


0103310330 Ltr to ell licensees of operating plant* & holder* of CPs 
forwarding Nl/REQ-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for matting WC requirement* W/o end 

EI8ENHUT. D. 0 Division of Licensing 61/03/05. 6pp. 


Q Inspection reports- IE Suiletm* 1 correspondence 


6103100397 Forwards 1C Insp Kept* 50-430/00-27 K 50-439/60-26 on 
601 1 18-21 6 notice of violation 

MUPPHY-C E Region 2. Atlanta Reactor Construction ± Engineering 
Support Branch Gl/01/02 2pp 07064 i73 


- -Q103 100401 notice of violation from insp on 1701116-21 

• Region 2. Atlanta Office of the Director 01/01/02 Ip 
07064 175 


--BI031C0407 IE Insp Rppts 3O-43R/0O-27 * 90-439/80-26 on 001110-21 
Nonccnp 1 lance noted failure to provide pressuriier surge 
line grinding procedures 

KLEINS09GE. W P Region 2. Atlanta- Office of the Director. 
hERDT-A R Region 2, Atlanta. Reactor Cons t r uc 1 1 on & Engiretrir; 
Support Drench 01/01/02 6pp 07064 176 


9103240593 Disputes violations cited In IE Insp Rept* 50-430/80-14 L 
50-439/60- 14 Vt sua 1 examination not required for NX-5000 
utelds Util €01024 ltr adequately evpressed corrective 
actions Meeting requested for 0)0122 to discus* concerns 
KELLS. L K Tennessee Valley Authority Bl/Ol/13 3pp 07902 313 


0102280484 forward* IF Info bio tie* 81-01. ‘Res sib la Failures of JE T,; 
UFA Relay* *■ Mo response required 

O'REILLY. j p Region 2- Atlanta. Office of the Director 01/01/lft 
Ip 07773 29B 


0103030333 Forward* lE Insp Rept* 90-430/80-29 L 50-439/80-20 u* 
801201-05 No nencomp 1 lane e noted 

MURPHY. C E Region 2. Atlanta. Reactor Construction 6 Engineering 
Support Branch 01/01/20 2?p 07026 097 


--8103090348 IE Insp Rept* 90-438/00-2? 4 50-439/00-20 on 001201-03 Ne 
noncompliance noted Major areas inspected installation of 
globe valves in component cooling sy*. reactor bldgs U 
auxiliary bldg 6 intaie pumping stations 
THOMAS. K Region 2. Atlanta. Office of the Director 
CANTRELL. F S Region 2, Atlanta, Reactor Construction 4- 
Engineering Support Branch 01/01/20 3pp 07026 059 


6103110317 Forward® IK Insp Rept* 30-430/00-30 6 50-439/Q0-29 on 
001219-19 No noncomp 1 lance noted 

rtjRpHY, C E Region 2. Atlanta- Reactor Construction 4. Engineering 
Support Branch 81/02/03 2pp 070/2 227 


--01031 10521 IE Insp Rept* 90-430/00-30 L SO- 439/80-29 on 00121 5- J? N: 
noncompliance noted Major areas inspected installation of 
hanger* &, support® & Installation 6 testing of anchor bolts 
THOMAS. M. Region 2. Atlanta. Office of the Director 
CANTRELL. F 3 Region 2- Atlanta. Reactor Construction 6 
Engineering Support Branch 01/03/03 3pp 07072 229 


0103120421 Forwards It Imp Rept* 90-430/01-01 t 50-439/01-01 or 
010106-09. No none onp 1 iance noted 

MURPHY, C. E Region 2. Atlanta. Reactor Construction 8. Engineering 
Eupport Branch 61/02/04 2pp 07904 290 


--8103120425 IE Insp Rept* 50-430/81-01 ^ 50-439/01-01 on 010106-0? .‘J. 
noncompliance noted Major areas inspected licensee action on 
previous Insp f i n d i ng *. 1 1 c >ns «« identified items & RCPO 
piping 

OIRARO.F. H Region 2. Atlanta. Office of the Director HCRDT. A i 
Region 2. Atlanta- Reactor Construction & Engineering Support 
Branch 01/02/03. 6p? 07904.292. 


8103020277 Forwards IE Circular 81-02. "Perfornanca of NRC-Licensei 
Individuals While on Duty " No written response required 
O'REILLY, J P. Region 2. Atlanta. Office of the Director 31/02/0? 
IP- 


0103050460 Ack receipt of 010130 ltr informing NRC of steps taken to 
correct violations noted in TE Insp Rept* 30-438/00-27 L 
50-439/00-26 

MURPHY. CE. Region 2. Atlanta. Reactor Construction 6 Engineering 
Support Branch 0J/O2//D Ip 07024 358. 


— 0103050469 Responds to NRC 810102 ltr re violations noted in IE Inei 
Rep t s 90-430/00-27 & 50-439/00-26 Corrective action* 
sequence control charts will be invalidated t* new ones 
issued to encompass requirements for weld grinding & insp 
CRGC8' J. L Tennessee Valley Authority. 81/01/30. 2pp 
07024 399. 


B 103240710 Forwards IE Insp Rept* 90-438/81-02 t, 50-439/01-02 en 
010126-30. No noncomp l i anca noted. 

MURPHY. C. E Region 2. Atlanta. Reactor Construction & Engineerfog 
Support Branch 01/02/ia 2pp. 07983:2 30. 


— BJ03P40716 If Insp Repts 50-438/81-02 t. 50-439/0 1 -02 on 010126-30 No 
noncOfM l«nc« noted Major area* inspected stressing of 
vertical tendon* L button heading at hoiiiontai tendons in 
L'n 1 1 1 reactor s 13 g 

THCMAS. M Regi-jn 2. Atlanta. Office of the Director 
CANIRELL.F S Region 2. Atlanta. Reactor Construction & 
Engineering Support branch 81/02/10 3pc 07003 352 


8I0JC4O777 Tor ward* retpor.se to infractions contained in IE [nap Rep is 
50-430/89-14 h 50-439/80- 14-01 Corrective actions on 010207. 

Leldlrg Engineering Unit Std Operating Procedure WGU-GOP-715 
i«iuf d tc responsible individuals 

htl.l.B.t rt Tennessee Valley Authority 01/02/20 3pp 07013 060 


8103160516 Forwards IE Circular 01-03. "Inoperable Selsnic Monitoring 
Instrumentation " No response required 

r£rp|.Ffl. j 0 Region 3, Chicago. Office of t*\o Director 01/03/02 
I p . 0791 6 300 


01031700)1 Forward* revised IE Bulletin 01-01. “Surveillance of 
Mechanical Snubbers.*’ w/corr* c t*d Pages 3 6 6 Change In 
id * n $ l f l ca 1 1 an of facilities t/CPi to j.hich bulletin is 
applicable does not affect util requirements 

O'REILLY. J P Region 2. Atlanta. Office of the Director 81/03/04 
1? 


8103260319 Forward* update to GOO0O5 response to IE Bulletin 79-03A 
* con g 1 tud I ne 1 Weld Defects In A[jME SA-- 312 , Type 304 Btainless 
Steel Piping 1 SA-J12. Type 300 series fusion welded pipe 
not used at facilities Addl info will be sent by 010630 
MILLS. L M Tennessee Valley Authority 01/03/04 2pp 


8103240264 Ac k receipt of 00 1 024 . 0 10 1 1 3 6 0220 Itrs informing NRC of 
steps taken to correct violations noted in IE Insp Rept* 

50-430/E -14 6 50-439/80-14 

LEWIB.R C. Region 2. Atlanta. Office of the Director 01/03/10 
ip 07901 C02 


--8I03240274 Forwards revised response per 010204 telcon re violations 
noted in IE Insp Repts 30*438/00-14 t 30-439/00-14. 

Corrective actions Issued Welding Engineering Unit Procedure 
WEU-6GP-713 6 Instructed employee* m procedural changes 
MILLS. L M Tennessee Valley Authority 01/02/20 3pp 
07901 003 


9103200197 Forwards IE Info Notice 01-06. “Failure of I TE Model H.-600 
Circuit Breaker ’ No response required 

O'REILLY. J P Region 2. Atlanta- Office oP the Director 01/03/11 

IP 


8103240206 Ac V receipt of 01 0209 Itr informing NRC of step* taken to 
correct violations noted in IE Insp Repts 50-430/00-20 L 
50-439/60-27 

LElvtB.P C Region 2. Atlanta. Office of the Director 01/03/12. 
ip. 07903 001 


-6103240293 Resubmits 010123 response to violations noted in IE Insp 
Repts 50-430/00-20 6 30-439/00 27 Notary seal affined. 

MILLS. L K Tennessee Valley Authority 81/02/09 3p p 
079B3 002 


BJ 03240297 Responds to NRC 001230 Itr re violations noted In IE Insp 
Repts 30 -430 /BO -2Q 4 90-439/00-27 Corrective actions craft 
employees Instructed to remove uneuthorlied rigging 6 craft 
<Tgt relmtructed on requirements 

MILLS. L. (1. Tennessee Valley Authority 01/01/23 3p p 
07995 003 


Bi 03240302 Forwards IE Insp Repts 90-430/80-28 6 50-439/80-27 on 
001101-28 1 notice of violation 

MORPHY, C E Region 2. Atlanta. Re«c tor Construction 6 Engineering 
Support Branch 00/12/30 2pp 07909 000 


--610324030© If Insp /?ept* 50-430/60-20 6 50-439/60-27 on 601101-26. 
Koncomp 1 lane e noted. pipe restraint rigged Z. supported w/o 
prior engineering approval. 

WILCOX. J Q. Region 2. Atlanta. Office of the Director. 
CANTRELL.F.S Region 2< Atlanta. Reactor Construction & 
Engineering Support ©ranch 00/12/24 3p p 07993 01 l 


0103200003 Forward* IE Info Notice 81-09. "Degraded DC Bye at 
Palisade*. " No response required 

O'REILLYNJ P Region 2, Atlanta. Office of the Director 01/03/13. 

Ip 


0103290179 Ack receipt of 010306 Itr informing NRC of steps taken to 
correct violations noted in IE Inep Repts 9D-430/8O-3J V 
50-439/00-30. 

LEWIS, fl. C. Region 2. Atlanta. Office of the Director 81/03/10. 

Ip 07996:044 


--8103230187 Responds to NRC 010209 Itr re violations noted In IE Ii 
Repts *0-438/00-31 4 50-439/80-30 Corrective actions F3AR 
lection being revised to define method to be used in 
writing, approving l * controlling const test procedures 
MtLLS.L M. Tennessee I/alley Authority 81/03/06 3pp 
07996 045 


--0103250193 Forwards IE ln*p Repts 5O-430/QO-31 L 30-439/80-30 on 
BO 1 129-1 226 & notice of violation 

MURPHY. C £ Region 2, Atlanta. Reactor Construction K Engineer! 
Support Branch 81/02/09 2pp 07996 040. 

--H1O3250206 IE Insp Repts 30-436/00-31 L 50-439/80-30 on GOl 129-122 
Noncompliance no te d : ur a pp r oved procedure used to perform 
const flush of essential raw cooling water sys. Train A 
WILCOX. J 8 Region 2. Atlanta. Office of the Director 
CANTRELL . F S Region 2. Atlanta. Reactor Construction S> 
Engineering Support flranc* 01/02/09 Spp 07996 OSI 


0103310624 Forwards revised response to NRC 01 01 02 Itr re violations 
noted In l£ Insp Repts 50-430/BD-27 L SO-439 /0Q-26 
Corrective actions new sequence control chart to be issued 
w/ r • qu I r em ent s for weld grinding & map of grinding 
MILLS. L h Tennessee Valley Authority BI/03/26 2pp 0B0610S 


8 Reportable occurrences. LEWs A related correspondence 


0103030793 Fust Interim deficiency rept re NAVCQ Spool piece & 
radiographs. initially reported Q01114 Vendor radiographic 
technique under ut l 1 ruvlee Considers 10CFR21 applicable to 
subj nonconformance Nett rept to be submitted by 010225 
MILLS. L M Tennessee Valley Authority. BO/12/15 Spp O77Q0 33 


0303040760 First Interim deficiency rapt re ITT actuation springe in 
from Incorrect matl initially reported £301217 Valtek. 
supplier of valve using ITT ac tuetors. requested to provide 
satisfactory resolution of deficiency- 

MILLS. L M Tennesse* Val 1 ey Authority. 01/01/16 Ip. 07010 127 


91030407B9 Second interim deficiency r a p t . o r l g I na 11 y reported on 
000911. r» incorrectly marked fortified mat! test ropt for 
pr e» tr*ssi ng t»yt iratl Adq l fabrication record* & detail* of 
planned corrective action requeited 

MILLS. L M Tennessee valley Authority ©1/02/10 2pp 07013 07 


0103090630 First Interim Deficiency Repts DlRD-50-430/81-15 h 
BLRD-30-439/0! -15 r« pipe hanger doc urnien ta 1 1 on error, 
initially reported 010120 Cable tray supports are being 
reviewed L evaluated Next rept expected by 810011 

MILLS. L H Tennessee Valley Authority 01/02/27 2pp 0704429 


8103130027 Part 21 rept re undertiied grease relief tubing in reacto 
vent cooling f ant. imp* I r l ng required semiannual nalnt. 
initially reported 810120 Fan* purchased from OS-Vj 
Investigation In progress 

M1LLG. L. M Tennessee Valley Authority 01/02/27. 3pp. 07912:04 


9103110522 Final deficiency r e p t. In 1 1 1 a 1 1 y reported 010129, r» storey 
temp limit exceeded During weekend of 0 1 01 10-1 1. there was no 
heat in protective coating storage bldg. Caused by blown 
fuse. Bldg heaters l warning lights rewired 

MILLS. L 11. Tennessee Val ley Authority. 01/03/02 2pp 07070 20 


□ 103130466 Second interim deficiency rept re const OA audit of safet 
related non-A£KE Weld Insp ON- W-00-00. i n i 1 1 a I 1 y reported 
001020- We 1 d ing design guide will be developed L issued Next 
rept expected by 810305 

MILLS. L n Tennessee Valley Authority 01/03/06. 2pp. 079 1 1 : 29 


B1O3170376 Final deficiency rept i*e makeup pump control logic, inltla 
reported 610206. Logic drawing* w/de*lgn requirement* that 
have not been Implemented In makeup pump control logic 
1 1st* d. Cor rec ted design* wiLl be issued by 010911 

MILLS. L M Tennessee Valley Authority ©1/03/09. 3pp. 07939 26 


8 103300 163 Part 2l re ITT actuator for Va I te k . i n 1 1 ia 1 1 y reported 
B01217 Util ha* received verbal confirmation from Valtek 
that no operational problems exist w/ Val tel valves using ITT 
hydramotor actuator* 

MILLQ.L M T*nne»*e* Valley Authority 61/03/17- 2pp- 08095:32 


Q1O3270303 Tenth interim deficiency rep t. in i t iel 1 y reported 780710/ r 
expansion anchor* failure to pas* qualification test*. Data 
concerning ai-built strength of base plate* w/!n*t*Med 
expansion anchor* i* being evaluated. 

MILLS. L. M Tenne**** Valley Authority 81/03/16 lp 00043:143 


338 


DOCKETED ITEMS 


8103270922 Final deficincy rept f» c rar»e va 1 ve i-ue 1 d l ng contern first 
reported on 910220 Valvsi to be pomi-ueld Uat treated 
Fourth lot of (jje l d wire to bo removed 1 lean refolded tef ore 
post-heat treatment 

MILLS, L H Tsnnettee Valley Authority 01/03/20 3pp 00043 l Ah 


8103270462 Final deficiency r ep t. 1 n 1 1 1 a 11 v reported 300019, re po^er 
cablet ao t qualified to IEEE 303-1974 Pla*,» test. Cables 
mistakenly installed in cable trays have been identified & 
will be removed fra<f table trays in « a f e ty - r e l ated areas 
MILLS. L M. Tennessee Valley Authority 01/03/23 2pp 00043009 


6103310609 Final deficiency rept re automatic closure of borated ua ter 
storage tank isolation va 1 ves. ini t la 1 1 y reported on 801203 
Revised design drawings irp talent ing Design Criteria 
N4-ND-D740 to be completed by 010904 

MIlLB.L.M. lionesses Valley Authority 91/03/24 2?p 0B062 222 


81033 1 040Q Fift h interim deficiency rept re A I'M A Actuators no tor 
operated valve operators Actuators returned to factory for 
repair ALMA has recommended actuators be reinstalled by 
factory trained svc employees Ne»t rept by 010616 

MILLS. L M Ternetsee Valley Authority 01/03/23 2pp 00075 234 


9103310339 First interim deficiency rept re utlcitr qualification 
Melding pet-sorrel not properly qualified per Aw 5 01 I as 
required by Process Specification I C I 2 of G-29c Por 
performing Clast 1 seismic welding N# i c rept 010624 
MILLS. L. M Tennessee Valley Authoritj 81/03/23 3pp 00073 229 


9103310331 Second interim deficiency re certified rati test repts on 
en< A orfttfad S l/t i I currently awaiting farrsl transmittals of 
Certified rati test repts for heats 91974,97633.01775- 
52214.6069700 6 6067474 Neit rept to be submitted by 020119 
MILLB-L.H Tennessee Valley Authority 61/03/26 2pp OG073 232 


CCCKET 50-440 PERRY f.UC LEAR PQNER PLAN!, UNIT | 


A Application/construction stag© documents 4 correspondence 


0103190307 Ltr to all licensees of operating plants L applicants for 
CLs L holders of CPs re program for environ qua 1 1 f l c at l on 
of safety-related electrical equipment Items addressed 
involve cold shutdown. rep 1 acement part* 4 NURfcO-0737 
E1SENHUT. t> 0. Division of Licensing 01/01/19 6pp 


G 103 1 20014 Ltr to all licensees of operating plants, CP holders 4 DL 
p 1 lean t » . a t< ep t Indian Point 2 t 3, Zion 14 2 4 THf-l. 
forwarding I ha d ver te rvt ly omitted pages from NRC 601222 
request for eddl Info re control of heavy loads. 

El&ENMUT.DO. Division of Licensing 01/02/03 6pp 


9103090 l 13 Forwards or gen i i a t Iona 1 charts depicting NRC Region 3 
reorganiiatlon, effective 610216. 

KEPPLEft- J 0 Region 3. Chicago- Office of th» Director 61/02/20 
2pp. 07033: 179 


0103290024 Ltr to all power reactor licensees 6 license applicants re 
MJPC0-O61? cr i ter la. Footnote 3 in Table 5 contains error due 
to leakage testing d e I e 1 1 ons. L 1 C ensee may submit analysis to 
justify use of editing low flow controller 
EtBENHUT, 0. Q Division of Licensing 01/03/30. 0pp 


6103530030 Ltr to all licensees of operating nuclear power plants it 
applicant* for 0Ls fercept Bt Lucie. Unit* J 4 2 ) R » quests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures. 
EISENHuT.D 0 Division of Licensing 01/02/55. 5pp. 


01D31I0743 Advises that "accepted" application for OL will be forwarded 
under separate cover. Includes license app I l c at 1 on, Vo I 1 4 
F8AR«VoiS 1-10. All previously submitted info w/listed titles 
^i«y be discarded 

SOUDER. J L. Division of Rules and Records Ql/02/26 Ip. 

07085:015. 


6103170555 Ltr to all BUR licensee* <e«cept Humboldt Day 4 LaCrosse) 
requesting review of A S ME Code Claes 1 4 5 pressure boundary 
piping. safe ends 4 fitting rati par guidelines of ancl 
Revision I to NURE0-03J3 Model Tech Specs only end. 

EI0ENHU T , D 0. Division of Licensing. 81/02/56. 3pp. 


— 0103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 t 3/4 4-B re 
surveillance requirement* for ABME Code Class 1,243 
components 4 RC0 operational leakage Uniting conditions for 


0103170655 Ltr to holders of CP* t> applicants for OLs fOLRsJ requ< 
review of A5ME Class 1.2 4 3 pressure boundary piping. safe 
end* 4 fitting "■atl per guideline* of enc 1 Revision I to 
NLIREO-0313 Model Tech Specs only enc ) 

E ISEf.HijT . D 0 Division of Licensing Dl/02/26 3pp 


8103230013 Generic Ltr 61-06 to all CP holder* t, OL applicants -e 
1OCFR90 7liei. Periodic Updating of FSAR*. ' effective 
B00722. Info re F2AR legal » tatu s . f orna t 4 content end 
ElSEhHLlT.D 0 Division of Licensing 61/02/26 lOpp 


B103310B04 Ltr to all licensees o# operating p 1 an t *. ap p 1 1 c an ts foi 
4 holders of CPs forwarding SECY-01-119 re Info necessary to 
establish environ qualification of safety-related electrical 
equ i pment 

EIEENmUT.D 0 Division of Licensing 81/03/10 6pp 


F Security- mo deal, emergency 4 fire protection plans 


8103310338 Ltr to all licensees of operating plants 4 holders of £ 
forwarding NJREQ-0696. "Functional Criteria for Emergency 
Response Facilities 1 Criteria describe acceptable method 
for meeting NRC requlrerents U/0 encl. 

EI6ENHUT.0 0 Division of l icensing Bl/03/05 6pp 


0 Adjudicatory correspondence 


0103180629 Petition for leave to intervene Util may not be flnancl 
capable to operate plant safely Requests F£8 4 info re 
prehearing conference 

ALEXANDER. J OMo C 1 1 liens far Responsible Energy 81/03/06 


6)03200733 Petition to intervene In proceeding by OH Cltiten* for 
Responsible Energy FES requested 

ALEXANDER- J Affiliation Unknoun 01/03/06 Ip 07967330 


Bl 03 1806 19 Forwards petition to intervene in licensing hearings 
WJLT.O. D. Milt. D D 61/03/ 19 \p 


- -0103180626 Petition to intervene in licensing proceeding K reque 
hearing Proof of svc enc 1 

WILT-D D - LODGE- T Affiliation Unknown WILT. D D Wilt, D 
81/03/05 9pp 


8103540594 Petition to intervene in licensing proceeding U/Certtfl 
of Svc 

MARTIN, R E ., COFFEY.M D - PLAT l, J F Lake County. OH 8I/03/|d 
3pp 07903:174 


B 103 5 50226 Notice of filing petition to intervene by TJ Kenny 
KENNY. T. J. Affiliation Unknown. 01/03/16 Ip 08001 299 


— 8103250229 Petition to intervene in proceeding 

KENNY- T. J Affiliation Unknown 81/03/16 2pp 00001 296 


8103570656 Notice of A8L0 constitution PB D 1 DC h , c ha l man 4 JR Kllr 
FJ 6hon- member « 

C0ITER-8.P. Atomic Safety and Licensing Board Panel 01/03/24. 
2pp OB043 239 


8103310309 Answer opposing as* oc 1 a t i on* . c or p ora 1 1 on s 4 Individual! 
810319 joint petition to intervene Associations have not 
shown interest, standing or in jury. Co-itpenieo ' economic 
interests insufftc lent. Individuals ' interests vague. 

BARTH. C A. Hearing Drench 3 01/03/27 9pp 0S079 090 


--8I03D10320 Answer opposing OH Cltiicns for Responsive Energy QIC 
petition to intervene No interest demonstrated by 
organisation or member Organisation ua* also not authorlied 
to represent member . W/Cert i flcate of 8vc 

BARTH. C A • Hearing Branch 3 81/03/27. Gpp. 00079.099. 


H General correspondence 


8103170379 Submits info In order to participate in facility liceni 
process. 

HEINRICH. T. J. Affiliation Unknoun. 01/03/04 2pp 


K Utility Final Safety Analysis Report IFBAR) 4 enernN 


8103160976 Forward* Amend 1 to FSAR consisting of responses to NR< 


--0103160566 A-ex.d 1 to ^SAR 

* Clive land Electric I 1 1 uml natlnj Co 01/03/13 300pp 

07919 005 


81 03230 5 •*‘1 Forwards Certificate of Svc if distribution of Ar end i to 
F5Aft 

OAvlDSOf*. 0 ft Cleveland Electric illuminating Co 31/03/13 3 pp 
07979 303 


3 Inspection reports- IE Bulletins i correspondence 


6103050198 Forwards It lost Repts SO-44Q/0O-29 & 30-441/00-27 on 
601201-31 No none o.np 1 ia«'C e noted 

FWPELll'Q Region 3 Cbicegc. Reactor Con* true t Ion & Engineering 
Support Branch 01/01/26 2 pp 07023 200 


--8103030334 IE tnsp Kept* 90-440/00-2? % 30-441/00-27 on 001201-31 No 
rorco'pl loner noted Major areas inspected welding of safety- 
rl Ut«C pen* trat 1 on*, wa te r intake structures !. concrete 
placement & radiography techniques 

hwOHES.J . WILLIAMS- C C Region 3. Chicago. Office of the 
Director 81/01/17 10pp 07023 202 


0103020050 Forwards IE Circular 01-02. "Per f ormanc e o# NRC-Llcensed 
Individuals While on Outy " No written response required 
J/EPFLEft- J 0 Region 3. Chicago, Office of the Director 01/02/09 
2pp 07797 267 


8IC323O140 Forwards IE Insp Rept* 30-440/01-02 «. 30-441/01-02 on 
810101-31 No ncnc o<np 1 1 anc e noted 

FCORElLI.Q Region 3- Chicago. Reactor Construction 8. Engineering 
E-pport Brarch 81/02/11 2pp 07977 162 


- - 01032301 51 IE insp ftepts 90-440/01-02 8- 30441/01-02 on 010101-31 No 
none onp 1 lane e noted Major areas inspected sa f e t y -r e 1 a t ed 
const ac 1 1 vi 1 1 os. u,o l d mg of electrical switchgear panels 6 
cortrol cabinets 

Po'CMES. J - WKlIAKS.C C Region 3. Chicago. Office of the 
Director 01 /02/ l 1 6pp 07977 164 


8103030244 Forwards 9upp I 9 to IE Bulletin 00-17. 'Failure of Control 
Rods to Insert During Ocram at OWR " No written response 
requ 1 red 

PEFPLEft. J 0 Region 3. Chicago, Office of the Director 01/02/13 
2pp. 07790 291 


0 103 1 20S34 Ack receipt of 010309 Itr informing NRC of corrective 
actions in response to 810129 immediate action Itr re 
sa f e ty-r el ated coatings acti/ities 

►C1SHMAN R F Region 3. Chicago. Office of the Director 01/02/26 
l f . 07903:336 


□103160487 Forwards IE Circular 01-03- ‘Inoperable Boisnic Monitoring 
) *■ s tr uaienta 1 1 on " No response required 

KEPPLE1. J 0 Region 3. Chicago. Office oP the Director 01/03/02 
2 jj p 07913 302 


3103160036 Forwards revised IE Dulletln 01-OJ. "8urve 1 11 anc o of 
Mechanical Snubbers- *' w/c ort-ec t ed Pages 3 t* 6 Change In 
identification of facilities w/CPs to which bulletin le 
applicable does not affect util requirements 

KCPPLER. J 0 Region 3. Chicago. Office of the Director 01/03/04 
2pp 07914 pH 


8103200369 For -jar d » IE Info Notice 81-06. "Failure Df ITE Model K-600 
Circuit Breaker. " No response required. 

KEPPLER. JO Region 3. Chicago. Office of the Director 81/03/11 
?pp 07972 H7 


8103200660 Forwards IE Info Notice 81-05. "Degraded DC Sys at 
Palisades *’ No action required 

HEPPLCR. J 0 Region 3. Chicago. Office of the Director. 81/03/13 
2p? 07966 163 


B10320029I Forwards IE Info Notice 01-07. "Potential Problem 
W/14a ter-Eo lub I e Purge Dam Ma t 1 t Used During Inert Oas 
Gliding " Ho response required 

rEPPLER. J. 0 Region 3. Chicago. Office of the Director. 01/03/16 
2pp 07966 230 


S Reportable occurrences. LEDs J related correspondence 


6103090564 Interim deficiency rapt re suppression pool stainless 
steel cladding lentl tl istloo Further investigation on 
corrosion performance necessary Final rept will be submitted 
by 810601 

DAVIDSON. O R Cleveland Electric Illuminating Co. 01/02/26 Ip 
07630: 197 


0103090599 Update to 800929 final deficiency rept re Cutler-Mamr 
motor control ctrs Requests extension of tire to complete 
repairs from 010227 to 010601 Revised final rept expected by 
0103 I 3 

DAVIDSON. DR Cleveland Electric Illuminating Co 01/02/26 
07044: 154 


8103090603 Interim deficiency rept re fuel pool penetration plpl 
welds Full Implementation & f corrective action Is 
incomplete Final rept will be sent by 810301 

1>AV t DSQN, D R Commonwealth Edison Co 01/02/26 lp 07048: 


8103090S30 Final deficiency rept re lamination identified in AST 
gusset plate hanger steel natl All fra 1 1 has been conformed 
to new mat! r equ i remen t * Alt selected gusset plates have met 
specified acceptance criteria 

DAVIDSON. D R Cleveland Electric illuminating Co. 01/03/02 
07040 161 


COCKE T 50-441 PERRY NUCLEAR POWER PLANT. UNIT 2 


A App 1 lcati ofi/c prutruc 1 1 on stage document* S. c o rre tp on d enc e 


8103190387 l.tr to all licensee* of operating plants 4* applicants 
OLs * holders of CPs re program for environ qualification 
of s af e ty -re 1 ated electrical equipment Items addressed 
involve cold jhotdflun. rep 1 ac n»nt parts L NuftEO-0737 
EISENKUT.D O Division of Licensing 61/01/19 6pp. 


0 1 03 1 20014 l.tr to ail licensees of operating plants.CP holders 6 
app 1 leant*, except Indian Point 2 & 3, 2 i on 1 t 2 t TM|-|, 
forwarding inadvertently omitted pages from NRC 001222 
request for add l Info re control of heavy loads 
EtGENHUT.O 0 Division of Licensing 81/02/03. 6pp. 


81030901 13 Forwards or g an 1 1 a t i o na 1 charts depicting NRC Region 3 
reorgan 1 let ion* effect ive 010216 

K£PPL€R, -J <}. Region 3, Chicago. Office of the Director 8 1 /Oi 
2pp. 07053 179. 


0103250024 Itr to all powtfr reactor licensee* t, license appllcan 
NUREG-0619 criteria. Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee <ray submit analysis to 
justify use of existing low flow controller. 

EISENHUr.D 0 Division of Licensing 81/02/20 0pp 


6103230030 Ltr to all licensees of operating nuclear power plant- 
applicants for OLs (except Ot Luc 1 s.Uni ts 1 6 2) Requests 
util review to determine capability to mitigate station 
blackout event 6 promptly Implement emergency procedures 
EIQEKHUT.D O Division of Licensing. GJ/02/23 5pp 


0IO3I1O743 Advises that “accepted*' application for OL will b * fo- 
under separate cover Includes license ap p 1 i c a 1 1 on , Vo 1 I 8. 
FBAfl.Voli 1-lQ, All previously submitted info w/listed titles 
may be discarded 

30UDER. J L Division of Rules and Records 01/02/26 ip 
07G05 012 


0103170225 Ltr to all QW3 licensees (except Humboldt Day L LaCro 
requesting review of A6ME Code Class t 2 pressure boundary 
piping, safe end* 6 fitting natl per guidelines of enc I 
Revision 1 to NURE0-Q3I3 Model Tech Bpecs only one 1. 

EISENHUT. D 0 Division of Licensing 01/02/26 3pp 


--8103170266 Model Tech Specs Pages 3/4 0-2. 3/4 0-3. 3/4 4-7 «- 3/- 
surva 11 lance requirements Pot A8MS Code Class 1.2 k 3 
components & RC8 operational leakage limiting conditions for 
operation & surveillance requirements 
« General Electric Co. 01/02/26. 4pp 


0103170655 Ltr to holders of CPs *« applicants for OLs (BwRs) reqi 
review of A8ME Class 1<2 L 3 pressure boundary piping. safe 
ends U fitting matl par guidelines of and Revision 1 to 
NURE0-O3I3 Model Tech Specs only encl. 

EISENHUT. D. 0. Division of Licensing. 01/02/26. 3pp. 


8103230813 Generic Ltr 81-06 to all CP holders & OL applicants ri 
I0CFR30. 71 (,1, "Periodic Updating of FSARs. " effective 
600722. Info re FSAR legal «tatui> fornat *, content and 
EIQENHDT.O O Division oF Licensing. 01/02/26. 10pp. 


8103310804 Ltr to all licensee* of operating plants. applicants f< 
i. holders of CPs forwarding 9ECY-0I-1 19 re info necessary to 
establish environ qual 1 f 1 ca 1 1 on of safety-related electrical 
oqu l pma nt 

EISENHUT. 0 0 Division of Licensing. 81/03/10. 6pp. 


F Security. nodical, er^rgerc ^ & fire protection plant 


6103310333 Ltr to all licensee* of operating plant* h holders of CP* 
forwarding NUREO - 06*»6. ‘Functional Criteria for Eftergenc 4 
Response Facilities ’ Criteria describe acceptable retrod 
fof- meeting NRC r 0 qu 1 r e<**e r.t 9 |l/o anti 

ClSEtJMiJf. D 0 Division of Licensing 01/03/03 6pp 


0 Adjudicatory correipondtrc# 


8103100639 Petition for leave to intervene Util not be financially 

capable to operate plant safely Requests F £6 6 info re 
prehearing conference 

ALEXANDER. J Qblo Citirens for Responsible Energy 01/03/06 Ip 


8103200733 Petition to intervene in proceeding by Oil Citt tent for 
Responsible Energy FES requested. 

ALEXANDER, J. Affiliation Unknown 01/03/06 Ip 07967 330 


FU031Q0619 Forwards petition to intervene in licensing ‘-earing* 
UILT.D D Wilt- 0 D. Dl/03/15 Ip 


--0103100626 Petition to Intervene In licensing proceeding t raqueit fer 
bearing Proof of »v« enc 1 

WJLT.D 0. , LC30E- T Affiliation Unipo^n. WILT, o D Wilt, D D 
01/03/03 9j p 


QI00240594 Petition to intervene In licensing proceeding W/Cer t 1 f I c ate 
of Bvc 

MARTIN, ft E . CCFFE/.M D - PLATZ. J F Lake County. CH 01/03/16 
3pp 07983 174 


8103230226 Notice of filing petition to intervene by TJ Kenny 
KENnV.T J. Affiliation Unknown 01/03/16 Ip OQOOl 293 


--81OD230229 Petition to intervene in proceeding. 

KENNV. T. J Affiliation Unknov-n. 01/03/16 2pp 08001 296 


‘‘103270636 Notice of ASLB constitution PB B l oe h • c ha lrman & OR Kline & 
FJ 8 h <?n, me *b e r* 

COTTER- OP Atomic Safety and Licensing Board Panel 81/03/24 
2pp. 0004 3 239 


<31033(0309 Answer opposing a % *oc 1 at 1 on . c or p ora 1 1 on* i, individuals' 
010319 joint petition to Intsrvena Associations have not 
shoun Inte rest, % tend J ng or In jury, Conpan 1 es * economic 
interests insufficient Individuals' interests vague 
UARTH. C A Hearing Branch 3 01/03/27 9pp. 00079 090 


--0103310320 Answer opposing OH Cltiiens for Responsive Energy 810.111 
petition to inter vene. No Interest demonstrated by 
organliatton or member Qrganlratlon uat olio not authorlied 
to represent memb er. W/Cer 1 1 f 1 ca 1 1 of Bvc 

0ARTH* C A Hearing Branch 3. 01/03/27 Bpp 08079 099 


H Oentral correspondence 


0103170379 Submits srifo In order to participate In facility licensing 
process. 

HEINRICH* T J Affiliation Unknown. 01/03/04 2 pp . 


K. Utility Final Safety Analysis Report (F BAR 5 It amends 


8103160976 Forwards Amend 1 to F 8 AR consisting of responses to NRC 
010122 acceptance review questions- 91 PI* I Os l revised App 1A 
to NURE0-0737 action plan requirements for 01 applicants 
Aperture cards are available in PDR, 

DAVIDSON, D R Cleveland Electric Illuminating Co. 81/03/13. Ip. 
07919 001 


— 8103160586 Amend I to FSAft 

♦ Cleveland Electric llluninatlng Co 01/03/18. 300pp 

07919 003 


0103230344 Forwards Certificate of 8ve re distribution of Amend 1 to 
FSAR 

0AVT080N. O.R Cleveland Electric Illuminating Co. 01/03/13. 3pp. 
079 79:302. 


0 Inspection reports. IE Bulletins & correspondence 


0103090198 Forwards IE insp Kept* 30-440/80-29 b 50-441/00-27 on 
001201-31 No none ooip 1 1 anc e noted 

FfOflELLf.O Region 3* Chicago- Reactor Construction & Engineering 
Support Branch 61/01/26 2pp. 07029 200. 


--01030*0204 IE tnsp Repts 50-440/80-29 & 50-441/00 57 on 901201 -I 
none otrp 1 ianc e noted Major areas inspected welding g F safety- 
related penetrat i nn», water intake structure* % concrete 
platerant *- radiography techniques 

HuOHES- J - WILLIAMS. C C Region 1. CMcago Office of the 
Director 6J/0I/17 lOp? C7023 202 


□ i 03020050 Forward* IE Circular 3; -02. ' Per former: e of -L i c e ns 1 

individuals While on Outy ' Mo written response required 
mEPPLER- J 0 Region 3- Chicago. Office of the Director 01/02* 
2p p 07707 367 


8 1 0323 D 1 40 Forwards IE Insp Repts 50-440/01-02 V 50-441/01-02 on 
B10101-31 No none orp 1 lane e ncted 

FIORELlI.O Region 3. Chicago. Reactor Construction 6 Engineer! 
Support Branch 81/02/11 2op 07977 162 


- -13 103230 151 IE Insp Repts 50-440/01-02 6 50-441/01-02 on 810101-1 
none o^p 1 l ant 0 noted. Major areas inspected safety-related 
const ac t i v i 1 1 e s . we 1 d 1 ng of electrical switchgear panels & 

control cabinets 

HUGHES. J- . WILLIAMS- C C Region 3, Chicago. Office of the 
Director 01/02/11 *PF 07977 164 


0103030244 Forwards Suppl 5 to IE Bulletin 00 - 17 . -Failure of Coni 
Pods to Insert During Scrar at BwR " No written response 
r squi red. 

PEPPLER.J 0 Region 3 - Chicago. Office q» the Director 01 /02- 
2pp 07790 291 


8103120034 Ach receipt of 01O2C9 ltr informing NRC of corrective 
actions in t esponse to S1012R innediate action ltr re 
safety-related coatings activities 

HEISHM4N.R F Region 3. Chicago- Office of the Director Ol/OJ 
ip 07905 336 


0103160407 Forwards IE Circular Q|-03, ’Inoperable Seismic Monitor 
Instrumentation “ no response required 

KEPPLER, J 0 Region 3. Chicago Office of the Director Ql /03*' 
2 pp 07915 302 


0103160856 Forwards revised IE Bulletin 01-01. ‘Surveillance of 
Mechanical Gnubter*. “ w/corrected Pages 3 t 6 Change in 
identification of facilities *.»/CPs to ;*.h i c h bulletin is 
applicable does not affect util requirements 

KEPPLER. -J. 0 Region 3, Chicago- Office of the Director 01/03.1 
2pp. 07914:211 


0103200360 Forwards IE Info Notice 01-06. 'Failure of ITE Model K- 
Clrcuit Breaker ” No response required 

KEPPLEfl. J 0. Region 3, Chicago. Office of the Director 81/03- 
2 pp 07972. 117 


8103200660 Forwards IE Info Notice 01-05. ‘Oegraded DC Bys at 
Palisades ” No action required 

KEPPLER, J 0. Region 3. Chicago. Office of the Director 01/03* 
2pp. 07966: 163 


Q103200291 Forwards 1C Info Notice 01-07. "Potential Problem 
W/Wa ter -£o 1 ub 1 e Purge Dam Matt* Used During Inert Oat 
Welding. " No response required 

KEPPLER. J. 0. Region 3- Chicago. Office of the Director 01/03* 
2pp. 07966 230 


5. Reportable occurrence*. Lfft* & related correspondence 


0103090564 Interim deficiency »ept re suppression pool stainless 
steel cladding sensitisation Further investigation on 
corrosion performance nec es s«r y . Fl ha 1 rept will be submitted 
by 010601 

DAVIDSON. O ft. Cleveland Electric niuntnatlng Co 01/02/26 I 
07850 197 


0103090599 Update to 000929 final deficiency rept re C u t l er -Hammer 
motor control c t r s . Re que s t * extension of time to complete 
r« pairs from 010527 to 610601 Revised final rept expected by 
(310313 

DAVIDBOM. D R. Cleveland Electric Illuminating Co. 01/02/26 I 
07044: 154 


8103090693 Interim deficiency rept re fuel pool penetration piping 
welds Full implementation of corrective action ts 
incomplete Final rept will be sent by 610301 

DAVIDSON- D. fl. Corr.monwealth Edison Co. 61/02/26 ip. 07048; Si 


0103090539 F inal deficiency rept re lamination identified in ASTM 
gusset plate hanger Steel rati All rati has been conformed 
to new metl requirements All selected gusset plates have net 
specified acceptance criteria 

DAVIDSON. D. fl. Cleveland Electric Illuminating Co 81/03/02 
07846: 161 


CQCKET 50-4-13 SFADfOOK NUCLEAR STATICS UNii \ 


A AppMcdti »n/conttructlcn stage document* t correspondence 


81001*90733 Ltr* to all licensees of operating p 1 an t s . a pp 1 1 c ant 8 for 
OL f holders of CP» re control Of heavy loads Requests 
review per guidelines in NURF0-Q61? Forwards NRC position re 
i^teri" actions l request for odd 1 Info 

ES9ELHuT,G 0 Division of licensing 00/12/23 30pp 


0103190387 Ltr to ail licence* of operating plants t, applicants for 
OLs & tellers cf Cf’s re program for environ qualification 
of safety-related electrical equipment Items addressed 
mvcJve coif shutdown, replacement parts *. NURE0-O737 
ElSEf'HUT.D 0 Division of Licensing 81/01/19 6pp 


a 1 03 12 CO 1 4 Lfcr to all licensees of operating plants. CP holders h CL 
applicants, except Indian Point 2 it 3. I Ion 1 K 2 S> TMI-|. 
forwarding i nad ver tont 1 y ctI f ted pages fror NRC 001322 
request for add! infc re control of heavy loads 
eiSENHUT.D C Division of licensing 91/02/03 6pp 


81&3160669 Ltr to all operating plants & CP holders forwarding 
clarification of TMl Action Plan tten lit A I 2 re upgrade 
of ererjeruy support facilities Requests confirmation within 
4 3 Cays fiat implementation dates util be ret 
EfGENPUT, t> 0 Division of Licensing 01/02/113 i2pp 


0103253024 Ltr to all peter reactor licensees 6 license applicants re 
ffjFEC-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify 'M« of emitting low flow controller 
EtSENNjr. Q 0 Division of Licensing 91/02/20 0pp 


0103230813 Generic Ltr 01-06 to all holders 6 OL applicants re 
IOCFRSO ?lle), "Periodic Updating or FSARs, •• effective 
800722 /af o re F3AR legal s ta tu *. ( a rma t & content encl. 
£IB£f.HLM'-0 0 Division of Licensing 01/02/26 lOpp 


01O323C9OI Notification of contract e»ec ut J on. Mad 1 to "Follow on 
Review Of Seebruok Nuclear 0 ta 1 1 on . On i t s I 8 . 2 " Contractor 
Fugc-o, Inc. 

HAIRSTON, C A , EDGEWORTH. P j Technical Assistance Contracts Dranch 
|;RC-O3*0O-119 01/03/10 If 07974 226 


--8J03233903 Hod l . er tend Ing period of performance from 010123 to 010430 
it limiting govt liability- to "Follow on Review of Seabrook 
N j c 1 ear Station, Units It2" 

Y0U»9>9 1 Furgo, Inc MATT I A, H J Administrative Contracts 
Drench NRC -03-00- l l 9 □ 1/03/10 Ip 07974.227 


61OJ31O0<M Ltr to all licensees of operating p I an t s . a p p 1 1 c an t s for 0L» 
4 holders of CPs forwarding SF.CY-Gl-119 re info iiocestary to 
establish environ qualification of sa f e t y -r e I a ted electrical 
equipment 

E ISENSUT. D 0 Division of Licensing 01/03/10 6 pp 


910333033k Discusses review of FSARiChapter 14, "Initial Test Program " 
Inc orporat ing resolution of questions S' NRC positions will 
reduce NRC review tl^e 

TECEBCO. R L Assistant Director for Licensing 01/03/16 3pp. 

0*900 333 


F Security, medical, emergency t fire protection plans 


8 J 0331 0330 Ltr to all licensees of operating plants «. holders of CPs 
forwarding NUREG-0696, "Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable method 
for meeting NRC requirements. U/o encl 

EISFNHUT.D 0 Division of Licensing 01/03/05 6 pp 


810317009? Advises that NRC evaluation of facility evacuation time 
estimates does not erlst. other than Info provided In CP 
proceeding* ’Evaluation of Evacuation Time Estimates" by 
PNUL encl. 

LES3/-R P. Antitrust Division 01/03/13 3pp. 07935 290. 


0103231079 Forwards request for addl fire protection info to complete 
facility program review Responses requested by 810313 
TEDESCOiR l. Assistant Director for Licensing. 01/03/16 9pp. 


G Adjudicatory correspondence 


B l 03040602 Answer opposing New England Coalition on Nuclear Pollution 
610224 motion for directed certification Motion specifically 
disallowed by procedural rules 1 certification does not 
cover discovery rulings Certificate of Svc encl. 

OIGNAN.T.Q Public Service Co of New Hampshire D1GNAN, T 0 Ropes 
S» Gray. 81/02/27 5pp 07017.063 


0103020414 Statement re application 0 f probabilistic method to 
estimation of seismic flit at f «c 1 1 i t y . E v h 1 6 i t s K, 

Certificate of Svc encl 

CHINNERY.M Now England Coalition on Nuclear Pollution. 81/03/20 
1 45pp 


0 1 03060349 Request for permission to reply to applicant 010227 reply 
Noui England Coalition on Nuclear Pollution 010224 motion for 
directed certification Al t orna 1 1 v* i y requests referral of 
motion to ABLAD Certificate of Gv C encl 

WEI50. E. ft . JORDAN H S New England Coalition on Nuclear Pollutloi 
WE I SB. E ft Harmon % Weiss 01/03/04 10pp. 07837 070 


0103060357 Submits M Trifunac questions re Chinnery earthquake 
formula. Tr t funac requested extension for filing testimony 
No party objects Parties agreed that acceleration issue 
should be heard second 

LEESY.RP Antitrust Division 01/03/04 3pp 07037. CB2 


G103090314 Forwards 010217 order scheduling 010406 evidentiary hearli 
on remanded seismic issues Also transmits GI0303 order 
e*iend ing time to file to • 1 1 irony, tugge f t i nq questions posted 
to Chinnery L setting 910409 appearance W/o encl* 

ROSENTHAL. A. 3 Atomic 3afety and Llcensinj Appeal Panel Bl/03/0: 
2pp. 07044 349 


8103090516 Memorandum t, order that earthquake intensity issue will b 
heard f int. opening u/further exposition of Chinnery 
methodo I ogy . Al so grants seven-day extension for m Trifunac 
to file testi.nony 

nlSHOP, C J Atonic Safety and Licensing Appeal Panel 91/03/05 
4pp. 07044 351. 


0103130425 Request for permission to contract t consult ui/MQ Trifunac 
r© NRC correlation of vibratory ground motion w/SQE Witness 
will not be available for consultation or trial testimony. 
Certificate oP Svc «nc I 

JORDAN. W B New England Coalition on Nuclear Pollution JORDAN, N 
Sheldon. Harmon L Weiss 01/03/11 7pp 0791| 323 


0103200330 Notifies of Q1031Q ASLAQ telephone conference 
u / parties to discuss New England Coalition on Nuclear 
Pollution 010311 request for permission to contact t» consult 
u/Tr i f unae 

GIBHOP.C J Atomic Safety and Licensing Appeal Panel 01/03/13 
|p. 07971 3H. 


0103200632 Forwards manor andun supporting 000630 request by See Coast 
Ant i -Po 1 lut 1 on League for order to thou cause why CPPR-139 U 
136 should not be suspended or revoked Prompt decision 
roqust ted 

BHOTWELL.J A rlestac hute 1 1 s . Gtete of- et/03/13 Ip 07960 051 


--0103200637 Memorandum supporting Beat oast An t i -Po 1 1 u 1 1 on League 
B 0063 3 request for order to show cause why CPPfl-i33 & 136 
should not be suspended or revoked Emergency plan is subj to 
p ost- II c eni ing review per Ft Pierce decision. 

GHQTWElL. J A. , GOLD. P . LEONARD, B M Mas sac hus e 1 1 ft. State of 

01/03/13 I9pp 07969 032 


-'010320-0646 Affidavit re potential problems ^/evacuation of resident 
of Newbury. MA 

RIEL, 9 L Affiliation Unknown 01/03/06. 3pp 07960071 


--Q1032C0692 Affidavit ro potential problems u/evacuation of resident 
Ames b ur y , HA . 

PEARSON. M Affiliation Unknown 01/03/06. 3pj> 07960-074. 


**-□103200659 Affidavit re potential problems w/evecuation of resident 
Salisbury, MA Certlficate of Svc encl 

OL I VERA. E Sal isbury, MA. 01/03/06 5pp. 07960:077. 


8103170316 Forwards L Reiter rebuttal testimony to MA Chinnery direct 
testimony MA Chinnery 010310 ltr discussing 810310 tolcon 
also encl. 

lJTSSY. R. P Antitrust Division 01/03/16 2pp 07923:304. 


-'-9103170323 Rebuttal testimony to MA Chinnery direct testimony re 
deterministic & probabilistic methodologies for estimation 
of 6GE. 

REITER. L Geosciences Oranch 01/03/16. 4pp 07923: 306 


—0103170330 Discusses 010310 telcon u/Trifunac & Reiter All Trifunac 
questions were answered In 1979 paper. Some results clarified 
during conversation 

CHINNERY. M A. Massachusetts Institute of Technology. 81/03/10. 
Ip. 07923; 3tO 


0103190484 Reipontj in opposition to Ncj England Coalition on Nuclear 
Pollution 810304 request for permission to reply to 
applicant 61022? enuer re directed certification If reply 
grant ed. c ert i f i cat i on must be denied 4 /C pr 1 1 f i c a t e of Svt 
LESOV. R. P Antitrust Division B1/03/1G l tpp 07965 210 


8103230477 Forward* aQLAB 8103(9 order r» Intervetior new England 
Coalition on Nuclear Pollution request for assistance t> 
consultation at facility h ea r 1 ng . Boar d author tied 
consultation prior to hearing c cnmenc e-ven t tf/o enc I 

ROSENTHAL, A B Atomic Safety and Licensing Appeal Panel 01/03/19 
2pp. 07979 275 


0103240227 Forward* ( o/rnent* on selim-Jr jpij gn cr jterja for plant 
site per ASL AQ Order CLJ-80-33 

TRIFUNAC.rt 0 Southern California. Umv of 91/03/20 Ip 
07990 00 l 


*--0103240236 Comment* on proposed characteristic* of strong earth Quake 
ground notion for seismic design criteria Dlscuttei aspects 
of selecting Seismic design criteria for sites it adequacy of 
proposed design levels Certificate of Svc enc 1 
7R1FUNAC.M D Boutfcern California. Untv of 91/03/20 !0pp 
07990 002 


8103250439 Meeorandus t order denying New England Coalition on Nuclear 
Power motion to direct A5LAB to certify Hoard 810212 
memorandum & order Order is Interlocutory t, cannot be 
appealed under rule* of practice. 

CHlLkt. 8 J Office of the Secretary of t>»e Ccrmission 01/03/23 
2f>p 07996.196 


H General correspondence 


8103060304 FOIA request for L Alsager ltr requesting documents re const 
of nuclear plants in Seabroot. NH 

MEDEIROS. MF Eduards fa Angel 1. 01/02/12 2pp. 07B35. 357 


8103060401 Confirm* telcon w/Citlisn Safety Co-iT»ttteo re NRC 
participation in 010319 meeting in Hampton, NH re emergency 

preparedneti 

GTELLO.V. Director's Office. Office of Inspection and Enforcement 
01/08/24 Jp 07035.361 


8103130012 Act receipt of 801124 ltr re evacuation planning FR etcerpt 
& App E end 

BTELLO.V Director's Office. Office of Inspection and Enforcement 
01/08/24. 15pp 


0103060370 Respond* to FOl a request for L Alsager ltr requesting 
documents re const of nuclear plants in Beetroot, NN l 
Commission response. NRC can locate no documents sut>j to 
request 

FEL TOM. J M Division of Rules atid Records 01/02/25 Ip. 
07935: 336 


Q Inspection reports. IE Qulletins U correspondence 


0103040436 Forwards t£ Info Notice 81-01. Possible Failures of OE Type 
l FA Relays *' No response required 

ORIER.B.H Region 1. Philadelphia. Office a f the Director. 

01/01/16 lp 07820:059 


0103270397 Act receipt of 810123 ttr informing NRC of steps taken to 
correct violations noted in IE ln«p Rapt* 50-443/80-12 fi< 
50-444/90-12 

CARLGDN* R T Region ]. Ph i I ade j p (i la. Reactor Construction & 
Engineering Support ©ranch, 0t/02/20 Ip 00034 135 


--Q103270406 Responds to NRC 901230 ltr re violations noted in IE Insp 
Repts 50-443/80-12 6 50-444/00- 12. Cor roc 1 1 ve actions dual 
repair process sheet sys d eve loped* d 1 c tat Ing more controls 
during encavatlon welding processes 

OE VINCENT 18, J. Public Service Co of New Hampshire 01/01/23 
3pp. 08034.136 


8103200229 Forwards IE Circular Gl-03. "Inoperable Dsismlc Monitoring 
Instrumentation.” No written response required 
ORIER-fl H Region 1. Ph i ladel ph la. Office of the Director. 
01/03/02. Ip. 07972:065 


8103200058 Forwards revised IE Bulletin 81-01. ''Surveillance of 
Mechanical Snubbers." u/corrected Paget 566 Cheng* in 
identification of facilities u /CP to which bulletin It 
applicable does not affect util requirements 
GRIER, BH Region 1. Philadelphia. Office of the Director. 
BI/03/04. Ip. 07968 193 


G ) 03200100 Forward* IE Info Notice 01-06. 'Failure of I TE Model * 
Circuit Breaker ' No response required 

GRIER- B H Region 1. Philadelphia. Office of the Director 
01/03/11 ip 07960 313 


S Reportable occurrences- l.ERs 4 related correspondence 


0103060234 Ac k receipt of 9S01I9 ltr re pipe support design defie 
Matter will be reviewed during subsequent insp 
CARLSON. R T Region 1. Philadelphia. Reactor Construction V 
Engineering Support Drench 01/02/12 lp O70J7 Oil. 


8103100510 intern) deficipnry rept re improper nonrfes t rue t i ve era 
Initially reported «in 810126 l/pon completion of 
inv estlgafc i on. ut 1 1 will determine reportability under 
I0CFR5O 53e Ne»t reft will be forwarded by 810327 
DEV1NCENTI S. J Putin Sii-vld Co of New Hampshire 01/02/23. 
07944 200 


T Hearing transcripts on nnn-an t l tru » t matters 


8 t 032 JO 5 33 Rebuttal testimony on remand to A6I.AB re deterministic 
roethodol gg i et on earthquakes Certificate of Qvc enc 1 
CHINNERV.M New England Coalition on Nuclear Pollution 91/03 
22? p 07974 070 


DOCKET 30-444 SEA3R0CK NUCLEAR STATION. UNIT 2 


A Ap p I lcatl on/c onstr uc t i on stage documents & correspondence 


0103190732 Ltrt to all licensees of operating p 1 an t s . a pp It c an t * f< 
OLt &. holders of CPt re control of heavy loads Requests 
review per guidelines in NuREC-0612 Forwards NRC position re 
interim actions & request for addl info 

EISENHJT.Q 0 Division of Licensing 00/12/22 30pp 


B1 03190307 Ltr to all licensees of operating plants & applicants 
OLs 6 holders of CPt re program for environ qua I I f i c at l on 
of safety ~rel ated electrical equipment Items addressed 
Involve cold thu t down . rep l ac emen t parts 6 NUREQ-0737 
E ISENHUT, D. 0 Division of Licensing Ql/Ol/19 6pp 


9103120014 Ltr to all licensees of operating plants. CP holders % \ 
app 1 It ants . e »c eg t Indian Point 2 * 3, Zion 1 K, 2 t Tnl-i. 
forwarding inadvertantly omitted pages from NRC 001222 
request for addl info re control of heavy loads 
ElSEMl'JT.D <3 Division of Licensing. 01/02/03 6pp 


0103160669 Ltr to all operating plants t CP holder* forwarding 
clarification of TMl Action Plan Item III. A 1 2 re upgrade 
of emergency support facilities Request* confirmation within 
43 days that implementation date* will be met 
EIGENHUT-D 0 Division of Licensing. 01/02/10 I2pp 


9103230024 Ltr to all power reactor licensee* 6 license applicant 
NUREO-0619 cr 1 ter la. Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licensee ray Submit analysis to 
justify use of existing low flow controller 
L'ISENHUT. D 0 Division of Licensing Oi/02/20 Gpp 


8 L 03230013 Generic Ltr 81-06 to all CP holder* V OL applicants re 
I0CFR5O. 7 1 < t ) . "Periodic Updating of FEJAR*. " effective 
600722. Info r« F&AR legal * ta t u* , f nrra t 6 content enc 1 
EtSENHUT.D 0 Division of Licensing 01/02/26 10pp. 


0 1 03230901 Notification of contract e c ecu t i on, Mod ( to "Follow on 
Review of Seabrook Nuclear 0 ta t i on. Un 1 t * l & 2 " Contractor: 
Fugro. Inc 

HAIRSTON. C A . EDGELCRTH.P j Technical Assistance Contract* B 
NRC -03- SO -I 15 81/03/10. lp 07974 226 


-*-0103230903 Mod 1. extending period of performance from 810125 to 
«. limiting govt liability, to "Follow on Review of Seabrook 
Nuclear Station. Units 1 V 2 ' 

YOUNG. 0 T. Fur go. Inc MATT I A. M. J Admint*trative Contracts 
Branch NRC-03-00- 1 1 5 81/03/10 Ip 07974 2 27 


9103310604 Ltr to all licensee* of operating p l an t *, ap p 1 i c an ts f o 
& holders af CP* forwarding 8ECY-01-119 re info necessary to 
establish environ qualification of saf ety-re latad electrical 
equ i pment 

EIS6NHUT. 0. 0. Division of Llcentlng 81/03/10. 6pp. 


0103230356 Discusses review of FSAR. Chapter 14, "Initial Te*t Pro 
Incorporating resolution of question* Ik NRC positions will 
redute NRC review time 

TEDESCO. R L. Assistant Director for Licensing 01/03/16 3pp 
07990 353 


1 1 £?£!•»•* \>r . D 0 Division of Licencing 01/03/03 


6pp 


0103170007 Advises that evaluation of facility evacuation time 

estlratcs does not exist. other than info provided in CP 
proceedings ‘Evaluation of Evacuation Time Estimates' bu 
BM..L enc 1 

LtESY.Fl V Antitrust Division 01/03/13 3pp 07933 290 


0103231079 Forward* request for addl f j r o protection info to complete 
■fac i I i t v program review Responses requested by 010519 
TFDEGCn.R u Assistant Director for Licensing 01/03/16 Bpp 


G Adjudicator^ correspondence 


610304060? Answer opposing New England Coalition o n Nuclear Pollution 
610224 motion for directed certification Motion specifically 
disallowed by procedural rules l certification does not 
cover discovery rulings Certificate Q f Svc end 

DJCNAN. T 0 Public 3&rvtce Co of New Hampshire. D I OMAN. T G Ropes 
l Gray. 01/02/2? 3pp 07017 063 


G 1 030204 1 4 State-rent re application D f probabilistic method to 
estimation cf seisnlc risk at facility Exhibits 6 
Certificate of Svc enc l 

CHINt>£RY.M New England Coalition tm Nuclear Pollution 01/02/30 
Htpp 


6103060349 Request for pofel si ion to reply to applicant 010327 reply to 
New Ergland Coalition on Nuclear Pollution 010224 motion for 
directed certification Alternatively requests referral of 
motion to A6 '_aU Certificate of Qvc enc 1 

WE1C5.E ft - JORDAN, W S New England Coalition on Nuclear Pollution 
MEIQB.E ft Harmon V Weiss 01/03/04 10pp 07037 070 


010306033/ Subnits M Trifunac questions re Chinnery earthquake 
formula Trifunac requested extension for filing testimony 
No party object* Parties agreed that ac c e 1 era 1 1 on issue 
should be heard second 

lE'ofiv.fl P Antitrust Division 81/03/04 3pp 07037 002- 


01030709 i ■* Forwards 010217 orjor scheduling 010406 evidentiary hearing 
on remanded seismic issues Also transmits 010303 order 
entendin; time to file testimony, suggesting questions posted 
to CMriiery 1 setting 010409 appearance U/o encls 

R 3 S:ti NT HAL. A S Atomic Safety and Licensing Appeal Panel Bl/03/05 
?pp 07044 349 


GIC\iC909l6 Memo ro'idu.m t order that earthquake intensity issue will be 
heard f I re t. opening u/further exposition of Chinnery 
"etAodology Also q rants sevon-day ex tons ion for M Trifunac 
to file testimony 

3lGH2PtC.J. Atomic 3afety and Licensing Appeal Panel 01/03/03 
4pp 07044 33| 


0103130429 Request fpi permission to cofitiact l consult w/MD Trifunac 
re NRC correlation of vibratory ground motion u/BGE Witness 
wit] not be avotlable for consultation or trial testimony 
Certificate of Svt enc 1 

JORDAN. W B Now England Coalition on Nuclear Pollution -JORDAN, W 9 
Gheldon. Harmon t Weiss 01/03/U 7pp 079U 333 


0103200330 Notifies of 010310 ASLAft telephone conference 
w/partle* to discuss Now England Coalition on Nuclear 
Pollution 01O3H request for permission to contact !■ consult 
w/Tr i f unac 

OISV'OP.C J Atone Safety and Licensing Appeal Panel 81/03/13 
Ip. 07971 31 1 


B‘, 032C063? Forwards memorandum supporting 800630 request by Sea Coast 
An 1 1 -Pol 1 u 1 1 on League for order to show cause why CPPR-139 & 

136 should not bo suspended or revoled Prompt decision 
i aquas ted 

SHOT HELL, J A Massachusetts. State of 01/03/13. Ip 07968 0 31. 


■*- 0 1032C0637 Memorandum supporting Beacoast An 1 1 -Po I 1 u 1 1 on League 
B00630 request for order to show cause why CPPR-133 & 136 
tfeuld not be suspended or revoked Emergency plan is subj to 
post-1 1 c ens mg review per Ft Pierce decision 

S'COrt/ELL. J A , COLO. P . LEONARD, 6 fl Me s sac hus 1 1 1 s . State of 
01/03/13 [9pp 07960 032 


--B1O3200646 Affidavit re potontlal problems u,/ evec ue t i on of residents 
of Newbury, ma 

RIEL.O. L Affiliation Unknown. 01/03/06 3pp 0796B07| 


s-UTT,ir\\a\r U r &VC PHI 1 

QL I VERA, E Salisbury. MA 01/Q3/C6 3pp 07960 077 


9103170316 Forwards L Reiter rebuttal testimony to MA Chinnery direct 
testimony MA Chinnery 010310 1 tr discussing 010310 teicon 
alio enci 

LESS V. R P Antitrust Division 81/03/16 2pp 07923 304 


- -0103 170323 Rebuttal testimony to MA Chinnery direct testimony re 
de termin | s t ic 6 probabilistic methodologies for estimation 
of SSE 

REITER. L Geosciences Branch 81/03/16 4pp 07923306 


- -01 03 170330 Discusses 010310 teicon w/Trlfun*c t Reiter All Trifunac 
questions were answered in 1979 paper Some results clarified 
during conversation 

CHlUNERY.H A Massac hutet t* Institute of Technology 01/03/10 
Ip 07923 310 


0103190404 Response in opposition to New En-land Coalition on Nuclear 
Pollution 010304 request for permission to reply to 
applicant 010227 answer re directed certification If reply 
granted. certification oust be denied W/C e r t i f i c a t e of Svc 
LES3Y.R P Antitrust Oivision 01/03/10 Upp 07969 210 


8103230477 Forwards AS'- AO 010319 order re intervenor New England 
Coalition on Nuclear Pollution request for assistance tt 
consultation at facility hearing Board authorixed 
consultation prior to hearing commencement W/o encl. 

ROSENTHAL, A. 6 Atomic Safety and Licensing Appeal Panel 81/03/19 
2pp 07979 279 


0103240227 Forwards comments on seismic design criteria Por plant 
site per A6LA0 Order CLl-00-30 

TRIFUNAC. Cl 0 Southern California. Unlv of 01/03/20 Ip. 
07990 001 


- -8103240236 Comments on proposed characteristics of strong earthquake 
ground motion for seismic design criteria Discusses aspects 
of selecting seismic design criteria for sites & adequacy of 
proposed design levels Certificate of five encl 

TRIFUNAC. M D Southern California, Unlv of Bl/03/20 10pp. 

07990 002 


8103250439 Memorandum & order denying New England Coalition on Nuclear 
Power rotlori to direct ASLA0 to certify Board 010212 
memorandum t* order Order is interlocutory & cannot be 
appealed under rules of practice. 

CHlLK, 8 J Office of the Secretary of the Commission. 81/03/23 
2pp 07996 196 


H General correspondence 


G 103060304 F 0 1 A request for L Aisager Itr requesting documents re Const 
of nuclear plants in Seabrook.NH 

MEDEIROS.M F. Edwards *. AngeH 01/02/12 2pp. 07833 337 


0103060401 Confirms teicon w/Cltlien Safety Committee rp NRC 
participation In 010319 meeting in Hampton. NH re emergency 
preparedness 

9TELL0- V Director's Office. Office of Inspection and Enforcement. 
Gi/02/24 Ip 07833 361 


01031 30012 Ack receipt of B0U24 Ur re evacuation planning. FR excerpt 
L App E encl 

8TELL0.9- Director's Office- Office of Inspection and Enforcement 
81/02/24 13pp. 


81030603 78 Responds to FQ I A request for L Aisager Itr requesting 
documents re const of nuclear plants in Seabrook.NH & 
Commission response NRC can locate no documents eubj to 
request 

FELTON, J n. Division of Rule* and Record* 01/02/23. Ip 
07039 396 


Q Inspection reports. IE Bulletins 6 correspondence 


0103040436 Forward* |E Info Notice 01-OJ. "Possible Failures of OE Type 
HFA Relay* " No re*pon*a required 

GRIER. B.M Region l. Rh i ladelphla, Clffice of the Director 
Bl/Ol/16 Ip 07020 059. 


0103270397 Act receipt of 0)0123 Itr informing SRC of »leps taken to 
correct violation* noted in IE Inep Rept* 50-443/80-12 %, 
30 - 444700-12 

CARLSON, ft T Region |, Ft j j a 3 <• 1 p n i a , Rea< tor Construction ?. 
Engineering Support Branch 01/02/20 i p C0O34 135 


--B103270406 Responds to NHC 801230 ltr re violation* noted in IE In*p 
Rept* 30-443/80-1 2 6 30-4 44/BO- 1 2. C orr e c 1 1 ve action* dual 
repair process sheet *y* dove loped. die tati ng rore controls 
during excavation & usldlng processes 

DEVINCENT is, j. Public Service Co of Neu Ha-plMre 01/01/23 
3pp. 00034 136 


0103200220 Forwards IE Circular 01-03. Inoperable Seismic Monitoring 
Ins tr omenta t ion “ No written response required 
G-RIER.B H Region 1. Philadelphia, Office of the Director 
G 1/03/02 ip 07972 063 


□ 103200039 Forward s revised IE Bulletin 01-Oi. ''Surveillance of 
Mechanical Snubbers*' u/corrected Pages 3 L 6. Change in 
Identification of facilities w/CP to wbueh Oulletin is 
applicable does not affect util requ 1 revert t s 
OR 1 Efl. B. H Region I. Philadelphia. Office of the Director 
G 1/03/04 Ip 079AB 170. 


0103200183 Forwards IE Info Notice 81-06. "failure of ITE Model K-600 
Circuit Breaker. " No response required 

CRIER. U N Region I. Philadelphia, Office of the Director 
Gl/03/11 Ip 07960 313. 


8. Reportable occurrences, LER* 4 related correspondence 


0103060234 Aik receipt of GlOltS ltr re pipe support design deficiency 
Mattar util be reviOLed during subsequent insp 
CARL SOW. ft. 7. Reg top I. Philadelphia. Reactor Construe tlun & 
Engineering Support Branch 01/02/12 Ip 07837:011 


8103100910 Interim deficiency rept re inproper nondestructive exams, 
initially reported on 810126 Upon completion of 
In vos 1 1 gat 1 an. utl I wilt determine r a p orta b 1 1 1 ty under 
10CFR30 Sfle Wait rept ul 1 1 be forwarded by 810327 

DEWlNCENriS, J Public Service Co of Neu Hampshire QI/02/23 Ip 
07944 20 D. 


T. Hearing transcripts on non-an t 1 tru s l tatters 


0103230833 Rebuttal testimony on remand to A8LAD re deterministic 
.methodologies on earthquakes Certificate of 6vc enc 1 
CHINNERVrM h'u England Coalition on Nuclear Pollution 01/03/16 
22pp 07974O7& 


DOCKET 90-44* COMANCHE PEAK STEAM ELECTRIC STA , UNIT 1 


A App 1 1 cat 1 oti/cons true tton stage document* 4 correspondence 


G 1 03190732 Ltr** to all licensees of operating p len t». »pp 1 1 r a nt » for 
OLs & bolder* qf CP* ra control of heavy loads Requests 
rsvlfU per guidelines in NUPEQ-0612 Forwards NRC position re 
Interim actions 6 request for addl Info. 

EIGENHUT.D.O Division of Licensing 80/12/22. 30pp. 


8103190387 Ltr to all licensees of operating plant* 6 applicants for 
OLs 8. holders of CPs ra program for environ qua 1 1 f 1 c at I on 
of sa f sty- related electrical equipment. 1 terns addressed 
Involve cold shutdown, replacement parts & NUPE0-0737. 

EIBENKUT.ro Division of Licensing 01/01/19 6pp 


8103120014 Ltr to all licensees of operating plants.CP holders 8. OL 
app 1 1 cants . extep t Indian Point 2 4. 3, lion 16 2 1. TMI-J, 
forwarding Inadvertently omitted pages from NRC 001222 
request for addl info re control of heavy loads. 

El SEN HUT. D. 0. Division of Licensing 61/02/03 6pp. 


0103060090 Forwards request for addl Info re QL review Util must 
propose Tech Specs change to limit use of main containment 
purge eye to reactor operational modes of cold shutdown 6 
rsfut 1 Ing. 

TEOESCO> R. L A* t i« tent Director for Licensing 01/02/11. 5pp 
07G3900I. 


8103030122 Forwards revised NRC Region 4 organisation char t. a f f ec t Ive 
010227 

8EYFR IT. K. V. Region 4. Dallas. Office of the Director. 81/02/18. 
2pp. 07827:003. 


0103050442 Notification of 910310 meeting w/util in Bethesde.MD to 
discuss removal of boron Injection tank from ECC8 & 
responses to Reactor Safety Board questions t positions. 

BURNELL. B B. Licensing Branch 2 91/02/20. 3pp 07024 340 


8103200342 Forward* request for add) info needed for completion zf 
review of C!L application Request* that FSAR be amended to 
include info Info should te submitted within four uk * 

TEDESCO.R L Assistant Director for Licensing 31/02/20 I2pp 
07971 049 


0103290024 Ltr to all power reactor licensees 1- license applicant* 
NUREQ-0619 criteria Footnote 2 in Table 3 contains error due 
to leakage testing deletion* Licensee may subnit analysis to 
justify use of existing low flow Controller 
ElBEfHUT.O 0 Dlvisicn of Licensing 01/02/20 Bpp 


9103310030 Ltr to all licensee* i>f operating nuclear po^or plant « t 
applicant* for Cl s (except St Lucie. units l & 21 Request* 
util review to determine capability to mitigate station 
blackout event t promptly implement emergency procedures 
ElSEfHUT.O 0 Division of Licensing 01/02/20 9pp 


9103230313 Generic Ltr 01-06 to all CP holders V 0.. applicants r« 
10CFR90. 71 (e), 'Periodic Updating of FFAfls. " effective 
000722 Info re FSAR legal s ta t u * . f orrra t l. contort enc I 
EISENHUT.D 0 division of Licen*i r g 01/02/26 iOpp 


91 0309 0 100 Notification of 010311 meeting w/utll in Qethesda.MD to 
discus* applicant responses to Gita Analysis Branch 
que* t Ion*. Series 311 l control of mineral exploration 
activities within exclusion area 

BORWtLL.B a Licensing Granc 1 * 2 01/02/27 3pp 07847 209 


B 103200093 Informs that staff functions of Region 4 reassigned, 
effective 010227 OL Madsen, Chief of Reactor Project* Branch, 
designated a* principal contact b recipient of 
correspondence re reactor const L operation activities 
SEVER I T. K V Region 4. Dallas. Office of the Director 01/03/0*3 
ip 07960:213 


9103250320 Request* update on status of NRC 001212 onsite audit 6 
subsequent safety evaluation 

JONES, ft A Teta* Utilities Generating Ca Gl/03/11 Ip 
07997 273 


8103190145 Notification of 010316 meeting y/near-term OL applicants 
Oathe*da,MD re Info required to be submitted on environ 
qua! if 1 cat ion of electrical equipment prior to site visit *. 

NRC review 

OURUeuL.O Licensing Branch 2 01/03/12 13pp 


E NRC Safety Evaluation Report ( BEft ) . supple U correspondence 


□ 103120422 Forward* draft BE f? input. Util requested to review 4> prep 
coment* 4. arrange meeting u/NRC to discuss comments 
Suggest* (reeling be held 010405 in State of NV 

TEOESCO.R L Assistant Director for Licensing 01/02/27 6pp 
07906 141 


B103120444 Draft 8ER Input re determination of break location* {, 
dynamic effect* associated w/postulated rupture of piping, 
seismic subsystem analysis f. mechanical sys 8- components 
« Assistant Director for Licensing Ql/02/2? 44pp 07906 l 


0103160261 Forwards Components Integrity Section BER input I* rpques 
for addl info re FSAR for f ac 11 1 1 1 es Ad d 1 info required re 
fracture toughness of natls i qua I l f i c a 1 1 on* of personnel 
performing fracture toughness test* 

TEOE6CO. R L Assistant Director far Licensing. 01/03/06. 35pp 
07917: 154 


8103200670 Request* info for SER & supplemental OER two wk* prior t 
6€fl date Indicated on one 1 schedule Requests, four months 
prior to SER I * suanc e. equ 1 pn»n t qualification info per IE 
Bulletin 79-0IB. for SER* scheduled after June 1901 
DENTON. H R Office of Nuclear Reactor Regulation, Director 
01/03/13 6pp 07967 242 


F. Security, medical, emergency 6 fire protection plana 


0103130093 Forwards request for addl info re fire protection desigr 
Addl info should be incorporated into FBAR Request* rosponte 
within 6 w I*. 

TEOESCO.R. L. Assistant Director for Licensing 01/02/20 0pp 
07912.001. 


81 033 10338 Ltr to all licensees of operating plants >* holders of CP 
forwarding NUREQ-0696. “Functional Criteria for Emergency 
Response Facilities." Criteria describe acceptable method 
for meeting NRC requirements li/o enc I 

EISENH'JT. D 0. Division of Licensing 01/03/09. 6pp 


0 Ad JUO lector y correspondence 


8l03CrS0769 First set of interrogatories l revests t0 P r oduc e directed 
to «p>)icatU Certificate of Svc one l Related correspondence 
rtCCCLL.A C. CUlttm for Fait Utility Regulation MCCCLL.A C 
Sc C 3 l 1 . A C 81/02/26 9pp 07033 |04 


6i 03040405 Answer opposing Citizens Association for Sound Enorgy 010309 
notion for postponement, of responses to interrogatories re 
Contention 33 All info available S as teen sent to 
intervtnor Certificate of Svc enc 1 

POTHSCHlLD. M U Operations 6 Adn | ni s tr a 1 1 * e Division 01/03/02. 

9p; 07020 101 


0103030626 Second set of Interrogatories 6 requests to produce directed 
to Citizens for Fair Util Regulation re Contentions 1 h 6 
Certificate of Svc enc l Related correspondence 
REynZ-QS. N S . HQntN. W A Texas Utilities Generating Co 
REVfiZLOG.fi S Oebevoisc ** Llberiran 01/03/02 I 6 pp 07059 321 


6 1 0305 OMB Second set of Interrogatories f> requests to produce directed 
to Ty Association of Community Or gar. i i a 1 1 on s for Reform Now 
re Co-tertions JO. 12 ** 14 Certificate of Bvc enc 1 Related 
c orr ospord enc e 

REVSOL09.N S . IICRIN. « A Tenet Utilities Generating Co 
REW0LC5.il S Pebevoise K Liberman H1/0J/02 2ipp 07039 333 


6103060351 Request for order compelling intervenor Citizens Association 
for Sound Energy to provide full. direct t responsive 
jmutt i to Interrogatories 0-4. 0-3. C32" 1-7, C24 - 4 * d 1 t (e). 

C24-SI a ) - f j > L C24-3ifl» -( r ► Certificate of Svc enc 1 
POTMECMtLD. M U Operations 6 Administrative Division 01/03/04 
37pp 07037 : 121 


6133190363 Responds to intervenor Citizens Association for Hound Energy 
010217 fourth set of Interrogatories Answers include info re 
applicant financial qualifications 6 emergency plan. 

Certificate of Svc enc 1 Related correspondence 

REYNOLDS. N 5. . H[RJN. M A Te>^j Utilities Generating Co 

*EVAZ-08. M S. Debevolse K I. iberman 0 1/00/09 9p p 07933 224 


0103370369 Second set of I n t e r r og a t or i « s J. request far production 
documents directed to Cltnms Association for Safe Energy 
Certificate of Bvc enc l 

ROTHSCHILD. M U Operations 6 Administrative Division B1/03/2C 
8 pp 0903 4 02 1 


l Financial Information 


0103160379 For ■* Ards request for addl financial info to complete 
evaluation of application for OL Util should indicate 
estimated annual cost by yr to operate each unit for first 
7 yrs of commercial Operation. 

TEOeSCO.R L Assistant Director for Licensing 01/03/09 Mpp 
c>79 1 9 »Q9 


K Utility Final Safety Analysis Report iFSARi t abends 


0103090967 Forwards affidavit of Svc for F5AR Amend 19 

SCMMTOT. H C T«*as utilities Generating Co Gl/02/26 3pp 
07030 193 


M. Antitrust c or i espond enc e 


0103190629 Supplemental status rept re 010223 settlement between P 
Utils Board of City of Urojnivi lie. Tx. Central t Southwest 
Cor p , Central Power 5 Light Co L West Tx Utils 
Charac ter i i t>s settlement agreement U/Cer 1 1 f i cate of Svc 
BPICOEL.O . rDIRlER.M R Drounivl lie. TX SPtEGEL. 0 Spiegel b 
McDiarmJd 01/O3/1B 9pp 07961 3i7 


0103260017 Supplemental status rept of Mar 1901 Settlement complet 
u/C«ntral 6 Southwest Corp b subsidiaries Reserves position 
that no administrative or judicial proceeding will prejudice 
Brownsville rights i n future W/C er 1 1 # i c a t e of 6vt . 

3P IEOEL. 0 . P01R1ER.M R Brouns v i lie. T x S u IEGEl.G Spiegel & 
Me D i arm <J Q 1/03/10 9p p 09036 223 


P Operating license stage documents t correspondence 


6103500631 Answer opposing applicants' 810223 notion to compel b 
require add! responses to applicants' second set of 
l-.t err aja t or J es to intervenor Sufficient grounds for order 
ret provided tJ/Certiftcate of Svc Related correspondence 
ELL IS. J Ci t liens Association for Sound Energy 01/03/10 6 pp 
27972 03 i 


9103230647 Answers to ARC first set of Interrogatories t» requests to 
©reduce re FEAR- ac c i d en t sequence ana l y s es . up e r a t or /r.a l n t 
errer allowance & Class 9 accidents Certificate of Svc ©ncl. 
Related correspondence 

FOlVE.R L Citnens for Fair utility Regulation 01/03/11 J2pp 
07973 329 


0103310004 Ltr to all licensees of operating plants* applicants for 
b holders of CRs porwarding 8ECY-BI-H9 re info necessary to 
establish environ qualification of sa f e ty-re 1 a ted electrical 
equ i pm on l 

b I 6 ENHUT, 0 0 Division of Licensing Ql/03/iO 6 p p 


Q Inspection reports- IE Bulletins 6 correspondence 


0103190284 Ac k receipt of tE Insp Repts 90-449/00-33.30-446/80-23. 
30-449/00-20 b 30-446/00-30 on 001 H 9 No proprietary inPo 
GARY.R-J Teitas Utilities Generating Co 00/12/17. Ip. 07954 


9103160324 Informs that NRC will not respond to applicants' 010233 
notion to compel i require supplementation of responses to 
Applicants' second set of ini e rrug a t or i e * directed to 
Citlien* Association for Bound Energy 

■ROTHSCHILD. H U Operations 6 Administrative Division. 01/03/12 
Ip 0792 2 0 60 


9103200962 Advises of original verification for Intervenor lit 03 13 
supp 1 to answers to utils' second set of interrogatories 
ELLIS. J Citizen* Association for Sound Energy Ql/03/13 2p p 
07970 252 


6103230733 Supplement to Citizens Association for 
to applicants' second set of interrogatories re 
planning b Financial qualifications Certificate 
Related correspondence 

ELL18.J Cltliens Association for Sound Energy 
07974 174 


Sound Energy 
emergency 
of Gvt end 

01/03/13 


answer s 


19pp. 


01OOIBOO72 Request for order compelling Association of Community 
Crg«ni tatl ont for Reform Now-TX to respond to NRC 
interrogatories L requests for production of documents 
f-tervenor has not filed answers Certificate of 9vc enc I 
ROTHSCHILD, H 0 Operations «. Administrative Division. 81/03/16 
??p 07942 342 


□ 103230190 Responds to lb Bulletin 00-23, "Failure^ of Solenoid Va 
Mfg by Valcor Engineering Corp “ No VflUor valve w/tpecifled 
parts numbers in use 

GARY. R J. T s *as Utilities Generating Co 60/12/17 Ip. 07977 


0103230203 Responds to IE Bulletin 00-21. "Valve Yokes Supplied by 
Malcolm Foundry Co. Inc ’ No Malcolm valvoe parts in use 
GARY.R J Teias Utilities Generating Co 00/12/22 Ip 07977 


0103040437 Fur tt vjr<J* JE In vast Jgatlpn Rapt* 50-445/00-22 t 30-446/B 
on 800900-1 1 l 1106-07. 

9 EYFRJT.K.U Region 4. Dallas. Office of the Director 01/01/2 
ip 07013 D23 


- “G 1 03040453 IE Investigation Reptt 50-445/00-22 6 30-446/00-22 on 
800900-11 8 - 1106-07 No noncc-nplldficB noted Major areas 
Investigated allegations that Brown & Root OA ual not 
ensuring corrective action re documented nonconformance* 
DR18A1LL. D D . D 1 OALO.'IA. T L . SEVER 1 T, K V Region 4. Dallas, 
Office of the Director 01/01/21 12pp. 07013 324. 


0103190293 Ac k receipt of IE Insp Repts 50-443/00-29 6 50-446/00-2 
BlOt 03! No propr tetary info. 

GARY, R J Tetas Ut l I 1 t les Generating Co 01/01/21 Ip. 07994 


8100270936 Response to Citizens Association for Bound Energy requests 
fer proJuction of documents contained in 810217 fourth 
set af interrogatories Certificate of Svc enc 1 Related 
ccrr espondenc a 

REYNOLDS. N 3 . MORIN. W A Texas Utilities Generating Co 
REYNOLDS. N 8 Oebevoise b Liberman 01/03/24 9pp 08034 009 


01031 10774 Ac i receipt of IE Insp Repts 50-445/00-27 b 30-446/00-2 
proprietary info 

OARY. R J Texas Utilities Generating Co 01/02/04 Ip. 07875 

0103 1 90277 Ack receipt of IE tnsp Repts 50-443/00-22 & SO-446/00-2 
ai 0121 No proprietary info 

GARY, R J Texas Utilities Generating Co 01/02/11. Ip. 07969 


346 


DOCKETED ITEMS 


0 1 033604 93 Forwards IE Insp Rect* 30-445/01-01 & 50-446/01-01 during 
040 1931 No nontcrf Uince noted 

SEIDLE.W C Region 4, Da l 1 a i . Reactor Con* t »-u t t i cn l Engineering 
Support Branch, BI/02/J3 2p p 09040 353 


--0103260495 tE |n»p Repts SO-445/Bl-OI 6 30-446/01-01 during Jan 1901 No 
norcompUmce noted Major ar<n inspected piping 
Ini ta 1 la t ion. p ip lng sys support! & restraints t observation 
of protection of <*a jor installed equipment. 

TAYLOR. F 0 - CROSSMAN. W a Region 4, Dalles. Office of the 

Director 01/02/12 7p p 00040 357 


0103160631 Forward! IE Infq Notice 01-04. ’Cratung in Mein Steam 
Line* " No response required 

SEYFRIT.K V Region 4. Dallas. Office of tf*# Oirector. 01/02/27 
Ip 07917 004 


0103170045 Forwards IE Circular 91-03. * Inoperable Seitdc Monitoring 
Instrumentation " No response required. 

SEYFRIT.K V Region 4, Dallas. Office of the Director. 81/03/02 
Ip 07939 169 


0103160333 Forwards revised |E Bulletin 01-01. ‘Surveillance of 
Mechanical Snubbers- * w/corrected Pages 3 i 6 Change ir 
iden t i fixation of facilities J/CPs to fchieft bulletin is 
applicable does not affect util requirements 

SEVFRIT.K V Region 4. Dallas. Office cf the Director. Bl/03/04 
Ip 07914 191 


0103230104 Forjardi IE Info Notice 81-07, "Potential Problem 
Ul/W*ter-So lub 1 e Purge Dam Metis Used Outing Inert Gas 
Melding “ No response required 

GEYFftlT.K V Region 4, Dallas. Office of the Director 01/03/16 
Ip 07977 327 


9 Reportable occurrences. LER* t related correspondence 


0103180666 Final deficiency rept re compressive strength of pipe 
support baseplate grouting jnatl subjected to elevated te^ps. 
initially reported 010120 Condition found not reportable 
under I0CFR30 55<e) 

CARY.R.J Tessa Utilities Generating Co 01/02/10 Ip 07954.182 


8103260929 Notifies that evaluation re combustible dry state cable 
JufcrJrant deficiency will be completed by 010515 

GARY. R J Tscas Utilities Generating Co Bi/02/lfl. Ip 08036.310 


0103240474 Interim deficiency rep t. or|Q i na l ly reported 810317. re 
Westinghouse valves that failed to close completely under 
p r e-op era 1 1 o na l test conditions Res 1 1 r.ghou s e investigating 
Problem 1 Jr* within L i ml torque operator* Mods schedule/ 

GARY. R J Tesas Utilities Generating Co 01/03/13 3pp. 
07902: 263 


0103240474 Interin deficiency rep t . or I g Inal 1 y reported 010517. re 
N# stlnghouse valves that failed to close completely under 
pr p-cp f rat i onal teat conditions Wa $ 1 1 ngf-cu t e invettigat tng 
Problem lies within Ltmltorque operator* Mods scheduled 
GARY* R J T»*a* Utilities Generating Co 01/03/13 3pp. 


U. Congre**! ona l/Eiecut i ve Correspondence 


0103240091 Forwards Fourth monthly status rept to Congress for 
810115-02I9 Rept discusses action* taken on licensing 
reviews of new fjcllitlii Rtpt <**111 be amended to include 
eddl Info requested on 010217. 

KAMMERER. C. Office of Congre** i ona l Affairs 01/02/27 3pp 


DOCKET 50-446 COMANCHE PEAK STEAM ELECTRIC ST A .UNIT 2 


A. Appl icatt on /construe tion stage document* 6 correspondence 


8103190732 L tr« to all licensees of operating p Ian t*. app 1 i c ant s for 
OLt l holder* of CP* re control of heavy I oad*. Requests 
review per guidelines in ttUREG- 0612. Forward * NRC position re 
interim actions & request for a d <j 1 info 
EISENHJT. 0. 0. Division of Licensing 60/12/2 2. 30pp. 


8103190387 Ur to all licensees of operating plants & applicants far 
OLs & holders of CP* r» program for environ quel t f icatl on 
of %* f ety- relat *d electrical equipment Item* addressed 
involve cold sh utdomn* r ep lacemsnt parts & NURE0-0737. 

EI8EWHUT. 0. <3 Division of Licensing 01/01/19. 6pp. 


103120014 Ltr* to alt licensee* of operating plant*. CP holders fc OL 
appl leant*, except Indian Point 2 a. 3, Zion 1 & 2 & TMl-l, 
faruardlna i nsdvirtint I <r nmifcterf t «rnn wnr o/ii535 


0103360090 Forwards request for a d d 1 info re CL revicj Util n«,st 
propose Tech Specs change to limit j*e of rain containment 
purge sy* to reactor operational modes of cold shutdown 8. 
refuel mg. 

TEDESCO.R L Assistant Director for Licensing 01/03/11 9pp 
07039 001 


0103050122 Forwards revised NRC Region 4 organ I i a 1 1 on chart. «ff tc 
810227 

GEVFRIT.K. v Region 4. Dallas. Office of the Director 01/02/ 
2p p 0702 7 003 


□ 103050442 Notification of 9103)0 meeting w/util In Oethesde./IQ t 
discuss removal of boron injection tank from ECCQ *. 
response* to Reactor Safety Board question* b positions 
OURWcLL.S 3 Licensing Branch 2 01/02/20 3pp 07024 340 


□103203342 Forjards request for addl Info needed for completion o 
review of OL application Requests that FGAR be amended tn 
Include info InPo should be submitted within four uk* 

TECE9C0.R L Assistant Director for licensing 81/02/20 I2t 
07971 045 


G1Q3290O24 Ltr to all power reactor licensees ** license applicant 
MJRE0-0619 criteria Footnote 2 in Table 2 contains error duo 
to leakage testing deletions Licensee may subrit analysis to 
justify use of ousting low flow controller 
EISENHUT. D 0 Division of Licensing Ul/02/20 flpp 


0103230030 Ltr to all licensees of operating nuclear power plant* 
applicants for 01. s (except 9t Lucie. Units 1 fc 2) Request* 
util review to determine capability to mitigate station 
blackout event 6 promptly Implement emergency procedure* 
SlSENHur. 0 G Division of Licensing 81/02/23 5pp 


0103230013 Oeneru Ltr 01-06 to all CR holders t* fj‘_ applicant* ro 
10 CFR 50 71 (ei. "Periodic Updating oP FSaRs- ‘ effective 
800722 Info rp FSAff legal s ta t ut . f o era t & content end 
EISENHUT . D G Division i>f l icensing 01 / 02/26 lOpp 


0103090183 Notification of B103U meeting u/utll In Oethesda-MI) t> 
discuts applicant responses to Site Analysis Branch 
question*. Series 31 I L control of mineral exploration 
activities within occlusion area 

BURKELL.S 3 Licensing Branch 2 U 1/02/27 3pp 0704 7 2«iV 


0103200093 Informs that staff functions of Region 4 reassigned, 
effective 010227 GL Madsen. Chief of Reactor Projects Branch, 
designated as principal contact *» recipient of 
cor r espondenc e re reactor const 8* operation activities 
SEyFRIT.K V Region 4. Dallas. Office of the Director 01/03/ 
Jp 07960 213 


0103250320 Request* update on status of NRC 801212 onsite audit l 
subsequent safety evaluation 

J0NE8. R. A Texas Utilities Generating Co 01/03/U Ip 
07997: 273 


8103190145 Notification of 010316 meeting u/near-term 0i_ appllcan 
0gthe*da.MD re info required to be submitted on environ 
qualification of electrical equipment prior to site visit K 
NRC review 

BURNELL. B Licensing Branch 2 01/03/12 I5pp 


E N*C Safety Evaluation Report <SER>. suppls 6 c o rre spon dame * 


8103120422 Forward* draft 0ER input Util requested to review U pr 
comments 6 arrange meeting u/URC to discus* comment* 

Suggest* meeting be held 610405 in State of NY 

TEDESCO.R. L Assistant Director for Licensing 31/02/37, 6?? 

07906: 141 


0103130444 Draft B L'R input ro determination of break locations 
dynamic effects associated w/postuleted rupture of piping, 
seismic subsystem analysis & mechanical *y* A components 
a Assistant Director for Licensing 01/02/27 44pp 07906 


0103160261 Forward* Components Integrity Section SER input & requ 
for addl Info re F8AR for facilities Addl info required re 
fracture toughness of matl* & qua 1 1 f i c a t i ons of personnel 
performing fracture toughness test* 

TEDESCO.R L. Assistant Director for Licensing 61/03/06 25? 

07917 154 


6103200670 Requests info for SER 4t s up p l err.en t a 1 SER two uki prior 
8ER date indicated on end s c hedu I e. Reques t s . f our month* 
prior to SER i * kuanc e. equ i pment qua 1 1 f i c a 1 1 on info per IE 
Bulletin 79-010. for SER t scheduled after June 1901 

nri.mj.1 LJ 0 ns^ 1 . . ntf >1... I Q.^.,1 .1 j ■■ m f n.. 


F Security. magical. energency ? fire protection plan* 


8103133093 Forwai di r«qu»‘t for addl info re fir® protection design 
Add! info should be »nco>porated Into F SAR Request 5 response 
vi t h 1 n 6 jV s 

IECEE?0.R L Assistant Director for Licensing 01/02/20 Bpp 
079J2 931 


91033J0339 Ltr to all licensees of operating plants 6 holders of CPs 
foruarjir.; KvfiEG~0696. Functional Criteria for Emergency 
Response Facilities ” Criteria describe acceptable method 
for neetlnj ARC r erqu 1 r e ntn t s lJ/o er>cl 

EISEUMU7.D G Division of Licensing 01/03/03 6pp 


7 *d|Ldicatory correspondence 


91D3C40405 Answei opposing Cltiiens Association for Sound Energy 810209 
motico for pos tponement of responses to interrogatories re 
Contention 22 All info available has been sent to 
intervenor Certificate of Svc enc I 

fiDTHSCHlLO.fi U Operations 4 Adn | n u t ra t 1 /e Division 01/03/02 
9pp. 07920 l 0 l 


9103350656 Second set of interrogatories 4 requests to produce directed 
to Cltiiens for Fair Util Regulation re Contentions l t 6 
Certificate of 5 * c encl Related correspondence 
fi E Y A‘DL D3 • N S . «0/)tNi W A Teras Utilities Generating Co 
REYNOLDS N S Det.evoise L Liberian 01/03/02 I6pp 07039 221 


91&3DSO660 Second set of interrogatories 4 requests to produce directed 
to T 3c Association of Community Qi g«o 1 t a 1 1 ons for Reform Now 
te Contentions 10. i2 4 14 Certificate of Svc encl Related 
tor r aipondente 

PEYN0LD9.N B . H3R[N.W A Taras Utilities Generating Co 
fiEYMOLOS. A S Debevoise 4 Liberman 01/03/02 2lpp 07029 235 


BJ 0306039 1 Request for order compelling inter ve nor Cltiiens Association 
for Sound! Energy to provide full-direct 4 responsive 
answers to Interrogatories 0-4 . G’ 3. C2? • l - 7. C24-4 l d > 4 (©), 
e24-SU>-<j> 4 C2‘l~D(mJ~fr > Certificate of Svc encl 
ROTHSCHILD. tf U Operations 4 Administrative Division 01/03/04 
37pp. 07037 121 


BJ03190565 Responds to intorvenjr Cit irons Assoc lotion for Sound Energy 
0)0217 fourth set of interrogatories Answers include info re 
applicant financial qual 1 f 1 ca t ions 4 emergency plan 
Certificate of Svc encl Related correspondence 
REYNOLDS- H 0 . MORIN. W A Texas Utilities Generating Co 
REYNOLDS. M S Debevoise 4 l Ibentian. 01/03/09 9pp 07953 224 


6103200631 Answer opposing applicants' UI0223 notion to compel 4 
-equlT* sddl responses to applicants' second set of 
Interrogator I cl tn intervenor Sufficient grounds for order 
not provided W/C er t 1 f 1 c a te of 9vc Related curr espondenc e 
ELLfSJ Cltiiens Association for Sound Energy 81/03/10 6?p 

07972 03 L 


9 J 03230647 Answers to NRC first set of interrogatories 4 requests to 
produce re F8AR. ac c ident sequence ana l y s e s . op era 1 0 r/ma I nt 
error allowance 4 Class 9 accidents Certificate of 8vc encl 
Related correspondence 

FOIMC.R L Cltiiens for Tair Utility Regulation 01/03/11 I2pp 
07973 323 


9103160334 Informs that NRC util not respond to applicants' 010223 
ration to compel 4 require supplementation of responses to 
applicants' second set of inter rogator J es directed to 
Cl ti tent Association for Bound Energy 

ROTHSCHILD. H U Operations 4 Admj n 1 % tr a 1 j ve Division 81/03/12 
Ip 07922 060 


9103200362 Advises of original verification for intervenor 010313 
t u; p 1 to answers to utils' second set of Interrogatories. 

ELLIS- J Cltiiens Association for Bound Energy 61/03/13 2p p 
07970 232 


9103230733 Supplement to Cltiiens Association for Sound Energy answers 
to applicants' second set of interrogatories re emergency 
planning 4 financial qualifications Certificate of Ovc encl 
Related correspondence 

ELLIS. J Cltiiens Association for Bound Energy 61/03/13 (9pp 
07974 174 


9I031B0072 Request for order co.t polling Association of Community 
Organliation* for Reform Now-TX to respond to NRC 
interrogatories 4 requests for production of documents 
Intervenor has not filed answers. Cer 1 1 f 1 c a t e of 6vc encl 
ROTHSCHILD. tf U. Operations 4 Admi n i s t ra 1 1 ve Division 81/03/16 
3pp 07943 343 


0103270536 Response to Cltiiens Association for Bound Energy r 
for production of documents contained jp 810217 fourth 
set of interrogatories Certificate of Svc ere 1 Related 
c or r espondence 

REYNOLDS. N 3 . ICRJN.H A Texas Utilities Generating Co. 
REYNOLDS. N S Debevoise 6 Llberrvan Gl/03/24 5pp 00034 


0103270569 Second set of Interrogatories 4 request for product 
documents directed to Clti tens Association for Safe Energy 
Certificate of Svc encl 

ROTHSCH1LO.M u Cpf rations 4 Ad mini 9 1 1 atlve Division 01/0: 
Qpp 0603 4 026 


1 Financial Information 


0103160579 Forwards request for add l financial info to completi 
evaluation of application for Ol Util should indicate 
estimated annual cost by yr to operate eacn unit for first 
7 yr* of commercial operation 

TEOESCO.R L Assistant Director for Licensing 01/03/09 1 

07913 109 


K Utility Final Safety Analysis Report IFSARJ 4 amends 


0103090567 Foruarls affidavit of svc for F SAR Amend 15 

0CHMIDT. M C Texas Utilities Generating Co 01/02/26 5pp 
07030 192 


M Antitrust correspondence 


0103190*29 Supp 1 emen ta I status rept re 010223 settlement betuiec 
Util* Board of City of arojnsvll le. IT, Centra] 4 Southwest 
Corp. Central Power 4 Light Co l U**t TX Utils 
Charac ter J 1 es settlement sgreB'iont U/Cor tt f I cate of 8vc 
SP1E0EL.0 . POIRIER- MR Dr ou.ns v tile, T X EPIEOEL.O- Spiegc 
Me Diomid 81/03/lQ 9pp 07963.317 


01O3260EM7 Supplemental status rep t of Mar 1901 Settlement c o-p 
w/Cehtral 4 Southwest Corp 4 subsidiaries Reserves position 
that no e d n l n 1 s t r 0 1 1 v t> or judicial proceeding will prejudice 
Brownsville rights in future U/C e r 1 1 flcate of five 
SPIEGEL- 0 - POIRIER M R Or ounivi J U. Ti SPIEGEL- 0 8pleg« 
McOiamid 01/03/18 9pp 00036:2*3 


P. Operating license stage documents V correspondence 


B 1 033 1 0804 Ltr to all licensees of operating p i an t © . ap p I I e ah t s 
4 holders of CPs forwarding 6ECY-B 1 - 1 1 9 re info necessary to 
establish environ qualification of s a f e ty -r • 1 a te d electrical 
equl prent. 

£ 1 BEflHjT , L> O. Division of Licensing Bi/03/10 6p p 


0. Inspection report*. IE Bulletins t correspondence 


0103190284 Ac V receipt of IE Insp flepts 9O-443/B0-23. 30-446/00- 
50- A 43/00-20 4 30-446/00-20 or 001119 No proprietary Info 
GARY. R. J Texas Utilities Generating Co 0O/12/L7 ip. 07 


0103230190 Responds to IE Bulletin DO-53. ’Failures. of Solenoid 
Mfg by Valcor Engineering Carp " No Yelcor valve w/specifled 
parts numbers in u*e. 

GARY. R J Texas Utilities Generating Co 00/12/17 Ip 07 


0103230303 Responds to IE Bulletin 00-51. “Valve Yokes Supplied 
Malcolm Foundry Co. The “ Ho Malcolm valves parts tn use 
GARY. R J Teras Utilities Generat ing Co 00/12/22 Ip 07 


B 1 03040437 Forwards IE Investigation Rvpts 80-445/80-22 4 30-44 
on 0G090B-I1 4 1106-07 

SEYFRIT.K V. Region 4. Dallas. Office of the Director. 01/C 
ip. 07813 323 


--□103040455 IE Investigation Repts 50-445/60-22 U 50-446/00-22 
80090B-1 1 4 1106-07 No noncomp I 1 anc e noted Major areas 
in ves t i g a t e d . a 1 1 ega 1 1 on s that Drawn & Root QA wee not 
ensuring corrective action re documented nonconformances 
DR I SKILL. D D . DJOALOMA. T L . SEYFRIT.K. V Region 4. Delia 
Office of the Director. 81/01/21 12pp. 07013 324. 


0103190293 Ac h receipt of IE Insp Repts ?0-4 45/00-29 4 50-446/E 
010102 Ho proprietary info. 

GARY.R J Texas Utilities Generating Co. 81/01/21 Ip 07 


8103110774 Ac k receipt of IE Insp Repts 50-449/00-27 L SO-446/E 
proprietary info 

GARY. R J. Texas Utilities Generating Co. 81/02/04 lp. 03 


8103190277 Ac! receipt of IE Insp Rept* 5G--U 5/00-22 «. 50-446/00-22 or. 

Q 1 0 1 2 1 Mo propri»t« rij info. 

OARY.R J Texas Utilities Generating Co 81/02/11 ip 07965 103 


9103260493 Forwards tE Insp Repts 30-445/01-01 6 90-446/01-01 durin; 
<Jen 1991 No tioncorap 1 lane ip noted 

SE I OLE iW C Hog ion 4. Dallas. Reictof Construction 6 Engineering 
Support 3ranc h 81/02/13 2pp 03040 353 


--B103260499 IE Insp Rept* 3G-44S/gj-oi », 30-446/61-01 during Jan 1901 No 
noocoflpl lance noted Major areas Inspected piping 
i nt t* 1 I a t 1 o n. p i p i mg sgs supports t restraints 6 observation 
of protection of major Installed equipment 

TAYL09.R 0 . CROSS^AN. w A Region 4. Dallas, Qriice of the 

Director. 81/02/12 7p p 08040 337 


HI 03 16063 l Forwards IE 1nf c Notice 01-04. "Creeling In Main Stean 
Line*. *• No response required 

SEYFRJT.K V Region 4, Dallas. Office of the Oireitor 61/02/27 
1? 079(7:094 


Q 103 170045 Forwards IE Circular 61-03. "Inoperable Seisnic Monitoring 
In t troftnta t i an ' No response required 

CEYFRir.it V Region 4, Dallas. Office of the Director 61/03/02 
ip 07939 169 


□103160935 Forwards revised IE Oultetm 01-01. "Gur ve 1 1 l anc e of 
Mechanical Snubbers. " u/corrected Pages 5 b A Change in 
identification of facilities u/Cf> s to which bulletin is 
applicable does not affect util requirements 

GEYFRIT.K V. Region 4, Dallas, Office of the Director. 61/03/04 
lp 07914 191. 


0103230194 Forwards IE Info Notice 01-07. 'Potential Problem 
W/Weter-So luble Purge Dan* hlatls Used During Inert Gas 
Welding ' No response required 

EEYFR1T.K. V Region 4. Dallas, Office of the Director 81/03/16 
Ip 07977 223 


6 Reportable occurrences, l ERs K related correspondence 


8103160666 Final deficiency rapt re ca-presslve strength of pipe 
support baseplate yioutjtig ma 1 1 subjected to elevated terps. 
initially repotted G10120 Condition found not reportable 
under 10:FR30 55(e). 

OARY.R J Teus Utilities Generating Co 01/02/18 ip 07954 102 


8103260929 Notifies that evaluation re combustible dry state cable 
lubricant deficiency ui 1 1 be completed bg 910515 

OARY.R J. Teatas Utilities Generating Co 01/02/10 Ip 00036 318 


0103240474 Interin deficiency r e p t , o r i g l na 1 1 g reported 010217. r, 
Meetinghouse valves that failed to close completely under 
pre- op era 1 1 ona 1 test conditions Ue s t ing h Ou se investigating 
Problem lies within Llnutorque operators Mods scheduled. 

OAR Y • R J. Te<as Utilities Generating Co 01/03/13 3pp 
079S2 263 


DOCKET 00-4 40 DOUGLAS POINT NUCLEAR BTAT ICN, UNI 7 I 


A App J Icat J on/t ont true ti on stage deco~er>t9 i correspondence 


9103031067 “Environ Statements Project." idiIMi/ progross rept for Oec 
1980 

ZITTEL.H E Oah Ridge National Laboratory FIN 0-0760-1. 
8C0303I067. 00/12/31 4pp. 


9103170457 Responds to h-RC 010223 request for addl info re util plans 
for Pet i 1 1 tie t Comp let J on of Cherokee 1 6 2 has been 
indefinitely delayed Commercial operating dates for Cherokee 
3 4 Perkins 1 , 2 & 3 have not been determined. 

DAIL.LC Duke Power Co 61/03/12 2pp 


DOCKET 50-449 OOUCLA9 POINT NUCLEAR STATION. UNIT 2 


A App 1 1 c at 1 on / c ons t rue 1 1 on stage documents 4 correspondence 


103031067 “Environ Statement* Project.” monthly progress rept for Dec 
1980. 

ZITTEL.H E. Dal Ridge National Laboratory. FIN D-0760-1 
6103031067. 00/12/31. 4pp 


DOCKET 50-4 50 SUMMIT HvCLEAR FEWER STATION- UNIT l 


G Adjudicatory correspondence 


9103250442 Supplemental response stating no objection to t er "lin* ’ ■ : 
proceeding K withdrawal of application w/o prejudice Enel 
ins? rept indicates no none bmp 1 i anc e or adverse environ 
effects from onsite work noted 

•CARMAN . M Hearing Oranc 1 * 2 01,03/24 lp 07996 207 


8103252443 Forwards IE Imp Rept* 50-450/01-01 t. 50-451/OJ-Ol c* 
010127 (Jo none omf 1 laic e noted 

CaRl 5 H;j. R T Region I. Philadelphia. Reactor Cons tr uc 1 1 or l 
Engineering Support branch 0 J/O 2/25 2 pp 07996 300 


- •0103250440 IE i„,p Rep tt 50-4S0/HI-01 1 50-451/81-01 on 910127 Na 
none omp 1 lane enoted Major areas inspected site conditions 
rerultlng frci wor* done per LWA Certificate of Svc end 
NARROW' L . SakenaS. C Region ] , Philadelphia. Office of tie 
Director MATTlA.J Region i, Philadelphia. Keartur Construct 
& Engineering Support Dranch 81/02/17 4pp 0799fa 210 


POCKET 50-451 SUMMIT NUCLEAR PDWER STATION. UNIT 2 


G Adjudicatory correspondence 


0103250442 Supplemental response stating no objection to t ei ". I r,a 1 1 a 
proceeding K withdrawn! of application w/o prejudice Enel 
Insp rept indicates no noncompliance or adverse environ 
effects From onsite uork noted 

AAR MAN. tt Hearing Branch Z 01/03/24 lp 07996 207 


--8103230443 Forwards IE Insp Rept* 30-430/01-01 U bO-431 /Ul-Gl 5 -> 
B10127 No none onp L 1 anc e noted 

CARLSON. N T Region |, Philadelphia. Reactor Construction 6 
Engineering Support Branch 81/02/25 3pp 07976 2CG 


--8103250440 IE insp Repts 30-490/01-01 \ 50-451/01*01 on 010127 sc 
none emp l lane enoted Major areas inspected site conditions 
resulting from work done per l.tJA Certificate of Svc enc 1 
MARROW. L . 9AKENA0.C Region j, Philadelphia. Office of the 
Director MATTf/W Region |, Philadelphia. Reactor Constrjct 
1 Engineering 3upport Branch 01/02/17 4pp 07996 210 


DOCKET 50-492 GREENWOOD ENERGY CENTER. LNl T 2 


A App l i cat l cn/construc 1 1 on stage document* l correspondence 


8103110223 Ac i receipt of 010129 ltr re fission product release i. 
sum-ar lies KRC action* o.« problem NRC rept on state of 
technology of iodine release is due in Mar 1961 
DINCK0.W J Office of the Executive Director for Operations 
01/02/23 2pp 07003. 103 


- -0103 1 1 024 0 Expresses support for enc) Nuc J ear Safety Dvprslght 
Committee 001221 )tr to President Carter. re research 
suggesting that iodine products ray not be released as 
freely as had been assured in reactor safety studies 
MCCARTHY. W J Detroit Edison Co 01/01/29 J?p 07833 103 


DOCKET 30-453 OREFNw'DGD ENERGY CENTER, UU T 3 


A Application/construction stage document* t correspondence 


6103110225 Aci, receipt of 810129 ltr re fission product release 6 
surnames NRC actions on problem NflC rept on state of 
technology of Iodine release is due in Mar 1901. 

D I TICKS. W J Office of the Executive Director for Operations 

01/02/25 2? p 07GQ5 1B3 


’--8103110240 Expresses support for enc 1 Nuclear Safety Dversight 
Committee 001221 ltr to President Carter. re research 
suggesting that iodine products may not be released as 
freely as had been assumed in reactor safety studies 
MCCARTHY. W. J Detroit Edison Co QJ/Q1/29 3pp 07085 105 


DOCKET 50-434 gYRON STATION. UNIT l 


A App 1 icat i on/construc t ion stage documents 6 correspondence 


0103190732 Ltrs to all licensees of operating pi ants. applicants for 
OLs V holders of CPS re control of heavy loads Requests 
review per guidelines in NUREG-0612 Forwards NRC position re 
Interim actions & request for add) Info 
EISENHJT.D O Division of Licensing 00/12/22 30pp 


DOCKETED ITEMS 


eiO'J]90397 Ltr to 4 ] l I ue-nees 0* operating plant? b applicant? t ot 
DLs 4 holders of CPs re program for environ qualification 
cf safety-related electrical equipment Ite-s addressed 
involve cold shntdoun. r ep lac eirent parts L NuiEG-0737 
E f S r . D. O Division of Licensing 01/01/19 6pp 


9ICO12C014 Ltr to all licensees of operating plants. CP holders X U.. 
ajpllc ant*, except Indian Point 2 X J, / 1 on 1 1 P X, TM1 - 1 < 
forwarding inadvertently omitted pages froo NRC 001222 
request for a del info re control of heavy loads 
EJSEtiHjT.O 9 Division <j( licensing GlfOP/OJ App 


8103020337 Forwards I 4 * Oveisire drawings teferptned in responses to 
F 9AR Owesttons 040 70 b 040 02 Drawings mill be transmitted 
in A<*ier»d 29 Aperture cards in PDR 

rPADl. T R Cq-toi. wealth Edison Co Ol/OJ/Oo 2 pp 07779 014 


QlOllOO^ld Forwards organisational charts depleting 1J9C Region 3 
rear ga filiation, effective 010214 

FEPPLER. J O Region 3, Chicago. Office of the Director 01/03/20 

3p> 


6:032^0024 Ltr to all power realtor licensees b license applicants re 
NURE0-QA19 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee <ray submit analysis to 
justify use of etisting low flow controller 
EJSCNMJT.D 0 Division of Licensing 01/02/20 dpp 


9103230030 Ltr to all licensees of operating nuclear power plants b 
applicants For CLs (except St Lucie. Units I b 2» Requests 
util revle j to determine capability to mitigate station 
blackout event V promptly implement emergency procedures 
EfSEf-Huf.D 0 Division of Licensing 01/02/25 Spp 


9103 2 300 1 3 Generic Ltr 01-06 to all CP holders X. OL applicants re 
71(e). 'Periodic updating of r?ARs. " effective 
0037*2 Info re F SAR legal status, forral 6 content enc 1 
ElBEiiiiUl.O 0 Division of Licensing 01/02/26 lOpp 


31^*110409 Forwards cot re cted version of s unwary slide JU/0?-l2 used tn 
util 010210 presentation in Oethesda.MD un seismic 
reanalysis of facilities Requests appropriate distribution 
TfliVtf* T R Con r>onwe a I t h Edison Co 01/03/04 3pp 07073 346 


8ICL71 30720 Author} te* use of ASt'E Code Case hl-272 & Coda Case V-273 for 
- 1 1 I const. per review of 810203 request 

S0URCDI D30- 3 J Lifers ing Branch 1 01/03/OD Ip 07912 036 


01 031 90019 Forwards Region 3 assessment of OA/QC prog ran; effectiveness 
<f ititus, frogran- found generally effective Rockford League 
of wtiren Voters 001 12 1 allegations l subsequent immediate 
action ltr deal w/ortion* of single contractor 
D3RC/B.W J Office of the Executive Director for Operations 
OJ/03/C9 5pp 65131 102 


Q 1 0331 0004 Ltr to all licensees of operating plants. applicants tor CJLs 
b holders cf CPs fo» warding 5ECY-01-119 re info necessary to 
establish environ qua 1 1 f 1 c a 1 1 on uf safety-related electrical 
equipment 

E 1 5t h-iU r . D 0 Division of Licensing 01/03/10 6pp 


8103200351 Forwards revised abstract f. Pages 2-2. 4~2. 4-5. 7-2 X« 18-2 of 
CE-1 -At Rev is ion 16 re OA program Revisions reflect ASHE 
winter addenda code c hanges. change* made per ASHE survey h 
clar If Kst tons X corrections 

TflAMM, T R Commonwealth Edison Co 01/03/16 ip 


0 10320 OC 69 Revised abstract X Pages 2-2. 4-?. 4-5. 7-2 X. 10-2 of Revision 
16 to OA program 

* Cor *onwea 1 th Edison Co CE-l-A R J 6 GJ/03/J6 6pp 


610325017] Forwards second set of Round 2 questions re OL 
application revi ew. c ovei ing areas of review perforred by GA 
3 ranch 

TEDEECO.R L. Assistant Director for Licensing 0J/03/16 2pp 
07996:070 


- - 0103250 1 77 Second Round 2 questions re QA areas. 

« Division of Licensing. G 1/03/16 3pp 07996.000 


€103260097 Forwards request for addl info r'oi review of application Por 
OLs» c on t t s t 1 ng of tenth set of Round 1 questions. 

TEDE8C0. R L Assistant Director for Licensing 01/03/23 2p p 


-*6103260109 Tenth Op f lt*«t rmmrl nn»ll lnn& r nu»p I hn Pm.i*r Rn* 


0103260445 Summary of RIOPifl meet trig w/utl I n< Dethesda. MO to disc 
me thodolog y for seismic analysis at foundation levels X 
evaluation of ac c ep t a t i I i t y o# designs of structural 
components Attendance list V meeting handouts encl 
ALLUCK.R ■ HOOn.C I. Icqvisltig btanch I 01/03/33 49pp 03039 


0103310362 Requests addl info re NRC Mn*n factors control room de< 
review site visit Requests cor. flrratlon of 010620 date for 
preliminary assessment st b m i t l a 1 . 9 ta t omen t »e status of 
O',ron 1 for each enc l criterion required within 14 days 
TEDEfiCO R l. Assistant Director for Licensing 01/03/26 4pp 
C0D59 314 


E KRC Safety Evaluation Repnrt (GER). sup pis X. correspondence 


8 1 03230B69 Discusses C*. hearing scheduling process S$fi technical ir 
schedule for CY01 X C Y02 enc 1 

DENTON. H R Office of Nuclear Reactor Regulation. Director 
01/03/13 9 p P 07977 075 


F Security, medical. emergency X fire protection plans 


□ 1 01 00005 1 Releases putllc version of util draft emergency plan 
NUREQ-0654 info enc 1 

FELTtJN. J M Division of Rules and Records 00/12/02 lGpp 


--01O123O943 Far war d s public version of draft emergency plan for 
generating stations 

PEOPLES. D L Com-onwea l th Edison Co 00/04/24 Dpp 04B37 1 


B1OIO8CO60 Public version cf draft emergency plan for generating 
stations 

# Comfl-or weal th Edison Co 00/07/31 I90pp 


0101000003 Releases public version of util draft emergency plan 
FELTON. J H Division of Rules and Records 00/12/03 Ip 


- -1)10} 220250 Fo weeds public version cf util revised draft eterganc 
u/statlon annexes 

PEOPLES. D L. Commonwealth Edison Co 00/06/04 2pp 03370. 0 


--GIOIOBOD19 Public version of Revision 1 to draft emergency plan 
* Cc ’■mociwua I th Edison Co 60/07/31 !39pp 


0103310330 Ltr to all licensees of operating plants X holders uf CP 
forwarding MJREG-0696. Functional Criteria for Emergency 
Response Facilities * Criteria describe acceptable method 
for meeting l*vfiC r equ t r im»n t s IV/ o enc 1 

EIGEN HUT. D 0. Division of Licensing 01/03/05. 6p p 


<3 Adjudicatory correspondence 


0103180573 Forwards JO Deress affidavit in response to M Cherry 
petition* to suspend const of facilities 

MILLER .« 1 1 shan. Lincoln V Oeale 01/02/13. 2pp 07933:242 


--0103 100577 Affidavit in response to M Cherry petition* to suspend 
of facilities X. RB Hubbard V QC Minor affidavit alleging 
deficiencies In facilities const 

0GRE8B. J D. Commonwealth Edison Co 00/12/19 I3pp 07933.2 


0103030659 Requests extension until 810323 to respond to util petit 
for reconsideration duo to other pressing matters Counsel 
for util he* no objection. 

CHERRY. M M Cherry. M M /Cherry. Flynn b Kanter 01/02/21. 2p 
07793: 111 


0103050627 Response supporting applicant 610214 petition for 
reconsider at 1 on of ASLB 801219 memorandum b order. Ruling on 
admissibility of contention* re unresolved generic safety 
issues should be reconsidered. Certi fleet* of Qvc One! 
KARflAN.M Hearing Draoch 2 01/03/03 7pp 07029:162 


K Utility rlnsl Safety Analysis Report (FSAR) fc amends 


©>03030902 Forward* affidavit certifying sve of F8AG a /rand 29 on 
810206 

TRAHM.T.R. Commonwealth Edison Co 01/02/25. 2pp 07808.244. 


8103310446 Amend 30 to FSAR revising Chapter* 4 It 1 8 fe Section* 
l 3. I 6 £* 6 2. t 3 

TRAMM.TR Commonwealth Edison Co. 61/03/20 1© O0O7S 243 


G Inspection repost*. IE 3ul hunt i c or r « *p o n d enc e 


0103090771 f'orvards )E Ins? flep‘% 50 - 454/ 9C -24 I» SO-455/03-22 on 
801209-12 {, notice of violation 

FtGRELLl.Q Region 3. Chicago. Reactor Constructor £ Engineering 
Support Branch Ql/OI/26 2p? 07Q49 215 


'"8103090774 Notice of violation from »nsp on 9012G9-12 

F t OflELL 1 , 0 Region 3. Chicago. Reactor Construction & Engineering 
8opport Drench 01/01/22. Ip 07049217 


-'0103090760 IE ] ntp Ropts 50-454/00-24 * 50-455/00-22 on 001209-12 
No nc omp 1 1 anc e not e d : f a 1 1 u r • o t GC to stop equipment 
Installation pending proper alignment c t anchor bolts & 
mounting holes in equipment skids 

JOSBB.C E . WILLIAMS. C C Region 3. Chicago. Of fit e of the 
Olreclor 91/01/00 6pp 07049 210 


0103020115 Forward* IE Circular 61-02. ’ P pr t or .Tianc e of NRC-L 1 1 enf e d 

Individuals While on Duty " No written response required 
KEPPLER. J O Region 3, Chicago. Office cf the Director 81/02/09 

2pp 


9103020666 Responds to IE Bulletin 9C-23. ’Failures of Solenoid Valves 
Hfg by Va 1 c or Engineering Cc'p " Eight suspect valves have 
bean supplied Rep latere nt of colls will be completed by 
610416 

RAUSCH. T J Commonwealth Edison Co 81/02/11 2pp 077B2 129 


9103261017 Forwards IE Insp Repts 50-454/01-01 L 50-459/01-01 on 
810196-07 No n one omp 1 lane e noted 

FIOREllI O Region 3. Chicago. Reactor Construction S. Engineering 
Support Branch Bt/02/1 2 2pp. 00335 153 


- -G10326 1026 IE Insp Repts "0-494/01-01 *. 50-455/01-01 on 610106-07 No 
no nc omp 1 | anc e noted, Major areas inspected const site tour L 
const completion schedule 

JONES. C E. , WILLIAMS- C C Region 3. Chicago, Office of the 
Director. 91/02/10 3pp 00033 155 


S Reportable occurrence*. LEO* K related torrpipofh'icf 


0103310360 PNO- J II -0 I - 035 on 010323. p 1 *c tr i r i an removed piyu. 
from turbine bldg floor S. fell throug 1- opening apprui 25 f 
sustaining fata) injuries Flrrtr ictan died enroute to loca 
hovp 

NE tSLEft. J . HAYES. D . KN3P. R Region 3. Chicago. Office u 
Director 01/O3/P4 Ip 00962 322 


U Congressionsl/Etecutive Correspondence 


0103270110 Respor.ds to request for rept on possible addl imp 
to NRC licensing process Legislation alleging interim 
operations in advance of hearing completion would reduce 
delay In licensing process 

HttlQHtE.J H Com j 1 4 loners 01/03/12 be? 


-8103270947 Submits rec om-enda t i ons r e schedu) mg. personnel 
hearing i»gt for l)L proceedings Panel must obtain eser-pti 
from hiring freeie for two recently appointed chairmen 
COT TER. 0 P Atomic Safety and 1 . 1 censing Hoard Panel R 
33pp 


OCCKET 50-455 3 YRO-M STATION. UNIT 2 


A. App ] lc ati on/cons true t I n. i stage documents 4 correspondence 


G 1 03 S 90732 L tr s to all licensees of operating plants. app 1 1c a 
OL s 6 holders of CPs re control of heavy loads Requests 
review per guidelines in NuREQ-0612 Forwards NRC position 
interim actions t request for addl into 
EJSENHjr.O 0 Division of licensing 60/(2/22 30pf 


0)03190307 L tr to all licensees of operating plants #< opplic 
OLs (, holders of CPs re program for environ qualification 
of sa fety- related electrical equipment Items addressed 
involve cold shutdown. rep tac erent parts 4 NJREG-073/ 
ElSEH-tUT.D 0 Division of Licensing 01/01/19 6pp 


9103130075 Ack receipt of 010126 Itr Inforrtng NRC of steps taken to 
correct violations noted In JE Insp Pepti 50 “454/90-04 
S: 50-433/80-04. I) i sagre e » ui/ qua 1 1 f I ca t i o ns of 0n manager of 
Oys Control Corp. 

FI OR ELL 1.0 Region 3« Chicago. Reactor Construction ft Engineering 

Support Branch 61/02/17 Ip 07907 263 


--0 103 130009 Responds to NRC 831230 Itr re violations noted in IE Insp 
Repts 50-434/00-04 V 50-455/60-04 Corrective octions. 

Identified L documented deviations from specified technical 
requirements |p 6ys Control Corp components 

REED. C Commonwealth Edison Co 61/01/26 6pp 07907:266 


0103160695 Forwards IE Info Notice 91-04. ‘Cracking in Main 0teair 
Lines “ No response required 

KEPPLER.J 0. Region 3, Chicago, Office of the Director Bl/02/27 
2p p - 07914 032 


6103160494 Forwards IE Circular 01-03. "Inoperable fleismic Monitoring 
In s truffi r»t a 1 1 on * NO response required 

KEPPLER, J. Q. Region 3. Chicago. Office of the Director 01/03/02 

2pp. 


8 1 03) 2C01 4 L tr to all licensees of operating plants. CP hold* 
appl i cents, etcept Indian Point 7i 4 D.Ilon 1 t 2 t TKT-l, 
forwarding inadvertently omitted pages from NRC 331222 
request for addl Info re control of heavy loads 
EISENHUT.D 0 Division of Licensing Bi/02/03 6pp 


0103020357 Forwards 14 oversite drawings referenced in respo 
F9A9 Questions 040 70 *. 040 82 Drawings will be transmute 
m Amend 29 Aperture cards In POP 

TPAMM.T R Commonwealth Edison Co 91/02/06 2pp 0777 


0 103100214 Forwards or g an J i at 1 one 1 charts depleting NRC Kegi 

reor gani i« 1 1 on- e f f ec 1 1 ve 010216 

KEPPLER. J O Region 3. Chicago. Office of the Director 

2pp 


8103230024 Ltr to all power reactor licensees 6 license appl 
NUREG -06 19 criteria Footnote 2 In Table 2 contains error d 
to leakage testing deletions Licensee may submit analysis 
justify use of e>l*ting low flow controller 
ElSENHjT.O 0 Division of Licensing 01/02/20 Rpp 


0103160094 Forwards revised IE Bulletin 01-01. "Surveillance of 
liachanical Snubbers.” w/correcfced Pages 3 & 6 Change in 
ide nti f i c at 1 on of facilities u/CPt to which bulletin is 
applicable does not affect util requlrf-ents 

KEPPLER. J 0. Region 3. Chicago. Office of the Oirector 91/03/04 
If 


0103200394 Forwards IE Info Notice 61-06. "Failure of ITE Model K-600 
Circuit Breaker. ’’ No response required. 

KEPPLER. JO. Region 3» Chicago. Office of the Director 91/03/11 

2pp 


’03200695 Forward* IE Info Notice 61-05. "Degraded DC 8y» at 
Palisades " No action required. 

KEPPLER. J Q. Region 3. Chicago. Office of the Director. 61/03/13 
2j)p. 


03200269 Forwards IE Info Notice 81-07. ‘Potential Problem 
W/Wa ter-8o lub 1 e Purge Dam Metis Used During Inert Cat 
Welding. " No response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director. 81/03/16 

2pp. 


6103230030 Ltr to all licensees of operating nuclear power p 
applicants for DLs lercept 6t Lucie. Units 1 4 2> Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures 
EISENHUT.D 0 Division of Licensing 81/02/25 5pp 


6103230013 Generic Ltr 61-06 to all CP holders 6 OL appl lean 
10CFR3D. 71 <e>. "Periodic Updating of FSARs. " effective 
800722 Info re FSAR legal s ta t us . f orna t 6 content encl 
El BEIRUT. 0 0 Division of Licensing 81/02/26 lOpp 


8103110409 Forwards corrected version of summary slide JW/OZ 
util 0102 10 presentation in BetheSda.MD on seismic 
reanalysis of facilities Requests appropriate distribution 
TRAK-K. T. R. Commonwealth Edison Co 61/03/04 3pp 0/07 


6103130/20 Author lies use of A9M£ Code Case N-272 6 Code Cas 
util const. per review of 010203 request 

YQUN03LOD0. 0. J Licensing Branch 1 01/03/05 Ip 0791 


8103190019 Forwards Region 3 assessment of OA/QC program oft 
l statusPrograr found generally • r* fee 1 1 v« . R oc k ford League 
of Women Voters 001121 allegations 4- subsequent immediate 
action ltr deal u/actlons of single contractor 
DIRC K.8. W J. Office of the Esecutlve Director for Dperatio 
01/03/09 5pp. 65131 102 


07953 242. 


6103200351 Forward* revisrd abstract l Pages ?-?. 4-2, 4-9. 7-2 j, ib -2 of 
GE-I -A. Re v1»ion 16 re QA puigi an Revisions reflect A5ME 
winter adder. ia code chdhgei. changes rede per A5b*E survey f, 
clarification* *> corrections 

Ipa^M, T R C srson jea 1 l h Edison Co 01/03/16 Ip 

--81032C0359 Revised abstract K Pages 2-2. 4-2. '1-5. 7-2 6 10*2 of Revision 
16 to OA jrojra.s 

• C ommo n ue a 1 1 h Edison Co Cf-I-A ft in 61/03/ 16 6pp 

6 1 032 50171 Forwards second set of Round 2 questions re 0L 

explication review- covering areas of review performed by GA 
Branch 

TEC6BC0.R L Assistant Director for licensing 01/03/16. 2pp 
07996 070 


- -9 J 032501 77 Second Round S questions re GA areas 

* Division of Licensing 61/03/16 3pp 07996 000 


6103260097 Forwards request for addl info for review of application for 
Ol«. consisting of tenth set of Round t questions. 

TFDESCO. R L Assistant Director for Licensing 01/03/23. 2pp 


--8103260109 Tenth set of first round questions covering Pooor 8y* 
flranch area of review 

* Assistant Director for licensing H1/03/2J 6pp 


3153260445 Summary of 010210 -neeting u/util In Uethesda.MD to discuss 
retSodol ojy for seismic analysis at foundation levels 6 
evaluation of acceptability of designs of structural 
c a rp oierit * Attendance list & meeting handouts enc 1 

A'J.VCA. R - MCC'L C Licensing Branch 1 01/03/23 49pp 00039 337 


6103310302 Requests addl info re MIC bu-*a*i factors control roo'i design 
review site visit Requests confivmatiun of El 10620 date for 
pr e l iolner y assessment submittal 0tate*nent re status of 
Byron l for each enc 1 criterion required within 14 dags 
lfc;DtS:0. R L Assistant Director for Licensing 01/03/26 4pp 
06339 314 


E 1.9C Safety Evaluation Report ( SFH > , suppls t> c or i espondenc e 


0103230069 Discusses Gl hearing scheduling process BLR technical input 
schedule for Cvai S, CY02 end 

DCMION. li ft Office of Nuclear Reactor Regulation. Director 
01/03/13 Spp 


f Security, medical, emergency 4 fire protection plans 


6101000031 Releases public version of util draft emergency plan 
MvFtEO-0654 info end 

FELrOlLJ. H Division of Rules and Records BO/12/02 Iflpp 


--BlOl 230543 Forwards public version of draft emergency plan for 
generating stations 

PECFLF.9.D L Commonwealth Edison Co 00/04/24 3pp 04637*169 


--01OSC8OO60 Public version of draft emergency plan for generating 

stations 

e Commonwealth Edison Co 00/07/31 150pp 


6101060003 Releases public version of util draft emergency plan 
FELTON. J.M Division of Rules and Records 00/12/03. Ip 

*■■9101220258 Forwards public version of util revised draft emergency plan 
w/ station annexes 

PECPwEB. D L Commonwealth Edison Co 00/06/04 2pp. 03370 003 

--E1010600I9 Public version of Revision i to draft emergency plan. 

/ Commonwealth Button Co 00/07/31 139pp 


BIOO3IO330 Ltr to all licensees of operating plants fr holders of CPs 
forwarding NUREQ-0696. ‘Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements W/o enc I 

E1SENH0T.D 0 Olvision of Licensing 81/03/03 6pp 


MILLER. M l Ishen. Lincoln «. I?eale 51/02/13 2pp 


--0103180577 Affidavit in response to M Cherry petitions to suspend c 
of facilities K ft3 Hubbard t OC Minor affidavit alleging 
deficiencies in facilities const 

DERESS. J D Com-.cnwe o 1 t h Edison Co 83/12/19 I3pp 07953 244 


8103030699 Requests attention until 610323 to respond to util petition 
for reconsideration due to other pressing matters Counsel 
for vtfl has up objection. 

CHERRY . K M Cherry. M M /Cherry. Flynn h Hahter 01/02/21 2pp 
07793 111 


8103050627 Response supporting applicant 010214 petition for 
reconsideration of A6LD 001219 memorandum \ order Ruling on 
admissibility of contentions re unresolved generic safety 
issues should be reconsidered Certificate of Svc enc l 
K.ARMAN, M Hearing Branch 2 fil/03/03 7pp 07029 162 


K Utility Final Safety Analysis Report (FSARI K> amends 


0103030902 Forwards affidavit certifying Svc of FBaR Amend 29 or* 
010206 

TRAMM.TR CoT-.onwea l th Edison Co 01/02/23 2pp. O78C0: 244 


0103310448 Amend 30 to F SAR revising Chapters 4 t 15 8. Beet ions 
1 3, 1 6 t 6 2 1 5 

TRAMtt. T fl Coirnonwea l th Edison Co 81/03/20 ]p 00075 243 


— 8103310467 A -end 30 to F0AR 

* Cormonue a l th Edison Co 01/03/31 761 pp 06075:244 


G Inspection reports- IE Bulletin* 6 correspondence 


0103090771 Forwards IE tnsp Ropts 90-454/00-24 t 90-455/00-22 on 
001207-12 * notice of violation 

FIORELLI.O Region 3. Chicago. Reactor Construction U Engineering 
Support Branch 01/0 1/26 2pp 07049.215. 


--01O3O9O774 Notice of violation from insp on 001209-12 

FIORELLT.Q Region 3. Chicago. Reactor Construction & Engineering 
Support Branch 01/01/22 Ip 07049 217 


--□103090700 IE lnsp Repts 90-494/00-34 fc 90-455/00-22 on 001209-12 
Hone omp 1 ] anc e noted failure of oc to stop equipment 
installation pending proper alignment of anchor bolts & 
mounting holes in equipment skids 

J0NE8.C E . WILLIAMS. C.C Region 3. Chicago. Office of the 
Director. 81/01/00 6pp 07S49 218. 


0103020119 Forwards IE Circular Qi-02. ‘Performance of NRC-Llcensod 
Individuals While on Duty " Ho written response required 
KEFPLER. J. O Region 3. Chicago, Office of the Oirector 81/03/09 

2pp 


0103020666 Responds to IE Bulletin 80-23. "Failures of Bolenold Valves 
Mfg by Valcor Engineering Corp “ Eight Suspect valves have 
been supplied Replacement of colls will be completed by 
□10416 

RAUSCH. T J, Commonweal th Edison Co. 81/02/11 2pp 07702.129. 


8103261017 Forwards IE lnsp flept* 50-454/81-01 h 50-435/81-01 on 
0JO1 06-07 No not>z<}r>p J i enc * noted. 

FIORELLI.O. Region 3. Chicago. Reactor Construction & Engineering 
Support Branch. 01/02/12 2pp 08039 153 


— 8103261026 IE lnsp Repts 50-434/81-01 t 50-455/Ol-Oi on 010106-07 No 
none omp 1 iahe e noted Major areas inspected const site tour &. 
const completion schedule. 

JOKE 8. C £ . KILL JAMS, C C Region 3. Chicago. Office of the 
Director 01/02/10 3pp. 06033 155 


0103130073 Act receipt of 010126 ltr informing NRC of steps taken to 
correct violations noted In IE lnsp Repts 50-494/00-04 
h 90-453/00-04 Disagrees u/qual 1 f i cat ions of OA manager of 
By s Control Corp 

FIORELLI.O. Region 3. Chicago. Reactor Construction & Engineering 
Support Branch. 81/02/17 Ip. 07907.265 


- - Q1 03 1 30009 Responds to NRC 001330 ltr re violation* noted In IE lnsp 
Repts 50-454/00-04 50-455/80-04 Corrective actions, 

identified & documented deviations from specified technical 
requirement* in By* Contra) Corp components 

REED. C Commonwealth Edi»on Co 01/01/26 6pp 07907.266. 


01O316O69S Forward* JE Info Notice 01-04. Cracking in Main Gtear 
Linei " No r«tf>pns» required 

KEPPLER. ) G Region 3. Chicago* Office ot' t *■ e Oi ret tor Bl/02/27 

2pp 


0103230030 L t r to all licensee* of operating nu< 
applicants for 01 s <?t(?pt St Lucie. Unit* | t, 
uttl review to ieUr^inp capability tn nttiga 
blackout event t pro np tig it; le.re:it emergency 
E1SENHUT.0 0 Division of Licensing 01/02/! 


9103160494 Forwards IE Circular 81-03. Inoperable Sennit Monitor mg 
Instrumentation No response requires 

KEPPLER. J 0 Region 3, Chicago* Office of t h e Director 81/03/02 
2pp. 


0 1 03230913 Generic Hr 81-0& to all tP holders 1 
1GCFR50 71 lei. ‘Periodic updating o# F SAR s . ' 
030722 info re FSAR legal status, for-at 4, con 
EISENHJf.D 0 Division of Licensing 01/02/; 


9103I60B94 Forwards revised It Bulletin 81-01. “Surveillance of 


Mechanical Snubbers. ‘ ^/corrected Paget 5 t 6 Change in 

Identification of facilities ->/CPs to cM c h Bulletin is 

applicable doe* not affect util r e qu i r e merit s 

KEPPLER. J G Region 3, CMcagu. Office of the Director 

IP- 


B103MC409 Forwards corrected version of lur.ian 
util 5102)8 presentation in Hethesda.MD on se 
reanalgsis of facilities Requests appropriate 
01/03/04 TRAMM. T R CoT-nonjjeal th Edison Co 01/03/04 


9103200394 Forwards |E Info Notice 91-06. ‘Failure of ITE Mudel K-ACO 
Circuit Breaker. ' No response required 


KEPPLER. J O Region 3. Chicago. 
2pp 


9103200695 Forwards IE Info Notice 
Palisades " No action required 
WEPPLER. } 0 Region 3. Chicago, 

c??F- 


Office of the Director 01/03/1! 

B 1 -05# “Degraded DC l3y s at 
Office of the Director. 81/03/13 


0103130720 Authorises use of AS ,J SE Code Case N-2! 
util conet. per review of 510203 request 
YOUNGBLOOD . D U licensing Branch 1 Pl/03/0' 


01O33IOBO4 Ltr to all licensee* of operating pi. 
holders of CPs forwarding 5ECY~0l-l)9 re in 
establish environ qualification of saPetg-rei. 
equl prent 

eiSEN'UiT.O 0 Division of Licensing 81/03/ 


8103200269 Forwards IE lr. fo .Notice 81-07. Potential Probler 
L|/|rJe ter-8o 1 ut l e Purge Dam Mails Used During Inert Gas 
Welding “ No response required 

KEPPLER. J G Region 3. Chicago. Office of the Director 0J/O3/16 
2pp. 


0103200351 Forwards revised abstract t. Pages 2-i 
C£-| -A. Revision IA re OA program Revisions rei 
winter addenda code c h ang e « . c hang e s made per * 
clarifications & corrections 

TRAM.'I, T R Cor-nonuea I th Edison Co 81/03/16 


V Congress 1 one l /E*rc ut i vo Cor* e spondencc 


--01032003A9 Revised abstract 4 Pages 2-2, 4-2, *1- 
16 to OA program 

* Commonwealth Edison Cd CE-I-A FU6 91. 


8103370110 Responds to request for rept cn possible addl ir p rove-nen t * 


to NRC licensing process Legislation alleging Interim 
operations in advance of hearing completion would reduce 
delay in licensing process 

lENDRIF.. J fi. Commissioners 91/03/12. 5pp 


0103250171 Forward* second set of Round 2 quest! 
application r evi eu. c over 1 ng areas of review p< 
Branch 

TEDEGCO.R. L Assistant Director for Licensing 
07996 078 


— 0103270947 8ut><ntts recommendations re s c h e d u 1 1 n g. pe r sonne 1 resources t 
hearing ngt for OL proceeding* Panel must obtain eieo-ptlon 
from hiring Preeie for two recently appointed chairron 
COTTER. 0 P, Atomic Safety an<5 Licensing Doard Panel 91/02/25 
33 Op 


DOCKET 50-456 BRAIOWOOD STATION, UNIT 1 


--81O3250177 Second Round 2 questions re QA are* 
* Olvision of Licensing 81/03/16 3pp 


0103260097 Forwards request for addl info for r< 
OLs. ctnsl l t ing of tenth set of Round 1 questli 
TEDE8C0. R. L- Assistant Director for Licensing 


A App 1 icat 1 on/c ons true t ion stage documents L correspondence 


8103190732 Ltrs to all licensers of operating p 1 an t*. app 1 ic ants for 
OL# & holders of CPs re control of heavy loads Requests 
review per guidelines in KUHEG-0612 Forwards NR C position ro 
interim actions L request for addl Info 
EI0ENHUT. D. 0. Division of Licensing 00/12/22 30pp 


8103190387 Ltr to all licensees of operating plants t applicants for 
OL * L holders of CPs ro gcogre-n for environ qualification 
of s afety -related electrical equipment Item* addressed 
Involve cold shutdown. rep lacement parte l NURE0-0737 
EI6ENHUT. D G Division of Licensing 81/01/19 6pp. 


9103120014 Ltr to all licensees of operating plants. CP holders U OL 
app 1 1 cants . escep t Indian Point 2 6 3. Zion 1 U 2 tt THI-i. 
forwarding inedvertentl y omitted pages from NRC 001222 
request for addl info re control of heavy loads. 

E I SE NH'JT * D Q Division of Licensing D1/O2/03. 6pp 


B103260109 Tenth set of first round questions 
Branch area of review 

« Assistant Director for Licensing 61/03' 


0103260445 Summary of 810210 meeting w/util 1 ri I 
methodology for seismic analysis at foundatloj 
evaluation of ac c ep t ab 1 1 1 ty of designs of stri 
components Attendance list V meeting handouts 
AULUCKrR . MDQN. c Licensing Branch 1 8 I/O: 


8103310362 Request* addl info re NRC human facte 
review site v I s 1 1 . Re quo* ts confirmation oP OK 
preliminary assessment submittal Statement re 
0yron 1 for each enc 1 criterion required with; 
TEDESCO.R L Assistant Director for Lieensinc 
08059 314 


£ NRC Safety Evaluation Report (BERl. tuppls & 


8103020397 Forwards 14 oversize drawings referenced in responses to 
FSAR Questions 040.78 l* 040 82. Drawing s will be transmitted 
in Attend 29. Aperture cards in PDR. 

TRAM«. Tfi. Commonwealth Edison Co. 91/02/Ob 2pp 07779 014. 


8103230869 Discusses OL hearing scheduling proci 
schedule for CY01 L CYG2 end 

DENTON. H ft Office of Nuclear Reactor ftegulal 
81/03/13 5p p . 


F. Security, medical, emergency & fire protectlc 

103100214 Forward* organl zat lone 1 charts depleting NRC Region 3 * 

reorgenl ta tton. ef f »ct i ve 810216. 

KEPPLER. J. 0. Region 3. Chicago. Office of the Director. 91/02/20 81010B0091 Release* public version of util drafl 

2pp. NUREG-0&54 info end. 

FELTON. J M. Division of Rules end Records. £ 


9103250024 Ltr to all power reactor licensees It license applicants re 
NURE0~0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller. 

EIBENHUT. D O Division of Licensing. 91/02/20. app 


0101230543 Forwards public version of drsffc on 
generating stations. 

PEOPLES, D L Commonwealth Edison Co. B0/0< 


--81010800&8 Public version of draft emergency p 
stations 

* Commonwealth Edison Co 00/07/31. 150pp 


51C0OCO3 Release* p»-tlic version of util draft emergency plan 
f ELfON'--J -'I Division of Pul as and Records 00/12/03 Ip 


31015202^3 forward* putllc version of util revised draft emergency plan 
u / * t a l 1 & n anneies 

PEOPLES - 0 L Commor.u.ea ) th Edison Co 00/06/04 2 p? 05370 005 


Ji0l0e00l9 Public version of Revision J to draft emergency plan 
• CcfTontea llh Edison Co 60/07/J1 139pp 


53310033 L t r to all licensees of operating plants t» holders of CPs 
Forwarding f.uRE0-0696. 'Functional Criteria for Emergency 
i«sponte Facilities “ O i tor la describe acceptable method 
For meeting N9C requirements IJ/o «nc I 

?I€€WJI.D 0 Division of Licensing 01/03/05 6pp 


General correspondence 


J3I6223-J Forji rds results of radioactivity analyse* of well water 
star facility on 800027. in response to concern voiced at 
:ub)ic meeting re d ec on tan i na 1 1 on program 

<£PPuER. } 0 Region 3. Chicago. Office of the Director 01/03/10 
3; p 07920 003 


Utility Final Safety Analysis Report < f SAR ) i amends 


>3030902 Forwards affidavit certifying iv« uf F9AR /Wend 29 on 
510206 

(RA-M. T n Cormnnwealth Edison Co 01/02/25 2?p 07000 244 


>3310448 Amend 30 to FSAR revising Chapters 4 113 1, flections 
I 3. I. 6 «< 6 2 l 5 

IRAHh, T R Ccn-onwealth Edison Co 01/03/20 Ip 00075 243 


3103310467 Amend 30 to F8AR 

« Commonwealth Edison Co 81/03/31 ?61pp 00075 244 


Inspection reports' IF Bulletins & c or i e s p ond enc e 


30100132 Forwards IE Insp Repts 90-456/01-01 t 30-457/01-dl an 
JlOJ 15-16 t 21 Mo none ornp | lane e noted 

r l£REtLt.O- Region 3. Chicago* Reactor Construction t Engineering 
support Hr ant h 01/02/05 2pp 0794J 103 


9)03100140 IE jnsp Repts 90-4 96/01 -01 l 50-457/Hl -0 J on 010115-16 S* 21 
No none omp 1 lance noted Major areas inspected previous insp 
findings t, movement of steam generator front outside to 
inside containment 

ECHnEIBlNZ. f , W1LLIAK0.C C Region 3, Chicago* Uffice of the 
Director 01/02/04 5pp 07943 190 


030201 l 9 Forwards IE Circular 91-02. "Performance of NRC-L I c tni ed 
Individuals L'htle on Duty “ Mo written response requirod 
KtPPLFR. J. 0 Region 3. Chicago. Office of the Dlractor 81/02/09 
?pp 


032301 56 Forwards It Jnsp Ropts 90-496/81-02 l 50-497/01-02 or> 
910127-29 No noncompliance noted. 

F 1 OREL L 1 . 0 Region 3. Chicago* Reactor Construction 5« Engineering 

Support Branch 01/02/10 2pp 07977 196 


9103230162 IE Insp Repts 50-456/01-02 4 50-457/01-02 on 010127-20 Mu 
none enp 1 lane e noted. Major areas Inspected dlettel generator 
installation {< r ec or d * . rac eway support ueldlng i. records & 

9 IV switchgear Installation %> records 

NIE5LER. J H . lEE-R L . WILLIAMS. C C Region 3. Chicago. Office of 
the Director 81/02/09 4pp 079 77 100 


03020669 Responds to IE Dullelin 00-23. "Failures of Solenoid Valves 
Kfg by Uelcor Engineering Corp " Eight suspect valves hav« 
been supplied Replacement of colls will be completed by 
910416 

RAUSCH. T J Commonwealth Edison Co. 81/02/11. 2pp 07702:129. 


03160695 Forwards IE Info Notice 01-04. "Cracking In Main Steam 
Lines." Mo response required 

KEAPLER* J. 0. Region 3. Chicago. Office of the Director 01/02/27 
2dp 


03160494 Forwards 1E Circular 01-03. "inoperable Seismic Monitoring 
Instrumentation " NO response required. 

rffAPLER. J. 0. Region 3, Chicago. Office of the Director 81/03/02 

?pp 


S1O3160&94 Forwards revised IF. Bulletin 91-OJ. "Sur ve i 1 1 anc e of 
Mechanical Snubbers*'' j/cot rected Rages 9 l 6 Change in 
identification of facilities u/CPt to which bulletin is 
applicable does not affect util requirements 

SA.E PPLER. J G Region 3- Chicago. Office of the Director 01/03/04 

lp 


0103200394 Forwards IF Info Notice 01-06. "Failure oP 1 TE Model K-600 
Circuit Breaker ’ Mo response required 

KEPPLLfl. J Q Region 3. Chicago. Office of the Director 81/03/11 

2pp 


0103200695 Forwaris IE Info Notice 01-05. Degraded DC Sys at 
Palisades * No action required 

KEPPLER. J G Region 3. Chicago. Office of the Director 81/03/13 
2pp 


0103200269 Forwards IE Info Notice 01-07. "Potential Problem 
W/ Wat«r-8o 1 ub 1 e Purge Dan Mails Used During Inert Gas 
Welding “ Mo response required 

KEPPLCQ. J. <? Region 3. Chicago, Office of the Director 01/03/16 
2PP 


DOCKET 50-45/ BRAIDWOOD STATION. UNIT 2 


A A p p 1 i c a t J ori/ c ons t r uc t i on stage documents 6 correspondence 


0103190732 Ltrs to all licensees of operating p 1 ant s . app 1 1 cant s for 
(H s S* holders of CP* re control of heavy loads Requests 
review per guidelines in NURRO-0612 Forwards NRC position ro 
interim actions L request for- add! info 
EISF.NHUT.D 0. Division of Licensing 00/12/22 30pp 


0103190337 Ltr to all licensees of operating plants S. applicants for 
OL* t holders of CPs re progra-n for environ qualification 
of saf oty-rela ted electrical equipment Items addressed 
involve cold * hutd own, r ep ] a c erne n t parts l NURE0-O737. 

EIGENHJT. D 0 Division of Licensing 01/01/19 6pp 


8103120014 Ltr to all licensees of operating plants. CP holders & OL 
ap p l Ic ants . e* c ep t Indian Point 2 i 3. lion 1 l 2 b TMI-I. 
forwarding inadvertently emitted pages from J.RC 001223 
request for odd) info re control of heavy loads 
EIBENHUr.0 0. Division of Licensing. 01/03/03 6pp 


0103020357 Forwards 14 overslie drawings referenced in responses to 
F8AR Questions 040 7Q t> 040 02. Drawings will be transmitted 
In Amend 29 Aperture cards in PDR 

TRAMM. T R Con-nonwea I th Edison Co 01/02/06 2pp 


0103100214 Forwards organ 1 14 1 l ana I charts depicting NRC Region 3 
rearganl ia 1 1 on. eFfec 1 1 vo 010216 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 81/02/20 

Spp 


0103250034 Ltr to all power reactor licensees 6 license applicants re 
NURE0-0619 criteria Footnote 2 in Table 2 contains error dua 
to leakage testing deletions Uctiiise may submit analysis to 
justify use of existing low flaw controller 
EI6ENMUT.0 0 Division of Licensing. 01/02/20 0pp 


8103230030 Ltr to all licensees of operating nuclear power plants 6 
applicants for OLs (except St Lucie. Units 1 & 2) Requests 
util review to determine capability to mitigate station 
blackout event & promptly Implement emergency procedures 
EISENHJT.D 0. Division of Licensing 81/02/25 9pp. 


8103230913 Oenerlc Ltr 01-06 to all CP holders tc OL applicants re 
1QCFR50 71 (e). "Periodic Updating of FBARs. “ effective 
000722. Info re FBAR Segal s tatu s. forma t t content end. 

El SENHUT. D. 0. Division of Licensing 81/02/26. 10pp. 


01031 10409 Forwards corrected version of summary slide JU/07-12 used in 
util 310210 presentation in [irthtsda.MD on seismic 
reanalysis of facilities Requests appropriate distribution. 

TRAMM. T.R Commonwealth Edison Co. 81/03/04. 3pp. 


0103130720 Authority? use of ASME Code Case N-272 t* Code Case N-299 for 
util const, par review of 810203 request 
YOUNOELQOD* 8. v». Li cansing Branch I. 81/03/05 lp 


8103310904 Ltr to all licensees of operating p 1 ants . ap p 1 i c ant s for OLs 
4 holder* of CP i forward Ing SECV-0I-I19 re into Accessary to 
establish environ qua 1 i f 1 c a 1 1 on of safety-related electrical 
equipment 

E ISENHIJT. D. 0. Division of Licensing. 81/03/10 6pp. 


G 100200391 Forward* revised abstract fc. Page* 2- 2. 4 -2- 4- 3 . 7-2 *» 18-2 of 
CE-l-A. Prv i 1 1 oo 16 rt QA p r 09 r ar R 0 v 1 8 > on s reflect ASHE 

addenda rode c han; e* . c h ang e * made per ASME survey t> 
cUrlfKittom & corrjcttom 

TflAMM, T R Ccm.-ionuea I th Edison Co 0l/O3Md> Ip 


0103290171 Forward* second set of Round 2 question* re OL 
application review. covering areal of review person ned fiy QA 
Branch 

TEOESCO- R L Assistant Oirector for Licensing 01/03/16 2pp 


--0103250177 Second Round 2 question* re OA area* 

• Division of Licensing Gl/03/16 3pp 

0103260097 Forward* request for add! inf© for review of application for 
OL*. con* l * ting of tenth set of Round 1 question* 

TEPESCO/R L A* 9 J * tant Director for Licensing. Bl/03/23 2pp 

--0103260109 tenth tit of first round question* covering Power 9y * 
Branch area of review 

» A**l«tant Director for Licencing 01/03/23 6pp 


0103260449 Sutiner^ of 010218 meeting u/uti I in 8ethe»da.ttD to discuss 
methodology for seismic analysis at foundation level* &. 
evaluation of ac c ep tat 1 1 1 ty of design* of structural 
component* Attendance li*t t reetlng handout* end 
AULt/CK. R Licensing Branch 1. 81/03/23 49p p . 


0103310362 Requests addl info re MIC huian factor* control room detlgn 
review *lte visit Request* confirmation of 010620 date for 
preliminary assessment t ubmi 1 1 a 1 6 t a t emen t re statu* of 
Byron 1 for each enc l criterion required within 14 dag* 

TEDE8C0. R L Ai*i*tant Director for Licensing Bl/03/26 4p p 


E NRC Safety Evaluation Report <8ER). *uppls *, correspondence 


0103230069 Discusses OL hearing scheduling process SER technical input 
tchedule for CyBI 1 CY02 enc I 

DENTON. H R Office of Nuclear Reactor Regulation. Oirector. 

Bl/03/13 3pp 


F Security, medical- emergency & fire protection plan* 


B] 010BG091 Releases public version of util draft emergency plan 
NUREQ-0634 info end 

FELTON. J. W Dtvtlion of Rule* and Record* 00/12/02 10pp. 


--0101230543 Forward* public version of draft tmergincy plan for 
generating station* 

PEOPLES. 0 L. Commonwealth Edison Co 60/04/24 3pp. 04037 169 


--8101080066 Public version of draft energenty plan for generating 

station* 

* Commonwealth Edlion Co BO/07/31 ISOpp 


8101080003 Releete* public version of util draft emergency plan 
FELTON. J M Division of Rules and Records. 00/12/03 Ip 


— 8101220290 Forwards public version cf util revised draft emergency plan 
w/statlon annexes 

PEOPLE9.D L. Commonwealth Edison Co 00/06/04 3?p 09370 009 


--81010B0019 Public version of Revision 1 to draft emergency plan 
a Commonweal th Edison Co B0/Q7/31. 139pp. 


8103310336 Ltr to all license** of operating plants l. holders of CPs 
forwarding NUfiEQ-0696. “Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for fleeting NRC requirements . W /0 encl 
F19ENH0T. D. 0 Division of Licensing 01/O3/OS. 6pp 


H General correspondence 


8103160234 Forwards result* of radl oac 1 1 vl ty analyses of well water 
near facility on 000027. in response to concern voiced at 
public meet! /if re decontamination program 

KEPRLER.J 0. Region 3. Chicago. Office of the Director 01/03/10 
3pp 07920 003. 


K Utility Final Safety Analysis Report f F SAF? j & amends 


0103030902 Forwards affidavit certifying tvc of FBAR Amend 29 on 
910206 

TRAHM. T. R. Commonwealth Edison Co 61/02/25 2pp. 


0103310440 Amend 30 to FSAR revising Chapter* <1115 1 Sections 
I 3. I 6 U 6 2 l 5 re fuel assembly design 
TRAH‘1, T R Conronued l th Edison Co 81/03/20 Ip 


— 0103310467 A-.end 30 t 0 FSAR 

* Com-ionuea 1 th Edison Co 81/03/31 76lpp 


0 inspection reports- IE Bulletin* t correspondence 


8103100132 Forward* IE ln*p Reft* SO-456/01-01 t 90-457/81-01 on 
010119-16 L 21 No none orvp U anc e noted 

FICRELL t.Q Region 3. Chicago. Reactor Construction t- Engine? 
Support Branch 01/02/09 2?P 07943 109 


- - G 1 03 1 BO 140 IE Insp Rept* 50-456/01-01 & 50-457/01-01 on 010115 
No none omp | tanc e noted. Major area* inspected previous insp 
findings t novereril of steam generator f ror, outsido tc 
inside containment 

SCH^ElBlNi.E - WILLIAMS. C C Region 3. Chicago. Office of t 
Director 01/02/04 5pp 07943 1V0 


8103020115 Forwards IE Circular 01-02- ’Porf q r mane e of NRC-Licer 
Individuals While on Duty 1 No written response required 
KEPPLER. J 0 Region 3 . Chicago. Office of the Director OJ/O 
2PP 


0103230196 Forwards IE Insp Repts SO-456/0l'O2 k 90-497/B1-02 on 
010127-23 No none omp 1 t anc e noted 

FICRELLI, 0 Region 3. Chicago. Reactor Construction & Engine* 
Support Branch 01/02/10 2pp. 07977 I 04 > 


--8103230162 IE Insp Repts 50-456/01-02 50-457/01-02 on G10I27 

none o-np 1 l anc e noted Major areas inspected diesel generator 
installation t recorii. ficeuay support welding & records & 

5 IV switchgear installation & records 

NIE6LER. J H. , LEC- ft L . W ILLlAtlS.C C Region 3, Chicago, Of 
the Director 01/02/09 4pp 07977 |00 


0103020660 Respond* to IE Sulletln 00-23. "Failure* of Solenoid 
Mfg by Oalcor Engineering C or p ■■ Eight suspect valves have 
been supplied Replacement of coils will be completed by 
810416 

RAUSCH. IJ Commonwealth Edison Co 01/02/11 2pp 


QI03J60695 Forwards IE Info Notice 81-04. 'Cracking in Main Stea 
Lines." No response required. 

KEPPLER.J 0 negion 3. Chicago- Office of the Director Hl/O 
2 PP 


0103160494 Forwa rds IE Circular 01-03. "Inoperable Seismic Nor.it. 
IDs trumenteti on " NO response required 

KEPPLER- J. 0 Region 3. Chicago, Office of the Director 31/0. 


01O316OB94 Forwards revised IE Bulletin □ 1 -01. "Surveillance of 
Mechanical Snubbers." u/corrected Pages 566 Change in 
identification of facilities u/CPs to which bulletin is 
applicable does not affect util requirements 

KEPPLER.J 0 Region 3, Chicago. Office of the Director 01/0 
Jp. 


8103200394 Forwards IE Info Notice 01-06. "Failure of ITE Model 
Circuit Breaker 11 No response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Oirector 81/0 
2PP 


6103200695 Forwards IE Info Notice 81-05. 'Degraded DC By* at 
Palisades " No action required 

KEPPLER.J O Region 3. Chicago. Office of the Director 81/0 
2pp. 


6103200269 Forwards IE Info Notice 01-07. "Potential Problem 
W/Water- 60 lub le Purge Dam Metis Used During Inert Oa* 

Welding " No reiponie required 

KEPPLER.J Q Region 3 . Chicago. Office of the Director 01/0 

2 pp. 


DOCKET 50-458 RIVER flENO STATION. UNIT 1 


A. Appl iceti on /construction stage documents & correspondence 


8103190732 Ltr* to all licensee* of operating p lants, app 1 leant* 
OL* V holder* of CPs re control of heavy 1 oad *. Reque* t » 
r«view per guideline* In NURE0-0612 Forward* NRC position re 
interim actions t request for «ddi Info 
EIBENHUT. D 0 Division of Licensing 00/12/22 30pp 


9103190307 l.tr to all licensee* of operating plants 4 applicants for 
C*.s L holders of CP* re program for environ qualification 
-f « 9 f o t y - r t> 1 e ted electrical equipment Items addressed 
py 3 )/< cold shu t^ou.n. rep 1 ac enent parts 6 NJREG-073? 

FISENHJT. 0 Q Dlvl* lcn oF Licensing BJ/Oi/19 6pp 


81O323OG01 Notifies that detailed analysis of preliminary const 
completion schedule estimates Unit i completion about Oct 
|90S Analysis results to be forwarded within one ui 
TEDE5CO. R L Assistant Director for Licensing 01/03/17 2pp 
0797*1 33 J 


6133133^1 *1 Ltr to all licensees of operating plants. CP holders b CL 
applicants, except Indian Point 2 13. /Ion I & 2 St TM[~)> 
fcrw*rdi ii £ l nadvei tenlly omitted pagos fron NRC 001222 
request for add 1 info re control of heavy loads 
G1EEN-IUT. 0 0 Ol^i’ lon of Licensing 61/02/03 6pp 


0103260110 foruaid* list of generic Itrs l bulletins issued to pou-er 
reactor licensees 6 applicants in i960 

TEDESCO.R L Assistant Director for Licensing 01/03/10 27pp 
08039 230 


610303^103 For jjrds revised MRC ft»g i nn A or 9 an 1 1 at, \ un char t , ©f f ec t ive 
010227 

SEVFRITK V Region 4. Dallas. Office of the Director 81/02/18 
2%p ' 0702 7 009 


0103140669 Ltr to all operating plants t CP holders forwarding 
clarification of TMl Action Plan Item III A 1 2 r» upgrade 
of emergency support facilities Requests c onf i rxa 1 1 on within 
4 ? i* 4 % that Implementation dates will be net 
CIBEMHUT. 0 O Division of Licensing Bl/02/ifl 12pp 


6103250024 Uk»* to all power reactor licensees 4 license applicants re 
NL4fc‘0*0619 criteiJa Footnote 2 1 11 Table 2 coritains error due 
td leakage testing deletions Licensee nay subnit analysis to 
jstlfy use of existing low flow controller 
glSF.ilHJT. D 0 Division of Licensing 01/02/20 9pp 


F Security, medical. emergency 4 fire protection plans 


0103310338 Ltr to all licensees of operating plants l holders of CP* 
forward l rg NURE0-0696. Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC r *qu i rement *- W/o enc 1 

ElSENHUf.D 0 Division of Licensing 01/03/05 6 pp 


0 Inspection reports- l£ Bulletins b correspondence 


0103230045 Forwards Buppl 4 to IE Bulletin BO-17. ‘‘Failure Of Control 
Rods to Insert During Scran at BUR 1 No written response 
required 

SEYFRIT.K V Region 4. Dallas. Office of the Director. 80/12/lB 
ip 07970 035 


£10317025^ Ltr to all 3WR licensees (except Humboldt Day 4 LaCrosse) 
reqLtsllrig review t>f AfeME Code Class 1 l 2 pressure boundary 
piping. safe ends & fitting natl per guidelines of enc 1 
Ravlslcn I to HvJRFO-0313 Model Tech Rpocs only enc 1 
eiSd'iUT. 0 Q pivision of Licensing 61/02/26 3pp 


- -fil 03 1 70266 Model Tech Gpecs Pages 3/4 0-2. 3/4 0 -3. 3/4 4-7 b 3/4 4-0 re 
surveillance requirements for A 8 ME Code Class 1.2 4 3 
components t fiCfi operational leakage limiting conditions for 
operation 4 surveillance requirements 
• General Electric Co 01/02/26 4pp 


0103170655 Ltr to holders of CPs 4 applicants for QLs (BNRsl requesting 
review of ABME Class 1.2 b 3 pressure boundary piping. safe 
«nds 4 fitting mat! per guidelines of end Revision J to- 
M7RE0-0313 Model Tech Gpecs only encl 
elSENHJT* D 0 Division of Licensing 01/02/26 3pp 


6103233013 Generic Ltr 01-06 to all CP holders b HL applicants re 
I0CFR30 7liel. “Period U Updating of fSATU. ‘ effective 
t»0722 Info re F8AR legal s ta tus. format 4. content end 
fl£EN'*Jf»D O Division of Licensing 01/02/26 10pp 


0103)10303 forwards for review 4 approval RUKCO OlOi, ‘Models Used in 
vGCTVS Computer Cod® to Determine pressure b Temp Response 
cf Vapor Suppression Containments Following LOCA. 

6RADnuftY.R D Stone 4 Webster Engineering Corp 01/03/06 2pp 
07603 001 


8103200009 Informs that staff functions of Region 4 reassigned, 
effective B10227 QL Madsen.Chief of Reactor Projects Oranch. 
designated as principal contact J. recipient of 
correspondence re reactor const 4 operation activities 
EErFfilT.K V Region 4. Dallas. Office of the Director. 01/03/09 
Ip 07960 218 


3103310034 Ltr to all licensees of operating p I an t a . ap p 1 1 c an ts for OLs 
4 holders of CPs forwarding BECY-Bl ~ 1 19 ie info necessary to 
establish environ qualification of s a f e t y - r e I 0 ted electrical 
• ;*lpir«nt 

ElflENMUT.D. G Division of Licensing Hl/03/10 6 pp 


8103*60043 Summary pf Caseload Forecast Panel 010303-09 meeting 4 site 
visit w/ utils 4 94W in 8 t Fr anc l sv 1 1 le. LA re scheduling of 
ccr.it 4 observing const activities In progress Attendance 
] 1 st. nre# 1 1 ng agenda- handouts b visual aids enc 1 
MOOD. 0. Licensing Branch 3 01/03/12 50pp 


01C323O135 Responds to 010223 ltr Visit to facilities to review const 
progress 4 completion estimates cancelled because of budget 
cuts. 

DEATON. It. R . Office of Nuclear Reactor Regulation. Director 
61/03/16. 4pp 07974 335 


-8103230142 Expresses disappointment that D Hood. project manager . unab I e 
to make expected Insp visit to plant due to budget cuts 


Urges that decision be reversed 
CUSTE.CJ J Louisiana. 9tate of 


81/02/23 Ip. 07974.339 


Bl 0323021 2 Responds to IE Bulletin 00-21. “Valve Votes Supplied by 
Malcolm Foundry Co. Inc •• No Maltom val/e yokes in use Final 
rept *»tU be submitted by 81 03 10 

DRAPER. E L Ovlf States Utilities Co 01/01/06 Ip 07977 051 


8103170226 Forwards IE Insp Rept 50-490/80-14 on 001215-17 4 notice of 
violation 

BROWN. 0 D Region 4, Dallas- Fuel Facility 4 Materials Safety 
Branch 01/01/13 2pp 07925 263 


--010317023$ Notice of violation from Insp on 801215-17 

DROWN, 0 D Region 4, Dallas. Fuel Facility 4 Materials Safety 
Oranch 01/01/14 Ip 07923 267 


- - 81 03 l 70242 IE Insp Rept 90-450/80-14 on 001215-17 None omp l lance noted 
concrete spoil deposit area selected such that washweter 
w/pH of appro* 12 un overflowing Into West Creek 
WIIEORN, L . SPfTZBERG.D D Region 4, Dallas* Office of the 
Director BR0*N, 0 D Region 4. Dallas, Fuel Facility 4 Materials 
Safety Branch 81/01/14 6 pp 07923 268 


8103230223 Respond* to IE Bulletin 00-23. “Failures of Solenoid Valves 
Mfg by Valcor Engineering Corp. “ No Vaicor valves w/clted 
part numbers are in use 

DRAPER. E L Gulf States Utilities Co 81/01/23 ip 07976 361 


8103260316 Forwards IE Insp Rept 90-490/00-13 on BOi 101-1231 4 notice 
of violation 

BE I OLE. W C Region 4, Dallas* Reactor Construction 4 Engineering 
Support Branch 01/02/06. 2pp 03041 036 


0103260524 Notice of violation from Insp on 001101-1231 

6 EIDLE.U C Region 4. Dallas- Reactor Construction 6 Engineering 
Support Branch 81/02/06 2pp 08041 038 


—0103260535 IE Insp Rept 5O-45B/0O-13 on 001101-1231. Noncompliance 
noted failure to follow procedures to maintain uniform 
consistency of concrete at point of placement. 

BEACH. A B . CRD 88 MAN. tJ A Region 4, Dallas. Office of the 
Director 81/02/06. ! 6 pp 0B041 040 


0103100720 Forwards Suppl 3 to IE Bulletin 00-17. “Failure of Control 
Rods to Insert During 8 cram at BUR ■ No written responee 

8 EYFRIT.K. V Region 4, Dallas. Office of the Director. 01/02/13 
ip 07066 322 


0103170013 Forward* IE Circular 81-03. ’Inoperable Seismic 
Instrumentation “ No respons* required. 

QEYFRIT.K. V Region 4. Dallas, Office of the Director. 
Ip. 07939 110. 


Monitoring 

81/03/02 


0103230429 Ack receipt of 010209 ltr informing NRC of steps taken to 
correct violations noted in IE Insp Rept 50-430/00-14. 

Response must be resubmitted under oath or affirmation 
BROUN. 0 D Region 4. Dallas- Office of the Director. 01/03/ 

07996 352 


IP 


356 


DOCKETED ITEMS 


-- 0 IC 32 M 427 Respond* to ARC BlOltS ltr » JoJation* no ted in IE hi si> 
ft»pt 30-45B.- 80-14 Cofruti^ action* udtt» concrete spoil 
area r«»lo?ed t rebericed b, 810109 to prevent untreated 
water frcn overflowing into adjacent creel. 

DRAPER , t L Gulf State* Utilities Co Gl/02/09 4pp 07996 353 


- - B 1 03 1 70266 riodel ' e c h C:><?c* ~e.gr* X' C l 3/4 -' 3 - 3 . 
surveillance *-pquirerv:it* for AEli Code C Iasi 1.2 
comparer's K RCS spfreturj; leakage limiting cant 
operation l lur^iKa :« 1 equ »r enent * 

« General Elect* 1 *- Co -•if 


8103160037 Forwards revised IE Bulletin 61-01, Surveillance of 
Mechanical Snubier*. 1 ^/corrected Paget 5 & 6 Change tr. 
identification pf facilities w/CP* to which bulletin Is 
applicable doe* not affect gtll requirement* 

SEYFRJT.H v Region 4. Dallas. Office cf the Director 01/03/04 
Ip 07914 199 


B 1 03 1 70693 utr to rglde-s o< C- 1 * K applicants ‘‘iii O.S 
re v 1 eg 0 * AEMl Clas? I 2 * J p»es*v-C fcmjaty plfi' 
end* t fitting n.itl per guideline* o- er,: J Pcviaton 
rAjREO- 03 1 3 Model Tech Specs .miy *k l 

EI5EN M UT-S> I* Division -> f Licensing -il/02/26 3 l 


8 1 03230 ( 70 Forwards fE Info Notice 01-0?. '’Potential Protl*-i 
W/Weter-So 1 ub 1 e Purge Dam rati* Used During Inert Oas 
Welding " No response required 

BEyFRIT.K V Region 4. Pallas. Office of the Director 01/03/16 
Ip 07977 217 


9103260223 Aek receipt of 810209 itr K B1O306 affidavit informing NRC 
0 # steps taken to correct violations noted In IE Insp Rept 
50-499/60-14 

ORCWS, Q 0 Region 4 . Dallas. Office of the Director 91 / 03 /IB Ip. 
08041 360 


9. Reportable occurrences. t.ERs 6 related correspondence 


91 03100569 Interim deficiency rapt re overturning of primary 
containment shield mall, initially reported on 010126 
Nonconformance rept ha* been Initiated to address damage to 
shield wall Nert rept 1.111 ba forwarded utthin 60 days 
DRAPER. E L Gulf State* Utilities Co GI/D2/24 3pp 07953 240 


B1G3100399 PN0- 1 V-81 -003 on 8 10302- 03. sec wr 1 1 y guard for Qfcui received 
telephonic tomb threat* from <-al* caller* Area roped off & 
searched. No bomb found Local investigation continues 
KELL/. J A Region 4, Dallas. Office of the Oirector 01/03/03 
2p? 0706 7 250 


U. Congret *1 one 1 /Etqcut 1 ve Correspondence 


0103230813 On«r it Ltr 01 -Oft a.! h. leers f. (JL a: 
10CFR90 7J cel- ~P»r ladiC Updating o» fLARs . * e f fe<tl 
D0O722 Info re f SAR ICjdl tt a t at . f 11 "«>t *, ca'-t^t ei 
E I SEUMJT , D 0 Division >f :.i;e*i*i-* ni/0;’/?6 It 


□ 103110203 Forward* for ■ fvi?u * app-cnl sVJLLO t“lOl. 
l.OCTVS Computer Code to Drtvrnme Frrsstip 4 Temp \U 
of Vapor S up p r e * * 1 o n ConUh-'ients foll.>w1rg LCCA * 
BRADBURY, R 3 Stone t wphstpi £09 1 na v« ; ->g ;n*: tli 


D 1032000 B 9 InforT* that staff f . - : 1 1 :ml cf Region 4 1 
effective 010227 Cl. Mad ten. Ch 1 ef of Reec'ot Pifiject 
designated as principal contact f. r«npunl r«f 
correspondence re reactor const K operation iHllvit 
SEYF 9 J 7 .K. V f?ej>e>n 4 . Dallas, LffJte c f tSp Direc 
Ip 07966 21 Q 


0103310904 Ltr to alt licensee* of o»eral;-»g plants, a 
S. holders c. f CP* forwarding GFCY~0]-:|9 -e irfg r*ec 
establish environ qua 1 1 f 1 c a 1 1 ;<n of safety -1 el stud 0 
equi p-sent 

EISENH'JT. 0 C |)t v 1 s 1 oti of ,.l:ensi **3 BI/03/J0 6; 


0103230135 Responds to ltr Visit tn facilities 

progress L completion estimates cancel ied because o 
cut * 

DENTON. H R Office of Nuclear Rcacto* Regulation, I 
81/03/16 *)pp 0/974 335 


--810D233H? Expresses disappointment that 0 Mood.proj 
0103300300 Requests reconsideration of decision to cancel NRC Jnsp of to make expected knap visit to plant due to budget 

const site due to budget r «i tr ic t ions Nuclear power Urges that decision be reversed 

generation safety should not be jeopardtied U/encls 0U8IE.W J Louisiana. Stale of 01/02/23 lp 

LONG. R B . JGHnBTOn.J 9 Senate 91/03/12. 3pp 


OOCKET 50-499 RIVER 0EN3 STATION. UNIT 2 

A Appilcatl on/ton* tr uc t lan stage docu-ents t correspondence 


8103260110 Forward* list of generir ltro 4 bulletins l 
reactor licensees t< applironts in 1900 
TEDE5CD.R L Assistant Director fo* licensing 81/ 
08039 230 


8103190732 Ltr* to ell licensees of operating p 1 a n t s. ap p 1 1 c ants for 
OLs b holders of CP* re control of heavy loads Requests 
review per guidelines In NUflEQ-061? Forwards N0C position re 
interlr* actions £> request for add! info. 

E16ENKUT. 0 0 Division ftf Licensing 80/12/22 30pp 


8103190307 Ltr to all licensees of operating plant* 4» applicant* for 
OLs 6 holders of CP* re program for environ qualification 
of *af ety-re 1 ated electrical equipment I te/hs addressod 
involve cold shutdown, r ep lacement parts & NURE0-0737. 

EISENMUT. D 0 Division of Licensing 91/01/19 6 pp 


8103120014 Ltr to all licensees of operating plants. CP holders & OL 
app 1 icants . e * c lp t Indian Point 2 l 3, Zion l & 2 L TM I - I » 
forwarding Inadvertently omitted pages fro-n NRC 801222 
request for addl info re control of heavy loads 
EIBENHUT, D 0. Division of Licensing 81/02/03. 6 pp 


810316C669 Ltr to all operating plants & CP holders forwarding 
clarification of TMI Action Plan Him III A 1.2 re upgrade 
of emergency support fa c i 1 1 1 1 * s. Re quests Confirmation within 
49 days that Implementation dates will be met. 

ETSENHUT. 0 0 Division of Licensing 81/02/19 12pp. 


0103170225 Ltr to all BWR licensees (except Humboldt Day & LaCrosse) 
requesting review of ABflE Code Clast I & 2 pressure boundary 
piping. safe and* & fitting m*ti per guidelines of end 


F Security- medical, e.-ieijency ! fjrt> piotcetlcn pia<\ 


8103310338 Ltr to all licensee* of operating plants L 
forwarding NUREG- 0696 . '■Functional Criteria for Fmor 
Response Facilities " Criteria describe acceptable <* 
for meeting NRC r equ \ r e -non t « g/o end 

EIQENHUT, D 0 Division of Licensing Ul/03/05 6p 


0 Inspection report*. IE Bulletins L cO'-rpspnndence 


9103230049 Forwards Suppl 4 i 3 IE Bulletjn RO- 17 . 'Fai 
Rods to Insert During St rfl-s at 0 WR ' No written reac 
required 

6 EYFRIT.K V Region 4 , Dallas. Office o» the Oirect 
Ip. 07978 035 


9103230212 Responds to IE Bulletin 00-21. 'Valve Yokes 
Malcolm Foundry Co. Inc " No Ma l c om valve yokes in u« 
rept will be submitted by 610310 

DRAPER. E L Gulf States Utilities Co 01/01/06 l 


Bl 00 230223 Respond* to IE Oujletln 80-23. 'Failures of 
Mfg by Valcor Englnoorlrg Corp " No valcor valves u/ 
part numbers are In use. 

DRAPER. E L Qu | P States Utilities Co 81/01/23 { 


8103100728 Forwards Suppl 3 to IE Bulletin 00-17, Fai 
Rods to Insert During Scram at BU'R ' No written reap 
required 

6EYFRIT.lt V. Region 4. Dallas. Office of the Olroct 
Ip. 07066.322 


0100290024 Ltr to all power reactor licensees & license applicants re 
WKe<?-<74l9 c r iter ia. Footnote 2 in Table 2 contains error due 
to leakage testing dele tl ons. Licensee may submit analysis to 
justify use of existing Inu flow controller 
EISEnkVT.D 0. Division of Licensing. 61/02/20. 8pp 


DOCKETED ITEMS 


9103160937 For j 3T(!> revised IE Bulletin 91-01- "Surveillance of 
Meci*an|ca1 Snubbers." ^/corrected Pag?* 5 i 6 Change »n 
Id »n t 1 M c a 1 1 on cf Facilities j/CPs to nhich bulletin is 
applicable 3oe* not affect uttl r e i r emen t * 

SEi/Fqf f. a. V Region 4. O-ilUs. Qfrtce of the Director GI/03/G4 
l;. 07914 1V5 


0 103230 L 70 Forwards IE lr. fo Notice 01-07, Potential Problem 
U/Ua ter-Eo 1 ub 1 e Purge Dan- Katie Used During inert Gas 
^tiding *' No response required 

SEYFftIT. A V Region 4, Dallas, Office of the Director 01/03/16 
ip. 07977 21? 


S Reportable occurrences, LF.Rs 4 related (correspondence 


0103100335 PNS- 1 V-81 -003 on Q 1 0302-Q3. s ec ur i ty guard foe B*<W received 
telephonic bomb threats F r or, ^alo callers Area roped off L 
searched No bomb Found Local investigation continues 
KfLLV.J A R»;lon 4, Dallas. Office of the Director 01/03/03 
2 pp 07067 290 


U Cor.jmilrnal/Eiecutlve Correspondence 


0100330300 Requests reconsideration of decision to cancel NRC ins? of 
nut site due to budget restrictions Nuclear power 
generation safety should not be jeopardlted U/enc ) s 
LONG. R B ■ JOHNSTON. J 0 Senate 01/03/12 3pp 


C-CCKET 50-460 UPPS9 NUCLEAR PROjECT. UNIT I 


A Appllcatlon/constructlon stage documents l correspondence 


9 1 CO 1 9 0732 Ltrs to all licensees of operating plants applicants for 
OLs l holders of CR« re control of heavy loads Requests 
review per guidelines in NjR£0~06!2 Forwards NRC position re 
interim actions & request for addl info 
EISENWT, n. 0 Division of Licensing 00/12/2 2 30pp 


9103190307 Ltr to all licensees of operating plants 8. applicants for 
OLs b holders of CPs re program for environ qualification 
cf safety-related electrical equipment He'D* addressed 
involve cold shutdown, r ep lac emont parts t NUREG-0737 
EISENHUT. 0 O Division of Licensing 01/01/19 ipp 


91 COJ 2001 *5 Ltr to aH licensee* of operating plents.CP holders t C.L 
•pp l icants. escep t Indian Point 2 1 3. Zion l t J t. TMl-1. 
forwarding Inadvertently omitted pages fr n x NHC 001222 
request for addl info re control of heavy loads 
EI&ENrtUT.O 0 Division of Licensing 01/02/03 6pp 


0103160669 Ltr to all operating plants l CP holders forwarding 
clarification of Till Action Plan 1 Lei tit A 1 2 r« upgrade 
of emergency support facilities Rpqtesis confirmation within 
43 dags that imp lementat loci dates will be <net 
ElSENhUT.D O. Division of Licensing 01/02/10 12pp 


9103230024 Ltr to all power reactor licensees 6 license applicants re 
■*.££0-0619 criteria Footnote 2 In Fable 2 contains error duo 
to leakage testing deletions Licensee may submit analysis to 
justify use of gristing low flow controller 
EISENMUT.D O. Division of Licensing 01/02/20 0pp 


8103230813 Generic Ltr 01-06 to all CP holders L OL applicants re 
10CFR30 71te), "Periodic Updating of FSARa, 1 effective 
303722 Info re FSAR legal status, format 4 content enc I 
E t BEAr Jf . D 0 Division oP Licensing 01/02/26 lOpp 


6103120106 Notifies that IF requested that enc 1 preservice insp t> test 
requirements for snubbers be included in licensing process 
Requests that requirements to Jnsuro snubber operability be 
lip 1 treated. 

TEDEECD.R L. Assistant Director for Licensing 91/03/06 6pp 


01 033 10904 Ltr to all licensees of operating plants. applicants for OLs 
V holders <jf CPs forwarding 5ECY-01-1J9 re Info necessary to 
establish environ qua 1 1 f 1 c at i on of sa f e t y -r e la t ed electrical 
equipment 

Ef SENHlIT . D. 0 Division of Licensing 01/03/10 6pp 


r Security, medical, emergency L fire protection plan a 


9103310339 Ltr to all licensees of operating plants 4. holders of CPs 
forwarding NURE0-0696. "Functional Criteria for Emergency 


0IOQ31O9I2 Forwards 001212 ltr requesting NRC concurrence u/location 
offsite emergency operation* Facilities Facilities are 
technically adequate w/ 0 eddl backup facilities at greater 
than 10 miles. respite NLREG-0696 guidance 

G3UCPEY.Q D Washington Pull ic Power 3upp t < System 9i/03/2o I 
00099 197 


--0IO331O92O Requests NRC concurrence re adequacy of location of off 
emergency operation facilities Util should hot be penallted 
h required to relocate facilities if current NRC guidelines 
are mod i f i ed. 

BOUCHEY. 0 D Washington Public Power Supply System 80/12/1 2 
3pp 080 59: JVQ 


Q Inspection reports. IE Bulletin* correspondence 


8103190006 Forwards l£ tnsp Repts 30-460/BI-01 t 50-513/01-01 on 
010113-16 No none omP 1 iant e noted 

SPENCER. 0. 8 Region 5. Sar Francisco. Reactor Construction &. 
Engineering Support Branch fil/OJ/26 2pp 07962 340 


--Q I 03 1 9001 1 IE Insp Rept* SO- 460/01 - 01 K 50-313/01-01 on 910113-16 
none omp I lance noted Rajar areas Inspected const activities 
Including licensee -action dr, previous ins? findings. 

10CFR30 5Se items- IE bulletins L potential 10CFR21 defect* 
KIRSCH, D F. . WAGNER. N J Region 5. San Francisco. Office of the 
Director 0QDD9. R T Region 3. Ban Francisco. Reactor 
Construction 4 Engineering Support, Branch 01/01/23 0pp 
07962 342 


B103020136 Respond* to IE Bulletin 00-21, "Valve Yokes Supplied by 
Malcolm Foundry Co, fnc Specified valve parts were not used 
by vendors Response fiom 06W outstanding Results will be 
sent by 01032 2 

rtAZUR, 0 U Washington Public Power Gupply System 01/02/03 2pp 
07703. 094 


0103020072 Forwatds IE Circular 01-02. ’Per f ofnanc e of NRC-Lic ensad 
Individuals While an Duty No written response required 
CFiOELHEhi.fi H Region 3. Ran Francisco. Office of the Director 
91/02/09 ip 07707 302 


0103040313 Ac v receipt of 01012? ltr informing NRC of steps taken to 
correct violations noted in IE Insp Ropts 90-460/00-11 & 
50-313/00- 1 1 

BPENCF.R.O 0 Region 5. San Francisco, Reactor Construction 6 
F.ng ineer ing Support Branch 81/02/09 Ip 07020:006 


-*-0103040323 Responds to NR C 001007 t 610105 ltrs re violation* notei 
IE Jnsp Repts 50-460/00-11 If SO-313/0O-H Corrective 
actions initiated 910114 field change notice for technical 
direction re removal of support lug* from pipe spool 
MAZUfl.D tf Lash i n g ton Rub lie Power Supply 0y*tem 81/01/37. 3| 

07620. 007. 


--0103040332 Ac It receipt of 011106 ltr informing NRC of steps taken i 
correct violation* noted It* IE Insp Repts 30-460/00-11 t> 
90-513/90-11 Add I info required re under sued pipe spool 
lugs & nondestructive eian 

SPENCER. * 3 6. Region 3. Ban Francisco. Realtor Construction & 
Engineering Support Branch 81/01/09 2pp 07020 090 


-*'61030 40341 Responds to NRC 901007 ltr re violations noted in |E Ini 
Repts 50-460/00- l k fc 30-5 1 3/00- 1 l . Correc 1 1 ve actlom.OA 
Surveillance perforreJ on random sample of spools l 
drawing*, identifying pipe Spools w/ *h op - we 1 rfod lugs 
MAZUR. D U. Washington Public Power Supply 8y»terr 00/1 1/06 3| 

07320 092 


— 9103040330 Forwards It Insp Repts 30-460/00-11 6 50-313/00-11 on 
800026-29 t, 0909-12 t notice of violation 

8PENCER. 0. S Region 9* San Frencltco. Reactor Construction L 
Englheertng Support Branch. 00/10/07 2pp. 07820 093 


--9J 030403*3 Notice of violation from insp on 000826-29 4 0909-12 
* Region 5. Ban Franc l*co» Office of the Director 80/10/03. 
2pp. 07020 097 


--BI03040374 IE Insp fiepts 3O-46O/0O- 1 1 t 50-313/80-11 on 800Q26-29 1 
0909-12 Noncomp i lane e noted undersited *hop welds on pipe to 
pipe attachment fillet welds ti unauthorited removal of arc 
strikes From stainless steel pipe spool 

KIRGCH.D F . TOTH A D , HERNANDEZ. 0 Region 5. 9an Francisco. 
Office of the Director 80/10/03. I6pp 07020 099 


9103170003 Forwards t£ Circular 81-03. ’Inoperable Seismic Monltorim 


9103120166 Not I Pip -a that JR requested that ei>c) preservtc© insp 6 test 
riquiriointi Por snubber* be included in 1 iconung process 
Requests that riquire-itnti to Insure snubber operability be 
imp 1 cm* n t a d. 

TEDE8C0- R L. Assistant Director for Licensing 81/03/06 6pp 
07903. 013 


01031 90029 Forward* IE Mgt Meeting Repts 80-460/91-03.50-300/81-03, 
30 '*309/01 -03 b, 30-513/81-03 on 810223 

ENOELKEN. R k Region 9, San Francisco. Office of the Director 
81/03/06 Ip 079S3 135 


0103200233 forward* IE info Notice 81-06* ■Failure of ITE Model K-iOO 
Circuit Breaker " No response required 

ENOELKCN. R . H Region 9, San francUco* Office of the Director 
01/03/ 11 Ip 07969 323 


9103200064 Forward* If Info Notice 81-05. Degraded DC 9y * at 
Palisades.' No ratponei required, 

ENQELKENr R II Region 3. 8an Francisco. Office of the Director 
81/03/13. Ip. 0796B 264 


MURc0**0619 criteria Footnote 2 in Table 2 contains error dux 
to leakage testing deletions Licensee ray subrit analysis to 
justify use of existing low flow controller 
ElSEf.HUT.D 0 Division of Licensing 81/02/20 Gpp 


0103110093 Summary of 910107 6 OB meeting w/utll>GE L Sargent 
at site re instrumentation 6 control sys design using solid 
state protection tys £• complete Nuclenet sys Vlewgraphs 6 
handouts ercl 

CRIMES, C I Standard! i a 1 1 on 4 Special Projects Branch 01/' 
79pp 


0103230030 Ltr to all licensees of operating nuclear power pla 
applicant* for CL* (except 6t Lucie. Unit* 142) Request* 
util review to determine capability to mj Dgjte station 
blackout event S. promptly implement emergency procedure* 
EISENHUT, 0. 0 Division of Licensing 61/02/25 5pj> 


010317 0225 Ltr to all BUR licensees (except Humboldt Day At LaC 
requesting review of A6M£ Code Class I 4 2 pressure boundary 
piping. safe end* 6 fitting matt per guideline* of oriel 
Revision 1 to NLREG-0313 Model Tech 3pec* only enc I 
EI0ENHUT, D. 0 Division of Licensing Bl/02/26 3pp 


--9103170266 Model Tech Specs Page* 3/4 0-2, 3/4 0-3. 3/4 4-7 4 ; 
surveillance requirements for ASM? Code Class 1.2 L 3 
components V RCS operational leakage limiting conditions F 
operation & surveillance r equ i r anon t s 
« General Electric Co 81/02/26 4pp 


--8103180951 IE Mjl Meeting Rept* 30-460/81-03*50-508/01-03.50-909/01-03 
6 30-313/01-03 on Bj 0225 No nant c iane & nc ted Areas 
discussed actions taken ro concerns expressed b 4 ng t at Dc t 
I960 systematic appraisal of licensee performance meeting 
FAULKENBE.RRy.fl . CREWS. J L Region 3. San Francisco. Reactor 
Construction 4 Engineering Support Branch 91/03/04. 4pp 
07933 136 


8. Reportable occurrences. LF.R* 4 related c orr e spond enc e 


0103020300 Interim deficiency rept for diesel generator combustion air 
intake des i gn, or lg mal ly reported 001200 Design revisions 
ensuring actuation of generator under tornado conditions 
currently being evaluated Final rept to be issued B 10601 
M4ZI/R. D. W. Washington Public Power Supply System. 81/01/06 3pp 
07703: 061. 


8100020603 Interim deficiency rapt re Dot trom Bergen Metal Product! 
welded as * eirb 1 i <* s* l n i t 1 a 1 ly reported on 0O12CQ Mold h«« been 
established on assemblies prior to embedment to allow GA 
review of all records Final rept will Sr sent by 010501 
MAZUR. D. W Washington Public Power Supply fly*tem 01/01/07 3pp 


0103120406 Interim deficiency rep t . or I g i n a l I y reported 010117. re 
potential defects in seam weld decay heat removal exchanger 
tubing. Generic implication* under 1 iwe » t igat 1 on Eddy current 
testing program will be used to suppl visual data 

MAJOR. D. W Washington Public Power Bupply System 01/01/39. 3pp 
07904: 360 


0103120423 Interim deficiency rept re Inadequacy of load restrictions 
for spent fuel cask handling crene In General Bvc* Bldg. 

Initially reported <in 010107 Following selection of 
corrective action final rept will be forwarded 

MAJOR. D N Washington Public Power Supply System 01/02/02. 2pp 
07901:820 


0103170695 Ltr to holder* of CP* 4 applicant* for CLs (BNRtl n 
review of A5ME Class 1.2 L 3 pressure boundary piping, safe 
end* 4 fitting natl per guidelines of enc 1 Revision 1 to 
NUREG-0313 Model T»ch Spec* only enc 1 

ElSENKUr.O 0 Division of Licensing Bl/02/26. 3pp 


B 1032308 1 3 Generic Ltr 01-06 to all CP holders 4 0‘_ applicants 
iOCFR30 7lte>* "Periodic Updating of FSAR « , •• affective 
000722 Info re F9AR legal statu*, format 4. content enc 1 
EtSENKUT.D G Division of Licensing 01/02/26 lOpp 079 


810312071 1 Notification of 010324 4 29 meeting w/utli & BNWL ) 
Cethesda.MD to discus* or t gani ia ti on 4 content of facility 
F3AR u/respect to mechanical design 

GR1MEB.C I Standard i lat I on L special Projects Branch GW 
2pp. 0790 4 321. 


8103130333 Immediate Action Ltr per 010220-27 discussion re 
further exam of tfe* I g n. f abr 1 c « t i on , I ns l a I 1 a 1 1 on & in«p of 
seismic Category t supports 4 restraint* Supersedes 010210 
ltr. updating corrective measure*. 

KEPPLER, J 0 Region 3, Chicago, Office of the Director fll 
3pp 079 1 2 1 63 


8i 0331 0004 L tr to all licensee* of operating p 1 an K * * app 1 » c an t » 
& holder* of CP* forwarding SECY-01-1 19 re info nocessary to 
establlih environ qualification of safety-related electrical 
equipment 

EIBENHjT.D 0. Division of Licensing 01/03/10 6p p 


DOCKET 50-461 CLINTOU POWER STATION* UNIT I 


A Application /construction stage documents L correspondence 


0103190732 Ltrs to all licensee* of operating p tants. app 1 i cant* for 
OLs 4 holder* of CP* re control of heavy loade Request* 
review per guidelines in NUREG-Q612 Forward* NRC position re 
Interim actions 4 request for sddl info 
EISENHUT. DO. Dlvielon of Licencing. 80/12/22. 30pp 


01 03190307 Ltr to all licensees of operating plant* It applicants for 
GLs It holders of CP* re program for environ qualification 
of saf ety-rala ted electrical equipment Item* addressed 
involve cold shutdown. r eplac ement parts L NUREO-0737. 

E1BENMUT.D 0. Division of Licensing. 81/01/19. 6pp. 


8103240301 Expresses concern about lac* of progress re Pac 1 1 1 1 
review SSR should be scheduled for completion by Dec 1981 a* 
util expect* OL application to be *ub j of public hearing* 
Meeting requested to develop positive guidance 
KQCH.L J Illinois Power Co 01/03/17 3pp 07990 232 


F. Security, medical, emergency 6 fire protection plans 


81 0331 0330 Ltr to all licensee* of operating plants 4 holders 
forwarding NURE0-0696, "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirement* N/o encl. 

EISENNUT.D 0 Division of Licensing. 01/03/05 6pp 


<3 Adjudicatory correspondence 


0JO0J2O0J4 ltr to aJ 1 licensee* of operating plant*, CP holders l OL 
app 1 leant* . esc t pt Indian Point 2 4. 3. Zion 1 L 2 4 TMI-1. 
forwarding inadver t snt J y omitted page* from NRC B01222 
request for addl info re control of heavy loads. 

EI0ENHUT. DO Division of Licensing. 01/02/03. 6pp. 


0103040906 Diteuasee 81 0129 meeting w/Frelri* Alliance re l&ja 
requirement* of admissible contention* Alio notes 010223 
meeting w/All lance, util L State of 1L In Champaign, IL re 
legal requirements L substance of proposed contentions. 
GODDARD. R J Hearing Branch 2 61/03/02 Ip. 07016 336 


3103130344 Roques’* legal basis for NRC a^utahte 6 funding to 
intefvenor groups A*4l»tance nag b« outside statutory scope 
of nRC author) ty Util 010337 1 1 1 re preheating conference 
tnc 1 

BE'/ILL.T Mouse of Rep • Appropriations 81/03/09 7pp 
07fCQ 333 


8103SC0537 AdvMM that Clinton School Board toon in C 1 Int on. ]L< i s 
suitable location for special prehearing c on f er enc e. i n 
response to 610311 request Location satisfies neutral ground 
criterion Certificate of Svc enc 1 

FA2C0. P V ScMff- Hardin «, Waite 01/03/11 3pp 07960 102 


H General correspondence 


0103170303 F01A request for l.FRs re Dll4s. Seven listed NuREOs. 1900 
ar-ual r^pt. currant generic task action plan. insp & 
evaluation repts * 1L Power responses 

KJf LLEF - C Prairie Alliance 01/02/Jl Jp 07934 331 


8103170297 Responds to F01A request for l Efls re DL/Hs, seven listed 
NUflEOS, I 900 annual rept. current generic task action plan, 
trip 1 evaluation repts S IL Pokier responses Forwards seven 
listed K'JlEOt Annual rept will be Issued in Mar ii/o ends 
FELTON. J M Division of Rules and Records 01/03/04 2pp 
079.14 329 


-J Inspection reports' IP. Bulletins b correspondence 


0103120669 Forwards IF Insp Rept 30 ’46 1 /□ 1 -02 on 010126-27 & notice of 
vl Plat ten 

FISHER. H L. Region 3- Chicago. Fuel Facility «, Materials Safety 
Branch 01/02/06 2p p 07904 313 


8103120673 Notice of violation fron insp on 010126-27 

FISHER. M L Region 3. Chicago. Fuel Facility & Materials Safety 
Branch Gl/02/05 Ip 07904 319 


- -81 03 l 2C6BO IE Insp Rept 30-461/01-02 on 010126-27 None onp 1 i anc e noted 
no periphyton sample collected at Location 7 during first 
quarter 1979 

PrtlLLtPQ.il P . PaPER 1ELL0. C. J Region 3. Chicago. Office of the 
Director, 01/02/04 3 PP 07904 316 


8 1030201 04 Forwards l£ Circular 01-02. Ter for ranee of NR C- Licensed 
Individuals While on Duty 1 No written response required 
KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/02/09 
2pp O770Q C01 


8103160371 Forwards IE Insp Rept 30-461/01-01 on 010119-23 No 
r one Q"«pl latit e noted 

FlORtLLl.O Region 3> Chicago. Reactor Construction & Engineering 
Support Branch. 01/02/09 2pp 07943 024 


--0 103180306 IE insp Rept 30-461/81-01 on GlOl 19-23 No none omp 1 1 anc c 
noted h*a jor areas inspected. Followup of unresolved ito-ns. 
none o«rp 1 I anco. IE bulletins L circulars 6 review of 
electrical components b syt OA i mp I ©men t l ng procedures 
WESCOrT. H M . OARDENER.R . KUOP. N C Region 3. Chicago. Office of 
the Director QI/02/C9 10pp 07943026 


Gi 032301 26 Forwards IF Insp Rept 5O-46J/0I-O3 on 810106-0202 8. notice 
of violation. 

F fORFLLf . 0 Region 3. Chicago. Reactor Construction & Engineering 

Support Branch 01/03/10 Zpp 07977 153 


9103230158 Notice of violation fron insp on 010106-0202 

FlORELLl.O Region 3. Chicago. Reactor Construction & Engineering 
Support Branch 01/02/10 Zpp 07977 153 


— 0IO323314J |E Insp Rept 90-461/91-03 on 010106-0202 None o-np 1 1 a nc e 
noted, c o nc re te poured in diesel generator Category I bldg 
Ploor w/o sandblast cleaning %> removal of curing compound 
from const joint surface 

LIVERMORE. H H , KNOP.R Region 3. Chicago. Office of the Director. 
01/02/09 3pp 07977 137 


8102030318 Forwards Svpp J 3 to IF. Bulletin 80-J7, “Failure of Control 
Rads to Insert During Scran at BWR No written response 
required. 

KEPPLER. J. O. Region 3. Chicago. Office of the Director 81/02/13. 
??p 07790 220 


9103091006 immediate action 1 tr re 010213 discussion between util & NftC 
concerning large bore hanger installation 6 insp activities 
at sita Safety-related hanger const installation has been 
stopped 

KEPPLER. J. O. Region 3. Chicago. Office of the Director. Gl/02/18 
Zcp 07831 343 


8103160406 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
I ns tr ul-nent a t i o n " No response required 

KEPPLER . J 0. Region 3. Chicago. Office of the Director 81/03/02 
2pp 07913.29? 


B 1 03 1600 70 Forwards revised IE Bulletin 01-01. ‘ But ve i 1 1 »nc o of 

Mechanical Snubbers,* w/c or r ec ted Pages 9 b 6 Change In 
identification of facilities u/CP* to which bulletin te 
applicable does not affect util requirements 

KEPPLER. J 0. R eg i on 3. Chicago. Office of the Director 01/03/04 
2pp 07914 226 


010319007? Confirms 810312 meeting i- Olen Ellyn. fL to discuss Insp 
findings re trial lean insf program conducted at facilities 
KEPPLER. J 0. Region 3. Chicago. Qffice of the Director 31/03/10 
ip 07965 118 


0IO319QQ89 Ack receipt of 810226 Itr informing NRC of steps taken to 
correct violation noted in IE Insp Rept 50-461/01-02 

HIND, J A Region 3, Chicago- Office of the Director 01/03/11 lp 

0796 0 224 


-- 81 03 1 90096 Responds to NRC 010206 Itr re violation noted in IE Insp 
Rept 30-461/01-02 Corrective actions checklist sys expanded 
to include all periphyton samples Unsuccessful attempts to 
collect samples will be documented 

OERSINER.W C Illinois Power Co 01/02/26 2pp 07960 223 


0103200873 Forwards IF Info Notice 01-06. 'Failure of ITE Model K-600 
Circuit Breaker No written response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/03/11 
2pp. 07967 203 


8103200672 Forwards IE Info Notice 01-05. "Degraded CC 9gs at 
Palisades ” Wo action required 

KEPPLER. J C Region 3. Chicago. Office of the Director 81/03/13 
2pp 07966 160 


0103200322 Forwards [E Info Notice 01-07, ’ Potential Problem 

W/Wa t t r -£o 1 u b b * Purge Dar Katls Used During Inert Gas 
Welding ' No response required 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01/03/16 
2pp 07966 262 


6 Reportable occurrences. LERs L related correspondence 


0IO3O9OS63 Olscusses status of corrective action re electrical hanger 
ini ta 1 lat 1 on Progress in constructed hanger documentation & 
field const work controls has beta made. but resolution of 
design L ccnst Items prior to Apr 1901 is needed 
WOOL L J Illinois Power Co 91/02/25 Ip 07040 238 


U Congress 1 ona 1/Etec ut 1 ve Correspondence 


□103120344 Requests legal basis for NRC assistance & funding to 
inUrvenar group * Assistance may 6# outside statutory scop* 
of NRC authority Util 810227 Itr re prehearing conference 
ere 1 . 

OEVILL.T, House of Rep.. Appropriations 01/03/09 7pp 
07900.339 


DOCKET 50-462 CLINTON POWER STATION. UNIT 2 


A App I icat 1 on/constr ue tion stage documents L c orr e sp ondanc e 


□ 103190732 Ltr* to all licensees of operating p 1 ant * . app 1 1 c ant s for 
OLs h holders of CPs re control of heavy loads Requests 
review per guidelines In NURE0-0612 Forwards NRC position re 
interim actions & request for arfdl info 
EISFNHUT.D <3. Olvision of Licensing 00/12/22 30pp. 


8103190307 Ltr to all licensees of operating plants t applicants for 
OLs L holders of CPs re program for environ qua 1 1 f 1 c a t ion 
of sa fety-r elated electrical equipment Items addressed 
involve cold shutdown, rep 1 acement parts & Nl/REO-0737. 

EISFNHUT.D 0 Division of Licensing. 01/01/19 App. 


0103120014 Ltr to all licensees of operating plants. CP holders Ik OL 
app 1 1 cants . escept Indian Point 2 b 3,Zlon 1 & 2 & TMI-1. 
forwarding inadvertently omitted pages from NRC G01222 
request for add l info re control of heavy loads 
ElSENHlfT.D 0. Division of Licensing 01/02/03 6pp. 


0103090125 Forwards o rg an i i a t 1 ona 1 charts depleting NRC Region 3 
reorq an 1 1 a 1 1 on. e f f e c t i ve 0JO2I6. 

KEPPLER. J. <5. Region 3. Chicago. Office of the Director 01/02/20 
2pp. 070 9 0:063 



9103230024 Llr to dll foyer reactor licensees t license applicants re 
NUREG-0M9 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletion* Licensee ray submit analysis to 
just If v use of existing 1 o .j flew controller 
EIBENMUT.U 0 Division of Licensing 61/02/20 Op p 


6103110653 Gcnnar^g of 810107 S, 09 •''eeting w/util.CE 6 Sargent l* Lundy 
at site re lnitrur>ei'tat1on b control sys design using solid 
state protection sys b complete fJuclenet lys Uteugraph* V 
handouts end 

CRIMES. C I Standard k lat ion «, Special Projects Drancb. 81/02/23 
79pp. 


0103330030 Ltr tc all licensees of operating nuclear pojer plants (. 
applicants for CLs <eicept St Lucie. Units 1 U 2). Requests 
util review to determine taped I 1 1^ tc mitigate station 
blackout event 4< promptly l«i»ple~ent e-ergenc, procedures 
EtEENHUT. d O Division of Licensing 81/02/23 5pp 


8103170323 Ltr to all OUR licensees (except Murbold t Dag t* LaCrosse) 
requesting rev lew of AS ME Code Class 1 4* 2 pressure boundary 
piping. safe ends $. fitting matl per guidelines of ent i 
Revision l to MU9EC-03 13 Model T«ch Specs only end 
EISEHHUT. D. 0- Division of Licensing 91/02/26 3pp 


--SI03I 70265 Mode) Tech Specs Page* 3/4 0-2, 3/4 0-3, 3/4 4-7 i 3/4 4-9 re 
surveillance requirerants for ASr-E Code Class 1.2 t, 3 
components t* RC8 operational leakage limiting conditions for 
operation & surveillance r oqu i r e-,en ts 
* 0« ner a I Electric Co 8|/02/26. 4pp. 


9(031 7069 & Ltr to holders of CPs b applicants for 0^,s (BWRsl requesting 
review of ASHE Clase 1,2 t 3 pressure boundary piping. safe 
ends b fitting matt per guidelines of one I Revision i to 
MJREO-0313. Hode 1 Tech 8pec s only enc 1 

EISENH\/T. 1). G Division of Licensing 01/02/26 3? p 


9103230613 Generic Ltr 91-06 to all CP holders S, OL applicants re 
10CFRS0 7l<9>. 'Periodic (//dating of FF/lRs." effective 
000722 Info re F8AR legal itatui, fornat h content enc] 

ElSENHliT. 0. 0 Division of Licensing 01/02/26 lOpp 07976 332 


8103120711 Notification of 610324 L 29 meeting w/utll t OMUL in 
Oath # i da- MD to discuss organiiation <r content of facility 
F0AR bi/respect to mechanical design 

GfllMEQ.C I 9t andard i tat l on 4 Special Projects Branch 01/03/02 
2pp 07904.321 


H General correspondence 


8103170302 FOIA request for LEW* re DLfls. seven listed HJRi 
annual r jpt Current generic task action plan. m?c 4 
evaluation repts t IL Power responses 

MUELLER. C Prairie Alliance 01/02/1 l Ip 07934 33 


8103170297 Responds to FOIA request f«*r LERs re BW9s. seve 
NUREQS- 1980 annual rept. current generic task action pie 
insp t. evaluation repts *, tL Power responses Forwards s 
listed NUfiE9s Annual rept will be Issued in Mar lj/o enc 
FELTON. J 11 Division of Rules and Records 01/03/04 
0793 4 329 


Q Inspection reports. IE Bulletins K correspondence 


81030201C4 Forwards IE Circular Gl-02. "Per f o r ranc e of NR' 
Individuals L'h i 1 e on Duty '' No written response require 
KEPPLER. J O Region 3. Chicago. Office of the Director 
2j>? 07780 001 

8103030318 Forwards 9up;i 9 to IE Bulletin 80-17- "Fatlur 
Rods to Insert During Scran at BL’R " No written respons 
required 

KEPPLER. 3 G Region 3. Chicago. Office of the Director 
?pp 07790 220 


9103091006 t-mediate action ltr re 0IO21J discussion bfltui 
concerning large bore hanger installation l insp activi 
at site Safety-related hanger const Installation has be. 
* topped 

KEPPLFR, J G Region 3, Chicago. Office of the Oiroctor 
2pp 07031 343 


0103160406 Forwards IE Circular Ql-03, '•Inoperable Bolsirii 
Instrumentation." No response required 

KEPPLER. J G Region 3. Chicago. Office of the Oirector 
2?p 0791 H 29? 


8103160070 Forwards revised IE Bulletin 81-01. "Survelllai 
Mechanical Snubbers.’ v/correctod Pages 9 b 6 Change in 
identification of facilities w/CPs to which bulletin is 
applicable does not affect util r equl r exente 
KEPPLER. J 0 Region 3. Chicago, Office of the Director 
2pp. 07914 226 


8103130333 Immediate Action Ltr per B1 0220-27 discussion re 
further t » am of design, fabrication. Installation & insp of 
seismic Category ( supports ft restraints Supersedes 810210 
ltr. updating corrective measures 

KFPP LER» \) Q Region 3, Chicago, Office of the Director. 01/03/09 

3pp 07912 169 


F Security, medical, emergency ft fire protection plane 


B10331033G Ltr to all licensees of operating plants ft holders of CPs 
forwarding N0REG-Q696* "Functional Criteria for E-ergency 
Response Facilities ’ Criteria describe acceptable method 
for meeting NRC requirements W/o enc l 

EI8ENH0T. D O. Division of Licensing 01/03/03 6pp. 


0103190079 Confirms 810312 meeting in olen Ellyn. tL to di 
findings re trial team insp program conducted at Fac III 
KEPPLER* J- G Region 3, Chicago- Office of the Director 
1 p 07969 ; 11 8 


9103200B73 Forwards IE Info Notice 81-06, "Failure of I TE 
Circuit Braver 1 No written response roquired 
KEPPLER * J O Region 3- Chicago. Office of the Director 
2p p 07967 203 


0103200672 Forwards IE Info Notice 81-09. 'Degraded DC By 
Palisades *• No action required 

KCPPLER, J O Region 3, Chicago. Office or the Director 
2pp. 07966 169 


8103200322 Forwards IE Info Notice Sl-07. ’Potential ?rob 
W/Wa ter-6o lob le Purge Oar Malls (J During inert Gas 
Melding ’ No response required. 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 
2pp. 07966.262 


8103310804 Ltr to all licensees of operating p 1 an be - a p p 1 1 c on t s for □ *,* 
V holders of CPs forwarding SECV-Gl-119 re info necessary to 
establish environ qualification of saf et y-re Jatod electrical 
equ 1 print. 

EIEENMUT.D 0. Division of Licensing. 81/03/10 6pp 


0 Ad jud J t a tor v correspondence 


U Congress I onal /Execut i ve Correspondence 


0103040506 Discusses 810127 meeting w/Pratrie Alliance re legal 
requirements of admissible c ontent l ons. A1 so notes 810229 
meeting w/ A ) 1 i anc e , util V State of 1L in Champaign, IL re 
legal requirements V substance of proposed contentions 
GODDARD. R J Hearing Branch 2 B1/03/Q2 Ip 07816 336. 


0103120344 Requests legal basis for NRC assistance & fund 
tntervenor groups Assistance nay be outside statutory s- 
of NRC authority Util 810227 ltr re prehearing eonferen 
enc 1 

DEVILL. T. House of Rep • Appropriations 01/03/09 7 

07900 359 


8103120344 Requests legal basis for NRC assistance ft funding to 
Intervenor groups. Ass 1 s tanc » ray be outside statutory scope 
of NRC authority Util 810227 Jtr re prehearing conference 
enc 1 . 

0EVILL* T House of Rep - Appropriations 01/03/03 7pp. 


8103200997 Advises that Clinton School Board room In Cl In ton. IL* is 
suitable location for special prehearing conference, in 
response to 910311 rgquist location satisfies neutral ground 
cr Itsr loti. Cer 1 1 f tea te of Svc enc 1 

FAZIO. P. V Schiff. Hardin t Waits 81/03/11. 3pp 07968 102. 


DOCKET 90-463 FULTON GENERATING STATION. UNIT 1 


0. Adjudicatory correspondence 


0103040469 Decision 6 order dismissing proceeding w/preju' 
advising NRC that application should be terminated w/o 
conditions re site restoration Applicant request for ea 
site review was to prevent proceeding termination. 

CLARK. H K Atomic Safety and Licensing Board Panel. 8 
07020. 200 


0103260136 F > c ep 1 1 on* to ASlB 010227 decision b order Applicant objects 
to portion of decision dismissing proceeding u/prg judice 
ASLB Incorrectly %. Inconsistently required std of intent 
u/rttp<c t to use of site Certificate of Svr enc 1 
IfiUfW.O F . BRADLEY- € J PMIadflpKs Electric Co IffwiN.O ? 

H jnton I* Williams 81/03/17 I9pp O0C41 260 


8103290407 Notice of reconstitution of A5LA0 RQ Bolt iron, chairman, UR 
Jo-nSCn b CN Kohl* members 

BISHOP. C J Atomic Safety and Licensing Appeal Panel 81/03/20 
fp 079-9? 257 


8I0326C005 Notice of ASLA3 reconstitution R9 9a 1 1 man . c h a 1 man l wfi 
Johnson h CN KohJ. member* 

9IG-0P.C J Atomic 9afety and Licensing Appeal Panel 01/03/20 
l ? OS036 20 J 


DOCKET 90-464 FUlTON GENERATING STATION, UNIT 2 


0 Adjudicatory correspondence 


0JMO4C46? Decision 15* order dismissing proceeding u/prejudLce b 
advising NRC that application should be terminated u/o 
conditions re site reitoi atlon Applicant request for early 
site review was to prevent proceeding termination 

CLARA. M a Atomic Safety and Licensing Board Panel 01/02/27 9pp 
07320 200. 


0103260136 Etceptlons to ASLB HI0227 decision V order Applicant objects 
to portion of decision dismissing proceeding w/prejudice 
ASL8 incorrectly l 1 m on* 1 * ten 1 1 y required std of Intent 
w/resptcb to use of site Certificate of Svc enc I 
[RUIN D P - ORADLCY.E J. Philadelphia Electric Co IRWIN- D p 
Hjoton U Will Jams SJ/03/J7 19pp. 00041.2*0 


9103250407 Notice of reconstitution of a 51 .aH RS 8a 1 man, c hoi r nan, WR 
Johnson L CN Koh 1 * remb »r 9 

0I9HOP.C J Atomic Safety arid Licensing Appeal Panel 01/03/20 
IP 07997 237 


31 C3 2*0905 Notice of ABLAfl reconstitution RS Ga I r ran , c ha 1 r man l WR 
Johnson S« CN Kohl* members 

BISHOP* C J Atomic Safety and Licensing Appoal Panel 01/03/20 
Ip 09036 201 


rOCRET BTN-90-466 ALLENS CREEK NUCLEAR 8 TAT ION* UN I T ! 


A App l icatlon/construc tion stage documents b correspondence 


0103030450 Recommends Commission approve end draft Pinal rule I0CFRSO 
r* licensing requirements for pending CP* & nfg license 
applications 4 proposed statement of requirement re degraded 
core rulemailing. 

DIRCKS- W J Office of the Executive Director for Operations 
6ECY-0I-020A 81/02/11 12pp 


0 103 1 90732 Ltrs to all licensees of operating plant*. applicants for 
CLs l holders of CP* re control of heavy 1 oad s . R e qua s t > 
review per guidelines in NuRE0-06i2 Forwards NRC position re 
interim actions & request for addl InPo. 

ElSENHJF.D 0 Division of Licensing. 00/12/22 30pp. 


81Q3031C67 "Environ Statements Project* ' monthly progress rept for Dec 
1903 

mTEL.ir E Oak Ridge National Laboratory. FIN fl-0760-1 
0103031057 DO/12/31 4pp 


9103190397 Llr to all licensees of operating plants & applicants for 
OL* U holders of CPs re program for environ qualification 
bf taf ety-related electrical equipment Items addressed 
Involve cold shutdown* rep lac ement parts t* NUREQ-0737 
EtSENKUT. D O Division of Licensing 01/01/19 6pp 


S 1031 90039 Unofficial transcript of Commission 810212 meeting In 
Washington. DC re 8ECY-01-3O policy on proceeding u/pending 
CP b mfg license ap p 1 1 C at 1 ons . Pp 1-119. 

« Commissioners 01/02/12 117pp. 


6103290024 Ltr to all power reactor licensees b license applicants re 
JYJRE0-Q619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
ElEENMUT, D. 0. Division of Licensing 01/02/20. Bpp 


6103120741 Notification of 810310 meeting u/utll in Dethesda.ND to 
discuss licensing plans for facility 

MOON*C. W. Licensing Branch 1 01/03/03. 4pp. 07903.270 


6103170744 Notification of time change for 010310 meeting u/utll 1 
Qethesda.MD to discuss llrensing plans for facility 
MCON.C.W Licensing Branch 1 01/03/09 4pp 07927 106 


□103300307 Advises NRC that inservice dates of five planned genera t 
units will be delated du« to financing constraints Allens 
Creek facility will to started up in Mar 1991 Urges NRC to 
continue timely licensing support 

OPREA, 0 W Houston Lighting 1 Power Co 81/03/29 ip 00039 l 


D Utility Preliminary Safety Analysis Report, amends 


0103100204 Forward* Amend 36 to PSAR 

GOLDBERG. J.H Houston Lighting S. Power Co 01/03/09 4pp 
07833; 193 


--B103100209 Amend 36 to PSAH 

* Houston Lighting b Power Co. Ql/03/31 475pp 07033 197. 


D NRC Draft/Final Environmental Statement*, suppis & c 0 rres p ondenc 


8103290476 Forwards NUREG-0470* Cupp 1 2 to FES 4 notice of avallabll 
YOUNGBLOOD. B J Licensing Branch i. 01/03/19 3pp 00027:216, 


--□103290400 Notice of availability of NURf.C-0470, Sup p t 2 to FEB 

V0W5PL00D. fl. J Licensing 3r*ncb J 91/03/19 2pp 00027:21 


- “0 1 03230403 SUPPLEMENT TO FINAL ENVIRONMENTAL STATEMENT RELATEO TQ 
CONSTRUCTION OF ALLENS CREEK NUCLEAR GENERATING STATION. 

UNIT NO I Docket No 90-466 (Houston Lighting b Power 
Company > . 

* Office of Nuclear Reactor Regulation. Director NU4EO-0470 £ 
01/03/31 I37pp Available at WI6 *3 90 00027 221 


0103250737 Forward* Buppl 2 to NUREO-0470* FEB re facility const U/o 

OTIC 1 

YOUNGBLOOD, B J Licensing Branch I 01/03/19 2p p 


□ 103260002 Forwards Bupp 1 2 to NURE0-0470* f ac 1 1 1 ty FEB Includes 
discussion of problems L objections raised by federal, 
state b local agencies or officials b interested member 
of public U/o enc I 

YOUNOBLOOO.O -J. Licensing Branch I 81/03/19 3pp 0B040. 072. 


□ 103270105 Forwards Bupp 1 2 to NUflEQ-0470, f ac 1 1 1 ty FES. Alto forward! 
notice of ava i 1 abi I i ly . U/o NUREO 

YQUNQUL03D , U . vf Licensing Branch I 01/03/19 Ip 00044 123 


--01 032701 14 Notice of availability of Suppl 2 to NURCO-0470* tec tl 1 1 
FEB 

YOUNGBLOOD. B. J Licensing Branch 1 81/02/19 2gp 08044 124 


0103300390 Informs that N'JREO-0470* f ina 1 £18. meet* requirements for 
filing under Section 1306 9 of CEO regulations Notice of 
availability will be included in 010327 FR Public review 
period will end on 8(0311 

WILSON, K L Envi r our e nta 1 Protection Agency 01/03/29. Ip 

08055 310 


G Adjudicatory correspondence 


0103040306 Forwards contentions re NURE0-0470* Qupp 1 2* "Draft 0uppl 
FEB re Const of Aliens Creek Nuclear Generating Station* 

Unit 1 . " 

DOHERTY, J. F. Doherty. JF. 01/02/10. | P 

0103020419 Informs that matl in util 010120 L 0210 filings should m 
be Included In decision on consideration of contentions. 

Applicant should have filed matl in original notion for 
summary disposition W/encl* 

DOHERTY. J. F. Af fl | la 1 1 on Un known. 01/02/23 3pp. 


8103090797 Submits Mar* 1981 court schedule allowing croet-exeminatic 
of applicant* lntervenor. NRC b TX expert witnesses 
HINDERSTETN* C Hi nd« r s te 1 n, C 01/02/24 3pp 07020:093. 


0103060939 Forward* schedule for health l safety portion of facility 
licensing proceedings presented on 010223 Certificate of Eve 
enc 1 

COPELAND* J O Houston Lighting b Power Co. COPELAND. J. G Baker 
Bott*. 01/02/24. 6pp. 07037:150. 


362 


DOCKETED ITEMS 


6103030664 Response to intervener Doherty thir j sup p 1 ement a 1 response 
to a ofclcn for summary disposition /nter.enor M? no riOt t0 
fit* late res P on • » 1 , ahO(J* no good cause {. info hJi no 
relationship to affected c o n t ent i on» . W/C er 1 1 f l c a te of Svc 
COPELAND. J 0., NEWMAN, u R Houlton Lighting t Po^er Co 
COPELAND, J 0 Deter & Dptts 01/02/23 4pp 07629 201 


8 J 03 1 00322 
FLLLER. O 


Urges A0L0 to consider evacuation problems 
H Affiliation unknown 01/02/24 Ip 


01031 7 065B 
JC'iE 9- K. 


Opposes nuc leer po^er 
Affiliation L'n known 


81 /03/04 


2pp 07 


B 1 03 1 l OS 1 2 Menorendvn fi. order denying Tk PIRO 810U5 motion b request 
for interlocutory appeal 6 certification of que*tlon Delay 
between ruling &. filing motion unreasonable No good cause 
Shown for de lag. Ce r 1 1 f icate cf 8vc etit 1 

CHEATUM.E L . LlhENBERCER. O . WOLFE. 8 J Atomic Safety and Licensing 
Board Panel. 01/03/02 9pp 07B72 000. 


0103190611 Response opposing T * PIRO 610217 notions on procedural 
rrat ter » . r • f errp i of Interlocutory a? peal . c er ti f icat » on of 
various issues & removal of ASLB Motion contains 
misrepresentations of ALAB rulings U/C er t i f I c a t e of Svc 
NEWMAN. J R . COPELAND. J 0 Houston Lighting h Power Co NEWMAN. J R 
Lower i to l n ■ Neuman. Reis. Atelrad L loll 81^03/04 25pp 07963237 


□103200769 Affidavit In response to IDj Dross affidavit re '19BI 
R#a(i«ir»ht of Wealth Hacardi of Lou Level loniung 
Radiation 1 Review Of rapt added no facts to nodify earlie- 
<Ohc lus ion ♦. Cer t i f l ce te of Svc enc 1 Related correspondence 
HAMILTON. L D Drookhaven National Laboratory 01/03/09 20pp. 

07967 069 


0103230675 Forwards 010226 Itr Prcm constituent rt la 
site. 

UENT8EN.L Senate 81/03/13 Ip 07977 092 


9103230603 Requests evaluation of NRC ruling !» loco 
facility proposed site 

KELLNER. D KELLNER. L Affiliation Unknown 01/ 
07977 093 


T Hiartng transcripts on non-an t i t r us t ratters 


0103030010 Transcript of 010223 hearing in Houston. TX 
* Atomic Safety and Licensing Board Panel 81/02/ 
07022 277 


9 ] 03030038 Transcript of 010224 hearing in Houston, TV 
* Atomic Safety and Licensing Board Panel 01/02/ 
07021 089 


□ 103120290 Request for eitenslon until 0JO324 to file answer to 
Interveror Doherty 610223 -notion for r ec o n s I d t rat i on of 
amended Contention 2 1 Applicant does not oppose motion 
Certificate of 8ve end 

BLACK. 8. L. Hearing Branch I. 01/03/10 4pp 07901 OOl 


S103I204B3 Order denying intervenor t> barrack 010305 petition for 
directed certification of ASLB interlocutory procedural 
ruling 

BlSHOP.C J Atomic Safety and Licensing Appeal Panel 01/03/10 
Ip 07901 270 


9103030023 Transcript of 810223 hearing in Houston, TX 
* Atomic Safety and licensing Board Panel 01/02/ 
07023 244 


8103030016 Transcript of 010226 hearing in Houston, TX 
♦ Atomic Safety and Licensing Board Panel 81/02/ 
0702 2 001 


0103050031 Transcript of 010227 hearing in Houston.TX 
• Atomic Safety and licensing Board Panel 01/02/ 
07020 211 


6)03120330 Memorandum fi. order denying TX PIRO 0|OM3 motion for 
directed certification of interlocutory ASLB ruling Filing 
motion four months after ruling negates clam that ruling 
would heve irreparable- immediate t> serious impact 
BISHOP. C . J Atonic Safety and Licensing Appeal Panel 01/03/10 
3p p 07901:207 


8103170839 Forwards revised proposed schedule for first two safety 
hearing* sessions to commence on 0105 1 1. App 1 lc ant agrees 
w/echedu !e. 

BLACK, R L Hearing Branch 1. 01/03/12 4pp 07933 296 


0103170102 Response opposing Tx PIRO 010129 notions seeking 
reconsideration of AElB rulings on procedural matters. 
referral Of interlocutory appeal & certification of various 

issues 

BLACK. R L Hearing Branch |. 01/03/13 l6pp. 07935 293 


0103110406 Transcript of 010302 hearing in Houston. TX 
* Atomic Safety end Licensing Board Panel 01/03/ 
07076 0D1 


0103110369 Transcript of 910303 hearing In Houston- TX 
« Atomic Safety and Licensing Board Panel 01/03/ 
07074 001. 


01031 10425 Transcript of 010304 hearing in Houston. TX 
« Atomic Be f s t y end Licensing Board Panel 01/03/ 
07868 S36 


9103110370 Transcript of 010305 hearing In Houston. TX 
* Atomic Safety and Licensing Board Panel 81/03/ 
070 73 OOl 


9103110360 Transcript of 010306 hearing in Houston. TX 
* Atonic Safety end Licensing Board Ponol 81/03/ 
07005.204 


0(0316016© Forwards proposed revised schedule* for testimony Submittal 
re safety hearing sessions beginning 010311 

BLACK. R.L Office of the Ciecutlve Legal Director 01/03/12 4pp 
07919- 330 


--B103170109 Affidavit re intervenors* answer opposing MRC motion 
summary disposition of consolidated contention Reviews 
OJ Irwin paper. "1901 Reassessment of Health Haiard* of Low 
Level Ionising Radiation " Certificate of Bvc end. 

0QTCHV. R L Radiological Assessment Oranch. 01/03/13 Opp 
07935. 309 


8103260104 Response opposing intervenor Doherty 010222 motion for 
to reconsider & overturn ASLB 800310 ruling rejecting 
Intervenor Contention Si Motion untlnaly.no good cause shown 
for reconsideration b lacks b as 1 s W/Cer 1 1 f i ca t e of Svc. 

BLACK. R L. Hearing Branch 1. BI/03/24. 7 PP . 00037:037. 


0103250194 Transcript of 010316 hearing in Houston. TX 
Charts showing population distribution around site 
# Atomic Safety and Licensing Board Panel 81/03/ 
07994.050 


0103250219 Transcript of 81031? hearing in Houston. TX 

* Atomic Safety and Licensing Board Panel 01/03/ 
07992: 214 

A8LB 

0103230223 Transcript of 810310 hearing in Houston. TX 

• Atonic Safety and Licensing Board Panel 01/03/ 
C8001 OOl 


H General correspondence 


0JO317O405 Supports use of so 1 ar- c oa 1 , win d or water power over nuclear 
power Opposes const of facility near Hous ton. TX. Eipr esses 
concern re future generations 

HOFFMAN. I. Affiliation Unknown. 81/02/02. Ip. 07589:001. 


0103290213 Transcript of 810319 hearing |n Houston. TX 
« Atomic Safety and Licensing Board Panel 01/03/ 
07999; 099 


0103310103 Forwards Rfi Codetl testimony on potential 
dredging of San Bernard River to transport reactor 
vessel Testimony identical to U0 Bivens testimony o 
Prof qua 1 1 f i c a t i ons also encl. 


OOCKET 8TN-SQ-467 AV.LEKS CREEk NUCLEAR STATION. UNITS 


A App I teat i oo/c cnstr uc t ion stage documents V correspondence 


0 403031067 "Environ State nents Project* '■ .-nontM g progress rept for Dec 
1900 

ZJTTEt.H E. CUT Fudge National Laboratory PIN Cl 0760-1 
0103031067. 90/12/31 4pp 


8103320307 Advises NRC that inservice dates of five planned generating 
cntts oil! tie delated due to financing constraints Allens 
Creek facility mil) be started up In Mar 1991 urges NRC to 
continue timely licensing support 

CPREA. 0 W Houston Lighting ** Power Co 01/03/33 Ip 00035 133 


H General correspondence 


-0103030450 Recornendt Collision approve enc I draft final rule IOCFI 
re licensing requirements for pending CPs 6 -ifg license 
applications t proposed statement of requirement re degraded 
care ru 1 era king 

DlRCK.5. W J Office of the Executive Oir»t tor for Operations 
SEC Y-8 1 -020A 81/02/] l 1 2pp 


3103250024 Ltr to all power reactor licensees St license applicants re 
NUREQ-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee mag submit analysis to 
justify use of eilsting low flow controller 
ElSENHUT.D Q. Division of Licensing 61/02/20 9pp 


6103230450 Amend to 731221 license ap p I I c a 1 1 on. c on 1 1 s 1 1 ng of PSAR Amer 
41 which provides responses to NRC questions on Amend 40 re 
emergency planning 

KCNARD.J £ Boston Edison Co 01/03/16 Ip 07976 026 


01 CD 1706 SO Opposes nuclear power 

JD'/ES.k Affiliation unknown 01/03/04 2 PP 075Q5 001 


OGCrfEf STfi-50 4/0 CEGSAR SYSTEM 60. CCMOUSHON ENGINEERING 


A Appllcatl on / construction stage documents K correspondence 


0103120763 Notification of 010303 meeting w/utll 4. C-E In Bethesda.KD 
to discuss agendas 6 schedules for Independent design review 
boar c rooting* 

KERR IOAN. J 0 Licensing Branch 3 0RIME6.C I 8tanda rd 1 i a 1 1 on «. 

Special Projects Oranc h 01/03/02 3pp 07903 305 


0103090621 Forwards info re RC8 cold leg piping, for use in ON^IL 
confirmatory piping analysis of safety injection %y s piping, 
par NRC Ell 0220 request Reservations enst a® to whether 
simplified analysis will yield accurate results 
SCHERER. A l C-E Power Systems 01/03/03 26pp 07044 302 


0103170450 Requests that instrumentation 6 control independent design 
review So rescheduled at first available opportunity Delays 
will have Significant impact on OAR, F8AR h CEEJSAR-F review 
5CHERCR.A t C-E Power 8ystc<rs. 01/03/11 Ip 07925 243 


p Utility Preliminary Safety Analysis Report, amends 


H103DC0390 Forwards non proprietary Amend 2 to CEH0AR F8AR, p rov 1 d 1 ng 
App 0 re NUHEQ-0737* “Clarification of Tril Action 
Requirements." Revised App A page. c or r ec t i ng statement in 
Amin d 1 . euc 1 

SCHERER. A l\ Combustion Engineering. Tnc 01/03/25 2pp. 

0GO97 219 


0103300301 Amend 2 to CE09AR F9AR- revising one page to App A fc. 
providing App U, addressing KUREQ-0737. "Clarification of TMl 
Action Plan Requirements 1 

* Ccnitiu s t i on Engineering. Inc 81/03/12 23 p p 06057 221 


K Utility Final Safety Analysis Report (FQARJ & amends 


0 Utility Preliminary Safety Analysis Report, amends 


01O323O4S0 Amend to 731221 license ap p 1 1 c a 1 1 on. c on s I s 1 1 ng of PSAR Auer 
41 which provides responses to NRC questions on Amend 40 re 
emergency planning 

HOWARD. J. £ Qoston Edison Co 01/03/16 Ip 07976 026 


-*•8103230461 Amend 41 to P9AR 

* Boston Edison Co 01/03/(6 lOQpp 07976 027 


F Security, medical, emergency 4 fire protection plans 


0)03090733 Requests review of population date in App 13A of Amend 40 t 
PEAR, suml t ted 001010 Review should determine if data 
provides adequate basis on which evacuation time estimates 
can be developed 

M1RAGLIA.F.J Licensing Branch 3 01/03/02 lp 07644 103 


0103100130 Forwards request for addl info L commitments re onside 
emergency facilities needed prior to determining that Amend 
40 meets requirements of 10CFR50 Responses to comments & 
questions to fce amended in P9AR by 010318 

TEDESCO* R L Assistant Director for Licensing 01/03/03 0pp 
07943 100 


8103300200 Requests confirmation of 010424 Amend 41 to P0AR Based on 
util B10227 memo. understands Emergency Preparedness 
Licensing Drench will complete review by 010424 
HIRAGL I A, F J Licensing Branch 3 01/03/23 Ip 08053 021 


0 Adjudicatory correspondence 


8103040409 Requests *vc of documents upon util be made to TO Dignan 
Instead of Grl Lewald Address unchanged 
010NA'!, T 0 Ropes Gray 91/02/23 Ip 07016 335 

9103050635 Forwards intervenors Cleeton exceptions to ASLB 010202 
partial Initial decision 

CL EE TON. A. R > CLEE TON. M U Affiliation Unlnowti 01/03/25 Ip 
07029 177 


0103240537 Forwards addl responses to be distributed w/Amend i to 
CEA3AR FBAR 

• Combust 1 on Engineering. Inc 01/03/23 65pp 07906 186 


DOCKET 50-4 71 PILGRIM NUCLEAR PONF.R GTAT10U, UNIT 2 


— 0103050639 Appeal & enceptions to ASLfl 010202 partial initial decist 
A9L0 erred in considering benefits vs colt* before 
evidentiary hearing t* in not determining effect of unsolved 
generic matters on CP issuance W/Ce r t i f 1 c at e of Svc 
CL6ET0N. A fl * CLEETON.M W. Affiliation Unknown 01/02/25 4pp 
07029 170 


A App 1 i c at 1 on /c ons t r uc 1 1 on stage documents & correspondence 


0)03190732 Lira to all licensees of operating p lants. app 1 icants for 
DLs K holders of CPs re control of heavy loads Requests 
tlvliu par guidelines in UURE0-0612 Forwards NRC position re 
interim actions 6 request for addl Info 
EICENhUr, D O Division of Licensing 00/12/22 30pp 


0100190367 Ltr to all licensees of operating plants & applicants for 
OLs K holder* of CPs re program for environ qua 1 1 f i c a 1 1 on 
of safety-related electrical equipment Items addressed 
involve cold shu tJ own. re p l ac ement parts 6 NURE0-0737 
EISENHUT.D. O Division of Licensing 01/01/19 6pp 


9100100039 Unofficial transcript of Commission 010212 meeting In 
Wa»h ing ton* DC re SECY-01-20 policy on proceeding u/pendlng 
CP 6 mfg license app 1 1 cat 1 ons Pp 1-115 
♦ Commissioners 01/02/12 117pp. 


0103200759 Informs that Commonwealth of MA needs time to evaluate supp 
to 9ER re emergency planning. to prepare new Interrogatories, 
to evaluate answers to l ntar rogator i e s 6 to prepare written 
testimony ll/notice of appearance L Certificate of Svc 
SHOT WELL* J A Mas sachwsetts. State of 81/02/27 4pp 07967.064 


8103040481 Responds to A0LO 010219 ord e r . p rovi d Ing dates to assist in 
devising schedule NRC will complete review of applicant 
proposed emergency plan by 010430. 5ER suppt re TMI-2 related 
itsutt should be issued by Jul* 1901 

OODDARO.R U Hearing Branch 2. 01/03/02. 2pp 07020 209 


8103130414 Response to ASLB 010219 order. not 1 #y i ng ABLB that appllcanl 
can be ready to proceed u/renainlng emergency planning 
hearings after NRC files SER. Ce r t i f i c a te of Bvc end. 

D 10 NAN. T 0 Boston Edison Co 0I0NAN. T. 0 Ropes & Gray 81/03/0. 
3pp. 07911 205 


0103050674 Submits list of cases going to hearing during 1981 in 
which emergency preparedness contentions have been raised by 
one or more parties ----- _ , „ 

CHRI8TEN3URY , £ Hearings Division. 81/03/04. 2pp 07829: 262 


B 1 03 19053? ft«quf»t for order totting tire period for filing brief in 
op po»ltlon to eiceptloni to partial initial daemon Date 
should run Prom Piling of lest brief in support of 
etdept Ion* . Or anted for A8LAB . 8 1 0309 

DIONAN, T. 0 Doiton Ed lion Co DtCN*N. T O. Ropes ft Or*y 81/03/05 
Spp 07963. 233. 


0103 19 06 14 Request for order that tlr-e f rare for applicants to file 
brief opposing exceptions from partial initial decision mill 
run front data last supporting brief un filed One brief will 
respond to all e * c apt 1 ons. W/C#r 1 1 f I ca te of 8vc. 

01CMAN.T 0 Boston Edison Co. DlONAfl. T 0 Ropes ft Gray 81/03/09 
4pp 07963 273 


8103120292 Notice of appearance in proceeding Certificate of 8*c »nc I 
GOLDBERG, J T Antitrust Division 01/03/10 3pp 07900 221 


9103130042 Request for order directing that time for filing NftC brief 
In Opposition to interveners' exceptions shall run from date 
of filing of last brief in support of exceptions Certificate 
of 3vc »nc 1. 

COLD8ERO.J.R Antitrust Division 61/03/12 3p p 07907 (93 


9103260160 Joint motion for c on»o l i <tat l on of date for tiling brief s ft 
extension until 810319 to file briefs Good cause for 
Commonwealth of PtA is necessity for thorough revi ew, < ounse l 
Illness ft litigation obligations Certificate of Bvc end 
WfilOHT.f B. Massachusetts. State of HERRMANN. H Ma ssac h u« • 1 1 s 

Wildlife Federation HERRMANN* H Herrmann. H 01/03/12 4pp 
06041:290 


01031 90569 Order directing extension until 610330 for Commission to 
consider whether to review ALA8-632. 

CHI LK* S J. Office of the Secretary 0 f the Co-miiioo. 81/03/13 
lp 07936:038 


0103190043 Answer to in tarv e nors-a pp e 11 an ts ' motion for axtension of 
dags to file briefs in support of eiceptlom to partial 
Initial decision NRC has no objection to 30-day extension 
Certificate of 8vc end 

OOLQBERQ, J R Antitrust CM v 1 s 1 on 81/03/17 4pp 07964 098 


I. Financial information 


01031 9003C Annual Financial Kept 1903 

* OOSton Edison Co. B1/03/1B 44pp 07586:001 


J. Insurance ft indemnity information 


0103030630 Forwards Endorsement 43 to HAELU Policy MF-50 

FOVLSHAH. P . A &09ton Editon Co B1/03/S4 2pp 07795.024 


DOCKET 30-472 PILOfllM NUCLEAR POWER 8 TaT ION. UNIT 3 


0 Adjudicatory correspondence 


8103120014 Ltr to all licensees of operating plants. CP holder 
app 1 icants . e » c ep t Indian Point 2 ft 3. Zion 1 ft 2 ft TMl-1. 
forwarding inadvertently omitted pages from NftC 801222 
request for addl info re control of heavy loads 
ElSEhHUT. D G Division of Licensing 81/02/03 6pp 


6103040023 forwards Radiological Assessment Branch request for 
addl info to continue FSAR review Response required by 
81 0322 

TEDE6C0. R L Assistant Director for Licensing 81/02/09 
07013 337 


8103090113 Forwards revised N9C Region A or g an 1 1 a 1 1 on chart. ef 
810227 

GEVfRJT.K v Region 4. Dallas. Office of the Director. 81/ 
2pp 07827 006 


B103030270 Summary of 610712 meeting u/utils in Oa 1 t h e r s bur g > M 
auxiliary feedwater sys for facilities Addl info re short & 
long-term concerns w/sy» to be provided per 8C0310 ltr List 
of a ttendees. detai led description of sys ft vie<i.graphs ent 1 
ORO-^ERICK.a Licensing Branch I 81/02/10 33pp 07825 2 


0JCG2SDO24 Ltr to all power reactor licensees ft lie rose applit 
NUREO-0619 criteria Footnote 2 In Table 2 contains error dut 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
EISENHUT.D 0 Division of Licensing 81/02/20 0pp. 


0103030770 Forwards addl info re FEAR for facilities* in respon 
NRC 810107 request Info provided re 1 ea t - t 1 g h tnes « of 
control room, toxic gas pro t ec 1 1 on. c on t r o l room emergency 
ventilation sys ft habitability sys 

PE TRICK. N a Stand ar diced Nuclear Unit Power Plant System 
01/02/24. 33pp 07796 009 


0103110250 Forwards request for addl info re SNUPPG F8AR rnv 
Reactor Fuels Section of Core Performance Granch review. 
Responses requested by 010401 

TEDE6C0.R. L Assistant Director for Licensing 01/02/23 
07877: 310 


8103230030 Ltr to all licensees of operating nuclear power pi 
applicants for OLs (except St Lucie. Units 1 ft 2) Requests 
util review to determine capability to mitigate station 
blackout event ft promptly Implement emergency procedures 
E1SENHJT.D 0 Division of Licensing Dl/02/23. 9p p 


0103230813 Oeneric Ltr 81-06 to all CP holders ft OL applicants 
10CFR30 71 ( 9 1 . "Periodic Updating of F 8AR % . " effective 
800723 Info re FSAR legal status, format ft content ©net. 
EISENKUT.D G Division of Licensing 81/02/26 lOpp 


9 1 D3030349 Forwards "Licensing Review Result* for FQAR Charts- 
(Electric Power! re Operation of 8HUPPB Plants." summary of 
special review conducted to assist NRC in CL evaluation 
PETRICK.N A Standardlted Nuclear Unit Power Plant System 
01/02/27. |p 07026 273. 


8103090674 Submits list of cases going to hearing during 1981 in 
which emergency preparedness contentions have bfen raised by 
one or more parties 

CHftierENQUfi Y, E. Hearings Division 81/03/04 2pp 07829:263 


--9I03030937 "Licensing Review Results for FGAR Chapter 0 CEle 
Power) re Operation of BNUPP8 Plant* 

CAPONE. D . CERKAK. J , HEJNLEIN. D. Standard lied Nuclear Un 
Plant System 01/02/27. 15pp 07026276 


1. Financial information 


0103190091 Annual Financial Rept 1900. 

• Boston Edison Co 01/03/19. 44pp. 07906 001. 


0103050642 Discusses GL review of f ac i 11 1 i e s . Ut i 1 is willing t 
expedite review Requests that more meetings be held 
w/AuxlUery By* Branch ft that NRC attempt to meet 
commitments for issuance of request* for addl info 
PETRICK.N A. Standardiied Nuclear Unit Power Plant System 
01/02/27- 2pp 07026 200. 


OOCKET BTN-50-4Q2 WOLF CREEK GENERATING STATION. KANSAS QA8 ft ELECTRIC 


A. Application/construction stage documents ft correspondence 


8103200640 Forward* Work Hold Agreement 13 ft revised corrective action 
program to enhance Pipe cleanliness prog ram. Iftuned late 
response requested. 

KQEBTEft. Q I Kansas Gas ft Electric Co. 80/12/16. 6pp. 07971:239 


0103190732 Lira to all licensees of operating p lent*, app 1 ic ants for 
GLs ft holder* cf CP* re control of heavy load s. Requests 
review per guidelines In NUREG-0612 Forwards NRC position r# 
interim action* ft request for addl Info. 

ElBENHl/T. D. O Division of Licensing. 80/12/22 30pp. 


B f 03 1 9030 7 Ltr to aJ) licensee* of operating plants ft applicants for 
OL* It bolder* of CP* re program for environ qua 1 1 f 1 C at Ion 
of sefety-r t 1 ated electrical equipment Item* addressed 
involve cold shutdown, rep 1 acem.ent parts ft NUREG-0737. 

EI8ENHUT.D.0 Division of Licensing 81/01/19 6pp. 


□103120721 Notification of 810319 mseting w/utils ft 8NUPPB in 
Ga I thersburg * MD to discuss matters re sve water sys. 
component cooling weter sys ft ultimate heat sink. 

DROMERICK. A ftf. Licensing Branch I. 01/02/27. 9pp 079C4. 


0103130626 Notification of 810401 meeting w/utils ft 8NUPP8 org 
to discus* control room ventilation sys. fuel pool area 
vent 1 latlon. aux 1 1 lary radwaste area ventilation ft turbine 
area vent! la t i or 

QROttERlCK. A. <7. Licensing flranch l. Bi/03/0 ? Spp 07913 


8103200090 Inform* that staff function* of Region 4 reassigntd 
effective 010227 OL Madsen, Chief Of Reactor Projects Oranch. 
designated as principal contact ft recipient of 
correspondence re reactor const ft operation activities. 
8EVFRIT.K V Region 4. Oalla*. Office of the Director. 81/ 
lp 07969 050. 


91O33lCQ0‘i Ltr to all licensees of operating p lan t s . appl I cants for QLs 
(, loldert of CPs forwarding SECY- 01 -119 re Info necessary to 
establish environ qualification of Sfl f e ty - r e 1 a t ed electrical 
equiprsn t 

ElSENhVT . n. 0 Division of Licensing 91/03/10 6pp 


9103230271 Notification of 010500 meeting oi/utlls l> 6NUPP8 In 
Oaltt.arsburg.nD to discuss structural design 

3R0MER1CK. A U Licensing Branch 1 81/03/12 3pp 07974.361. 


0103230023 Notification of rescheduled 010403 meeting u/utils & 8NUPPS 
organization In 0althers6urg.no to discuss ventilation of 
control room 1 fuel pool ■ au* 1 1 lary radweste i engineered 
safety feature areas Meeting originally set for 610401 
DROnEftlCK. A U Licensing Branch 1 01/03/13 5pp 07978 018 


9103230420 Requests all info re 6NUPP8 0A program for design 6 const 
Response to be submitted by 010413 

TEOESCO.R L Assistant Director for Licensing 01/03/13 4pp 
07960. 320 


9103230343 Forwards request for addl OA info to complete evaluation of 
P SA9 . Responses to be submitted by 010313 

TEOESCG.R L Assistant Director for Licensing 01/03/16 9pp 
07960. 332 


9103230262 Notification of 910429 meeting tu/utils in Oa 1 thar t b urg . MD 
tc discuss pretsurlier relief valve, d pnl nera 1 i i ed water ey*, 
portable sanitary water t y s . c oirpr e ssed air, main stream, 
condensate & feed water circulating water sys 

OQC'lEAlCK. A W Licensing Branch 1 01/03/17 3pp 07973 001 


6103250103 Informs that Chapter 14 review process would have been 
shortened by 2 to 6 months IP applicants had responded to 
bRC questions Appropriate info tent to other recent 
applicants should be submitted as amend to F9AR 

TEDE6CD. R L Assistant Director for Licensing 01/03/17 3pp 
07997 314 


6103240631 Notification of 010313 meeting w /utils L SNUPPB in 
Oal tbar iburg. MD to discuss matters re new fuel storage, spent 
fuel st ©rage. spent fuel cooling, fuel handling t functional 
design of reactivity control *y*. 

ORO'iCfUCK. A W Licensing Branch l 01/03/10 3pp 07904 231 


8103260613 Responds to NfiC 010209 request for addl Info re FSAR Info 
till be Incorporated Into nett revision. 

PETRlCK. N A Standardised Nuclear Unit Power Plant System 
91/03/20 13pp 00040 317 


0103260996 Forwards summary of 010211-13 meeting r# confirmatory piping 
analyses for plants 

DROMERICK, A W Licensing Branch 1 81/03/20. 3pp 00035: 222. 


-0103261009 Summary of 010211-13 meetings w/u 1 1 i i , PNL, GNUPP 0 L Bechtel 
In Oa 1 th ert burg, hid re confirmatory piping analysis to be 
performed by Mechanical Engineering Branch. 

TfRAO. D Mechanical Engineering Branch 01/03/10. 3pp 
OB033 223 


9103270409 Forwards 703 overslle • 1 ec tr I c a I . I n s tr umen tat t on h control 
drawings. par NRC request. Also forwards drawing list from 
Section l. 7 of F0AR Aperture cards will be available In PDR 
F£17?1CK.M. A Standard 1 1 ed Nuclear Unit Power Plant System. 

6J/03/20. 21 pp 00138 314 


0103270701 Summery of 010319 meeting u/utils 3NUPP0 in Oa 1 1 he r ft burg . 
MD re ft vc water sys ultimate heat finis & component water 
sys for fac 1 1 1 1 let. Add 1 (nfo requested re protection of 
Mechanical draft cooling towers against Icing & debris. 

DRGMEfl I CK* A W Licensing Branch 1. BU03/23 6pp 00034:072. 


0103310696 Notification of 8 J 0527 meeting a/utilt 1 9NUPP9 In 
Gaither sburg. MD to discuss protection against high 6 
moderate energy break s . 1 n t erne 1 i external n i s s 11 es . f 1 ood 
protection & missiles generated by natural phenomena. 

OROMERTCK* A W Licensing Branch 1 01/03/24 3pp. 00061:066 


F. Security* medical, emergency 6 fire protection plans 


6103310338 Ltr to all licensees of operating plants & holders of CPs 
forwarding NVRE0-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRc requirements, w/o end. 

ElBEI.HUr, D. 0. Division of Licensing. 01/03/09. 6pp. 


C Adjudicatory c ort e sp ond enc e 


0103120361 Advises fat contentions not available until contingency 
plan completed Requests info re requirements for Coffey 
County plan 

CHRISTY. W Affiliation (jnlnowr ©1/02/29 Ip 


01 03 100600 Memoranda- 6 order granting w Christy t* ME 8a lava pet it lor 
to Inter ve n«. deny i ng MO-KS Section AMS t KS for a Sensible 
Energy petitions to Intervene 6 approving MQ Public five 
Commission request to participate as govt representative 
GI.EA8CN, J F Atomic Safety and Licensing Board Panel 01/03/13. 
9pp 0794 7.263 


8103100620 Order scheduling 010413 special prehearing conference in 
Empor la. *S to Identify Istues. further actions on petition* 

{. to establish future schedule for proceedings 

GLEASON. J P Atomic Safety and Licensing Board Panel. 81/03/13 
Ip. 07947 209 


0103100613 Answer to ME Selav* 010216 supplemental potltlon to 
intervene Petitioner has satisfied standing requirements 
Contentions may still be f 1 1 ed Cer 1 1 f U a t e of Bvc end, 
KARNAN. M Hearing Branch 2 81/03/17 4pp 07947:376. 


0103260579 Requests notification of Whether request to Intervene has 
been granted Also requests that hearings be held in 
Burlington or at plant site. due to travel required for 
attendance at hearings in MO 

BLAUFUSS.F Affiliation Unknown. 01/03/17 Ip. 


H General correspondence 


01 03160420 Forwards ft? notice re relocation at LPDR from Coffey Count 
Courthouse in Our 1 j ng t on. KS to Emporia State Lfnlv in 
Emporia. KB 

FELTON, J- M Division of Rules and Records. 81/02/26 lp 
07917 134 


B103160626 Notice ©f relocation of LPDR from Coffey County Courthou 
In Bur 1 1 ngton- F ,b to Emporia State Univ In Emporia. K8. 

FELTON, J M Division of Rules and Records 01/02/56 2pp 
07917: 135 


M Antitrust correspondence 


0IO3O3O6B9 Forwards ■•Power Supply Planning Btudy" t B10130 ltr to K8 
Oas 1 Electric t K8 City Power 6 Light. In response to NRC 
010209 ltr Study available In Central Flies only 
HAN 9 ON, 0. E. Kansas Municipal Energy Agency. 81/02/23. 3pp 
07030 000 


0 Inspection reports. IE Oulletlns L correspondence 


8103030334 Forwards SE ln»p Rep t 50-482/00-23 during Oet 19BO No 
noncompliance noted. 

SEIDLEiW.C Region 4. Dallas. Reactor Construction & Engineering 
Support Branch 01/01/19 2pp. 07824 219 


-0103090361 IE Insp Rept 50-482/80-23 during Dec 1900. No noncomplian 
noted. Major areas 1 ns pec ted . f o 1 1 ouup action re piping 
c lean! Inass. work hold agreement L immediate action ltr. 

VAN DEL. F. E , CRQ39MAN. W A Region 4. Dallas. Office of the 

Director. 01/01/16 6p p 07624:221 


8103050279 Forwards IE Inep Rep t 50-402/00-24 on 001201-04,10 23 fr 
810106. Mo noncomp I lance noted. 

SEIDLE.W C. Region 4. Dallas. Reactor Construction S. Engineering 
Support 'Branch. 01/01/20. 2pp. 07823:339. 


—3103050293 IE Imp Refit SO-482/90-^4 on 801201-04.10*23 6 610106. No 
noncomp 1 1 ance noted. Major areas inspec ted ' c onst activities 
including followup on previous Insp findings 6 Identified 
def 1c 1 enc 1 es 

MARTIN, l. E . CR08SMAN, W A Region 4. Dallas. Office oP the 
Director. 01/01/20 6pp 07025: 341 


8103020606 Respond* to IE Bulletin 00-23. “Failures of Solenoid Valve 
MPg by Valcor Engineering Corp. •’ Util does not use specified 
valves in saf ety -r a 1 ated functions 

PETRICK-N A. Stendar dl i ed Nuclear Unit Pouer Plant System 
01/02/03. Ip. 07762 134. 


8103020694 Responds to l£ Bulletin 00-21. “Valve Voltes Supplied by 
Malcolm Foundry CO'Inc." UtJ 1 does not utilize specified 
va Ives. 

PETRICK.N. A Standard 1 z ed Nuclear Unit Pouer Plant Byitem. 
81/02/05 lp 07702: 133 


6103300207 Forwards IE Ir.fo Notice 61-04. 'Cracking in Main Steam 
tines " No r«tpor»e required 

QftlER. O.K Ration 4. Dallas. Office of the Director, 01/02/27 l(> 

079 72; 0 4 7 


8103170010 Forwards IE Circular B]-Q3, "Inoperable Satanic Monitoring 
Instrumentation - No response required 

SEYFRIT.K V. Region 4. Dallas. Office of tie Director 01/03/02 
Ip. 07939 108. 


9103160025 Forwards revised IE Bulletin 61-01. Surveillance of 
Mechanical Bnubbsr*. •’ w/corrected Pages 9 l 6. Change in 
identification of facilities -j/CP» to uh|th bulletin is 
applicable does not affect util requirements 

SEYFRIT.K. V. Region 4. Dallas. Office of the Director Bl/03/04 
lp 07914; 183 


8103230108 Forwards EE Info Notice 61-07. "Potential Problem 
H/Wa ter -Soluble Purge Oao Matls l/ted During Inert Gas 
Melding." No response required. 

SEYFRIT.K V, Region 4. Dallas. Office of the Oirector. 8 1 703/ 1 6 
Ip 07977:240 


9 Reportable occurrences. LERs 4 related correspondence 


8103100690 Interim deficiency rept re damaged motor control ctr. 
Initially reported Q01129. Ctr has been shipped back to 
manufacturer b re I nip ec ted . No eitensiYe repair or redesign 
necessary Damage is not reportable under lOCFRSO 35(e) 

KQE8TCR. 0 L. Kansas Gas t Electric Co 61/01/30. Ip 07934. i QO 


9103240132 Interim deficiency rept re OE HC*A re lay s. in i 1 1 al 1 y reported 
601223- IE Info Notice 01-01 jas issued to advise industry of 
prob lem. Re lay s will be replaced as substitutes become 
available from CE No in t p planned 

K0E8TER.0 L. Kansas Gas 4. Electric Co 01/02/10 Ip 079G9 239. 


8103180704 Interim deficiency rept re loose sway strut bushings, 
initially reported 000627. 1 nv*s 1 1 gat 1 ons are being conducted 
to determine cause 6 develop plan for corrective action 
K0E91ER* 0 L. Kansas G«, ft. Electric Co BI/02/26 2p p 07934 1 77 


9103310671 Interim deficiency rept re design interferences in Oergen 
Paterson pipe sup p or t /shoe k arrestor assembly used to 
Support 8-20 inch pipe sections Caused by vendor failure to 
notify users of revisions. 

6EIKEN.8 J Standard i i»s4 Nuclear Unit Power Plant System 01/03/17 
12p p 09061 051 


DOCKET 0TN-3O-403 CALLAWAY PLANT. LPhJlT l 


A Application/construction stags documents U correspondence 


0103190732 Ltrs to all licensee* of operating p 1 ants, a p p 1 1 c ant » for 
OL* & holders of CPs re control of heavy loads Requests 
review par guidelines in NUREG-0612. forward s NRC position re 
Interim actions l. request for addl info 
etSENHUr. D. 0 Division Of Licensing. 60/12/22 30pp 


0103190367 Ltr to all licensees of operating plants 6 applicants for 
0L» ti holders of CP* re program for environ qua I i f I c a 1 1 on 
Of saf ety-re lated electrical *qu i pmen t . 1 1 *me addressed 
Involve cold ihu tdown. rep 1 acement parts & NUREG-07D7. 
eiSENHOT. D.O Division of Licensing 61/01/19. 6pp. 


9103120014 Ltr to all licensees of operating plants. CP holders 6 OL 
app 1 leant*, a »c*p t Indian Point 2 4< 3. Zion 16 2 5, TMt-l. 
forwarding inadvertently omitted pages from NRC B01222 
request for addl info re control of heavy loads. 

EJSENMUT. D 0 Division of Licensing. 91/02/03 6pp. 


8103040023 Forwards Radiological Assessment Branch request for 
addl in/o to continue F£AR rev 1 cur. Re s pons e required by 
610322. 

TEDESCO.R. L. Assistant Director for Licensing. 01/02/09. 5pp. 
078 1 5: 357. 


9103031067 Requests that end preservice insp & test requirements to 
insure snubber operability be Implemented et facility. 

TEDEBCO. R. L. Assistant Director for Licensing. 61/02/10. 4pp. 
07793; 334. 


0103060493 Requests addl info re FQAR addendum review by 010403 
IEOESCO.R L Assistant Oirector for Licensing 01/02/10 3 

07835 243 


6103250074 Ltr to all power reactor licensees 6 license applies 
NURE0-0619 criteria Footnote 2 in fable 2 contains ©rro. due 
to leakage testing deletions Licensee may submit analysis to 
justify use of eiistl"9 lot flow controller 
E1SENHUT.D.0 Division of Licensing 01/02/20 Qpp 


0103030770 Forwards addl info re F6AR for facilities. In respons 
NRC 010107 request Info provided re loak-t tghtness of 
control roo 1 ". toxic gas pr otec t Ion. c ontr o 1 room erergency 
ventilation sys 5 habitability sys 

PETflICX. U A s t and a r o' i t e a Nuclear i/n i t fuucr Plant System. 
01/07/24 32pp 07796 009 


6103110250 Forwards request for addl Info re 0NUPP6 FBAR result 
Reactor Fuels Section of Core P er f ornant e Drench review 
Responses requested by 010401. 

TEDESCO.A L Assistant Director for licensing 01/02/25 A 
07077 31 B 


6103230030 Ltr tj> all licensees of operating nuclear power pier 
applicants for CLs (eicept St Lucie. Units I 1 21 Requests 
util review to determine capability to mitigate station 
b 1 ac k out event $, promptly implement emergency procedures 
EISENKUT.D 0 Division of Licensing 01/02/25 3pp 


8103230013 Ceneric Ltr Bl-06 to all CP holders l OL applicants 
I0CFR30 71(e). 'Periodic Updating of PEARs» ■* effective 
BOO 722 Info re FQAR legal s ta tus . f orra t L content encl. 

E I BE NHOt > 0 0 Division of Licensing 81/02/26 lOpp 


6103050549 Forwards "Licensing Review Results for F0AR Chapter 
(Electric Power) re Operation of SNJPP3 Plants." summary nf 
special review conducted to assist NRC in OL evaluation 
PETR ICK, N A Standard! ted Nuclear Unit Power Plant System 

01/02/77- Ip 07626.2/3 


- -6103030857 "Licensing Review Results For F0AR Chapter 0 (E)ot 
Power) re Operation of 8NJPPS Plants " 

CAPONE. D . CERMAk.J . HE 1NLE IN. D Standard) led Nuclear Uni 
Plant System 01/02/27 13pp 07Q26 276 


0103050642 Discusses CL review of facilities Util IS willing to 
expedite review Requests that more meetings be held 
w/Autlllary Sys Branch & that NRC attempt to meet 
commltrents for issuance of requests For addl Info 
PETRICK.N A standardited Nuclear Unit Power Plant System 
01/02/27 2pp 07026 200 


0103120721 Notification of 610319 meeting u/ullli 6 6NUPP8 in 
Oal ther iburg. HO to discuss matters re sve water sys. 
component cooling water sys 6 ultimate heat sink 
DRQMERICK, A W Licensing Branch I Bl/02/27 5pp 07904:3 


9103130626 Notification of 010401 meeting w/utils t 8NUPPR orga 
to discuss control room ventilation sys.fuol pool area 
vent t let i on. «u x 1 1 1 ary radwaste area ventilation h turbine 
area ventilation. 

BROKER ICK. A. W. Licensing Branch 1. 01/03/09 3 P p 0/9 1 3 2 


0103310004 Ltr to all licensees of operating p ] an t a . ep p 1 i c an t s 
5< holders of CPs forwarding SECY-81-119 re info necessary to 
establish environ qua i 1 f 1 c a 1 1 on of safety-related electrical 
equipment 

EISENHUT, 0. 0. Division of Licensing 81/03/10 6pp 


81031 70436 Reiterates that both HO Historic Preservation Projrs 
Advisory Council on Historic Preservation should be allourd 
to review final scope of work for cultural survey prior to 
Union Electric final agreements. 

ICICHMAN.H. 8. Missouri. State of. 01/03/12 Ip 07923 200 


8103230271 Notification of 910505 meeting w/utils «. BNUPP8 in 
Ge Ithersburg, HO to discuss structural design. 

OROMERICK. A W Licensing Branch 1. 61/03/12 3pp. 07974.3 


9 1 03 1004 99 Responds to NRC 810130 request for addl info re Cal) 
F8AR. Discusses development & use of land. 

OYRAN. J K. Union Electric Co. 01/03/13. JOpp. 07953:104 


6103090270 Survmarv of 610212 meeting w/uttls in Oal ther sburg . MD re 
auxiliary feedwater sys for facilities Addl Info re short L 
long-term concern* <v/«ys to be provided per 600310 ltr. List 
of a fetende •*« deta i l *d description of sys 6 vleugraphs end. 
OROMERICK. A. Licensing Branch 1. 81/02/18 55pp. 07025:262 


0100230023 Notification of rescheduled 010403 meeting u/utils fc 
organ 1 rat i on m Ga 1 the r s bur g . MO to discuss ventilation of 
control room fuel pool, aux 1 I lary redwaste L engineered 
safety feature areas Meeting originally set for 010401. 
OROMERICK. A W Licensing Branch 1. 81/03/13 5pp. 07970 0 


DOCKETED ITEMS 


8103230420 Requests $11 Info re SNUPPS QA program for design K const 
Petp?rt** to te submitted by 010415 

TE0ESCO.R L Assistant Director for Licencing 01/03/13 4pp 
67900 329 


6J 03 239242 Notification of 01042”? meeting w/util* In Oa i t her sburg . r-D 
to discuss pressutt i®r relief v( l v e , d er i n e r a 1 i t e d water ey*. 
portable sanitary Later * y s * c omp r e ts ed ^ir.rain stream, 
condensate !» feed water circulating water *ys 

MOHERKk.A U Licensing Branch l BW03/17 3pp 07973 001 


0133230103 fnfcrn^ that Chapter 14 review process would have been 
shortened by 2 to A months if applicants had responded to 
NRC questions Appropriate info sent to other recent 
applicants should be submitted as arend to F BAR 
TECESC0.9 L Assistant Director for Licensing 01/03/17 3pp 
07997 30 I 


91O324C031 Notification of 810513 nee ting w/util* L SMIPPO in 
Gaithersburg, MO to discuss natters re new fuel storage, spent 
fuel storage, spent fuel cooling, fuel handling t functional 
design of reactivity control *y» 

DRO^iERJCx. A W Licensing Uranch l Ql/03/lB 3pp 07904 231 


6:03240259 Forwards response to question* p er rl Tedesco B10209 request 
re FSAF.Atfd! info will be incorporated into FQAR in next 
revision 6 application 

8A/AN. U.K Union flee trie Co 81/03/20 JJpp 0790* 299 


8103240613 Responds to NRC 810209 request for add! info re F0 ar info 
ulil be incorporated into next revision 

PEfRfCK-N A Standardited Nuclear Unit Power Plant System 
81/03/20 13pp OQ040 317 


G103260996 Forwards summary of 810211-13 meeting re confirmatory piping 
a-aly*es for plants 

DROhERICk.AW Licensing Branch I 01/03/20 3pp 00039222 


0103261009 Summary of 01O21I''13 meeting* w/ u t i 1 a . PUL- 8NUPP0 6 Bechtel 
|n Oa l thersburg. Hd re c on f 1 r na tor y piping analysts to be 
performed by Mechanical Engineering Branch. 

TERAO, D Mechanical Engineering Branch 01/03/10 3pp 
00039 223 


0103270409 Forwards 703 ovoriliB e I ec l r l c a 1 . 1 ns t r umenta t i on l control 
drawings, per NRC request Also forwards drawing list from 
Section 1 7 of FSAR Aperture cards will be available in PUR 
PETRlCK-M A Standardited Nuclear Unit Power Plant System 
91/03/20 21 pp 0Sf30 3(4 


9103270701 Summary of 010319 meeting u/utils t* 8NUPPQ in Oa i th er sb ur g * 
kD re sve water Jys ultimato heat sinks 6 component water 
sys for facilities Addl info requested re protection of 
mechanical draft cooling towers apa/nst icing \ debris 
DR"^ER Kk, A w Licensing Branch i 01/03/23 6pp 00034 072. 


610327063B Discusses 010319 meeting w/NRC Auxiliary Gys Drench to 
discus* ivc water sys. ultimate heat sinks 6 component 
coding water Util will provide add] discussion re 

potential for Icing & debris to affect cooling tower 
9TRlOHr.fi l Standardited Nuclear Unit Power Plant System. 
01/03/24 2p p 000 43 004 


8103310696 Notification of 010327 meeting w/utiJs ?, SNUPP8 in 
Oaither sburg. KD to discuss protection against high 6 
moderate energy breaks, interna I $ external n I s s 1 1 e s* f 1 ood 
protection <c missiles generated by natural phenomena 
DflCMER ICK. A W Licensing Branch i. 81/03/24 3pp. 00061:066. 


9100310372 Forwards request for addl Info re FRAR review Info should be 
lutmUted by 810423 

1ECE8CQ.R L Assistant Director for Licensing 81/03/26 7pp. 

080 99 332 


S10JJI02! 7 Forwards addl info re F6AR. per NRC 010212 request Info will 
be incorporated into F8AR w/hext revision 

ERYAN. J K Union Electric Co 0J/O3/27. 4pp. 00060:232 


C Utility Environmental Report <ER>. amends t correspondence 


0103180714 Forwards addl Info re environ rept. per NRC 010102 request 
Rsmalnihg info expected by 810320. Info will be formally 
incorporated into Revision 2 of environ rept 


F Security, nedlcal* emergency 6 fire protection plan* 


010331 0330 Ltr to all licensees of operating plants k holders of CPs 
forwarding NURE0-C696 "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements ll/o enc 1 

EISENhjT.O Q Division of Licensing 01/03/09 6pp 


0 Adjudicatory correspondence 


0103190613 Reply to NRC 001110 response opposing admittance of 
petitioner Contention \ Plant deficiencies are significant 
Interim actions to compensate for deficiencies must be 
coordinated w/iocal govts Certificate of Svc enc 1 
REED* J 0 Affiliation Unknown 01/03/01 10pp 07963 262 


0103130389 Notice of appearance in proceeding Certificate of Svc enc 1 
CHACKES. K M Missourian* for Safe Energy CHACKES, K M Check** %. 
Ho <0 r e 81/03/03 *PP 07913 026 


0103120356 Amended 6, supplemental joint petition to intervene, 
originally filed on 000923 Standing requirements for K Drey 
i contention* to be litigated set forth 

CHACKES, K M Coalition for the Environment, St Louis Region 

CHACKES. K M Missourians for Safe Energy CHACKES* K M Crawdad 

Alliance 81/03/06 I5pp 07093 325 


"0103120403 Affidavit re ed background 6 research on nuclear power t* 
specific facilities Certificate of Svc encl 
09EY.K Affiliation Unknown 91/03/06 20pp 07Q93. 340. 


8103120594 Responds to 010218 ltr & tolcon w/Loeb re special prehearii 
c on f erenc e . NRC would support request to defer limited 
appearance statement Only one rrsr-ber of organliatlon 
allowed to rake statement 

LE88Y-R P Antitrust Division. 01/03/11 2pp 07904 252 


8103260579 Requests f> ot | f i c a t i on of whether request to intervene has 
been granted Also requests that hearings be held in 
Burlington or at plant site, due to travel required for 
attendance at hearing* in MD. 

DLAUFUBB. F Affiliation Unknown 01/03/17 Ip 


H Oeneral correspondence 


0103120239 Forwards K Drey 760108 ltr to Chairman Anders, in response i 
010209 request 

YQUN08L00D. B J Licensing Branch l 01/02/19 Ip 07901 325 


'•-0103120249 Forward* magatlne article from j*n 1976 Progressive re 
inherent dangers of nuclear energy NRC should require util 
to disclose tnfo on financial ability to construct facility 
0REY,K Affiliation Unknown. 76/01/00 3pp 07901.326 


8103260624 Requests hearing re issues of critical importance to 
ratepayers In State of M0. Cor 1 1 f i c at® of Svc encl 
NEARAE. T. J. rU'toori. State of. Bl/03/1? 3pp 03040.309 


M Antitrust correspondence 


BJO3O30809 Responds to 801217 ltr re antitrust review for CL Any 
short-term sales or purchases (l yr or le*9) transacted 
under stilting interchange agreements on file w/FERC. No 
plans made for new generating capacity beyond Unit 2 
BRYAN* J K Union Electric Co. 01/02/11 9pp 07795:145. 


0 Inspection reports* IE Bulletins l correspondence 


8103050041 Forwards IE Jntp Rapt 50-483/00-31 on 001201-31 No 
honcomp 1 lante noted. 

FI0RELLI.0 Region 3. Chicago. Office of the Director 01/01/07 
2p p 0782 7 220. 


--0103030049 IE Intp Rept 50-483 / 00- 31 on 001201-31. No none amp 1 i anc e 
noted. Major areas 1 ns p ec ted *af e t y**re l * t ed const activities 
Including protection of reactor vessel & other components of 
N8S0. 

HANSEN. W A . KNQP* Ft C Region 3. Chicago* Office of the Director. 
01/01/07 5 PP 07027.230 


- -B 1 03020403 IE Insjj fi t o t 50-4B3/80-3D on 601211-12 t 10-19 No 
nonconpl lane® notes Major areas tntpxtrd dltcutttont re 
discovery t reporting donctttt lr« j or f « c t i on* within Unit 1 
'pMctor bldg don* 

HAU* INS. F c . PHILLIP. O a Region 3. Chicago. Office of the 
Director. HAY£g, 0 w Region 3. Chicago, Reactor Construction 
Engineering Support Branch 81/01/16. 5pp 07762 172 


tc 


8103020686 R« 
M t g by Ua 1 c 
velvet In s 
PATRICK. N A 

ei /02/05 


spond t to IF 6 
or Engineering 
aPety -related 
Standard i j e 
ip 07762 134 


o i a o 

Cor 
Pune 
d No 


t i 
? 

ti 
c 1 


n 00-23" "Failures of Solenoid 
■* Util dee* not use specified 
On* 

ear Unit Power Plant System 


Valve* 


010320066? Forward* IE Info Notice 01-05, * Degraded PC Sg* 

Palisades No action required 

KEPPLFR. J 0 Region 3, Chicago. Office of the Director 
2pp 07966 009 


6103200338 Forward* tE Info Notice 01-07, -Potential Proble 
M/Wa t er-So ! ub I a Purge Dan Matls Uted During Inert Oat 
Welding ‘ No response required 

KEPPLFR. J 0 Region 3, Chicago. Office of the Director 
2pp 07966 290 


S Reportable occurrence*. LER* t related correspondence 


6103020694 Responds to IF. Bulletin BO-21. 'Valve Voles Supplied bg 
Malcolm Foundry Co. Inc " Util doe* not utillie specified 
vi 1 vm 

PETftlCK.N A Standard! red Nuclear Unit Power Plant System 
81/02/05 ip 07702 135 


6103100128 Part 2t Rept U-28 re OE 010109 notification of f 
certain Leian coll spools supplied w/HFA relays All suspe 
spools will be replaced w/black or clear Leian coll spool 
Implementation schedule dependent on availability of part 
BRYAN. J K Union Electric Co 01/02/12 2pp 


0103100 1 50 Forwards IE Imji Rept 30-403/81-01 on 010113-16 No 
none omp l lane e noted 

F 1 OR ELL 1 . 0 . Region 3. Chicago. Reactor Construction J. Engineering 
Support Branch. B| /02/03 2pp. 07943 260 


8103130040 Part 21 Rept U-27 re loose bushings in 
Stru ti. Inl 1 1 a 1 ly reported 810130 Generic rept wi 
submitted by SNUPPB on behalf of util & Union El 
Final rept util be issued by 010601 
BRYAN, J. h Union Electric Co 01/03/02 2pp 


Oer gen-Pa 
) I be 
ec tr It Co 

07912 04 


--0IO31BO163 IE Insp Rept SD-4G3/BI-01 on 810113-16 No none omp 1 1 anc e 
noted Major areas inspected quality records on structural 
Installation t, observation of purp U valve installation 
ER6.C m. Region 3, Chicago. Office of the Director 
DAN1ELG0N. D. W Region 3. Chicago. Reactor Construction & 
Engineering Support Drench. BI/02/05. 4pp 07943.262 


8103160749 I 
imp e r fee 1 1 
on 010309 
presented 
BRYAN. J. K 


nterlm Deficiency Rept 
on*. initially reported 
te insp ^ testing Add I 
in B 1 040 1 final rept 
Union Electric Co 


U-26 re c 
on 001205 
details 6 

01/03/06. 


on la 
Me# 
ana 

3pp 


indent dome 
ting c onduc 
lysis will 

07914 14 


6103020120 Forwards IE Circular B1 -02. "Per f arrjnc e of NRC -L 1 c e n sed 
Individuals While on Duty '* No written responie required. 

KEPPLER. J O Region 3. Chicago, Office of the Director 81/02/09 
2pp 07700 032 


0100030179 Act receipt of 610202 Hr informing hRC of steps talen to 
correct violation noted in IE Insp Rept 50-4G3/B0-2 7. 

FTORELLI. G Region 3. Chicago. Rue ter Construction L Engineering 
Support Branch 81/02/09 ip 07023 163 


--8103030192 Responds to MIC 810106 Itr re violation* noted in IE Insp 
Rept 30-403/80-27. Corrective act 1 one. eng Ineer ulll address 
all questions In surveillance close-out memo U not rely on 
Info stated in surveillance procedures. 

ORYAM. J K Union Electric Co 81/02/02 4pp 07823 186 


0103310671 Interim deficiency rept re design Interferences 
Paterson pipe sup por t/ i hoc k arrestor assembly used to 
support 0-20 inch pipe sections Caused by vendor failure 
notify osar* of revision* 

SEIKEN.S J Standard! led Nuclear Unit Power Plant System 
12pp. 00061 031 


DOCKET 0TN-5O-4B4 TYRONE ENERGY PARK. UNIT I. NORTHERN 8TA|I 


A App | itat 1 on/<on«truc t ion stage documents 6 corr espondenc 


0103090696 Forwards order reveling CP Draft of Identical id! 
enc 1 ■ 

E I5ENHUT. D. 0 Division of Licensing 01/02/03 4pp 0 


010303 1007 Requests that enc 1 preservice Insp $t test requirement* tn --8103090700 Order revoking CP 

Insure snubber operability be Implemented at facility. E 1 BEnhuT , D 0 Division of Licensing 01/02/03 2pp 

TEDE0CO. R. L Aesletant Director far Licensing. iil/02/lO. 4pp 
07 793: 334. 

0 Adjudicatory correspondence 


8103160672 Forwards IE Info Notice 01-04. "Cracking tn Main Steam 
Linas." No response required. 

KEPPLER.J O Region 3. Chicago. Office of the Director. 81/02/27. 
2pp. 07914 284 


8103170072 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation " no response required 

KEPPLER.J. 0 Region 3. Chicago. Office of ths Director 81/03/02 
2p p . 07939.191. 


0103090696 Forwards order revoking CP Draft of Identical MR 
enc 1 . 

EISENHUT, 0.0 Division of Licensing 81/02/03 4pp 0 


- -8103090700 Order revoking CP 

E 1 86 n HUT .DO Division of Licensing 01/02/03 2pp 


H General correspondence 


8103160981 Forwards revised IF. Bulletin 81-01. "Surveillance of 
Mechanical Snubbers* “ w/corrected Pages 5 6 6. Change in 
Identification of facilities w/CPs to which bulletin is 
applicable does not affect util requirements. 

KEPPLFR, J 0 Region 3. Chicago. Office of the Director BI/03/04 
lp. 07913:004 


0103270391 Confirms 010318 telcon re termination of LPDR co 
Stout Library since NRC revoked facility CP. Natl Is being 
sent to Minneapolis for info only. FR excerpt re order enc 
SOUDEft, J L. Dtvlilon of Rule » and Record*. 01/03/19 4, 

0004 4; 243 


8(03110730 Ack receipt of 810210 Itr informing NRC of steps taken to 
correct violations noted in IE Insp Rapt 50-403/80-27 
Notes sample of documentation packages of electrical 
mechanical components to be reviewed per 810226 telcon 
►CI8HMAN. R. F. Region 3, Chicago. Office of the Director. 01/03/05 
lp. 07077:230. 


— 81031 1 07 37 Responds to NRC 010106 Itr re violations noted in IE tn»p 
Rapt 30-403/80-27. Correc 1 1 ve ac felons ; survel llance rept 
reopened until outstanding questions rno 1 ved. Fl tt l ng* 

Inspected 6 unacceptable nett segrsgated. 

0RYAN. J. X. Unibn Electric Cd. 81/02/18 lOpp 07077:239. 


DOCKET 8TN-50-4B5 STERLING POWER NUCLEAR PROJECT. UNIT 1 
A. App 1 It eticn/construc t Ion stage documents l correspondent 


9103190307 L tr to all licensees of operating plants & applL 
QLs S> holders of CPs re program for environ qualification 
of safety-related electrical equipment. Item* addressed 
Involve cold shutdown, rep lacemsnt parts 6 NUREQ-Q737 
EI8ENHUT. 0. 0. Division of Licensing. 81/01/19. 6pp 


F. Security, medical, emergency & fire protection plans 


8103200376 Forwards IF Info Notice 01-06. 
Circuit Breaker n No response required. 
KFPPLER. J. 0. Region 3. Chicago. Office 
2pp. 07972: 129. 


“Failure of ITE Model K-600 
of the Director. 01/03/11. 


0103040110 Forwards facility emergency planning Info W/o Bl 1 
80UDER.J L. Division of Rules and Record*. 01/02/12 l| 
07819-325. 


t nit r u-en t * t l on ' NO jr i tten response requires 

GRIER -6 H Region l. Philadelphia. Office of the Director 

01/03/02 Ip 07971 303 


8 103230206 Forwards revised IE Bulletin Ol-Ol. "Surveillance of 
Mechanical 9nubter«." u/t orrj c t*d Pages 5 & a Change In 
tientt f lea t ion of facilities w/CPs to uh 1 c h bulletin is 
duplicable does not affect util requirements 
GRIER, B H Region 1. Philadelphia, Office of the Director 
BJ/03/04 Ip 07977 254 


8103200157 Forwards lE tnfo Notice 01 - 06 . “Failure of ME Model K-600 
Circuit Breaker " no response required 

GRIER, B H Region I. Ph 1 1 ado 1 ph la . OPfice of the Director 
01/03/11 Ip 07963 293 


DOCKET 50-406 CALLALAY PLANT. LWI T 2 


A A;? I 1 c at 1 on/constr uc tl on stage documents l correspondence 


B 1 03190732 Ltrs to all licensees of operating p lants. app 1 1 cant s Por 
Ols 6 holders of CPs re control of heavy loads Requests 
review per guidelines in N UflCO-Oil? Forwards NRC petition re 
interim actions % request For addl info 
ElSt'NHUr, D 0 Division of Licensing GO/ 12/22 30pp 


0 1 031 903 B 7 Ltr to all licensees of operating plants t applicants for 
OLs 6 holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
involve cold *hu td own, rep 1 ac etrent parts &» MJREQ-0737 
E1SEKHUT .D O Division of Licensing. 01/01/19 6pp. 


01031200-14 Ltr to all licensees of operating plants. CP holders 6 OL 
a;p 1 tcants, eic ep t Indian Point 2 t- 3. Zion 1 6 2 & TMl-1. 
forwarding inarfvar tent Ig omitted pages from NRC 001222 
reguest for a d d 1 info re control of heavy load* 

EIEENHUT.D 0 Division of Licensing 01/02/03 6pp 


8103230024 Ltr to ail power reactor licensees 6 license applicants re 
NJflEG-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of eilstlng 1 ou flow controller 
Cfeewm/r. D 0 Division of Licensing 01/02/20 0PP 


6100030770 Forwards addl info r« F0AR for f ac i 1 i t i e s, i n response to 
MC 010107 request Info provided re 1 oa U -t i gh tn es s of 
control room, toric gas p r o t e c 1 1 on, c on t r o t room emergency 
ventilation tys & habitability % y * 

FETRICX.N A Standard i i ed Nuc lear Unit Power Plant System. 
ei/0?/24 32pp 07796 009 


9103230030 Ltr to all licensees of operating nuclear power plants 6 
applicants for QLs teicept St Lucie. Units 1 6 2) Requests 
util review to determine capability to mitigate station 
blackout event & promptly implement emergency procedures. 

EISEM-VT. 0 0 Divltton of Licensing 01/02/29 9pp. 


9103730813 Generic Ltr 01-06 to all CP holders & OL applicants re 
1CCFR30 7|(e). "Periodic Updating of FSAR*, '• effective 
600722. Info re FJ3AR legal s ta t us, f orna t & content end 
EI8ENHUT.0 0 Division of Licensing 01/02/26 lOpp 


9103030349 Forwards "Licensing Review Results for F8AR Chapter G 
(Electric Power) re Operation of 8NUPP8 Plants." summary of 
special review conducted to assist NRC In OL evaluation. 
PETRICK.N A standard i t ed Nuclear Unit Power Plant Bystem 
91/02/27 Ip 07826 275 


— 9103050957 "Licensing Review Resulti Por FBAR Chapter 0 (Electric 
Power) re Operation of 8NUPP8 Plants " 

CAPONE, D . CERMAK. J * HEINLEJN. D. standardised Nuclear Unit Power 
Plant System 01/02/27. 15pp 07026:376 


9103039642 Discusses OL review of fac i 1 1 1 i es . Ut 1 1 Is willing to 
npedite rtvi ew. Requests that more meetings be held 
u/AuHtlary Sy * Branch & that NRC attempt to meet 
tonnl tments for l«»uance of requeste for addl Info. 

PETRtCKj N. A. Standardised Nuclear Unit Power Plant System 
91/02/27. 2pp. 07026:200 


B1033100O4 Ltr lo «JJ licensees of operating p lent e, app 1 1 cant ■ for D)„ a 
l« Solders of CPs forwarding SECY-81- 119 re Info necessary to 
establish environ qual 1 f icat I on of safety-related electrical 
squl pment. 

EtSENHUT.D 0. Division of Licensing 81/03/10. 6pp. 


Gl 03240239 Forwards response to question* per RL Tedesco D10209 reqi 
re FQAR Addl ir.fo will be incorporated into FBAR in ne«t 
revision l application 

BRYAN, J K Union Electric Co 01/03/20 lJpp 07986 299 


0103260613 Responds to NRC 010209 request for addl info re FSAR. Infc 
will be incorporated into nest revision 

PETRICK.N A Standardised Nuclear Unit Power Plant System 
81/03/20 J3pp 00040 3l7 


8103270409 Forwards 703 oversize e I e c tr i c a l . 1 ns t rumen ta t i on & contrc 
drawings, per f.RC request Also forwards drawing list from 
Section 1 7 of FSAR Aperture cards will be available in PDR 

PETRICK.N A Standardized Nuclear Unit Power Plant Bystem 
Q1/03/20 21 pp O015Q 314 


8 I 03 2 7 0 6 S 0 Discusses 010319 meeting u/NflC Auviliary 8yt Branch to 
discuss eve water »yi,ultinate heat sinks 6 component 
cooling water * y s Util will provide addl discussion re 
potential for Icing & debris to affect cooling tower 
8TRIQHT. R L Standardized Nuclear Unit Power Plant 8ystem 
01/03/24 2p p 09043.004 


8103310217 Forwards add! Info re FSAR, per ARC 010212 request Info url 
be Incorporated Into F8AR w/neit revision 

BRYAN. J K Union Electric Co. 01/03/27 4pp 00060*232 


F Security, medical, emergency 6 fire protection plans 


0103310339 Ltr to all licensees of operating plants 6 holders of CPs 
forwarding NUREO-0696. "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements H/o end 

CI6ENNU7, D. 0 Division of Licensing 01/03/05 6pp 


0 Adjudicatory correspondence 


8103190613 Reply to NRC BOH 10 response opposing admittance of 
petitioner Contention 1. Plant deficiencies are significant. 
Interim ectloni to compensate for deficiencies must be 
coordinated w/lccal govts Certificate of Svc end 
REED, J O Affiliation Unknown 81/03/01 lOpp 07963262 


0103130589 Notice of appearance in proceeding Certificate of Qvc enc 
CHACKE6.K « Missourians for Baft Energy. CHACKE8, K. M Check** 
Hoar# 81/03/03 4pp 07913:026 


8103120594 Responds to 010210 ltr & telcon w/Lovb re special prehear 
conference. NRc would support request to defer limited 
appearance statement Only one member of organization 
allowed to rake statement 

LE88Y, R P Antitrust Division 01/03/1 i. 2pp. 07904 252 


If General c orr *» j> ondenc e 


8103120239 Forwards K Dre r j 760100 ltr to Chairman Anders, in response 
010209 request 

YOUNQBLOOD. 8 j Licensing Branch 1. 01/02/19. Ip 07901:329 


—8103120249 Forwards magazine article from Jan 1976 Progressive re 
Inherent dangsrs of nuclear energy NRC should require util 
to disclose info on financial ability to construct facility. 
DREY, K Affiliation Unknown 76/01/00. 5pp. 07901:326 


M Antitrust correspondence 


0103030099 Responds to B01217 ltr re antitrust review for OL Any 
short-term sales or purchases U y r or less) transacted 
under eiistlng interchange agreements on flit w/FERC. No 
plans made for n*jj generating capacity beyond Unit 2. 

BRYAN, J K Union Electric Co. 01/02/11. 9pp. 07795:145 


0. Inspection reports, IE Bulletins 6 correspondence 


6103020686 Responds to IE Bulletin 00-23. "Failures of Solenoid Valv 
Mfg by Ualcor Engineering Corp " Util dots not use specified 
valves In taf ety-rel ated functions 

PETRICK, N. A Standard 1 i ed Nuclear Unit Power Plant System 
81/02/03. Ip. 07782: 134. 


v* i VM. 

PETRICK.N A Standard l ted Nuclear Unit Potef Plant System 
Bl/02/05 1 p 07782 133 


8103020129 Forward* IE Circular Bl-02. 'P e r f orre rc e of NRC -L 4 c « n s ed 
Individual* While on Duty " No written response required 
kEpplER . J 0 Re 5 ton 3. Chicago. Office of the three tnr G1/02/C9 
2pp. 0 77BB 032. 


B 1 03 1 606 72 Forward* IE Info Notice Gl-04. "Cracking in Main St«a-i 
Line*. “ No response required 

KEPPLER, J 0 Region 3. Chicago. Office of the Director 01/02/27 
Spp 0791 A 284. 


to leakage testing deletion* Licensee may subml analysis to 
justify use of editing low flow conti oiler 
EJSENMliT.h C Division of Licensing 81/02/20 Gpp 


B10309C007 Request* irfo re schedule Por licensing activities for 
(acillties 

EISELHUT.D 0 Division of Licensing 01/02/23 3pp 07949.2 


9103170437 Responds tu N9C 010223 request for add) info re util p 
for facilities Completion r»f Cherokee 1 t. 2 has been 
indefinitely delayed Ccm-ercial operating date* for Cherokee 
3 b Perkin* 1.2 *» 3 have not been Joternnsd 
DAJL.L. C Duke Power Co RJ '03/12 2fp 079J4 339 


0103170072 Forward* IE Circular 01-03- “Inoperable Seismic Monitoring 
Ins trorentat 1 on. ~ No resfoose required 

KEPPLER. J O Region 3. Chicago. Office of the Director 81/0-3/02 
2p p 07939 191. 


0103160901 Forward* revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubbers. ’ ^/corrected Pages 5 fc 6 . Change In 
id entl f 1 t a t Ion of facilities y/CP» to which bulletin is 
applicable does not affect util requirement* 

KEPPLER. J. 0. Region 3. Chicago. Office of the Director 81/03/04. 
Ip 0791 9 004. 


9103200370 Forward* IE Info Notice GI-06. "Failure of 1 TE Model K-600 
Circuit Breaker. " No response required 

KEPPLER.. J 0. Region 3. Chicago. Office of the Director 01/03/11. 
2p p 07972 129 


0 Adjudicatory correspondence 


9103200549 Pre»ents reasons why ASl.AO should proceed w/oral arg<,T 
re altetnate site issues as previously scheduled 
PORTER, tt L Duke Power Co 81/03/10 4pp 07971 239 


0103260595 Discusses intervenor position re util 010310 response 
A6LB 81022? inquiry re lr definite suspension of const plans 
at sit* Application should be suspended or dismissed until 
issues re schedule commitments have been resolved 
PFf FFEflKQRN. U Pfefferkorn | Cooley. P A Bl/03/16 4pp 
C8040 199 


9103100610 Notice of appearance in proceeding Certificate of S»: 
TURK. B E Office of the Executive Legal Director 81/03M7 
07947 272 


9103200662 Forward* |L Info Notice GI-05. "Degraded OC 3ys at 
Palisades' No action required 

KEPPLER. J 0. Region 3 . Chicago. Office of the Director. 01/03/13. 
2pp. 07966 089 


0103200338 Forward* IE Info Notice 01-07. "Potential Problem 
W/Wa t*r-9o Itib 1 e Purge Dam Matli Used During Inert Oa * 
welding " No response required. 

KEpplER.J. 0. Region 3, Chicago. Office of the Oirector 01/03/16. 
2pp 07966:290 


S Reportable occurrences. LERs b related correspondence 


9103190059 Inform of WRC conclusions that pending appeal 

heard new AS LAD K parties will have to e/pend further tl'o U 
reiout'C e s. but value of resource* already e, pended wilt be 
preserved 

TURK. £3. E Office of the Executive Legal Director 01 / 03/17 
07964. 120 


9103230001 Informs that s£ Turk will present argument on behalf o 
at 810401 oral argument Atty previously assigned to present 
oral argument will be unable to do so. 

TURK. G. E Office of the Executive Legal Director 01/03/ 19 
07970 303 


9103120175 Interim Part 21 rept re weld discrepancies in main 
control panels t auxiliary relay racks Generic program 
developed to assess Impact oP weld discrepancies Completion 
of program expected by 810701. 

0RYAN, J. H Union Electric Co. 91/03/02 2pp. 


0103160749 Interim Deficiency flop t U-26 re containment dome 
Imp »rf ec 1 1 ons . In 1 1 lal 1 y reported on 601205 Meeting conducted 
on 910305 re Insp b testing Add 1 details L analysts will be 
presented in 910401 final rept. 

BRYAN. J. K. Union Electric Co 91/03/06. 3pp. 07914: 142 


9103310671 Interim deficiency rept re design interferences in Bergen 
Paterson pipe sup port/shoc k arrestor assembly used to 
support 8-20 Inch pipe sections Caused by vendor failure to 
notify users of revisions. 

S£1KEW»8 J Stand »rd i i ed Nuclear Unit Power Plant System 61/03/17. 
12pp. 09061:051. 


DOCKET BTN- 30-400 PERKINS NUCLEAR STATION. L'NI T I 


A App i teat 1 on/c onstr uc 1 1 on stage documents & correspondence 


6103190387 Ltr to all licensees of operating plants &t applicants for 
OL* St hold ar* of CPs re program for environ qua 1 1 f 1 ca 1 1 on 
of saf ety-ral abed electrical equ 1 prent. Items addressed 
Involve cold shutdown* rep lac smart parts £> NUREO-0737. 

EIBENHUT, D 0. Division of Licensing. 01/01/19 6 pp 


8103180039 Unofficial transcript of Commission 910212 meeting In 
Wash ington. DC re 8ECV-81-20 policy on proceeding u/pendlng 
CP I* mfg license applicetlons Pp 1-115 
a Commissioners. 01/02/12 ll7pp 


8103030430 Recommends Commission approve end draft final rule 10CFR50 
re licensing requirements for pending CPs b nfg license 
applications (« proposed statement of requirement re degraded 
core rulemaking. 

OIRCKS.W J Office of the Executive Director for Operations. 

Secy-bi - 020 a 01 / 02/11 12 pp. 


9103230436 Memorandum discussing reason* to continue appeal fr~m 
800222 partial initial decision despite unclear util plars 
Recommends proceeding since adequate assessment can not be 
made of difference tine will make to water adequacy issue 
BISHOP, C J Atomic Safety and licensing Appeal Panel. 01/03/2 
9pp 07997 344. 


I Financial Information 


9103310549 Forward* Annual Financial Rapt 19Q0, annual certified 
financial statement*. 1981 -83 financial forecast h util 
statement re available fund* to satisfy liability Info 
guarantees retrospective premiums per 10CPR140 26 
THIE 8 . A C Duke Power Co 61/03/24 Ip 


--0103310630 Annual Financial Rept 1980, 1 nc 1 ud i ng financial stale 
1901-83 financial forocast b statement re sources of 
available funds to satisfy liability 
NORN, C. Duke Power Co 8i/03/l3 Slpp 


D Inspection reports, IE Outtetln* 6 correspondence 


9103050238 Responds to tE Bulletin 00 - 21 . "Valve Yokes Supplied b 
Malcolm Foundry Co. Inc " No valve yokes mfg by Malcolm 
Foundry Co. Inc are used at plants 
DAIL-L.C. Duke Power Co. 01/01/27. Ip 


0103020242 Forwards IE Circular 81-02, “Per f ormanr e oP NRC-Llcen* 
Individuals While on Duty. ‘ No written response required. 
O'REILLY. J P Region 2. Atlanta. Office of the Director 81/0. 
ip. 077B3 316. 


0103160677 Forwards IE Circular 01-03. "Inoperable Seismic Mont to 
Instrumentation." No response required. 

O'REILLY. J. P Region 2, Atlanta, Office of th* Director 61/0 
ip. 07914 311. 


8103170033 Forwards revised IE Bulletin Gl-01, "Surveillance of 
Mechanical Snubbers. “ w/corr*cted Pages 3 fc 6 Change In 
identification of facilities u/CPi to which bulletin is 
applicable does not affect util requirements. 

O'REILLY , J P. Region 2, Atlanta, Office Of the Director. 01/0 
ip 07939. 160 


atco;co?09 foPjanJi JE Info Notice Rl-06, 'Failure of I TE Model K-600 
Circuit Rreever ' No response required 

OFEJiUV.JP Region 3 Atlanta. Office of U.e Dlr f ctoP BlsOD/ll 
l ? 0/969 02 B 


01G32OO324 Forward* IE Ic.fo Notice 01-05. Degraded CC 5ys at 
falltatfes " No response required 

C ^EILLV. J t* Region 3. Atlar.ta, Office of the Director 01/03/13 
If 07969 090 


IHX*eT 0TS -50-409 PGRMN3 MJCl.EAM 5 T AT I ON. UNIT 2 


A flfif It cat J Ctt.'ce n» t rut t j on stay* dcru-ents 4 c orretpondence 


Gt 00 1 90 30 7 Ltr to all licensees of Operating plants V applicants for 
tK.s L •lelder* of CPs re program for environ qua 1 i f 1 c a 1 1 nn 
yf *af ety-i * lated electrical equipment ttent addressed 
involve told shutd ou.n. r ep lac enent parts b NURfcQ-0737 
EJSENHJT, 0 0 Division 0 f licensing 01/01/17 6pp 


3103iaC039 Unofficial transcript of Commission B102I2 meeting in 
lias h i ng ton . DC te GECY-Qi-20 policy on proceeding u/pendlng 
C & K rfg license applications P p 1-113 
* Cct» 3 »» 1 Oners Bl/Cfi'J? J J ?pp 


--E103030450 Recommends Comln Ion approve sue ] draft final rule 10CFR50 
re licensing requirements for pending CPs L mfg license 
applications b proposed statement of lequlrement re degraded 
:ori role baling 

DtRCXS. U j Office of the Executive Director for Operations 
SECY-01-O3OA 81/02/11 12pp 


I Financial Information 


01033(0549 Forward* Annua l Financial Rept 1980. annual certified 
financial statements. 1981 -S3 financial forecast K util 
statement re available funds tc satisfy liability Info 
guarantee* retrospective prs^lims per 10CFR140 26 
THIE0.A C Duse Power Co Gl/03/24 Ip 


“-0103310638 Annual Financial Rept 1 900. 1 n c I ud i ng financial staten 
19B1-B3 financial forecast K statement re sources of 
available funds to satisfy liability 
HORN. C Duke Power Co 01/02/13 5lpp 


■0 Inspection report*. IE Bullet ini l correspondence 


8103020242 Forwards IE Circular 01-02. "Performance of NRC-Llcensei 
Individuals While on Doty • No written response required 
O'REILLY, j p Region 2. Atlanta, Office of the Director 01/02. 
IF 


8103160677 Forward* IE Circular 01-03. ‘Inoperable Belsmlc Monitor 
Instrumentation " No response required 

O'REILLY. j P Region 2, Atlanta. Office of the Director 01/03. 
Ip 07914 311 


0103170033 Forward* revised IE St/lletln 01 - 01 . "Surveillance of 
Mechanical Snubbers. " n/corrected Pages 5 t 6 Change in 
identification cf facilities u/CPs to which bulletin is 
applicable does not affect util requirements 

O'REILLY. j p Region 2 - Atlanta. Of * I c e of the Director 01/03/ 
U 07939.160 


Ql 032*30024 Hr to all power reactor licensees j* license applicants re 
ifjRE0-*G6 1 9 criteria Footnote 2 Ift Table 2 contains error due 
to leafage testify deletions Licenser may 9u6<nit analyst a to 
justify jse of existing low flow controller 
EISEI.M'JT.D 9 Division of Licensing 01/02/20 Opp 


0103200269 Forwards IE Info Notice 01-06. 'Failure of | TE Model k-f 
Circuit Dr eat. or " No response required 

O'RE ILLY. J P Region p. Atlanta. Office of the Director BS/03 / 
ip 07969 020 


6103C90G07 Requests infc te schedule for licensing activities for 
facilities 

EtSsWJl.D 0 Division of Licensing Bl/02/23 3pp 07G49 242 


0103200024 Forwards IE Info Notice 01-05. Degraded DC 8ys at 
Palisades. " No response required. 

□ 'REILLY. j P Region 2 Atlanta. Office Q f the Director 81/03/ 
IP 


0103170467 Responds to NRC 010223 t equest fur add I Info r; util plans 
for facilities Completion of Cherokee I 6 2 has been 
indefinitely delayed Commercial operating dates for Cherokee 
3 4 Perkin* 1.2 i. 3 have not been determined 
DML.L C Duke Power Co 01/03/12 2pp 0 7934 339 


0 Adjudicatory correspondence 


8103cC0549 Presents reasons why ASLAQ should proceed w/orgj argument 
r« alternate site issues as previously scheduled 
PLATER, w L Duke Power Co 01/03/10 4pp 07971 239 


0103*60996 Discusses intervenor position re util 010310 response to 
ASlfi 6J0223 inquiry re Indefinite suspension of const plans 
at site Application should be suspended or dismissed until 
issues r« schedule c omir i then t • have been resolved 
CFEFFERKORN. W PPefferkorn b Cooley. P A 81/03/16 4pp 
06040 195 


0)03180610 Notice of appearance in proceeding Certificate of 9vc end 
Tt'Rh. S E Office of the Eretuttve Legal Director 01/03/17 3pp 
07947 272 


8103190059 Informs of N9C conclusions that pending appeal should be 
beard now ASLAB & parties will have te expend further time 4 
resourc e». but value of resources already expended will be 
preserved 

TLRii.S E. Office of the Executive Legal Director. 81/03/17. 7pp 
07964 120 


6103230091 Informs that SE Turk will present argument on behalf of NRC 
• t 810401 oral argument. At ty previously assigned to present 
oral argument will be unable to do to 

TMRA.S E Office of the Executive Legal Director Gi/03/19 Ip 
07970. 303. 


9103250436 Memorandum discussing reasons to continue appeal from ABL0 
805222 partial initial decision despite unclear util plans 
Rtcommandt proceeding since adequate assessment can not be 
<sade of difference time will make to water adequacy issue 
BISHOP. C J Atomic Safety and Licensing Appeal Panel 01/03/20 
9jp 07997.344 


DOCKET 9TN- 90-490 PERK I N5 NUCLEAR STATION. UNIT 3 


A. Ap p i h at } on / c ont 1 1 uc t i on stag? dOci/nent 1 4 correspondence 


0103190387 Ltr to all licensees of operating plants S. applicants fo 
OLs i holders of CPs re program Por environ qualification 
of s a Pe t y - r© l a ted electrical equipment Iters addressed 
involve cold Shut d oum. r e p ] ac eme n t parts l NUREQ-0737 
EISENHJT. o o. Division of Licensing ai/OI/19 6p p 


0103160039 Unofficial transcript of Commission 810212 resting In 
Ka eh Ing to n. DC re SECv-Gl-20 policy on proceeding w/pending 
CP !• mfg license eppllcal lout Pp 1-119 
* Corn! 99 toners Di/OS/13. Il7pp 


“-GI0303045D Reco -.mends Commission approve end draft final rule 10 
re licensing requirements for pending CPs t* mfg license 
applications L proposed statement of requirement re degraded 
core rulemaking 

DIRCKS.W J Office of tho Eiecutlve Director for Operations. 
SECY-01 -020A Bl/02/ll I2pp 


G1O3280024 Ltr to all power reactor licensees b license applicants 
NUREO-0619 c r 1 ter 1 «. Footno te 2 in Table 2 contains error due 
to leakage testing delations Licensee rag submit analysis to 
justify use of existing low flow controller. 

EISENHJT. DO Division of Licensing 01/02/20 0pp 


8103090007 Requests info re schedule for licensing activities for 
Pac 1 I Itiae 

CISENHUT. 0 O. Division of Licensing. 01 /02/23 3pp 07849:242 


0103(70457 Responds tc NRC 010223 request for addl info re util p)a 
far facilities Completion of Cherokee 1 & 2 has been 
Indefinitely delayed. Covmerc 1 a 1 operating dates for Cherokee 
3 & Perkins 1.2 U 3 have not been determined 
DA1U.L C Duke Power Co 81/03/12 2pp. 07934 339. 


Q. Adjudicatory correspondence 


8103200549 Presents reasons why A8LA8 should proceed wi/oral ergumen 
re alternate site issues as previously scheduled. 

PORTER. U. L. Duka Power Co ai/03/10 4pp 07971 239 


©1032*0373 Oltcutitt int*rv*nor position re util 010310 response to 
AEL.P 010223 inquiry re irxdef initi suspension of const plans 
at «lte Ap?ll( 0 tion b Sou Id te sutpendetf or dimmed until 
Ututt fa schedule commitments have teen rualved 
PFEfFGflKORiJ, w Pf.ffe^orn S, Cooley, P A B1/03/L6 4pp 
0004.0 173 


©103160*10 Notice of appearance in proc eed Ing Cert 1 f Ic ate of 6vc encl 
Tunic. 8 E. Office o f the Executive Legal Director Bl/03/17 3PP 
07747 272 


G 1 03 170039 Informs of NRC conclusion* that pending appeal should te 
heard nou ASLAB & parties will have to eipend further 1 1 Tie N 
resources i but value of resources already expended mill be 
preserved 

TURK* 9 E. Office of the Executive Legal Director 01/03/17 7p3 

079*4 120 


G1032300Q1 Informs that EE Turk wilt present argument on behalf 
at ©10401 oral ergu’-ent Atly previously assigned to present 
oral argument will be unable to do so. 

TURK'S t*. Office of the Esecutlve Legal Olrector Bl/03/19 
07979 303 


of NRC 

ip 


©103290436 Memorandum discussing reasons to continue appeal from ASL0 
£>00222 partial initial decision despite unclear util plans. 
Dscpanendi proceeding since adequate assessment can not be 
made of difference time (Jill mate to water adequacy issue 
BTSHOP. C J Atomic Safet'i and Licensing Appeal Panel. 81/03/20. 
9pp 07997 344 


J Financial information 


B1033J0349 Forwards Annual Financial Rept 1900. annual certified 
financial s tataments ■ 1781 -03 financial forecast & util 
sta t ement ra available funds to satisfy i iat 1 1 1 tq. I nf o 
guarantees retrospective premium* per IOCFR140 26. 

TH1ES. A C. Duke Power Co 81/03/24 Ip 


--©103310638 Annual Financial ftept 1900, Inc lud I ng financial statements, 
1961-03 financial forecast Sr statement re sources of 
available funds to satisfy liability. 

HORN-C. Duke Power Co 01/02/13 Slpp 


Q. Inspection reports- IE Bulletins U correspondence 


0103020242 Forwards IE Circular 01-02. Performance of NRC-L tc ensed 
Individuals While on Duty " * J ° written response required 
O'REILLY, j P Region 2. Atlanta- Office of the Director 81/02/09 
IP 


01031*0*77 Forwards IE Circular 81-03. ‘'Inoperable Seismic Monitoring 
Instrumentation " No response required. 

O'RE ILLY, J. P Region 2, Atlanta, Office of the Olrector. 01/03/02 
Ip 07914 311. 


0103170033 Forwards revised IE Bulletin 01-01, "Bur ve 1 1 lane e of 
Mechanical Snubbers*" si/ c orre c t ed Pages 3 & 6. Change in 
Ident 1 f lea 1 1 on of facilities u/CPs to which bulletin is 
applicable does not affect util requirements. 

0'fleiLLT. J.P Region 2, Atlanta. Office of tilt Director. B1/03/C4. 
jp. 07939 160. 


8100200289 Forwards IE Info Notice 81-06. "Failure of ITE Model K-AOO 
Circuit Breaker. “ No response required. 

O'REILLY, J. P Region 2, Atlanta. Office of the Director 01/03/11 
|p 0796902B 


6103200024 Forwards IE Info Notice 01-03. “Degraded DC Byt at 
palisade* *• Ha response required. 

O'AElLLV. J. P Region 2- Atlanta, Office of the Director 81/03/13 

If 


DOCKET BTN-30-491 CHEROKEE NUCLEAR STATION* UNIT I 


A. App I icat t on/cons true t ion stege documents it correspondence 


0103190732 Ltrs to all licensees of operating plants, app 1 1c ants for 
OLt *< holders of CPs re control of heavy 1 oeds. Requests 
review per guideline* in NMK&0-O6 12. Forwards NRC position re 
interim actions & request for addl info. 

EI8EMHUT* D. 0. Division of Licensing. 60/12/22. 30pp. 


8103190387 Ltr to all licensee* of operating plants 4. applicants for 
OLt t holders of CPs re program for environ qual 1 f icat ion 
of *af ttg-rela ted electrical aquipment lie^s addressed 
involve cold shutdown# rep lacement parts & NDREO-0737. 

EiecWHUT*0 0. Division of Licensing. 01/01/19 6pp. 


B 103120014 Ltr to a]) licensees of 
«pp 1 1 c ants ■ e t c ?p t Indian Point 2 
forwarding inadvertently omitted 
request for addl info re control 
ElseriHdT. 0 0 Division of Licens 


operating plant*. CP hoi 
K J. Zion I 6 2 l TM1 - l, 
page* fro* NRC 801222 
of heavy loads 
ing 01/02/03 6pp 


BID3160669 Ltr to all operating plants t CP holder* for. an 
clarification of TttI Action Plan ften 111 A l 2 re upgra 
of emergency support facilities Request* c on f 1 rra 1 1 on wt 
43 days that \ np 1 gr.ent at 1 on data* util be net 
EISENH'JT. D 0 Division of Licensing 01/02/10 l?pp 


8103250024 Ltr to all power reactor licensees 6 license ap 
NUREO-0619 criteria Footnote 2 in Table 2 contain* error 
to leakage testing deletion* Licensee may subnit analyst 
justify use of existing low flow controller 
ElSEKHUr.D 0 Division of Licensing 81/02/20 0pp 


0103090007 Request* info re schedule for 
fed I tiles 

EISENKUT.D 0 Division Of Licensing 


licensing activit 

01/02/23 3pp. 


0103090570 Forwards PWA const milestones l activities tfc 
2 - Catawba 112 1 Cherokee 1 Hey event dates provided. 
G-ROO AN. J F Duke Potjr Co ei/02/24 6pp 


B 1032300 1 3 Generic Ltr 01-06 to all CP holder* 6 OL appl 
10CFRS0 71 ( e ) . "Periodic Updating of F3ARs. " effective 
000722 Info re FSAR legal status, format 4- content encl 
E18 EH h UI< D 0 Division of Licensing 01/02/26. lOpp 


1< 


0103100567 Forwa 
c orrp let ion Fin 
completion int 
OAIL.L C Duk 


rds 810224 pr 
a n c i a l sltuat 
o Indefinite 
e Power Co 


ess releas 
ion has pu 
future 

01/03/04 


shed 
2p p 


delay of f ac 1 1 
fac I 1 t ty 

07063. 103. 


0 lO 33 lOeO 4 Ltr to all licensee* of operating p I an t * . app 1 i i 
8, holders of CPs forwarding SECY-01-II9 re Info necessar 
establish environ qualification of *af e ty-r e la ted electr 
equipment 

E I6ENKUT, 0 0 Division of Licensing. 01/03/10 6pp 


0103170437 Responds to NRC 810223 request for add 
for facilities Completion of Cherokee 1 t* 2 has 
indefinitely delayed Coo«ertiel operating dates 
3 & Perkin* 1,2 Sc 3 have not bean determined 
DAtL* L. C. Duke Power Co 01/03/12 2pp 


info re 
been 
for Cher 


F Security. (radical- emergency 6 fire protection plans 


8103310330 Ltr to all licensees of operating plants h hole 
forwarding NUREG-0696. “Functional Criteria for Emergent 
Response Facilities " Criteria describe acceptable ciethc 
for meeting NRC requirements. N/o encl 
ETSENHur. D.Q Division of Licensing 01/03/05 6p p 


I Financial Information 


8100310349 Forward* Annua I Financial Rept 1900. annual cert 
financial s ta teirents, I9B1 -03 financial forecast L util 
statement re available funds to satisfy liability Info 
guarantees retrospective premiums per I0CFR140 26 
THJE8- A C. Duka Power Co 61/03/24. Ip 


--8 10331 0636 Annual Financial Rept 1980. inc lud ing finance 
1901-63 financial forecast S* statement re sources of 
available funds to satisfy liability. 

HORN. C. Duke Power Co. 01/02/13 31pp. 


0. Inspection reports, IE Bulletins 6 correspondence 


0103030261 Forwards IE Insp Rept* 30-491 /0O- 10. 30-492/00- ! 
50-493/80-1 0 on 801202-03. No noncomp lianc e noted. 

MURPHY. C E Region 2. Atlanta, Reactor Construction 5* I 
Support Branch. 81/01/20. Ip. 07023; 347. 


—8103030288 IE Insp Repts 30-491/00-10.90-492/00-10 8, SO* 
001202-03. No none ompl ianc a noted. Major area* Inspect** 
structural concrete- nl/c l gar tve water dam, const stetui 
action on previous insp findings. 

HARRIS- J fl. Region 2, Atlanta, Office of the Dlrectoi 
CQNLDN, T. E. Region 2- Atlanta, Reactor Construction I 
Support Branch. 01/01/20 3pp. 07023; 346 


9103030236 Responds to IE Bulletin 80-21. “Valve Yoke* 8u| 
Malcolm Foundry Co. Inc. " No valve yokes mfg by Malcolm 
Foundry Co, Inc are used at plants. 

DAIL.L.C. Duke Power Co 61/01/27. Ip 


8103020243 Forward* It Circular 01-02. P e r f or rracic e of NRC -licensed 
(-dsviduals Wh i 1 e or* Duty " Nn written response required 
O'PEltLv.J P Region ?. Atlanta. Office of the Olrector 01/02/0? 
ip 07705 .316 


9103160677 Forwards It Circular 01-03. 'Inoperable Senile Monitoring 
Instrumentation " No response required 

O'REILLY, J P Region 3 Atlanta. Office of the Olrector 01/03/02 
l? 


9I03I7C033 Forwards revi* p <j |C bulletin 81-01. "Surveillance of 
Mechanical Snubbers. “ ^/corrected Pages 5 C. 6 Change in 
identification of facilities u/CP» to which bulletin 1* 
applicable does not affect util requirements 

O'REILLY, J P Region 3, Atlanta. Office of the Olrector 81/03/04 
IP 


0103200209 Forward* If Info Notice 01-06, "Failure of HE. Model K-AOO 
Circuit Breaker " No response required 

O'REILLY , J P. Region 3, Atlanta. Office of the Director 01/03/11 
8P 


010320^024 Forwards IE Info Notice 01-05. "Degraded DC Gy s at 
palisades " No response required 

O'REILLY, J P Region 2, Atlanta. Office of the Director Hl/03/13 
Ip 07?69 090 


S Reportable occurrences. LEMs 6 related correspondence 


0103033654 PMD-11-01-010 on Q 1 0224, no 1 1 f i c a 1 1 on received r© indefinite 
const delay on facilities Work on Unit l will be reduced S. 
const cn Unit 2 will be stopped Caused bg financial 
ftob !•"» 

PEEBLES. T . BRYANT. J C Region 2. Atlanta. Office of the Director 
01/02/23 lp 07797 339 


OC.CWET STN- 50-492 CHERCKEE NUCLEAR STATION. UNIT 2 


A Application/construction stage documents 6 correspondence 


6103190732 Ltr* to all licensees of operating p 1 an t s . app 1 i c an l* for 
OLt t holders of CPs rj control of heavy loads Requests 
review per guidelines In NUREQ-0612 Forwards NRC position re 
Interim actions i request for addl Info 
EIEENMUT.D 0 Division of Licensing 00/12/22 30pp 


6 10319038 7 Ltr to all licensees of operating plants & applicants fnr 
<X* l holders of CPs re progra-n for environ qualification 
cf safety-related electrical equipment I te.ns addressed 
Involve cold shutdown, rep lac ement parts i NUREO-0737 
EJSERMUT.D 0 Division of Licensing 01/01/19 6pp. 


6 1 03 J 200 1 4 Ltr to all licensees of operating plants. CP holders & OL 
applicants, except Indian Point 2 t 3, 2ion 1 8. 2 6 TMl-l. 
forwarding Inadvertently omitted pages from NRC 001222 
request for addl Info re control of heavy loads 
EtSENHUT. D 0 Division of Licensing 01/02/03 6pp 


6103160669 Ltr to all operating plants 6 CP holders forwarding 
clarification of TMf Action Plan Item 111 A l 2 re upgrade 
cf trergeneg support facilities Requests confirmation within 
49 dags that Implementation dates will be met 
EISENHUT.D 0. Division qf l icensing 81/02/10 12pp 


8103250024 Ltr to all power reactor licensees & license applicants re 
.‘JU9E0-0619 criteria Footnote 2 In Table 2 contains error due 
tc leakage testing delations Licensee mag subnit analysis to 
justify use oF quitting lou flow controller 
E 1 6F.NHU T , D O. Division of Licensing 61/02/20 Gpp 


0IO3C9OOO7 Requests info re schedule for licensing activities for 
N( I 1 1 1 1 1 1 

EISENHUT.O 0 Division of Licensing 61/02/23 3pp 


3103090878 Forwards PWR const milestone* i< activities for McOulro I 6 
2, Catawba I 4 2 L Cherokee I Keg event dates provided 
CRCOAfL J F Duke Power Co. 01/02/24 6p p 


8 1032300 ]3 Oeneric Ltr 01-06 to all CP holders QL applicants re 
10CFR90 7H»I, "Periodic Updating of FSARs , " effective 
000722. Info re F9AR legal status, format 8, content encl 
EJ6ERHUT .D O. Division of Licensing. 01/02/26 lopp 


0103100567 Forwards 810224 press release re delay of facility 
temp let ion Financial situation has pushed facility 
completion into indefinite future 

CAIt,L. C Duke Power Co 01/03/04 2pp 07063 103 


6)03310004 Ltr to all licensees of operating p ) ants . ejp 1 f< Ante for OL a 
L holders ©f CPs forwarding SECY-01-119 re info necessary to 
establish environ qualification of s a f e ty - re 1 a ted electrical 
equ 1 pment 

EISENHUT.O 0 Olvislon of Licensing 81/03/10 6pp 


6103170457 Responds to NRC 010223 request for add! info re util plans 
for facilities Completion of Cherokee 1 l 2 has been 
indefinitely delayed Ccrvnerclal operating datrs for Cherokee 
3 it Perkin* 1,2 t> 3 1*0 ve not been determined 
DAIL.L C Duke Power Co 01/03/12 2pp 


F Security, medical, emargonry 6 fire protection plans 


G 1033 1 0330 Ltr to all licensees of operating plants {, holders of CPs 
forwarding Ni/REQ-0696. "Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable method 
for meeting N'RC r eq u l r are nts (J/o encl 

ElSENHUT.f) o Division of Licensing 01/03/03 6pp 


1 Financial inforratlun 


9103310549 Forwards Annual Financial Rept 1980. annual certified 
financial » ta temen t s . 1 90 1 -G3 financial forecast 6 util 
statement re available funds to satisfy liability Info 
guarantees retrospective premiums per 10CFR140 26 
THIE8. A C Duke Power Co 01/03/24. Ip 


*-01033)0639 Annual Financial Rept l 9Q0. i nc lt/<j inQ financial statement' 
1901-03 financial forecast & statement re sources of 
available funds t© satisfy liability 
HDRN.C Duke Power Co 01/02/13 51pp 


Q Inspection reports* IE Bulletins i correspondence 


8103050281 Forwards IE Insp Repts 50-491/ 00- 10. 50-492/00*10 l 
50-493/60-10 on 001202-05 No none orp ] lane p noted 

MURPHY, C E Region 2, Atlanta. Reactor Construction 6 Engineering 
Support Drench. 01/01/20 Ip 07625 347 


•* *0103030208 IE Insp Repts 50-49 1 /0O- 1 0- 30-492/B0- J 0 L 50-493/60-10 on 
□01202-03 No noncompliance noted Major areas inspected 
structural tone re te, not l ear svt water dan. const status & 
action on previous m»p findings 

HARRIS. J R Region 2, Atlanta, Office of the Director 

CGNLON. T E. Region 2, Atlanta. Reactor Construction U Engineering 

Support Branch 01/01/20 3pp 07025 340 


8103030238 Responds to IE Bulletin 80-21. ‘"Valve Yokes Supplied by 
Malcolm Foundry Co. Inc *' l4o valve yokes fiifg by Helcolm 
Foundry Co, Inc aro used at plants 
DAIL.L C Duke Power Co 01/01/27 Ip 


0103020242 Forwards IE Circular 01-02. 'Performance of NRC-L 1 c entad 
Individuals While oR Duty " No written response required. 

0 'fl£ ILLY, j p Region 2. Atlanta. Office of the Director. 91/02/09 
IP 


0103160677 Forwards IE Circular 01-03- "Inoperable Belittle Monitoring 
Instrumentation." No response required 

O'REILLY. J P Region 2, Atlanta. Office of the Director 91/03/02 

lp 


0103170033 Forwards revised IE Bulletin 01-01, "Surve i 1 lane e of 
Mechanical Snubbers*" w/corrocted Pages 5 &. 6 Change In 
Identification of facilities w/CPs to which bulletin is 
applicable does not effect util requirements 

O'REILLY. J P Region 2, Atlanta. Office of the Director 91/03/04 

ip 


6 103200289 Forwards IE Info Notice 01-06, ‘Failure of |T£ Model K-600 
Circuit Breaker.” No response required 

O'REILLY, j. p. Region 2- Atlanta. Office of the Director. 01/03/11 

lp 


8 1 0320 0024 Forwards IE Info Notice 61*05. ‘Degraded DC 0ys at 
Palisades. " No response required. 

O'REILLY, J p Region 2- Atlanta. Office of the Director. 81/03/13 
Ip. 07969 090. 


6. Reportable occurrences. LERs it related correspondence 


6103030054 PN0-II-B1-019 on 010224. not! f icat ion received re Indefinite 
const delay on facilities Work on Unit 1 will be reduced & 
const on Unit 2 will be stopped Caused by financial 
proti lems. 

PEE0LE8. T. , BRYANT, J. C. Region 2. Atlanta, Office of the Director. 
01/02/25 lp 07797: 339. 


L/V/VI\U I 


DOCKET STN-SO-493 CHEROKEE NUCLEAR STATJCN. UNIT 3 


A. Application/construction stage dccun<nts & c o» re » p ond enc t? 


B 1 03 190 732 Ltr* to all licensee* of operating p 1 an t s . app 1 i c an t ft for 
OL* & hold er* of CPt re control of heavy load* Requests 
r»vl«U par guideline* in MJREO-0612 Forward* NRC position re 
intarln action* i request for addl Info 

EIGENHUT-P 0 Division of Lieensirg 90/3 Sf22 30pp 


01O319O3B7 Ltr to all licensee* of operating plants b applicants for 
OL* t holder* of CP* r e program for environ qua 1 1 # l c a 1 1 on 
of safety-related electrical equipment. Item* addressed 
Involve cold »h utdo*n. rep lacenent part* b NUBEG-0737 
EtSENHUF.O 0 Division of Licensing 91/01/19 6pp 


0 10312001 4 Ltr to all !lcen*ee* of operating plants. CP holder* (. OL 
appl l cant* . exc ep t Indian Point 2 L 3.2ion 1 & 2 b TrtI-[, 
forwarding 1 na d ver tent l y omitted page* from NBC 801233 
request for aodl info re control of heavy' load* 

EISENHUT.D 0 Division of Licensing 01/02/03 6?p 


8103160669 Ltr to all operating plants 4 CP holder* forwarding 
c l ar I f l c at i or* of TMI Action Plan Item 111 A 1 2 re upgrade 
of emergency support facilities Request* confirmation within 
45 day* that implementation date* will be ret 
EISENMUr. D. 0 Division of Licensing 61/02/18 )?pp 


8103250024 Ltr to all power reactor licensee* 6 license applicant* re 
MJftEQ-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletion* Licensee may submit analysis to 
justify use of existing low flow controller 
E I SENKLfT .0.0 Division of Licensing Bi/02/20 8pp 


8103090007 Requests info re schedule far licensing activities for 
fee f I i t ie* 

EIBENHUT. D. 0 Division of Licensing 01/03/23 3p? 


8103390570 Forward* PHR const milestone* b activities for McGuire 1 & 
2. Catawba 1 l» 2 & Cherokee I Key event dates provided 
GRQOAN.J F. Duke Power Co 01/02/24 6pp 


9103230013 Generic Ltr 61-06 to all CP holder* b OL applicants re 
JOCFRSO 7 1 { * j , "Periodic Updating of FSAR*. 1 effective 
800732 Info rp FEAR legal status, format & content enc 1 
EISENHUT.D 0 Division of Licensing 01/02/26 10pp 


6103310804 Ltr to all licensees of operating p ) ant a . ap p 1 1 c an t« for OL* 
8* holder* of CP* forwarding SEC Y-0 1~ I 19 f i info necessary to 
establish environ qualification of safety -related electrical 
•qui print 

EISENHUT.D 0 Division of Licensing 81/03/10 6pp 


0103170457 Responds to NRC 010223 request for add) info re util plans 
for facilities Completion of Cherokee I K 2 hat been 
indefinitely delayed Commercial operating dates for Cherokee 
3 & Perkins 1.2 b 3 have not been dater, mined 
DAIL.L.C Duke Power Co 81/03/12 2pp 


F Security, medical, emergency b fire protection plans 


8103310328 Ltr to all licensees of operating plant* 4 holder* of CP* 
forwarding NUREQ-06^6. “Functional Criteria for Emergency 
Response Facilities. “ Criteria describe acceptable method 
for meeting NRC requirement* N/p me 1 

E1BENHUT.D © Division of Licensing 01/03/09 6pp 


1 Financial Information 


B100310949 Forwards Annual Financial Rept 1900. annual certified 
financial sta t enent*. 1 901 -03 financial forecast & util 
statement re available funds to satisfy liability Info 
guarantees retrospective premium* per 10CFRJ40. 26 
TVlJEB. A. C. Duke Power Co 01/03/24. Ip. 


—8103310639 Annual Financial Rept 1 9B0. t nc 1 ud i ng financial statements. 
1991-03 financial forecast V statement re source* of 
available funds to satisfy liability 
HORN, C. Duke Power Co ©1/02/13 91pp. 


Q. Inspection reports. IE Bulletins U correspondence 


8103050201 Forward* IE Insp Rept* 30-491/90-10,50-492/80-10 4 
50-493/00-10 on 801202-03. No none oftp 1 lance noted. 

MURPHY. C. E. Region 2. Atlanta. Reactor Construction 4. Engineering 
Support Branch. 01/01/20 lp 07829 347. 


--0IO3O5O206 IE Insp Rept* 30-491/80-10.50-492/80-10 »„ SC-493/80- 
001202-05 No noncosp 1 1 acic e noted Major areos inspected 
structural concrete. nuclear sve vatei dar. const statu* b 
action on previous insp finding* 

HARRIS. J R Region 2. Atlanta- Office of the Director 

LONDON. T E Region 2 . Atlanta React cm Construction L f-gine 

Support Branch 01/01/20 3pp 07025 34R 


8103030238 Responds to IE Bulletin 80-21, ‘Valve Yokes Supplied o 
Malcolm Foundry Co, trie No valve yoi ?t mf g by Malcolm 
Foundry Co, Inc arc used at plants 
DAIL.L C Duke Power Co 01/01/27 Ip 


8 1 03020242 Forward* IE Circular 61-02, 'Performance of NRC-Liier* 
Individual* IJh i 1 e on Duty ‘ No written response required 
O'REILLY, } P Region 2. Atlanta. OffUr of the Director fl|/0, 
Ip 07763 316 


8103160677 Forwards IE Circular 01-03. “Inoperable Seismic 'isnito' 
Instrumentation “ No response required 

O'REILLY. J P Region 2- Atlanta. Office of the Director 91/0 
IP 


0103170033 Forward* revised IE bulletin 01-01. * Bur ve i ) ] a he e of 
Mechanical Snubber*. u/correc t«i Pages 5 4 6 Change ir 
identification of facilities i/CPi to which bulletin is 
applicable does not affect util rpqulrencnts 

O'REILLY. J P Region 2. Atlanta. Office of the Director Ul/O 
IP 


B 1 03200269 Forwards IE Info Notice 81-06. Failure of HE Model A 
Circuit Breaker - No response required 

O'RF. ILLY. J P Region 2. Atlanta. Office of the Director 01/0 
lp 


B 1 03200024 Forwards IE Ir.fo Notice 81*05, Degraded CC Sys at 
Palisades “ No response required 

O'REILLY, J P Region 2. Atlanta. Office of the Director f>|/0 
IP 


DUCKET 50-496 MCNTAQUE NUCLEAR POlER CITATION. UNIT 1 


0 Adjudicatory correspondence 


9103050682 Response supporting applicant 010210 notion to ternln* 
proceeding due to withdrawal of C p application Certificate 
of 8 vc enc 1 

KETCHEN. E 0 Hearing Branch 4 81/03/02 3pp 07029 


8103300247 Order granting applicants' 810310 notion to terminate 
proc eedlng 

BECHHOEFER.C Atomic Safety and l icensing Board Panel 81/0 1/ 
2pp 08057 143 


J. Insurance 4 indemnity Information 


0103100411 Forward* Endorsement 5 to UELlA Binders ED-15 4 EB-16 
CONNELL. T. J Northeast Utilities Bi/03/04 2pp 


DOCKET 90-49 7 MONTAGUE NUCLEAR P0LE.fi 8 TAT I ON. UNIT 2 


0. Adjudicatory correspondence 


0103090682 Response supporting applicant 010210 motion to tormina 
proceeding due to withdrawal of CP application Certificate 
of 0vc enc 1 

KETCHEN. E 0 Hearing Branch 4 81/03/02 3pp 07029 264 


B 10330024 7 Order granting applicants' G102I0 notion to termirate 
proceeding 

0ECHHQEFER . C Atomic Safety and Licensing Board Panel. 01/0'J/ 
?pp 00057. 143 


J. Insurance & indemnity information 


8103100411 Forwards Endorsement S to DELIA Binders EO-19 4 Eft-if* 
CONNELL. T. J. Northeast Utilities 81/03/04 2pp 


fjofr srw-9o-«>v8 south 7 e*as project. u:m i 


A A;? htiti cn/to.iitrut t |pn sta^e dotu -etits L correspondence 


9103041035 Requests ai/‘hpt nation for Ini tei restart or corrple* 
safety-related concrete 4 safe»y-« elated AUS & A0ME welding 
on 8O1C06 Corrective actions for pre. iou*ly Identified 
nciccnp 1 lane es are essentially completed 

OPREA.O W Houston Lighting », Pouer Co 8Q/1O/02 9pp 07013 346 


0103050304 Updates 801002 request re i e-p»aeindtien, r jpatr 4 restart of 
safety-related ASHE welding activities Util requests 
author 1 lat len to commence Halted welding on 801124 
Inscription of prcgifl'i t schedule enc t 

0P4EA.0W Houston Lighting 4 Power Co 80/11/19 Upp 
07&27 017 


8103041023 Modifies Attachment I. Line IP of util 801119 l tr re 
component ccollng jiter «yt in Unit 1 mechanical electrical 
I'jilllar^ bldg 

CJPQEA.Q W Houston Lighting i Power Co eO/ 1 2/02 4pp 07013 343 


8103190732 Ltrs to all licensees of operating plants. applicants for 
□Ls & holders of CPs re control of heavy loads Requests 
review per guidelines in NURE<J-C612 Forward* NrtC position re 
interim actions 4 request for addl info 

E!5EUhjT.D 0 Division of licensing 80/13/22 30pp 


01Q3O31QA7 '‘Environ Statements Project." monthly progress ropt for Dec 
1900 

riTTEL.M E CJaV Ridge National Laboratory FIN H-0760-1 
0103031067 00/12/31 4pp 


010319038? Ltr to all licensees of operating plants 4 applicants fur 
(Xt 4 holders of CPs re program for environ qualification 
of r afety - rel ated electrical equip/rent Items addressed 
Involve cold shu td oun, r &p 1 at eiren t parts l NUKE 0-073 7 
ElSei-l'jT.D 0 Division of Licensing 81/01/19 6pp 


31D312C0I4 Ltr to atl licensees of operating plants. CP holders 4 U_ 
a?p l icants . exc ep t Indian Point 2 4 3. Mon 14 2 4 TMt-1. 
f qrjai d 1 r g inadvertent 1 y omitted pages from NRC 001223 
request for addl info re control of heavy loads 
EISLMhjT.O 0 Division of Licensing BI/02/03 6pp 


0IO3O5OC05 Forwards revised NRC Region 4 orge filiation chart, effective 
8J0227 

£*Ev*Fff|T. A V Region 4, Dallas. Office u*' the director 01/02/18 
?pp 07031 358 


3103130714 Authoiltcs substitution of ACME safety-related welding 
&E/FR 1 7. K V Region 4. Dallas. Office of the Director 81/02/19 
ip. 07912 055 


0103250024 Ltr to all power reactor licensees 1* license applicants re 
rfJREO-0619 criteria Footnote 2 in Table 2 contains error due 
to Leakage testing deletions Licensee nay submit analysis to 
justify use of emitting low flow controller 
E15EHHUT.D 0 Division of Licensing 01/02/20 8pp 


8J03?3u030 Ltr to all licensees of operating nuclear power plants 4 
applicants for Ol.s (e»c*pt 0t Lucie. Units 1 4 2> Requests 
Jtil review to determine capability to mitigate station 
tlackout event 4 promptly implement emergency procedures. 

ET1SENHUT. 0 0 Division of Licensing 01/02/23 5pp 


81O323C013 Generic Ltr 01-06 to all holders 4 OL applicants re 
10CFR30 71 (e). ‘Periodic Updating of PSAS*. ■ effective 
900722. Info re FSAR legal status, format 4. content enc 1 
E16ENHJT. 0 G Division of Licensing 01/02/26 lOpp 


6183030650 Forwards addl info re application of cladding 6 swelling & 
rupture .-©dels for LOCA analysis, per NRC 001014 request 
Evaluation of potential impact of NJft £0-0630 using fuel rod 
models enc 1 

00LD2ERG, J H Houston Lighting 4 Pouer Co 01/02/27 6pp. 
07032:010 


0103090358 Forwards evaluation of c 1 ad J 1 ng . swu 1 1 1 ng 4 rupture model* 
fer LCCA analysis, per IWREC -0*30. In response to NRC 801014 
ltr. F-QAR will be amended by 010301 to reflect ten grid fuel 
design. 

G0L0EERO. J W Houston Lighting & Power Co. Bt/JS/57, «5pp 
07090. 190 


8103200079 Inform* that staff function* of Region 4 reassigned, 
effective 010227 GL Madsen. Chief of Reactor Projects Branch, 
designated as principal contact 4. recipient of 
c orr etpond enc e re reactor const 6 operation activities 
SEvFRIT.A u Region 4. Dallas. Office of the Director Q l /03/0 
ip 07971 339 


0IO331C8O4 Ltr to all licensees of operating plants, app 1 Icants for 
4 holoers of CPs forwarding SECv-01-119 r® info necessary tq 
establish environ qualification of sa f c t y- r q 1 a t ed electrical 
equipment 

EISENHJT.D 0 Olvision of Licensing 01/03/10 6pp 


0101200795 Presents info verifying adequacy of corrective actions 
committed to in response to NRC order to show cause ASHE 
safety-related welding will be resumed on regular basis on 
810316 

OPREA.Q U Nous to ii Lighting t Power Co 01/03/13 3p p 07967 


0103200290 Forwards Amend 15 to FSAR Amend consist* of changes to 
Chapter 13 4 various technical 4 editorial changes to other 
chapter* of F SAR Chapter 13 reflect* current util 
organ! tat t on re facility 

GOLDBERG# J H Houston Lighting 4 Power C Q 81/03/18 4pp 
07971 074 


••*8103200304 Amend to DL ap p 1 i c a t i on . revi s 1 ng Chapter 13 to FSAR r< 
current util orgeniiatton relating to facility 
GOLDBERG. J.M Houston Lighting K Pourr Co 01/03/ 14 2pp 

07971: 078 


8103270659 Submits corrections to NRC 810306 trip rept re 0lO217-l< 
meeting Or gan I i a t 1 o n a I structure 4 operations OA program 
will be < o.np let* by end of 19GI Staffing for operation* OA 
program will not be complete 

GOLDBERG. J M Houston Lighting t Power Co 01/03/24 2pp 
0Q043. J 62 


L NRC Gafety Evaluation Report (8FR>. supple 6 correspondence 


81O31BCOO0 Trip rept of B10217-J9 visit to util corporate headquarl 
4 project site to gather info for BEfl input concerning mg t 
capability 4 organiiatian 

SELLS, 0. E Licensing Branch 2 01/03/06 7pp 07943 310 


F Security, medical, emergency 4 fir® protection plans 


0103310330 Ltr to all licensees of operating plants 4 holder* of Cf 
forwarding NURE0-Q696. “Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirement* if/ o enc I 

EIEENhuT.D 0 Division of Licensing 01/03/05 6pp 


0103270761 Requests that security guard training 4 qualification p: 
bo delayed pending receipt of specific guidance re security 
plan review schedule, per 0002 1 l ltr 

OCiLDBERO. J. H Houston Lighting 4 Power Co 01/03/25 2pp 
08043. 191 


8103300168 AcV receipt of Generic Ltr 81-01. "Post-THl Requirement! 
En-ergency Operations Facility" h NUREG-0696 "Functional 
Criteria for Emergency Response Facilities " Response wilt 
be submitted on schedule consistent u/NRC OL review 
GOLDBERG. J.H Houston Lighting 4 Power Co 81/03/30 2pp 
08059 327 


0. Adjudicatory correspondence 


8103040416 Identification of NRC witnesses 4 substance of testlmoni 
001202 order Certificate of 8vc end 

GUTIERREZ# J H Hearing Branch 3 81/03/02 5pp. 07020 190 


8103130416 Identification of witnesses 4 substance of testimony 
Certificate of Bvc enc! 

* Houston Lighting V Power Co. 91/03/02 I2pp 07911; 208. 


8103100633 Requests permission to speak at 010318 prehearing 
conference 

HUMPHREY*. O D. Affiliation Unknown 81/03/03. Ip 07934 104 


8103100527 Requests to mete limited *ppe*r 4 nce statement at 8i03lQ 
hearing in Austin. T* re facilities 
HE AC HAM. M Affiliation Unknown. 81/03/06 Ip. 


□103180933 Requests to make limited appearance statement at A8LB 
010317-18 hearing in Austin, T4 re facilities 
BROWN. 0 W. Affiliation Unknown. Ql/03/06 Ip 07993 330 




UUOIXC I 


a 1 031 90782 Requests opportunity to ii;ro>« vie^ r» facility licensing 
to 4SU0 on 010310 in Austin. T* 

KELLY, J 8 Affiliation Unknown 61/03/07 Ip 


0103190644 Certificate of 010309 Bvc for jfi Keutin B1O309 Itr to ASLB. 
applicants' pr*i ininar y answer to Cltiiens for Equitable 
Utile, Inc notion for order prohibiting distribution of tape 
& notice Of appearance 

fCWHAN. J ft Houston 4.1 gti ting t» Pou«r Co UEWMA?1. J . ft 

Lou*en»te in, Newman. Rel »■ A«elr ad & loll Bl/03/09 2pp 07964 OBB 


01031906*7 Respond* to ASL0 010213 notice of prehearing conference t 
submit* proposed agenda Include* schedule for h ear t rg • f 1 1 i ng 
test Imony. sequenc e of presentation of testimony it applicant 
motion for attention of time 

NEWMAN, J R Louienste 1 n> Newman. Rets, At el red t Toll Bl/03/09. 5pp 
07963 030 


— 810319064? Preliminary answer to Cltlten* for Equitable Utilf.IhC 
motion for ASL8 order prohibiting distribution of tape If 
already received. ASL B should not hear tape until after oral 
argument* held Notice of appearance ene I 

NEWMAN. J ft Houston Lighting t. Power Co NEWMAN, <J H San 
Antonio, FX NEWMAN. J ft Central Power 6 Light Co 01/03/09. 
4pp 07963063 


0103200792 Requests that A6LB revise bearing schedule outlined In 
001202 order due to extenuating c 1 rc urns tanc e t Advises that 
legal counsel retained by Cltiiens Concerned About Nuclear 
Power, Inc has withdrawn from proceeding 

EASTMAN, ft M Cl ti tens Concerned About Nuclear Pousr. Inc 01/03/09. 
Ip 07967 060 


6103120241 Responds to A6LB 810213 notice of prehearing conference, 
specifying Issues to be considered Scheduling matters should 
0 « finalised l oral arguments Included on applicant motion & 
intervenor request 

OUTIEftftEZ. J. M Hearing Branch 3 01/03/11 2pp 


0103200900 Submits agenda for prehearing conference. In response to 
610213 notice of prehearing. 

SINftIN. L a Cittien* Concerned About Nuclear Power. Inc. 

. SlNkTN.L A Citwens for Equitable Utilities 61/03/11 2pp 


6103180629 Requests permission to address AS LB 010318 public heerlng 
Expresses concern re safety l rjdwast* problems. 

HARRIBON.D- Affiliation Unknown. 01/03/12. Ip. 


B1031S09B3 Requests to make limited appearance statement at B103IB 
public hearing 

CARDINAL, E.V Affiliation Unknown. 8W03/13 »g 


Bt 03180063 Response opposing Cltlrers for Equlteble Utils 810319 & 
Cltiiens Concerned About Nuclear Power 010312 motions for 
ASLB to postpone 810904 evidentiary hearing. Interveners will 
suffer no Irreparable harm C er t i f I c e to of Bvc encl. 

GUTIERREZ, J. M Hearing Branch 3 91/03/16. 8pp. 07942:334. 


0103270776 Order directing intervenor* Cltiiens for Equitable Utils. Inc 
Cltiiens Concerned About Nuclear Power to respond to 
interrogatories requesting identity of individuals supplying 
info re Contentions 1 & 2 Response due by 810330 

BECHHOEFER. c. Atonic Safety and Licensing Board Panel 01/03/10 
6pp. 080*3; 299 


H. Oenerel correspondanc • 


81O12B0010 Discusses reactor const OA program rfe # 1 c i en c t es< i n response 
to 800803 I, 12 itrs Emphasis it placed on licensee mgt 
criteria In NfiC licensing l intp program Preparation of rule 
change underway to monitor licensee QA program changes. 

D1RCKB.H J. Office of the Executive Director for Operations. 
90/12/00 2pp. 94496.302 


9103300306 Package of 9 Itrs from cltiiens & local govts supporting 
issuance of OL for facility. 

# Affiliation Unknown. 01/03/17. 3pp. 00085:316. 


K. Utility Pinal Safety Analysis Report (FBAftl & amends 


9103200290 Forwards Amend 19 to FSAft. a - vend consists of changes to 
Chapter 13 li various technical fc editorial changes to other 
chapters of FSAR. Chapter 13 reflects current util 
organisation re facility 

GOLDBCRO, -J H Houston Lighting fc Power Co. 01/03/16. 4pp. 
07971:074. 


--01 03200304 Amend to OL ap p 1 i c a 1 1 on . r ev i s i ng Chapter 13 to 
current util orgjnltitioo relating to facility. 

OOLDBERO. J H Houston Lighting J, Power Co 01/03/14 
07971 070 


**-0103200310 Amend 19 to F6AR 

« Houston Lighting & Power Co 81/03/16 E?lp$ 07971 


M Antitrust correspondence 


8103190629 Supplemental status rept re 010223 settlement be 
Util* Board of City of Drownsvl I le. T*. Centra 1 i* Southwest 
Corp. Central Pojer t Light Co S West TX Utils 
Charac ter 1 i es settlement agreement U/Cer t i f 1 c a t e of Sv< 
SPIEGEL. 0 . POIRIER- M R firownsvl lie, TX SPIEGEL. O. Bp 
Me 01 ami d 01/03/10 9pp 07963 3l7 


0103260017 Supplemental statu* rept of Mar |901 Battlement ( 
w/Central t Southwest Corp 6 subsidiaries Reserve* posltii 
that no administrative or judicial proceeding will prejud: 
flr ojns vl 1 1 e rights in future W/Cer 1 1 f l< ate of 8vc . 

SPIEGEL. 0 . POIRIER- M R flroumvj 1 1 e . T X SPIEGEL , 0 Bp: 
McDiarmld. 01/03/10 9pp 00036 223 


0 Inspection reports. IE Bulletins t correspondence 


R 1 030303*4 Forwards IE Insp Repts 30-490/00-36 b 30-499/00-: 
601117-24 l 1201-04 No ronto^pllarue noted 

SEIOLE'W C Region 4, Delius- Reactor Construction 6 Eng 
Support Branch 80/12/31 2pp 0770? 161 


- -0 1 03030350 IE Insp Rept* 50-490/80-36 6 50-499/00-36 on U< 
1201-04 Mo noncompliance noted Major areas inspectefi: ta* 
activities including items of none omp 1 lance. unresolved 
itetr.s 6 show cause order iten* 

HUBACEK. U 0 , GILBERT, D . CflCCGMAN. W A Region 4 . Ball/ 
of the Oirrctor 00/12/30 I3pp 0770? 163 


0103030106 Forwards IE tn»p ftept* 30**49^/00-33 !• 30-499/00-: 
Nov-Dee i960 No none omp 1 lane e noted 

SEIDLE.W C Region 4, Dallas. Reactor Construction L Kng 
Support Branch. 91/01/14 2pp 07027 209 


--8 1030901 12 IE Insp Repts 90-498/00-33 «. 90-4*9/00-33 dur H 
1980 No none omp I lane e noted Major area* inspected store* 
ralnt of components & equi pment, str ur lura I steel . e«*Ps ty 
related welding it followup re show cause com*ii trpnt* 
FHILLIP8-H S. . CRO90MAN.W A Region 4, Dallas, OPftce < 
Director. 01/01/14. 4pp 07027.290 


0103120984 Forwards IE Investigation Ropts 30-496/90-31 l 91 
on 001019-17,22-23 t 1113 No none onp l I anc e noted 
SEYFRIT.K u Region 4. Dallas, Office of the Director I 
Ip. 07909 243. 


— 0103120993 IE Investigation Repts 90-498/00-31 S» 90-49V/CJ 
601019-17.22-23 J, 1113. No noncompliance noted. Major are< 
invest igated: aj I egat Ions that individuals were ruMred c 
were fired as result of NfiC investigation 
DRIBKILL. 0. D. . HERR. R K , DIOALOMA, T L Region 4. Da 1 1 1 
Df the Director 61/01/21 lOpp 07905:244. 


0103130226 Forwards IE Investigation Repts 50-498/80-34 & 5; 
on 001027-31 S, 1111-12 Mo noncompliance noted. 

SEIDLE.W C Region 4, Dallas. Reactor Construction If Eng. 
8up port Branch 01/01/26. Ip 07908. 340 


— 8103130236 IE Investigation Rept* 90-498/00-34 4, 90-49V/D< 
601027-31 L 1111-12 No noncompliance noted. Major area* 
Invest Igated : al 1 egat ions that unqualified personnel worl 
In electrical dept affect record keeping 
DR I SKILL, OD . JOHNSON. A. R. Region 4. Dalles. Office 0 
Director. B£IDLE«W C. Region 4, Dalles, Reactor Consti 
Engineering Support Branch 01/01/22 Bpp 07906 349 


6103130337 Forwards IE Insp Repts 90-498/81-02 S, 50-499/01-1 
810103-09. No none omp 1 lance noted. 

B£1 OLE, W. C Region 4, Dellas, Reactor Construction t Eng: 
Support Branch. 01/01/27 2pp 07912 160 


--01031303*0 IE Insp Repts 50-498/01-02 S0-499/B1-D2 on 6 

noncomp 1 1 anc • noted. Major areas inipcc ted const actlvlt 
per resumption of ASME welding 6 re~e»am of repair of 
•listing welds 

TOMLINSON, 0. P. , CR089MAN.W. A Region 4. Dallas, Office 
Director HALL, ft E Region 4, Dallas. Reactor Comtrui 
Engineering Support Branch 01/01/27. 3pp. 07912 162 


6105190029 Forward* ]E Insp Repts 30 -49Q/nC-:jO L 50-499/00 -.10 or* 
001215-10 No nencOftpl1if.tr noted 

SEIOLE-W C Region 4. Dalla*. Reactor Construction t, Engineering 
Support Drench 01/01/30 2pp 07964 (52 


- - 0 103 1 90033 JE Insp Rept* 50-499/00*30 V 50-499/80-33 on 001215-19 No 
none o*np 1 i anc e noted Major area* inspected ang welding, 
re-eienl nat 1 on 6 repair of existing weld* 6 responses to 
previous Insp Pin dings 

TCKLIN50N. U P . TAPIA. j 1 . CROSSMAN- w a Region 4, Dallas. OP flee 
of the 0 1 rector 81/01/2? 9pp 07964 154 


0(03230122 Responds to JE Bulletin BO-21. "Valve Votes Supplied by 
rtilcolT Foundry Co. Inc ■' No Malcolm valve parts in us© 

QFREA.O w Houston Lighting \ Pcwet Co Bl/02/10 4pp 07976 249 


8103261186 Forwards IE Ir.sp Rept* 50-490/01-03 V 50-499/01-03 on 
810 1 1 9-23. No none omp 1 lane e noted 

SE ) OLE. U C Region 4. Dallas. Reactor Construction 8. Engineering 
Support Drench 01/02/11 2pp 00035 201 


--81 0326 1 1 99 IE Insp Repts 30-490/81-03 & 30-499/01-03 on 010)19-23 No 
f- o ->c o<rp 1 l anc e noted Major areas insp ec Led . f o l lowup on items 
z t none 06 p 1 lance, unresp l ved Items K show cause order item* 

TAPIA, J. I . OIL0ERTB.L D , CR065MAN. W A Region 4. Dallas. Office 
cf the Director 01/02/11 tip? 08035 203 


9103*60437 Forwards 1E Insp Rept* 50-490/01-05 fc. 50-499/01-05 on 
810202-05 No none emp 1 l an< « noted 

SE1CLE.W C Region 4. Dallas. Reactor Construction & Engineering 
Svppart Brand* 01/02/13 2pp 0804 0 024 


--B103260471 IE Insp Repts 50-490/01-03 t< 50-499/01-05 on 010202-05 No 
r.:ne orp 1 i ante noted Major areas inspected corrective actions 
t : show cause order t previous Insp findings 

HIP&ACEKi U 0 . GROSSMAN, U A Region 4. Dallas. Office of the 
Director ai/02/13 6pp 00040.026 


0103160640 Forwards IE Info Notice HI-04. ‘Cracking in Main Eteam 
Lints.'* No response required 

S€VF«1T.K 1/ Region 4. Dallas, afflco of the Director 0J/OP/2? 
Ip 07917 099 


g|O3j70J)J9 Forwards IE Circular 0J-O3. ’ Iiinper ah } ? OeJtmjc Monjturjng 

Jr itru^entat ion “ No response required 

SfYPRir.JA 9 Region 4. Dallas. Office of the Director HI/03/02 
ip 07939 147 


8! 03160836 Forwards revised IE Bulletin DJ-OI. * S u r v e 1 Hence of 
Mich&nical Snubbers- ' w/ c or r ec ted Pages 5 L 6 Change In 
Identification of facilities w/CPs to which bulletin is 
applicable does riot affect ulll requir ©rnpnts 

&EVFHIT. K. 0 Region 4. Dallas. Office oP the Director 01/03/04 
|p 07V J 4 193 


8100230181 Forwards IE InP 0 Notice 01-07, 'Potential Problem 
U/4atsr-8o 1 ub 1 e Purge Ram Metis Used During Inert Oas 
Melding ’ No response required 

SEYFRIT.W.V Region 4. Dallas. Office of the Director 01/03/16 
Jp 07977 222 


6 fispertable occurrences. LCRs 6 related correspondence 


910303092? First Interim deficiency rept re environ qualification of 
elrctrlcal equipment associated w/ausllfery feedwater pumps 
Antlgvls will determine worst case accident conditions Nest 
rept by 010109 

□P4£A, 0 W. Houston Lighting K Power Co 00/09/24 5pp 07029 100. 


8103050937 Fourth interim rept re rejectable Indications in girth welds 
in essential cooling water sys pipe. initially reported on 
000312 Welds are included in limited restart program for 
ASHE pip* & pipe support welding. Went rept by 010326. 

OPItEA. <5 ui. Houston Lighting &. Power Co QO/12/12 4pp 07825 124. 


S103030952 Third Interim rept re lineal indications in previously 
arceptad piping welds. Initially reported on 800623 Limited 
re-f tenlna t Ion 6 restart program for AG mg pipe i> pipe 
Upport welding [« in progress Ne*t rept by 010326 

OPREA. 0 W Houston Lighting 6 Power Co 00/12/12. 4pp 07029 339. 


8103060337 Final deficiency rept re structural backfill mat I . initially 
reported on 800321. Four isolated areas In Unit 2 power block 
found to have densities below specified QC criteria 
Corrective action not required due to adequacy of backfill 
□PREA. 0 W Houston Lighting *, Power Co. 81/02/27 6pp 07037 064. 


0103090380 Second Interim deficiency rept re cable tray hanger desigr 
previously identified on BO 1 205. Re -ova 1 ua 1 1 on of hanger 
design contlneung in order to identify connections which 
require rod Ne»t rept to be provided by 010515 

OPREA.O Ui Houston Lighting 6 Power Co 01/02/27 3pp 07030:21 


0103100610 Final deficiency rept t© stud welds on concrete embedment! 
initially reported 800731 No safety hatard would exist if 
condition is left unenrreeted 

OPREA.O UI Houston Lighting L Power Co 01/03/03 3pp 07063 03 


810320069) Second interim deficiency rept re average ultimate tensile 
loads of l-ir>ch hwit-bolt concrete etpansion anc h or < . Oes i gn 
change notice reviterf. reduc ing load capacity !« confirmation 
program being conducted Nest rept to be submitted by 810716. 

CJPREA. C. W Houston Lighting 6 Power Co 91/03/13 3pp 07969 26 


8103300339 Interim deficiency rept re breakdown in quality program fo 
procurement cycle of purchased n»a 1 1 s K equ 1 pme n t , I n 1 1 1 a 1 1 y 
reported on 800613 Revised program description 6 associated 
revised implementation schedules enc l No t t rept by 010924. 

OPREA.O U Houston Lighting L Power Co Bl/03/23 13pp. 

00039 294 


8103310468 Final deficiency rept re linear indications In previously 
accepted we 1 ds> i nl 1 1 al ly reported on 000625 Helds have been 
repaired or rep lac erf Re-e »an* i no 1 1 on V repair program for 
A6ME wielding is underway 

OPREA.O U Houston Lighting 6 Power Co 8J/03/26 3pp 00070 33 


T Hearing transcripts on n on-o nt 1 1 rus t matters 


0 1 03240201 Transcript of B10:*l? OL hearing in Austin. T X Pp 340-349 
« Atomic Safety and Licensing Board Panel 81/03/17. 206pp 

07904:001 


8103240231 Transcript of 010310 meeting in Austin. TK Pp 530-760 
* Atomic Safety and Licensing Board Panel 91/03/18. 2I5pp 
07900:001 


U Congress! onal /E cec^t 1 vs Correspondence 


0103270JJD Responds to request for rept on possible eddJ improvement s 
to NBC licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay In licensing process 

HENDRIE.J M Corwri s s lona r s 01/03/12 5pp 


--□103270947 Bubmlts recommendation* re sc h edu 1 1 ng . p ersonne J resource* 
hearing m, j t for QL proceedings. Panel must obtain exemption 
from hiring free*© for two recently appointed chairmen 
COTTER, R P Atomic Safety and Licensing Board Panel. 01/02/25 
33 pp 


V Operator Examinations 


8 103160246 Advises of revlsj of "Interim Criteria for Shift Steffi ng " 
NUREO-0737, Ut i 1 wiki provide shift staffing description tt 
site technical advisor requirements on schedule consistent 
ui/reviiu of facility OL 

G0LDBER9, J. H Houston Lighting 8. Power Co 01/03/12 2pp. 

07910: 177. 


DOCKET eTN-50-499 SOUTH IF TAB PROJECT. UNIT 2 


A Application/construction stage documents l correspondence 


0103041035 Requests author 1 istt on for limited restart of complex 
safety-related concrete 6 safety-related AW9 & A8ME welding 
on 001006. Correc t ive actions for previously Identified 
none ompl lane es are essentially completed 

OPREA.O W Houston Lighting l- Power Co 80/10/02 9pp. 07013 34* 


Bl 00030004 Updates 801003 request re re-e/ae>J nat Jen. repair £ restart t 
safety -related AOMK welding activities. Util requests 
authorliat Ion to commence limited uelding on B01 124 
□ascription of program % schedule encl. 

OPREA.O W Houston Lighting L Power Co 00/11/19. 11pp. 

07027: 017 


G 1 0304 1033 Modifies Attachment I. Line IB of util 001119 1 tr re 
component cooling water sys In Unit 1 mechanical electrical 
auxiliary bldg 

OPREA.O g. Houston Lighting it Power Co 80/12/02 4pp 07013: 34: 


0103190732 Ltr* to all licensees of operating p J ant* . a pp J i c ant i Pot 
OLs ! holders ot CP* re control of heavy load* Request* 
re/l«j per guidelines In h w RE0-06l2 Forward* NR C position re 
Inters actions & request for addl | ufo. 

EfPEfJHur, D 0 01 v 1 s 1 on ot Licensing 00/ J 2/22 30 pp 


8103031067 "Environ Statements Project- * montnly progress rept for Dec 
1980 

ZnTEL.H E Oak Rlige National Laboratory FIN ft-0760- t 
6103031067. 80/12/31 4pp 


Q3O3190397 Ltr to alt licensees of operating pianti & applicants for 
OLs holders of CPs re program for environ qualification 
of safety-related electrical equipment Iters addressed 
Involve cold shutdown, rep lecare nt parts t NU9E0-0737 
El3ENHUT,D 0. Division of Licensing 01/01/19 6p p 


8103120014 L tr to alt licensees of operating plants. CP holders & □.. 
app Ucants . e xc «pt Indian Point 2 & 3. Zion l l> 2 b TMI-1, 
forwarding Inadvertently omitted pages from N9C 801222 
request for addl Info re control of heavy loads 
ElGENHur. D 0 Division of Licensing 61/02/03 bpp 


0100030983 Forwards revised f.RC Region 4 organi lat 1 on chart, effec tive 
010227. 

6EYFRIT.1V V Region 4. OaHas, Office of the Oirector Q1/02/IB 
2pp 07031 358 


0103130714 Authoriie* substitution of <421*16 s a f e tg - r e I a t ed welding 
SEYFftIT.K V. Region 4, Dallas. Office of the Director 01/02/19 
lp 07912:035 


8103250024 Ltr to all power reactor licensees b license applicants re 
NUREQ-0617 criteria. Footnote 2 in Table 2 contains error due 
tc leakage testing deletions Licensee may submit analysts to 
justify use of eiistlng low flow controller 
EISENH3T.D.G Division of Licensing 01/02/20 I3pp 


8103230030 Ltr to all licensees of operating nuclear power plants 6 
applicants for OLs fetcept St Lucie, Units 1 6 2) Requests 
util review to determine capability to- mitigate station 
blackout event & promptly implement emergency procedures. 
EISENhUT.D Q Division of Licensing 01/02/25 5p p 


9103230013 Generic Ltr 81-06 to all CP holders 6 OL applicants re 
I0CFR50. 71 ( e ) , 'Periodic Updating of FSARs. " effective 
800722 Info re F8AR legal status- formt &. content end 
elSEWHUT. 0 0. Olvision of Licensing. 81/02/26. 10pp 


0103030650 Forwards addl info re application of cladding *. swelling l< 
rupture models for LOCA ana 1 y s I s. per NRC 001014 request 
Evaluation of potential impact of NUREO-0620 using fuel rod 
node 1 s me 1. 

COLDBeRQi J h. Houston Lighting b Pouer Co 01/02/37 6pp 
07832:018 


0103090558 Forwards evaluation of c ladd l r.g, suel 1 ing b rupture models 
for L OCA analysis, per Nt/f?EG-063<J. i n response to NRC 001014 
ltr. FsaR will be amended by 610501 to reflect ten grid fuel 
det 1 gn 

OOLDBEROrJ H. Houston Lighting b Power Co. 01/02/27 6pp 
07650 198 


8103200079 Informs that Staff functions of Region 4 reassigned, 
effective 810227. GL Madsen. Chief of Reactor Projects Branch, 
designated as principal contact It recipient of 
correspondence re reactor const 4 operation activities 
SEYFRlTrK. V. Region 4, Dallas- Office of the Director 01/03/09 
lp 07971 335 


6*03310004 Ltr to all licensees of operating plants, applicants for OLs 
V holders of CPs forwarding &ECY-01-U9 re Info necessary to 
establish environ qua 1 1 f i ca 1 1 on of saf e ty-re 1 a ted electrical 
equipment. 

ElBeHHUT.D O Division of Licensing. 81/03/10 6pp. 


8103200755 Presents Info verifying adequacy of corrective actions 
committed to in response to MIC order to thou cause. ASME 
safety-related welding will be resumed on regular basis on 
010316. 

OPREA, 0 W. Houston Lighting «t Power Co 01/03/13. 3pp 07967:061. 


0100200290 Forwards Amend 13 to FSAR Amend consists of changes to 
Chapter 13 6 various technical & editorial changes to other 
chapters Of F8AR Chapter 13 reflects current util 
organiiatlon re facility 

GOLDBERG. J. H. Houston Lighting & Power Co. Bl/03/18 4pp. 


--B103200304 Amend to U.. application, rsvising Chapter 13 to Fdf.fi rs 
current util or g an ji at ion relating to facility 
COLDBEftC.J H Houston Lighting 4 Power Co 81/03/11 2p p 
07971 078 


8103270659 Submits corrections to M*C 810306 trip rept re G102I7-19 
meeting Or gani t b t Iona 1 Structure <• operations 04 progro-n 
will be complete by end of 1901 Staffing for operations 34 
program will not be complete 

GOLOBEHO. J H Houston Lighting t Power Co 01/03/24 2pp 
08043 162 


F sRC Safety Evaluation Report ISERJ- suppls l c cir r esp ondeiu b 


91031BCC08 Trip rept of 810217-19 visit to util corporate headquarter 
K project site to gather info for GER input concerning agt 
capability & organ 1 rat tori 

SELLS- D E Licensing Dranch 2 81/03/06 7pp 07943 jlQ 


F 8ecurity< medical, emergency t fire protection plans 


01 0331 033H Ltr to all licensees of operating plants b holders of 0 D t 
forwarding MJREO-0696. "Functional Criteria for Emergency 
Response Facilities ' Criteiia describe acceptable method 
for meeting NRC requirements W/o er-c 1 

E16ENH0T. D 0. Division of Licensing 81/03/05 6pp 


□ 103270761 Requests that security guard training b qua I i f 1 1 a I 1 or- plan 
be delayed pending receipt of specific guidance re security 
plan review schedule. per 000211 ltr 

GOLD BERG- J h Houston Lighting t* Power Cu 01/03/25 2pp 
08043 191 


8103300160 Act receipt of Generic Ltr 81-01- 'Post-THf Requirements f 
Emergency Operations Facility' S» NUREC-069A "Functional 
Criteria for Emergency Response Facilities " Response will 
be submitted on schedule consistent u/NRC CL review 
CQuOOERO. J H Houston Lighting fc Pouer to 81/03/30 3pp 
00053 327 


0 Adjudicatory correspondence 


Bk 030404 16 Identification of NRC witnesses t. substance uf testimony t 
001202 order Certificate of Eve one) 

GUTIERREZ. J M Hearing Branch 3 01/03/0? 0VI120 i f /0 


0103130416 Identification oP witnesses b substance of tesljrcr., 
Certificate of 8vc enc I 

* Houston Lighting 4. Power Co. 01/03/02 I2pp 0/911 20ii 


0103100633 Requests permission to speak at 010310 preboaring 
conf e renc e 

HUMPHREY. 0 D Affiliation Unknown 01/03/03 lp 0/954 HI 4 


01031 B0527 Requests to make limited appearance statement at IH03IU 
hearing in Austin. TK re facilities 
1-EACHArt. rt Affiliation Unknown 01/03/06 Ip 


8103100533 Requests to make limited appearance statement at A5-LD 
810317-18 hearing in Austin. 1/ re facilities 
GflCWW, 0 IL Affiliation Unknown 01/OJ/O6 lp 07953.230. 


91O3I807B2 Requests opportunity to express views re facility licersir 
to ASL8 on 810310 in Austin. TX 

KELLY, J 8 Affiliation Unknown 01/03/07 lp 


0103190644 Certificate of 010309 Bvc for JR Newman 010339 ltr to AU.O 
applicants' preliminary answer to Citlrens for Equitable 
Utils. Inc motion for order prohibiting distribution of tape 
& notice of appearance. 

NEUMAN. J R. Houston Lighting V Power Co NEWMAN, J R 

Lowe ns tain. Newman, Reis - Axel rad b Toll. 01/03/09. 2pp 07964 Of J 


8103190647 Responds to ABL9 010213 notice of prehearing conftrence t* 
submits proposed agenda. Inc 1 udes schedule for h ear i ng. f 1 1 1 ng 
test Imony . sequenc e of presentation of testimony b applicant 
motion for ertenslon of time. 

NEWMAN, J ft Lowen s te i n . Newman, Re 1 s , A r e 1 rad b Toll 01/03/09. 3pp 

07963.058 


0103190649 Preliminary answer to Cltliens for Equitable Utils- tm 
motion for A5LB order prohibiting distribution of tape. If 
already re c e ived, ASLB should not hear tape until after era) 
arguments held Notice of appearance enc 1 

NEWMAN, J ft. Houston Lighting & Power Cu NEUMAN, J. R. 9a n 
Antonio, TX. NEWMAN, J R Central Power b Light Co 01/03/04 
4pp 07963 063 


9103200752 Requests that A£l B revise hearing schedule outlined in 
901202 order due tu eitenuatmg c ln^tunces Advises that 
]»{*! COjntsl retained by Cltlien* Concerned About Nuclear 
Power. Inc has withdrawn f r on proceeding 

fASTKAN. K M C III tent Concerned About Nuclear Pci»or. Inc 0J/O3/O9 
\ P 07967 060 


0103120241 Responds to ASL3 8)0213 notice of prehearing conference' 
specifying issues to be considered Scheduling trailers should 
finalised 6 oral arguments Included ur» applicant notion ?. 
in terser- or request 

CvT/ERRE7-JH Hearing Branch 3 UI/03/H 2pp 


81C020056B Submits agenda for prehearing c onf ei etic e . in response to 
B10213 notice of preheai ing 

SltfKlN. L A Cltirens Concerned About N'u clear Power. Inc 

SlKiUN'l- A CitiiBOi for Equitable Utilities 01/03/1 1 2p p 


0103180629 Requests permission to address AliLO 81031D public nearing 
Expresses concern re safety * radwast© problems 
HARR I SON. 0 Affiliation Unknown 61/03/12 ]p 


9103180303 Requests to make limted appearance statement at 010318 
pvbllc hearing 

CARDINAL.. E V Affiliation Unknc*n Bl/03/13 Ip 


0103 180063 Response opposing Cltlien* for Equitable Utils 610319 !• 
ClUiens Concerned About Nuclear Power 010312 notions for 
AS-U to postpone 810504 evidentiary hearing Inlrrvenurs will 
luffer no irreparable ham Certificate of Gvc ©nc 1 
WriERREZ.JM nearing Branch 3 81/03/16 Opp 07943 334 


3103270776 Order directing mtervenors Citiren* for Equitable Utils. Inc 
It Cltlien* Concerned About Nuclear Power to respond to 
interrogatories requesting Identity of Individuals supplying 
info re Contentions 1 4 2 Response due by bll)330 

BECHH3EF ER ■ C Atonic Safety and Licensing Board Panel 81/03/18 

tfp CE043 293 


H General correspondence 


61012BC010 Discusses reactor const OA program def Ic lenc te*. In response 
to 800809 4 1? 1 1 r s Emphasis is placed on licensee mg t 
criteria In NRC licensing l insp program Preparation of rule 
change underway to monitor licensee OA program changos 
Ct RC*G. W. J. OPflce of the Executive Director for Operations. 

BO/ l 2/08 2pp 94496 302 


0103300386 Package of 9 Itrs from cltitons * local govts supporting 
issuance of 01. for facility 

s Af F| l lotion Unknown 01/03/17 9pp 00059316 


K jtiUty Final Safety Analysis Report IF8AR) & ©i-prids 


6)03203290 Forwards Amend i D to F0AR Amend consists of changes to 
Chapter 13 t various technical t editorial changos to other 
chapters of FBAR Chapter lJ reflects current util 
crjanliatisn re facility 

OOlDBERO. J H Houston Lighting 4 Power Co 81/03/18 4pp 
07971: 0 74 


--8I032C0304 Amend to OL app 1 1 cat I on, rev i % I ng Chapter 13 to FQAft re 
current util organ 1 1 a 1 1 on relating to facility 
OCLDBERO. J M Houston Lighting t Power Co 01/03/14 2pp 


■G103200310 Amend 15 to FBAR 

« Houston Lighting 4 Power Co. 81/03/16 Olpp 07971 080 


H Antitrust correspondence 


0103190629 Supplemental status repl ro 810223 settlement between Public 
Utils Board of City of tti ou.n wl ! I *. TX. Central 6 Southwest 
Corp* Central Power t Light Co b West TX Utils. 

Charac t er 1 i es settlement agreement ll/C e r 1 1 f l c a t a of Bvc 
BPIEOEL.O Brownsville. TX POIRIER. K R Spiegel t McDiarnid 
91/03/18. 9pp 


GI03260817 Supplemental status rept of Mar 1 901 . So 1 1 1 ement completed 
■j/Centra 1 4 Southwest C or p ?* subsidiaries Reserves position 
that ho administrative or judicial proceeding will prejudice 
Ercwnsvilie rights in future il/Cer 1 1 P 1 c a t e of Svc 
SPIEGEL. 3. Brownsville, TX POIRIER. M R Spiegel 6 McDiarmitf 
91/03/10 9pp 


O Inspection reports- IE Bulletins b correspondence 


0103030344 Forwards IE Insp Repts 90-690/00-36 l 50-499/80-36 on 
801117-24 p, 1201-04 No non compliance noted 

5EIDLE.W C Region 4, Dallas. Reactor Construction b Engineering 
Support Branch 00/12/31 2pp 07/89 161 


8103030356 IE Insp Repts 50-490/00-36 4 50-499/60-36 on BQ1 117-24 & 
1201-04 No none o- ? 1 i anc e noted Major areas lntpxc ted const 
activities including Items of n 0 r>t a np 1 i anc e . unreso I ved 
items 4 snow cause order items 

HUOACEX. L 0 . GILBERT. D . C ROSSMA'J, U A Region 4. Dallas. Office 
of the Oi-ector 00/12/30 I3pp 07709 163 


8103050 1 06 Forwards |E Insp Repts 90-498/80-33 l 50-499/00-33 during 
Nov-Oec 1900 No none omp 1 i ant e noted 

6EIDLE.W C Region 4. Dallas. Reactor Construction & Engineering 
Support Branch 0I/OI/J4 ?pp 07027 203. 


- -01 030501 1 2 IE Insp Repts 50-498/80-33 «■ 50-499/00-33 during Nov-Doc 
i960 No noncompliance noted Major areas inspected storage & 
naint of components l> e qu l pnent . s tr uc tur a l s te e 1 . sa f e ty - 
related welding i followup re show cause commitments 
PHILLIPS. H S . CROSSMAN. W A Region 4, Dallas. Office of the 
Director 0J/OI/14 4pp 07027 290 


9103120904 Forwards IE Investigation Repts 50-498/80-31 L 50-499/80-31 
on 801019-17,22-23 b 1113 No none orp | ian C e noted 

66YFR1T,K V Region 4. Dallas. Office of the Director 81/01/21 
ip 07905 243 


--0103120393 IE Investigation Repts 90-498/00-31 «■ 50-499/00-31 on 
001013- 1 7. 22-23 L 1113 No none omp 1 i anc e noted Major areas 
investigated allegations that individuals were rehired who 
were fired as result of NRC investigation 

CR 1 SHILL. 0 0 . HERR, R K . OlOALOMA. T L Region 4. Dallas. Office 
of the Director 01/01/21 lOpp 07903 244 


9103130226 Forwards IE Investigation Repts 90-490/80-34 t. 50-499/Q0-34 
on 001027-31 & 1111-12 No none omp I i anc e noted 

SEIDLE.W C Region 4. Dallas. Reactor Construction t Engineering 
Support Branch 01/01/26 Ip 07900 340 


« - 01 03130236 IE Investigation Repts 50-498/80-34 %. 30-499/00-34 on 
801027-31 6 1111-12 No none dmp l lane e noted Major area* 
investigated allegations that unqualified personnel working 
in electrical dept affect record keeping 

DRISHILL.D D . JOHNSON. A R Region 4, Dallas. Office of the 
Director SFIDt.E*W C Region 4. Dallas. Reactor Construction 4- 
Engineering Support Branch 01/01/22 0pp 07900 34«? 


0103130337 Forwards IE Insp Repts 30-490/01-02 S- 30-499/8|-02 on 
810105-09 No noncompliance noted 

BEIDLE.L* C Region 4, Dallas. Reactor Construction 6 Engineering 
Support Branch 01/01/27 2pp 07912 160 


--□103130340 IE Insp Repts 30-490/81-02 l 50-499/81-02 on 810105-09 No 
noncomp l lane © noted Major areas inspected const activities 
per resumption of ASME welding b ri-eun of repair of 
existing welds 

TOMLINSON. D P . CRCJ9BMAN.W A. Region 4. Dallas. Office of the 
Director. HALL. R F. Region 4. Dallas. Reactor Construction L 
Engineering Support Branch 01/01/27 3pp 07912.162 


Di 03 190023 Forwards IE Insp Repts 50-498/00-38 l 50-499/00-38 on 
001215-18 No noncompliance noted 

SEIDIE.U C Region 4. Dallas. Reactor Construction L Engineering 
Support Branch Bl/01/30 2pp 07964 192 


--8I03 190030 IE Insp Repts 50-49Q/B0-3D ft- 50-499/00-30 on 001215-10 No 
nonco-p 1 lane e noted Major areas i nsp ec te d AL'3 welding. 
r»-etamlnatlon ft repair of existing welds 4. responses to 
previous Insp findings 

TOMLINSON. D P . TAPIA. J t . CRQGQman, W A Region 4. Dal Us, Office 
of the Director 81/01/29 ?p p . 07964 134 


0103230122 Responds to IF Bulletin 80-21. "Valve Yokes Oupplled by 
Malcolm Foundry Co. Inc. “ No Malcoln valve parts in uio 
QPREA.O W Houston Lighting ft Power Co 81/02/10. 4pp. 07976.249 


8 1 0326 1106 Forward* IE Insp Repts 90-490/81-03 & 30-499/81 -03 on 
810119-23 No noncompliance noted. 

SEIDLE.W. C Region 4. Dallas. Reactor Construction ft Engineering 
Support Branch 81/02/11 2pp 08033 201 


— 0103261190 IE Insp Repts 30-490/81-03 ft 50-499/01-03 on 810119-23 No 
noncemp i lance noted Major areas l nsp ec ted . f o tl owup on items 
of none omp 1 1 anc e > unr e so I ved items ft show cause order items 
TAPIA. J 1 , QlLBERTQ-L 0., CR0S9MAN. W A Region 4. Dalles. Office 
of the Director Bi/02/11 1 1 p p 08035 283 



DiU rQruaTQt in>p rrgp ^ ^ ju-H7n^Di"Vj * «* t t j oi <-» ^ */»■ 

010202-03 No noncc*>P I lane e noted 

SE I OLE, W C Region 4. Dallas. Reactor Construction 6 Engineering 
Support Branch 81/02/13 2pp C0O1O 024 


'-81032*0471 [E Jnsp Rept* 50-499/0 1 - 05 * 5O-4R7/0I “05 on 910202-05 No 
nonccrpl lance noted Major area* inspected corrective actions 
to shoj cause order h ;revlcui lr»»p finJinqs 

HUBACEK.W 0 • CROESmAN. w A Region 4, Dallas. Office of the 
Director 01/02/13 6pp 06C40 026. 


0103160640 Forward* IE Info Notice 0\-O4. “Cracking U Main Bt* am 
Line* " No response required 

SE YF R l T . K V Region 4, Dallas- Office of the Director 01/02/27 
Ip 07917 099 


0103 1 700 1 R Forward* IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation “ No response required 

SEYFRIT.K V Region 4. Dallas. Office of the Director 01/03/02 
Ip 07939 147 


B103160B36 Forwards revised IE Bulletin 01-01. 'Surveillance of 
Mechanical Snubber*. 1 w/c or r ec t e d Page* 5 i 6 Change in 
identification of facilities w/CP* to j*ilch bulletin 1 * 
applicable doe* not affect util requirements 

BEVFR|T,K V Region 4, Dallas. Office of the Director 81/03/04 
Ip. 07914 193. 


0103230161 Forward* IE Info Notice 01-07. “Potential Problem 
U/Wa ter-Solub lr Purge Dam Matt* Used During Inert Oas 
Welding." No response required. 

SEYFRfT.K V Region 4. Dallas. Office of the Director 01/03/16 
Ip. 07977 222 


S Reportable occurrences. LEfts 4 related corresponJerc e 


6103030629 First interim deficiency rept re environ qualification of 
electrical equipment associated o/ev* 1 l tar y feedwater pu^ps 
Analysis will determine worst case accident conditions Nett 
rept by 610109 

0PRE4. 0 VI Houston Lighting 4 Power Co 80/09/24 3pp. 07025 100 


0103030037 Fourth interim rept re reject&bte Indications In girth welds 
in essential cooling water ays pipe- initially reported on 
6003 1 2. We Ids are included In limited restart program Por 
ASriE pipe V pipe support welding Meat rept by 010326. 

QPRCA.O w Houston LiQhtlnq V Power Co 60/12/12 4pp. 07025 124 


01 030 3 0 9 62 Third interim rept re lineal Indications in previously 
accepted piping welds, ini tt«l 1 y reported on 9C0625 Limited 
re-exaffii nation 4 restart prog r a- for ASMS pipe !* pipe 
support welding Is in progr e*«. N» x t rept by 010326 

OPREA.Q-U Houston Lighting 4 Power Co CD/12/12 4pp 07629 339 


010306 0 3 3 7 Final deficiency rept re structural backfill mat 1 . in 1 1 1 a 1 1 y 
reported on 800321 Four isolated areas In Unit 2 power blocv 
found to have densities below specified DC criteria 
Corrective action not required doe to adequacy of backfill 
OPREA-O W. Houston Lighting t. Po*-ier Co 01/02/27 6 pp 07037 064 


8103090390 Second interim deficiency rept re cable tray hanger design 
previously Identified on BO 1 203. Rt-»va kuatlon of hanger 
design continuing in order to Identify connections which 
require mod Next rept to be provided by 610315 

OPREA.O. W. Houston Lighting L Power Co 61/02/27 3pp 07650 215 


9103100610 Final deficiency rept re stud welds on concrete embedments. 
Initially reported 800731. No safety haiard would nisi if 
condition is left uncorrected 

CPREA. 0 kl Houston Lighting 6 Power Co 01/03/05 5pp 07963:076. 


0 l 0320069 i Second interim deficiency rept rs average ultimate tensile 
loads of 1-inch kwii-bolt concrete expansion anchors Design 
change notico revised, reduc ing load capacity 4 confirmation 
program being c onduc ted. Next rept to be submitted by 010716. 

OPREA.O. W. Houston Lighting t Power Co 01/03/13 3pp 07969 267 


8103300339 Interim deficiency rept re breakdown in quality program for 
procurement cycle of purchased rails t equ lpment, I ni t lal ly 
reported on 800613. Rev i se d program description 4 associated 
revised Implementation schedules end. Next rept by 010924. 

OPREA. 0. H Houston Lighting It Pcwer Co. 81/03/23 13pp. 

00053: 294. 


6103310460 Final deficiency rept re linear Indications in previously 
accepted welds. Initially reported on 000629. Ueld* have been 
repaired or replaced Re-exemi nat J on & repair program for 
AStiE welding Is underway 

OPREAtO W. Houston Lighting U Power Co 01/03/26 9pp. OBO70 334. 


0103240261 Transcript of 010117 GL hearinq in Austin. Tv p p 340-*49 
« Atomic Safety and Licensing Board Panel 01/03/17 20hpp 

07904 001 

9103240231 Transcript of 610310 meeting m Austin. TX Pp 250-7t0 
• Atomic Safety and Licensing Board Panel 61/03/18 2»*pp 

07900 001 

U Coo * s i ° n a 1 /E » et ut i ve Corretpondoncp 


0103270110 Respond* to request for rept on possible add! if jr ovemsnti 
to NRC licensing process Legislation allowing interim 
operations in advance of hearing completion would reduce 
delay in licensing process 

idJDRie* J M Cd/ml ss loner s 81/03/12 5pp 


8103270947 Submits r ec c.mmendat t ons re sc hedul ing. personnel riic.rn 

hearing ng t for OL proceedings Panel must obtain eie-pUc. 
from hiring freeie for two recently appointed chairmen 
COTTER. B P Atomic Safety and Licensing Board Panel. 61/02/23 
33PP 


V Operator Examination* 


Q L 03160246 Advises of review of "Interim Criteria for Shift Staffing 
NLBE0-Q737 Util will provide shift staffing description L 
site technical advisor requirements on schedule consistent 
w/nview of facility OL 

GOLD3ERO. J H Houston Lighting t Power Co 01/03/12 2pp 
07918 177 


DOCKET 50-500 DAVIS-BCSSE NUCLEAR PflkF-R P TAT ION. UNIT 2 


A, App llcatl on/ construe t ion stage documents U correspondence 


8103190387 L tr to all licensees of operating plants 6 applicants for 
OL* b holders of CP* re program Por environ qua 1 i f l c at I ur 
of safety-related elettrieai equipment Item* addressed 
involve cold shutdown, rep lac ©.rent part* t NURE0-O73/ 

EIEENHJT.D 0 Division of Licensing 01/01/19 6 pp 


DOCKET 30-301 DAVIS-DFSSE NJCLEAR P0LE« 0TATION, UNIT 3 


A App 1 icat 1 on/conttruc t Ion stage docurent* 6 correspondence 


□ 103190397 Ltr to ill licensee* of operating plants 8 , app1ic«"l« for 
OL i 1 holders of CP* re program for environ qualification 
of safety- re la ted electrical equipment Items addressed 
involve cold shutdown, rep lac ement parts b NUflEO-0737 
EISENHUT.O 0 Division of Licensing 0I/OJ/I9. 6 pp 


DOCKET BTN-30- 902 HAVEN NUCLEAR PLANT . UNIT I 


A App l i c a t i on /c ons true 1 1 on stage document* 4. correspondence 


8103060319 Informs of balance due NRC from CR application review Ofe 
Comptroller will issue Invoice 

MILLER. W. O License Fee Management Bvonch. 01/02/24 Ip 
07036; 144. 


8103090711 Submit* listing of expenditures incurred for prof nanpOwi 
& contractual support sec* from 771216 until CP application 
withdrawal on 761019 Invoice for balance duo will be issued 
MILLER. W. 0. License F»o Management Branch. 01/02/24 Ip 
07844; 230 


DOCKET 5TN-90-003 HAVEN NUCLEAR PLANT, UNIT 2 


A Application/construction stage documents it correspondence 


8103060519 Informs of balance due NRC from CP application review Cfi 
Comptroller will issue Invoice 

MILLER. W. 0. License Fee Management Branch 81/02/24 Ip 
07036 144 


8103090711 Submits listing of expenditure* incurred for prof marpou 
& contractual support *vcs from 771216 until CP application 
withdrawal on 781019. Invoice for balance due will be issued. 
MILLER. H O. License Fee Management Branch. 01/02/24 ip 
07644; 230. 


COCKET BIN-50-5C0 W/>P9S NJCLEAfi PROJECT. UNIT 3 


p. Apo I tea 1 1 on/construc t ion stage Ooci/fents K correspondence 


81031 90732 Ltrs to all iKensoes of operating p 1 ant *. ap p 1 l c on t e for 
OLs '* holders of CPs re control of heavy loads Requests 
review par guidelines in NURE0-0612 Forwards NRC position re 
loterifTr action i 4 reguest for add! jnfo 

ElSEf.'HUT, 0 0 Division oP l icensing 83/12/22 30pp 


G103190387 Ltr to all licensees of operating plants b applicants for 
OLs b holders of CPs re program for en/iron qualification 
of safety -related olectrical equipment l terns addressed 
involve <oN shutdown, repldcerent parts b NUREQ-0737 
eiSEIxHUT, D 0 division 0 f i.icensing 01/01/19 6pp 


91031 2C0 14 Ltr to all licensees of operating plants. CP holders b OL 
a; p i J c an t e , e i r pp t Indian Point 2 & 3. Zion 1 b 2 t IMl-J, 
far jrrd lT»g Inadvertently onitted pages Prom NRC BGL222 
request for ajdl info re control of heavy loads 
CtSENHJT. D 9 Division of Licensing 01/02/03 6f>p 


31031 60669 Ltr to all operating plants b CP holders forwarding 
clarification of TMl Action Plan Iter III A i 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 days that implementation dates will be met 
EISENHJT. D 0 Division of Licensing 01/02/10. I2pp 


8103230024 Ltr to all power reactor licensees b license applicants re 
MJREO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
ElEEhHUT.DO Division of Licensing 81/02/20 8pp 


8103230013 Generic Ltr 01-06 to all CP holders b 0- applicants re 
10CFH5O 71 tel. "Periodic Updating of FBARs. “ effective 
800722. Info re FBAR legal status. format b content vne 1 
E1SENHUT.D 0 0 iv I s 1 on of Licensing 01/02/26 lOpp 


61031201 8 A Notifies that IE requested that enc I preservice inip l test 
requirements for snubbers be Included In licensing process. 

Requests that requirements to Insure snubber operability be 
i'-pler *n ted 

1EDFBC0- R L Assistant Director for Licensing 81/03/06 6p<i 


€103310004 Ltr to all licensees of operating p 1 an t s. ap p 1 1 c a n t s for OLs 
I. holders of CPs forwarding GECY-01-119 re info necessary to 
establish environ qualification of safety-related electrical 
equipment 

EISENHUT.O 0 Division of Licensing. 81/03/10 6pp 


~ Security, medical, emergency b fire protection plans 


8103310339 Ltr to all licensees of operating plants 8. holders of CPs 
forwarding NUFIE0-0696. '‘Functional Criteria for Emergency 
Response Facilities " Critoria describe acceptable method 
fer rs i ting NRC requirements w/o end 

E1SENMJF. D 0. Division of Licensing 81/03/03. 6pp 


6 1033 103 1 2 Forwards 001212 ltr requesting NRC concurrence u/location of 
offsite emery one y operations facilities Facilities are 
technically adequate u/o add! backup facilities at greater 
than 10 mi 1 e s . despite MJREQ-0696 guidance 

GCliCliCY. 0 D Washington Public Power Supply System 01/03/20 Ip. 
C0OS9 197 


--61033)0520 Requests NRC concurrence re adequacy of location of offsite 
ea-irgency operation facilities Util should not be penallied 
t required to relocate facilities if current NRC guidelines 
are modified. 

BDt'-CHEV. 0 D Washington Public Power Supply System 00/12/12 
3pp 00039: 190. 


9 Infection reports. IE Bulletins & correspondence 


3103100093 Forwards IE tntp Repts 30-500/00-13 b 30-309/00-13 on 
&C3929-1030 6 notice of violation. 

SPENCER- 0. S Region 3. Ban Francisco. Reactor Construction & 
Engineering Support Drench. 80/12/12 2pp. 07942 349. 


--61O3I0OO87 Notice of violation from insp on 000929-1030 

SPENCER# 0. B Region 3. 9an Francisco. Reactor Construction b 
Engineering Support Branch 00/12/12 2pp. 07942:331 


--8103 180093 IE Insp Repts 90-500/00-13 b 50-509/80-13 on G00929-SO3C 
None omp I tenet noted failure to eccumplish bolting, to 
properly translate design requirements l to properly 
maintain equipment 

BISHOP. T N Region 3. Ban Francisco. Office of the Director. 
HAYh.ES. R C Region 5. San Francisco. Reactor Construction b 
Engineering Support Ur*i> c ^- 80/12/10 17 pp 07942 333 


0103040339 Forwards IE Insp Rppts 30-500/00-16 b 50-309/00-16 on 
00 103 1 - 1204. No none omp! lance noted 

SPENCER. 0 S. Region 3. Ban Francisco. Reactor Construction b 
Engineering Support Gran C h 01/01/13 2pp 07020 134 


--0103040346 |E Insp Repts 50-300/00-16 b 30-909/00-16 on 001031-1304 
tionconp l lance noted Major areas Inspected const activities 
including containment structural steel erec 1 1 on , we 1 d ing . 

• t orag e 3 hard ling. 

DISHOP. 1\H Region 3. San Francisco. Office of the Director 
DODDS* W T Region 9. San Frjncieco* Rea/ tor Construction i 
Engineering Support Branch. 01/01/12 5pp 07020 136 


9 1 0302 0041 Forwards IE Circular 01-02. Perforrante of NRC-Llcensed 
Individuals While on Duty “ No written response required 
ENGELKEN.R H Region 5. San Francisco. Office of the Director 
01/02/09 Ip 07707 234 


0103170006 Forwards It Circular 81-03. 'Inoperable Seismic Monitoring 
Instrumentation. " No response required 

ENGELKEN. R H Region 5. San Ftancisro. DffJce of the Director. 
01/03/02 Ip 07939 104 


9103260009 Responds to IE Bulletin 00-09. 'Hydramotor Actuator 
Deficiencies ” Updates 000623 t 09 22 responses No Veltek.Inc 
supplied actuators found deficient American Warring It 
Ventilation Co Supplied actuators being examined 

DOBSON. D.E Washington Public Power Gupply System 01/03/02 2pp 
08042 106 


9103260037 Responds to IE Bulletin 00-23. "Failures of Bolenold Valvei 
Mfg by Va I cor Engineering Cotp “ All contractors 6 
subcontractors requested to identify Valcor valves Any 
valves found will be replaced 

00080N. D E Washington Public Power Supply Oysten 01/03/02 Ip. 
00042 120 


0103160830 Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubbers*' w/corrected Pages 3 b 6 Change in 
Identification of facilities w/CPs to which bulletin Is 
applicable does not affect util requirements. 

ENOELKEN- R H Region 3. 6an Francisco. Office of the Director 
01/03/04 ip 07914 107 


B1031201B6 Notifies that IE requested that end preservice insp 8. test 
requirements for snubbers bo Included In licensing process 
Requests that requirements to Insure snubber operability be 
Imp 1 emented. 

IEDE8CD, R L. Aeslstant Director for Licensing 01/03/06 6pp 
07903: 01 3. 


B 103 1 00020 Forwards IC Mgt Heating Repts 50-460/01-03,90-308/01-03. 
50-309/01-03 b 30-313/01-03 on B10225 

ENGELKEN. R, M Region 9. Ban Francisco. Office of the Director 
81/03/06 Ip 07933 133 


0103 100891 IE Mgt Meeting Repts 50-460/01-03.90-500/01-03.50-509/81 
b 50-513/01-03 on 810225 No none omp 1 J one e noted Areas 
d 1 tcus s ed . act I ons taken re concerns expressed by mgt at Oct 
I960 systematic appraisal of licensee performance meeting. 
FAULKEN3ERRY. 0 . CREWS, J. L Region 3. San Francisco. Reactor 
Construction 4 Engineering Support Branch 01/03/04. 4pp 
07953: 136. 


8103200268 Forwards |E Info Notice 01-06. "Failure of 1 TE Model K-600 
Circuit Breaker." No response required. 

ENGELKEN. R .H Region 3* Ban Francleco. Office of the Director. 
81/03/ 1 I Ip OV969 001 


8103200066 Forwards If. Info Notice 01-05, "Degraded DC Sye at 
PallSadee ' No response required. 

ENGELKEN, R. H Region 9. San Francisco, Office of the Director. 
01/03/13 ip. 07970001 


8103290019 Ac k receipt of 810219 ltr informing NRC of steps taken to 
corrset violation noted in IE Insp Repts 50-300/00-17 b 
50- 509/00- 1 7 

FAULKEN8ERR V. B. Region s, s«n Francisco. Office of the Director. 
0I/O3/1B Ip. 0/99B 034 


-8103339023 Respond* to l .RC BI0109 l*r ff violations noted «n IE tn*p 
Rapt! 50-908,00-17 ", S0-SC9/30- J 7 Corrective actions welier* 
r oqua 1 i f led under correct testing Dra:ecy'ei 6 new guide:* 
bend test jig -equlsittcne: 

DOBSON- 0 E Washington r 'jilir Power Su?p l, S^sten 01/02/19 
4pp 07990 033 


- -91 03250023 Approves estension until 0JCZ2O for response to GS Spencer 
810105.06 t 09 l t f 5 -e R0C926. I 1 18-2 J 6 1208-19 insp 
EnOELKEn.R H Region 3, E*n Francisco. Office of the Director 
81/02/10 Ip 079*18 02? 


9 1 033 1031? Forward* B012J2 llr requesting N9C cone 
offsite emergency operations facilities Facility 
technically adequate -i/o add! backup facilities . 
V>at\ 10 nlles. despite NJ9EG-0696 guidance 
BDJCHEV.O. D Washington Public Power Supply by S 


-'8103310520 Requests NRC concurrence re adequacy 
emergency operation facilities Util should not 
4 required to relocate facilities i »' current Ml 
are modified 

DQiJCHEv, Q 0 Washington Public Polpt Supply 
3pp 


• -0103250033 Requests eitens»5 J « until 0:0220 to respond to 09 Spencer 
910105.06 l 09 1 t r » re !E ln»ps 

D3BSQn. D E Washington Putlic Power Supply System 01/01/29 Ip 
0 7990 0**0 


- -0103250039 Fjtyardi IE Ir*p Rept* 5C-2C0/8O-17 t 3O-3C9/0O-17 on 
001200-19 4 notice of violation 

SPENCER. *3 5. Region 5. San Francisco. Reactor Construction 4. 
Engineering Support lirarcn UI/01/C9 2 pp 07998 041 


P Operating license stage documents 4. corresppnde 


a 1 03120014 l. tr to all licensees of operating plant 
applicants. e i c ep t Indian Point 2 4 3.2lon t 4 2 
forwarding Inadvertently omitted pages from N4C '■ 
request for add] info re control of heavy loads 
EISENHUT. 0.0 Division of Licensing 81/02/03 


0103250042 Nc t ic e yf violation fren tn$p on 0O15C8-19 

SPENCER. 0 8 Region 9. Sa r « Fran: J see- Reactor Construction 4. 
Engineering Support Branch 01/01/09 Ip 07990 043 


- *01 032500*1 7 IE Ins? fiept* 50-508/80-17 4 50-539/00-17 on 001200-19 
None omp 1 lance rotea failure to prcper’ly perform welder 
quail fie at i on tests 

BISHOP T W Region 3. San r ra-iciscn. Office of the Director 
DODDS. R r Region 5. San Francisco. Reactor Construction 4 
Engineering Support Branch. Gl/Ol/OB 7pp 07990 044 


0 Inspection reports- IE Bulletins i. corresponden 


B103180C83 Forwards IE Insp Repts 30 *308/00 13 S' 
000929-1030 4 notice of violation 

SPENCER. 0.3 Region 9, San Francisco. Reactor C 
Engineering Support Branch 00/12/12 2pp 07 


--8103180007 Notice of violation frox in*P on CD09 
SPENCER- 0 B Region 3- San Francisco. Reactor 
Engineering Support Branch 60/12/12 2pp 


03CKET BTN-50-509 WPPSS NUCLEAR PROJECT. U'i£T 5 
A App 1 ic ati on/c onatr uc t l on stage document* & correspondence 


6103190732 Ltrs to all licensees of operating p 1 an t s . ap p 1 I c ant » for 
Dt.s V holders of CPs u control of heav, loads Requests 
review ?er guidelines in N',R£0-0612 forwards URC position re 
interim actions 4. request for add] info 

CtSENKJT.D 0 Oi vision of Licensing 60/12/22 30pp 


61031903B7 L tr to all licensees of operating plants t applicants for 
OLs & holders of CPs re program for ervirjn qualification 
of safety- related electrical equipment. Ite-s addressed 
Involve cold shutdown, rep lac enent parts L NU9E0-O737 
E I SENH1/T . 0 0 Division of Licensing Ql/Ol/19 6p? 


0103160669 Ltr to all operating plants 4. CP holders forwarding 
c 1 ar i fleet ion of TN I Action Plan Ita-*. Ill A l 2 re upgrade 
of emergency support facilities Requests c onf i r -at l on within 
43 days that imp 1 pnentdt i on dates will be met 
E18ENHJT. D. 0. Olvision of Licensing 81/02/10 I2pp 


B 103290024 Ltr to all pewer reactor licensees t license applicants re 
(VWREG-0619 c r 1 ter ie Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee submit analysis to 

justify use of existing low flow controller 
EIBENHUT, 0 o Division of Licensing 61/02/20 Bpp 


0103230013 Generic Ltr 01-06 to all CP holders 6 PL applicants re 
IOCFR50 71 le), "Periodic Updating of FSARs." effective 
800722 Info re F0AR legal s t a t u t . f orna t & content end 
EJSEN’HUT.D G Division of Licensing. 81/02/26 lOpp 


8103120186 Notifies that IE requested that enc ) preservice Insp & test 
requirements for snubbers be included in licensing process. 

Requests that requirements to Insure srubber operability be 
Imp lamented 

TEDESCO.R L Assistant Director for Licensing 91/03/06 6pp 


9103310804 Ltr bo all licensees of operating plant s • app 1 1 cants for OLs 
& holder* of CPs forwarding SECY-B1-1I9 ce Info necessary bo 
establish environ qualification of sa t ety- r » la t e d electrical 
equipment 

EISENHUT.D.O Division of Licensing 01/03/10 6pp 


F Security, medical, emergency & fire protection plans 


6103310330 Ltr to all license** of operating plants $< holders of CPs 
forwarding NUftEG-0696. 'Functional Criteria for £-nergency 
Response Facilities ' Criteria describe acceptable method 
for meeting NRC requirement* W/o end 

EIBENHUT. D 0 Olvision of Licensing 01/03/03. 6pp 


--G1031B0093 JE Insp Repts 50- 50B/Q0 - 1 3 K S0-509/G 
None omp I 1 anc e noted failure to accomplish bolt 
properly translate design requirements l to pr 
maintain equipment 

BISHOP, T.W Region 5. San Francisco. Office o 

NAVNE8.R C Region 5, San Francisco. Reactor 

Engineer inj Buppot t Branch 80/12/10 I7pp 


6103040339 Forwards IE Insp Ropts 50-308/00-16 ?. 5 
001031-1204 No noncon? 1 i anco noted 
SPENCER. 0 S Region 5. Ban Francisco. Reactor C 
Engineering Support Branch 01/01/13 2pp 07 


--B103040346 IE Insp Repts 50-508/80-16 V 90-509/6 
none omp 1 lance noted Major area* inspected cons 
including containment structural steel erectio 
storage t handling 

BISHOP. T W Region 3. Ban Francisco. Office o 
000D6.fi T Region 9. San Francisco- Reactor C 
Engineering Support Branch 81/01/12 3pj> 


0103020041 Forwards IE Circular 01-02, "Performanc 
Individuals While on Duty " No written response 
ENQEUtkEN.fi H Region 3, San Francisco. Office o 
01/02/09. Ip 07707 234 


0 1 03 k 70006 Forwards IE Circular 01-03, "Inoperable 
Instrumentation ■ No response required 
ENQELktEN.fi H Region 3, San Francisco, Office o 
Bl/03/02 Ip 07939 104 


0103260009 Responds to IE Bulletin 80-09, 'Hydremo 
Deficiencies " Updates 000625 4 0922 responses N 
supplied actuators found deficient American Harm 
Ventilation Co supplied actuators being examined 
DOBSON. D. E Washington Public Power Supply Syst 
G8042 106 


8103260037 Responds to IE Bulletin 00-23. "Failure 
ttfg by Valcor Engineering Corp " All contractors 
subcontractor* requested to identify Valcor valv 
valves found will be replaced 

DOBSON, 0 E Washington Public Pouter Supply Syst 
06042: 120- 


0103160930 Forward* revised IE Bulletin 81-01. "Su 
Mechanical Snubbers." w/corrected Pages 9 % 6. Ch 
identification of facilities w/CP* to which bull 
applicable dor* not affect util requirement*. 
ENQELKEN.fi H Region 3. San Francisco, Office o 
81/03/04 Ip 079 J 4. 107 


6103120106 Notifies that IE requested that enc 1 pr 
requirements for snubbers be included in licensl 
Requests that requirement* to Insure snubber ope 
imp I ertantad. 

TEDESCO.R. L Assistant Director for Licensing 


UUUKtl tP I I hlvlb 


31 


8:03180920 Fori^rdi IF Mg t fleeting Rept* 50- >160/0 1 -03- 50- 9C0/OI -03. 
50-309/0 1-03 4 00-91^/01-03 on 010225 

EKCELKEN'R H Region 5. lian Francisco. Oi'hce of the Director 
0) /C 3/06 Ip 07953 155 


010-310005] IE Mjt Meeting Repts 90- 9 SO / 0 1 - OH. 50- SOO/Qi - 03, 50 -509/81 -03 
4 50-5 1 3/U 1-03 on OlO?<?5 Np none enp 1 i an( O noted Areas 
{liCuSitd actions taken re concerns expressed by mgt at Oct 
1930 systematic appraisal a# licensee perfomant* meeting 
FAJLKEN3CRR » . D . CREWS. J l. Region 5. San Francisco. Reactor 
Construction 4 Engineering Support Branch 01/03/04 4pp 
07953 196 


Cl 03230269 Forwards IF Info Notice Hi -06. ‘Failure; of 1 T£ Model K-6C0 
CircuLt Breaker 1 No response required 

EN3EL/EW. R M Region 9, 5 j:i Francisco. Office of the Director 
El /03/J 1 Ip 0796V 001 


-0103270947 Sub-tits i e C cr.iend a t i on * re s c he d u l i ng . p er s onne 1 resources I 
nearing mgl for CL proceedings Panel r*j»t obtain oierplion 
from hiring freete for two recently appointed chairmen 
COTTER-0 P A t jo i c Safety and licensing Board Panel 01/02/25 

33 pp 


nCCKF.7 30-513 UPPS5 NUCLEAR PROJECT. UNIT 4 


A App ( lea 1 1 on 'c cn« true t ton stage documents 4 correspondence 


9103190732 Ltrs to all licensees of operating p 1 ant s . ap p l i c an t s for 
OLs 4 holders of CPs re control of heavy loads Requests 
rev 1 Pui per guidelines in f.URE(?-06l2 Forwards NRC position re 
Interim actions 4 request for addl info 
EIEEMhJT. D O Division of Licensing 00/12/22 30pp 


IV, 03200066 Forwards 1L Info Notice 81-09. ‘Degraded t>C Sgs at 
Palisades " No response required 

FNSEl.KEN. R II Region 5. Ban Francisco. Office of the Director 
31/03/13 Jp 07970 C0 1 


8(03190307 Ltr to all licensees of operating plants 4 applicants for 
OLs 4 holders of CPs re program for environ qualification 
of safet g - related electrical equipment Items addressed 
involve cold s hy t i own . r ep 1 ac e len t parts 4 UIRE0-0737 
ET6ENMJT.D O Division of Licensing 01/01/19 6pp 


0103290019 Ack receipt of 010219 ltr informing NRC cf stops taken to 
correct violation noted If) IL* Insp Repts 50-900/00-1/ 4 
50-509/00- I 7 

FA JLF EMBER RY , R Region 9. lien Francisco. Office of fcho Director 

01/03/10 Ip 07990 OJA 


01031 2C0 l 4 Ltr to all licensees of operating plants. CP Solders 4 OL 
applicants, erct.pt Indian Point 2 4 3. Zion 1424 TMI-I. 
forwarding inadvertently omitted pages fre* NRC BO 1222 
request for addl info re control of '-eav^ loads 
ElEENHJT.DC Division of Licensing 01/02/03 6pp 


0103250025 Responds to NRC Q10109 Jtr re violations noted in IE tnep 
Repts 50**5-00/00-17 4 90 ■ 5D9/G0- 1 7 Corrective actions jeldeTt 
rtquallfloi under correct testing procedures 6 new guided 
berg test jig requisitioned 

CJH80IJ. D E Washington Put J ic Power- Supply System 01/02/19 
4pp 0/990 039 


--G1Q3250020 Approves extension until 010220 for response to OS Spencer 
010)09. 06 4 09 ltrs re 003936.1110-21 4 1200-19 insp 
ENCELAEN.R U Region 9. Ban Francisco. Office of the Director 
01/02/10 Ip 079-70 039 


--U103230032 Requests extension until 010220 to respond to G3 Spencer 
010109,06 4 09 ltrs ie fE insps 

DOBSON. O.E Woshihgton Public Power Supply System 01/01/29. Ip 
07990 040 


6103160669 Ltr to all operating plants 4 CP holders forwarding 
clarification of TMI Action Plan Item JH A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that implementation dates will be net 
eiSEt.hUT.D.9 Division of Licensing 81/02/10 12pp 


8103250024 Ltr to all power reactor licensees 4 license applicants re 
NUREG-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of editing low flow controller 
El 3EN*iUT. 0. 9 Division of Licensing 01/02/20 Opp 


0103230013 Generic Ltr 81-06 to all CP holders 6 QL applicants re 
10CFR50. 71 < e ) . -‘Periodic Updating of FSARs, ' effective 
800722 Info re FSAR legal s tatus. forma t 4 content and 
EIBENHJT.D 0 Division of Licensing 81/02/26 lOpp 


-0103550039 Forward* IE Insp Repts 3O-9CO/0O-17 t 30-909/00-17 on 
6O12C0-I9 4 notice of violation 

SPENCER. 0 S Region 9. Son Francisco. Reactor Construction 4 
Engineering Support Branch 01/01/09 2pp 07990 041 


-8103550042 Notice of violation from insp on 001200-19 

SPENCER. 0 B Region 9. Ban Francisco, Reactor Construction 6 
Engineering Support Branch Qj/Ol/09 Ip 07990 043 


--B10D230047 IE Insp Repts 50-508/00- 17 4 50-509/00-17 on 801200-19 
Nine omp l lance noted failure to properly perform welder 
qualification tests 

DJSIIOP.T.W Region 9, 9an Trancltco. Office of the Director 
DGDD9.R- T Region 5, 8an Fronclsto. Reactor Construction 4 
Engineering Support Branch 01/01/00 7pp 0/990 044 


70CFET 30-910 DUNE HILLS BTATIDN. UNIT l 


■J Congress I on« I /Executive Correspondence 


3N>3?7 0110 Responds to request for rapt on possible addl Improvement* 
to NRC licensing process Legislation allowing interim 
operations In advance of Nearing completion would reduce 
delay in licensing process 

ICROR IE. J. 11 Commissioner* 01/03/12 5pj> 

- -0103270947 Submits recommendation* re sc heduling. personnel resources & 
hearing mjt for OL p roc oed 1 ng s . Pane l must obtain exemption 
frem hiring freete for two recently appointed chairmen 
COTTER. 0 P Atomic Safety and Licensing Board Panel- 81/02/25 
33pp. 


:Cw*ET 90-311 BLUE HILLB STATION. UNIT 2 


■J <oi\gre**lor>al /Executive Correspondence 


8103270110 Responds t® request for rept on possible addl Improvements 
to NRC licensing process Legislation allowing interim 
operations In advance of hearing completion would reduce 
delay in licensing process 

iCtfDRlE, J M Commissioner* 01/03/12 Sop 


0103150106 Notifies that IE requested that enc I preservice insp 4 test 
requirements far snubbers be included in licensing process 
Requests that r pqu i r pirents to insure snubber operability be 
implemented 

TEOESCQ. R L Assistant Director for Licensing Gl/03/06 6pp 


B 1 0331 0804 Ltr to all licensees of operating plants. applicants for OLs 
6 holder* of CP* forwarding SECY-B1- l 19 re info necessary to 
establish environ q i/a 1 l f 1 c a t i on of sa f e t y-r e 1 e ted electrical 
equipment 

El 6ENHJT , 0 G Division of Licensing. 81/03/10 6pp 


F Security, medical, emergency 4 fire protection plans 


8103310338 Ltr to all licensees of operating plants 4 holders of CPs 
forwarding NVREQ- 0696 . -Functional Criteria for Emergency 
Response Facilities ‘ Criteria describe acceptable method 
for meeting NRC requirements U/o encl. 

El 5ENHUT * D G Division of Licensing. 81/03/05 6?P 


0103310512 Forward* 001212 ltr requesting NRC concurrence w/location of 
offsite emergency operations f ac i I t t i e* Fee i 1 1 t 1 e t are 
technically adequate u/o addl backup facilities at greater 
than 10 ml l es. deep J te NvREQ-0696 guidance 

BOUCHEY, O D Washington Public Power Supply System 81/03/20. IP 


--B103310920 Request* NRC concurrence re adequacy of location of offsite 
emergency operation fac 1 1 1 1 ie*. Uti 1 should not be peneliied 
4 required to relocate facilities If current NRC guideline* 
are modi Fled 

BOUCHEY. 0 D. Washington Public Power Supply System. 00/12/12. 

3pp 


Q Inspection reports- tE Sullftint it c or respondent » 


0103190006 Forwards IE Insp Repts 90-460/81-01 4 S0-513/B1-01 on 
910113-16 Wo noncompliance noted. 

SPENCER. G. 0. Region 5. San Francisco. Reactor Construction 4 
Engineering Support Branch 81/01/26 2pp 07962 340. 


384 


DOCKETED ITEMS 


- - 01 03 19001 I IE Imp Repts 50-460/01-01 t 90-313/91-01 on 0IOM3-16 No 
noneompl lance notjdfijjoc arm inspected const activities 
including licensee action on previous imp findings. 

10CFP50 S3» Iters. IE bulletins L potential 10CFR21 defect* 

H1RSCH, D.F - WAGNER. u J. Region 9. Sen Francisco* Office of the 
Director. DDDDS. R. T Region 3. San Francisco. Reactor 
Construction ft. Engineering Support Branch 01/01/23 8pp 
07962: 342. 


6103020136 Responds to IE Bulletin 60-21- "Valve Yoke* Supplied by 
Malcolm Foundry Co- Inc " Specified valve parts Lire not U 9 ?d 
by vendors Response f ror B t>U outstanding Results ui I 1 be 
tent by 610522 

MAZUR. D W Washington Public Power Supply System 61/02/03 2pp 
07783 094 


6103020072 Forwards IE Circular 01-02. “Perforranc* of NRC-Llcensud 
Individuals While on Duty " No written response required 
ENQELV.EN.R H Region 9. Ban Francisco. Office of the Director 
01/02/09 IP. 07767 302 


0103200233 Forwards JE Info Notice 61-06, 'Failure of ITE Mid 
Circuit Breaker ' No response required 

ENSELKEN.R H Region 9. Dan Francisco- Office of the Oirec 
61/03/11 (p 07960 325 


Bl€>32000b4 Forwards IE Info Notice 01-09. "degraded DC Bys at 
PallsaCes. “ No response required 

ENGEtKEN.R H Region 5- San Francisco. Office of the Olret 
61/03/13 Ip 07960 264 


S Reportable occurrences. LtlM ft, related correspondence 


0IO3O2O5C0 Interim deficiency rept for diesel generator conk 
intake des ign. or ig Inal ly reported 001203 Design revisions 
ensuring actuation Of generator under tornado conditions 
currently being evaluated Final sept to be Issued 010601 
KAZUR- D U Washington Public Power Supply System 01/01/0 
07705 Of>\ 


6103040313 Ack receipt of 010127 ltr informing NRC of steps taken to 
correct violations note; in IE Insp Rept* 50-460/80-11 t* 

50-3 13/80- 1 1 

SPcUCER,f>.0 Region 5. 6an Francisco. Reactor Construction ft. 
Engineering Support Branch. 01/02/09 Ip 07020 086 


'6103040325 Responds to KRC BOlOO? ft, 610105 Jtrs re violations noted in 
IE Imp Rept* 50-460/00-11 t, 90-313/80-11 Corrective 
action! initiated 810114 field change notice for technical 
direction re removal of support lugs f r on, pipe spool 
MAZUR, D W Washington Public Power Supply System 01/01/27 3pp 
Q7B20 087. 


8103020605 Interim deficiency rapt re Qostroir Bergen Metal Pr 
welded a » s e -ib 1 1 e s • 1 n l t ( a I I y reported on 001208 Hold hoe bee 
established on assemblies pi lor to embedment to allow QA 
review of all records Final rept will be sent by 010501. 
ttAluft.O U Washington PotlU Rower Supply Gysters EM/OWQ 


8103120423 Interim deficiency rept re inadequacy of load rest 
for epent Fuel cask handling cram In Oeneral 3vc s Bldg, 
initially reported on 010107 Following selection of 
corrective action final rapt will be forwarded 
NAKlft.O W Washington Public Power Supply 8yst*m Gl/02/0 
07901: 220 


--B1O3040332 Acb receipt of 011106 Itr informing M^C of step* taken to 
Correct violations noted in IE Insp Rept* 90-460/80-11 ft. 
30-913/60-11 Addl info required v* undersixec pipe spool 
lug* ft, nondestructive exam 

SPENCER. 0 0 Region 9 . San Francisco* Reactor Construction U 
Engineering Support Branch 81/01/03 2pp 07020 090 


**-010304034 1 Respond* to NRC 801C07 Itr re violation* noted In IE 
Rapt* 30-460/eO-ll 4 30-91 3/eQ- 1 1 . C orr «c 1 1 v* actions OA 
surveillance performed on random sample of spool* ft< 
drawings, identifying pipe spools w/« hop-welded lug* 

MAZUR* D W Washington Public Pooler Supply System 00/11/06 
07620 092 


--QI03040350 Forward* IE Insp Rept* 50-460/80-11 h 50-913/80-11 on 
800926-29 j. 0909-12 ft, notice of violation 

SPENCER. <3 8 Region 3. Ban Francisco. Reactor Construction ft. 
Engineering 9upport Branch 60/10/07. 2pp 07020 095. 


--0103040374 IE Insp Rept* 50-460/80-11 L 50-511/00-11 on 000026-29 h 
0909-12 None oir pi lane e not 9 <$ : und »rs 1 1 e d shop weld* on pipe to 
pipe attachment fillet <ueld« & unau t h or 1 1 e d removal of arc 
•trite* from stainless steel pipe spool 

KIBBCH. D F > TOTH. A D . HERNANDEZ. 0. Region 5. San Francisco, 
Office of the Director. 80/10/03 16pp. 07020 0 99 


0 1 03170 003 Forwards IE Circular 01-03, " I nop era b la Seismic Monitoring 

ImtTufnentat ion. " No response required. 

ENOELKEN.R.H Region 3. San Francisco, Office of the Director 
01/03/02. Ip 07939. 102. 


9103160091 Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical Bnubbers*" w/correctad Page* 3 ft, 6 Change in 
i d en 1 1 f 1 ca 1 1 on of facilities w/CP* to which bulletin !« 
applicable does not affect util requirement*. 

EN0ELKEN. R. H Region 5. San Francisco- Office of the Director 
01/03/04. |p 07914; 390. 


0103120186 Notifies that tF requested that and pr««ervlce insp ft. test 
requirement* for snubbers be included in licensing process 
Request* that r equi rements to insure snubber operability be 
imp I e/sentetf. 

TE OE SCO, fl. L. Assistant Director for Licensing 91/03/06 6pp. 


610318 0826 Forwards IE Mgt Meeting Rept* 50-460/01-03,30-300/01-03. 
90-909/0 1-03 S< 90-513/81-03 on 810229. 

EN0ELKEN, R H Region 9. 8an Francisco, Office of the Director 
01/03/06. Ip 


DOCKET 30-314 PEBOLE SPRINGS NUCLEAR PLANT, UNIT l 


A App llcatl on/cocxstruc t ion stage document* & c orrospondence 


0IO319O3B7 Ltr to all licensee* of operating plant* ft, applied 
OLs ft holders of CPs n program for environ qual i f ie at 1 on 
of saf ety-r a lated electrical equipment Items addressed 
Involve cold shutdown, rep lac ement parts ft- NURE0-0737 
ElSENHUT. D 0 Otvision qf Licensing Q 1/01/19 6pp 


0103290024 Ltr to ail power reactor licensees ft license eppli 
NURE0-O619 criteria Footnote 2 in Table 2 contains error du 
to leakage testing deletions Licensee may submit analyst* t 
justify use of existing low flow controller 
EI8ENHUT-D 0 Division of Licensing 81/02/20 Op p 


0. Adjudicatory correspondence 


6103030773 Response to NRC l applicant findings of fact ft to- 
of law re environ ft, sits suitability intervenor agree* w/NR 
Finding* D-3- 6 ft, 9, opposes NRC Finding* 37-49 ft, applicant 
Findings 21-27.110 4- 12 1 - 1 29 W/C*r t i f i c a t » of 9vc 
MARBET.L K Forelaw* on Board 61/02/13. 6pp 07791 330 


BI03030724 Clarifies intent of 010125 motion for *u*pon*ion o 
hearing* ft. finding* of fact ft, conclusions of law Forelegs 0 
Board anticipates reviewing ft, supplementing proposed 
findings ft. conclusion* filed 010213. 

MARBET.L K. Forelaws on Board 61/02/27. 2pp 07389 001 


8103060370 Response opposing intervenor*' motion for »u*pensl 
further limited hearlnge ft, issuance qf partial Initial 
decision ASLB proceedings can continue pending state l 
local development* Certificate of Ovc encl. 

BORDENICK. B M Hearing Branch 4 81/03/04 7pp. 07037 1 


0103130420 Order denying Intervenor B10123 motion to suspend 
hearings ft proposed findings of fact ft. conclusions of law 
Util may engage in administrative proceedings before A0LO 
w/state ft- local devalopment* pending 

BOWERS, E 0 Atomic Safety and Licentlng Board Panel. 81/0 
3pp. 07911:220. 


B103270652 Advises of stipulation re Intervenor proposed cont 
NRC alternative site analysis A discovery ft hearing 
schedule Stipulation should be forwarded within next severe 
wk s 

BORDENICK, a. M Hearing Branch 4 81/03/26. Ip 08043: 23 


Insp 

3pp 


—9103180851 IE Njt Meeting Repts 50-460/81-03.90-900/81-03, 50-309/81-03 
ft 30-913/01-03 on 010223 No none omp I lance noted Areas 
discussed: act 1 ons taken re concerns expressed by mgt at Oct 
i960 systematic appraisal of licensee performance meeting 
FAliLKENBERRY, 0. Region 9, San Francisco, Reactor Construction ft, 
Engineering Support Branch Bl/03/04. 4pp. 


C-CCrtE T 50-915 PEDDLE SPRINRU NUCLEAR PLANT. UNIT 2 


A App l 1 cat 1 on/c on s tr uc t 1 £•< stag? docuoents i> c orrptpondence 


6103190387 L tr to all licensees of operating plant* !» applicant* for 
OL* b holder* of CP* re prograni for environ qualification 
of t a f ety - r e ] a t ed electrical equipnent I ten* addressed 
involve cold *hu td own • r ep 1 a c emen t part* |» NURE0-0737 
E I SEf.KUT, D 0 Division of Licensing 01/01/19 6pp 


DJ031B0039 Unofficial transcript of Cormmion 010212 meeting in 
Washington, OC re SECY-01-20 policy on proceeding u/pendlng 
CP b <*»fg 1 Iceme application* Pp 1-113 
* Commissioners 01/02/12 I 1 7 p p 


3 Reportable occurrence** LERs b related c orr eipon d enc e 


0103120406 Interim. deficiency r ep t . or 1 3 i na 1 1 y reported 010117. re 
potential defect* to seam weld decay heat removal exchanger 
tub I ng. Gemer lc implications under investigation Eddy current 
testing program will be used to tuppl visual data 

tVWUft, 0. IJ. Washington Public Power Supply System 01/01/30 3p 
0790-1 360 


DDCKF.T 0TN-9O-5I7 JAMES P DAT NUCLEAR STATION. UNIT 2 


E NRC Safety Evaluation Report lEEfi). *uppl* b correspondence 


--8I0303C450 Recommends Commission approve enc ) draft final rule 10CFR50 
re licensing r equlr ements for pending CPs 1 nfg license 
applications b proposed statement of requirement re degraded 
core rulemaking 

D1RC/8.W J Office of the Executive Director for Operation*. 
BECV-01-O2OA 01/02/11 12pp 


6 ] 03250024 L tr to all power reactor licensees b license applicant* re 
NUflf 0-0619 criteria Footnote 2 In Table 2 contain* error due 
to leoiaje testing deletion* Licensee may submit analysis to 
justify u*e of existing low flow controller 
ElSENKUt.O 0 Division of Licensing 01/02/20 Opp 


0 Adjudicatory correspondence 


0103030? 73 Response to NRC l applicant finding* of fact b conclusion* 
of law re environ & site suitability Inter venor agrees w/NRC 
Findings 0 - 3.6 b 9. oppose* NRC Finding* 37-45 L applicant 
Findings 21-27,110 b 121-125 U/Cer t ( f 1 ca te of Svc. 

MARBET.L K Forelews on Hoard 61/02/13 6 pp 07791 330 


0103050724 Clarifies Intent of 010122 notion for suspension of further 
hearings & findings of fac t h conclusion* of law Forelews on 
Board anticipates reviewing b supplementing proposed 
findings b conclusions Piled 010213 

MAROET.l K Forelauis on Board 01/02/27 3pp 07565 001 


8103060370 Response opposing Intervenors' motion for suspension of 
further United hearings b Issuance of partial Initial 
decision AELB proceedings can continue pending state & 
local developments Certificate of Ovc enc I 

90RDENICK. B M Hearing Drench 4 61/03/04 7pp 07037 114 


9103130420 Order denying intorvenor 010123 notion to suspend further 
hearings b proposed findings of fact b conclusion* of* law 
Util may engage In administrative proceeding* before A 8 LB 
w/state b local development* pending 

C3UERQ.E 8 Atomic Safety and Licensing Qoard Panel 01/03/10 
3pp. 07911 220. 


0100270692 Advise* of stipulation re intervenot proposed contention* on 
NRC alternative site analysts b discovery b hearing 
schedule Stipulation should be forwarded ulthln next several 
s. 

CCROE^rCK, B M Hearing Branch 4 01/03/26. Ip. 08043 236 


OOCrET 8TN-50-316 JAflESPORT NUCLEAR STATION. UNIT 1 


E. NRC Safety Evaluation Report tSER*. supple t< correspondence 


9103230860 Discusses Ol. hearing scheduling process. 6 ER technical input 
schedule for CY01 b CY02 enc l 

DENTON, H R Office of Nuclear Reactor Regulation, Director. 

01/03/ 13 9pp. 07977 099 


0 Inspection reports. IE Bulletins b correspondence 


9103200140 Forwards |E Circular 91-03, “Inoperable Seismic Monitoring 
Instrumentation." No written response required 
CRIER, B.H Region 1> Ph 1 1 ad e J p h 1 #. Office o# the Director. 

Sl/03/02. !p 07971.347. 


0 1 032302 24 Forwardi revised IE Bulletin 01-01* "Surveillance of 
Mechanical Snubber*." w/corrected Pages 5 b 6 . Change In 
Identification of facilities w/CPa to which bulletin 1 * 
applicable does not affect util requi rement*. 

CRIER, B. H Region 1. Ph i lad e 1 p h la , Office of the Director. 
61/03/04. Ip. 07977:290. 


9103203161 Forward* IE Info Notice Sl>06. ‘Failure qf I TE Model K-600 
Circuit Breaker " NO response required. 

CRIER, B H Region 1. Ph 1 lad e 1 ph 1 e . Office of the Director. 

91/03/ n. ip 07969 290 


8 1 03230060 Discusses OL hearing scheduling process GER technical in 
schedule Per CY01 & CY82 end 

DENTON. H R. Office of Nuclear Reactor Regulation, Director 
01/03/13 5pp 0797 7 099 


0 Inspection reports. IE Bulletins l correspondence 


0103200140 Forwards |E Circular 01-03, "Inoperable fieismic Monitor! 
Tn* trun-e n La 1 1 on " No written response required 
GRIER, D. H. Region 1, Philadelphia. Office of the Director 
01/03/02 Ip 07971 347 


9103230224 Forjardi revised IE Bulletin Dl-Ol. Surveillance of 
Mechanical Snubber**. 1 w/corrc<ted Pages 3 It 6 Change in 
identification of facilities w/CPt to which bulletin is 
applicable doe* not affect util requirements 
CRIER. B . 11 Region 1. Philadelphia, Office of the Director 

Bt/03/04. ip 07977 250 


0103200161 Forward* IE Info Notice 01-06, "Failure of 1TE Model K- 6 i 
Circuit Qreaker. “ No response required 

GRIER. B.M Region 1* Ph 1 I ad* I ph la. Office of the Director 
BI/03/I1 Ip 07960 2V0 


OOCKET 8 TN- 90-510 HARISVILLC NUCLEAR PLANT, UNIT 1 


A App 1 1 ca 1 1 on/c on s true 1 1 oh stage document* It correspondence 


0103190732 Ltrs to all licensees of operating p 1 ant* . app 1 1 c an t s for 
OL* If holders of CP* re control of heavy loads Request* 
review per guidelines in fivJREO-0612 Forwards NRC position re 
Interim action* St request for addl info 
EI5ENHUT. D. 0. Division of Licensing. 00/12/22 30pp. 


0103190307 L tr to all licensees of operating plants t* applicants foi 
OL* I. holders of CP* re program For environ qualification 
of safety-related electrical equipment. Uims addressed 
Involve cold shut down, rep lacement parts b NURE0-O737. 

EIBENHUT, D. Q Division of Licensing. 01/01/19 6 pp. 


0103160669 Ltr to all operating plants b CP holders forwarding 
c lar 1 f 1c a t ion of TMI Action Plan Item III A. 1. 2 re upgrade 
of emergency support f ac 1 1 1 tits. Requests confirmation within 
45 days that Implementation dates will be met 
EIEENHUT. D, 0, Division of Licensing. 01/02/10 I2pp. 


0103290024 l.tr to ell power reactor licensees l> license applicants i 
NURE0-O619 criteria Footnote 2 tn Table 2 contain* error due 
to leakage testing de 1 e 1 1 ons. Lie ensee meg submit analysis to 
justify use o P existing low flow controller. 

ElBENHUTrD 0 Division of Licensing 01/02/20 Bpp 


0103170225 Ltr to all DWR licensees (except Humboldt Bay b LeCroete: 
requesting review of ASME Code Class 1 b 2 pressure boundary 
piping, fsPw end* I. fitting matl per guidelines of end 
Revision 1 to NUREQ-0313. Mode 1 Ttch Spec* only end. 

E16ENHUT, D, 0. Division of Licensing. 61/02/26 3pp. 


- - 0103 1 702 66 Model Tech Bpec* Page* 3/4 0-2. 3/4 0-3. 3/4 4-7 b 3/4 4- 
surveillance requirements for A0ME Code Class 1.2 b 3 
components b> RCS operetlonai leakage limiting conditions for 
operation b surveillance requirements. 

* Oeneral Electric Co. 01/02/26 4pp. 


8103170695 Ltr to holders of CPs b applicants for OL* IBNRs) reques 1 
review of ASMS Class 1 . 2 4 3 pressure boundary piping, safe 
ends b fitting matl per guidelines of end Revision 1 to 
NUREO-03 13 Model Tech Cpecs only end. 

EI0ENHUT. D 0. Division of Licensing. 01/02/26 3pp. 


0103230013 Generic Ltr 01-06 to all CP holders b OL applicants re 
10CFR9O. 7 i (it, “Periodic Updating of F 8 AR*. effective 
000722 Info re F0AR legal status, format b content end. 
EI 6 ENHJT, D. 0. Division of Licensing. 01/02/26 10pp. 


6103310804 Ltf to ill ] of operating planet. Applicant* for Out 

6 holders of CPs forwarding SECV-91-119 re Info neemarv to 
establish environ qualification of »afe t^-rt lated electrical 
• qwl pment 

EJSENHIJT.D 0 Division of ticeniinj. 81 -'03/10 6pp 


8103200577 Forwards plan for i-?l*mintlng mussel monitoring program 
requirements in CP Excavation for discharge diffuser 
tentatively scheduled for Oct 1901 Prediffuser const 
monitoring will be initiated In near future 

MJLLQ.L M Tennessee Valley Authority. 01/03/13 7pp 07960 083 


f. Security- medical. emergency A- fire protection plans 


6103310339 Ltr to all licensees of operating plants & holders Of CPs 
forwarding NURE0-0696- “Functional Criteria for Emergency 
Response Facilities “ Criteria describe acceptable method 
for* meeting NRC requirements N/o »nc I 

E10ENHUT.D 0 Division of Licensing 01/03/05 6pp 


Q Inspection reports- IE Bulletins U correspondence 


0102280-184 Forwards l£ Info Notice 81-01. "Possible Failures of GE Type 
HFA Relays “ No response required 

O'RelLLV.J P Region 2. Atlanta. Office of the Director 81/01/16 
IP 


011X3020277 Forward* IE Circular 91-02. "Pe r Fo rrarce of NRC -Licensed 
Individuals While on Outy " No written response required 
D'ftElLLY. J P Region 5. Atlanta. Office of the Oirector Ql/02/09 
Ip 


0103040753 Provides addl response to IE Bulletin 60-20 re Westlnghouso 
Type U-2 switches Info fro* OE r* STRIDE portion of 
facilities has not been received Info anticipated by 810615 
HILLB.L M Tennessee Valley Authority 91/02/10 Ip. 07B10 123 


6103190100 Forwards IE Insp Repts 50-516/01-01.50-519/01-01. 
50-520/01-01 t 50-321/81-01 on 810106-09 No noncomp l fane & 
noted 

MURPH/.C E. Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch. BW02/10 2pp 079&5 023 


“-9103J90I94 IE Intp flepte 50-516/01 -Ol . 50-51 9/0! -01 , 50-520/01 - 01 l 
30-921/01-01 on 810106-09 No none amp I | anc e noted Major areas 
Inspected previous Insp f ind 1 ngs. maf a t y-r e lafced pipe & 
structural steel welding. 

CROWlEY. B R Region 2. Atlanta. Office of the Director 

HERDTiA R Region 2. Atlanta. Reactor Construction & Engineering 

Support Branch 81/02/09 0pp 07963 023 


0103240152 Forwards IE Insp Repts 3O-5i0/ei -02. 50-519/01 -02. 

W-' 320/91-02 i 30-521/81-02 on 810103-30 No none om? U anc e- 
noted. 

hURPHY.C E. Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch. 91/02/12. 2pp. 07900 230. 


-8103240162 IE Insp Repts 90-316/01-02.90 - 519/81-02.30-320/81-02 h 
50-521/81-02 on 810108-30 No none onp 1 1 anc e noted Major 
areas Inspected open items.A-1 dryuell penetration frames 
t* A-l we 1 r ua 1 J 

SwAN. W B Region 2. Atlanta. Office of the Director 
CANTRELL. F s. Region 2. Atlanta. Reactor Construction & 
Engineering Support Branch 01/02/11. Spp 07960 232 


8103130230 Forwards 8uppl 9 to IE Bulletin 00-17. ‘’Failure of Control 
Rods to Insert During Scrim at BUR 1 No written response 
required 

O'REILLY. J. P. Reg loti 2. Atlanta. Office of the Director. 81/03/17 
Ip 07908 357 


0103160916 Forwards IE Circular 61-03. "Inoperable Seismic Monitoring 
Instrumentation " No response required 

KEPPLEfl. J 0 Region 3. Chicago. Office of the Director 01/03/02 

lp 


9103170011 Forwards revised IE Bulletin 81-01. "9urva i 1 lane e of 
Mechanical Snubbers* " w/correctad Pages 9 L 6 Change In 
identlf 1 cation of facilities w/CPs to wMch bulletin is 
applicable does not affect util requirements. 

O'REILLY. J. P Region 3. Atlanta. Office of the Director. 01/03/04 
IP 


0103160193 Ac I receipt of 810206 ltr Informing NRC of steps taken to 
correct violations notad in IE Insp Repts 50-510/00-24 & 

90 -920 /BO- 24. Final response to ba submitted by 010331 

LEU IB. R. C Region 2. Atlente. Reactor Operation* Nuclear Support 

Branch. 81/03/06 lp. 07921:230. 


--01O316O29S Respunds to NRC 8101 M ltr re violations notec in 
Repts 50-510/00-24 t. 20- 520/00 24 Corrective actionsrall 
currently open notification of change repts will to review) 
for Inclusion of cause 6 action to prevent recurrence 
M1LLS-L M Tennessee Valley Authority 01/02/06 Upp 
07921 231 


--B103160215 Forwards IE Insp Repts 20-51B/Q0-24 & 50-520/00-2' 
£01112-13 t notice of v 1 0 1 a 1 1 on. Ap p A 

riJRPHY. C E Region ? . Atlanta. Reactor Construction 6 Eng: 
Support Branch 01/01/14 2pp 07921 234 


■0103160223 Notice of violation fir on in 8? on 80! I IP- J 3 

• Region 2. Atlanta. Office of the Director 01/01/14 | 

07921 236 


6103160235 IE Insp Repts 50-518/60-24 i> 50 520/00-24 on 0011! 
None omp 1 lane e noted failure to document cause t take 
corrective action on Nu 1 1 f 1 c a 1 1 on of Change Rep t MNPA-1J4. 
HARRIS. JR Region 2. Atlanta. Office of the Director 

CON-ON. T. E Region 2. Atlanta. Reactor Construction 6 Engi 

Support Branch 81/01/13 3pp 07921 237. 


0103200197 Forwards IE Info Notice 01-06. "Failure of ITE Hude] 
Circuit Breaker 1 No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01 
IP 


0103200003 Forwards IE Info Notice 91-05. ‘Degraded DO St/* at 
Palisades ‘ No response required 

Cl'RElLLY. J, P Region 2. Atlanta. Office of the Director 01 
IP 


S Reportable occurrences. l.F.R* 4. related correspondence 


8103100201 Part 21 rept re reactor protection sys panel design 
deficiencies initially reported on 000007. Util is auaitlny 
info frt>*> <9E re final corrective actions 

MILLS. L M Tennessee Valley Authority 81/02/12 3pp 07f 


0103040559 First interim deficiency rep t. or 1 g ina 1 I y reported Of 
& 0203. re deficient drawing 6 document control Sit teen 
drawings not mutilated when new revisions received 8* 
drawings not updated Will submit Final rept by 610316 
WILLS. L M Tennessee Valley Authority 0J/O2/26 3pp 0/1 


8103130009 Part 21 rept re standby gas treatment sys charcoal t 
initially reported BCOSOB Final rept will be submitted by 
810322 

MILLS. L M Tennessee Valley Authority 01/03/02 3pp 071 


8103170309 Interim Deficiency Rept 1 re unacceptable welds dec 
as accepta b 1 e. in it ia I ly reported 810206 Approx 60 of 920 
total welds identified as def 1 c lent, a 1 though passed by six 
Inspectors Addl info will be provided by 010505 
MILLS. L. M Tennessee Valley Authority Bi/03/10. Ip 07i; 


8103240430 Final Deficiency Rept 2 re failure to provide roc I p I 
ur/up -to -da te revisions of 12 CF Braun specs i> associated 
engineering change not l ces. in 1 1 la 1 ly reported on 010127 6 
0203 Super 1 eded document* rep)»iet) y/cyrrmt revisions 
MILLS. L. H Tennessee Valley Authority 91/03/16. 4pp 0?'i 


0103300333 Supplemental Interim Deficiency Rept 2 re potential 
excessive pressure drop in essential ivc water sys raw water 
pip Ing. ini t lal ly reported on 001210 6tudy being conducted lo 
resolve deficiencies noted in Dlvs I & 2 

MILLS.L M Tennessee Valley Authority. 01/03/20. Spp OIK 


DOCKET 8TN-50-319 HART8VILLE NUCLEAR PLANT, UNIT 2 


A Application/construction stage documents ( correspondence 


8103190732 Ltrs to all licensees Of operating p 1 ant * . app I L t anti 
PL* l holders of CPs re control of heavy loads Requests 
review per guidelines Jn NURE0-06 12 Forwards NRC position re 
Interim actions & request for addl info 
EI8ENHUT, 0. Q. 01 vl s 1 on 0 f L i c en 1 i ng . 00/12/22 3Qpp 


B103190387 L tr to all licensees of operating plants it appllcan> 
OLs L holders of CPs re program for environ qual 1 f 1 cat Ion 
of saf e t y - r e 1 ated electrical equipment Items addressed 
involve cold Shutdown, rep lac ement parts & NUREO-0737 
EI8ENHJT. D. 0 Division 0 # Licensing 81/01/19. 6pp. 


UI03120014 Ltr to all of operating ;lan»s,CP holders i, cl 

jp p } i c an t s . etc ept Indian Point 2 »„ 3 , /ion 1 4 2 t, TMI-i. 
forwarding 1 n a d vet t out 1 v omitted pages froT NRC B01&22 
re^,f>st for add! t»fO rv control of hod\^ lond% 

ESSFNMUF. D 0 li 1 v 1 *. 1 0 n of l icencing bl/02/03 6pp 


310J16C669 Ltr to all operating plants * CP holders forwarding 
clarification of TMl Action Plan Tter- IN A 1 2 re upgrade 
of ematgency support facilities Requests confirmation within 
45 dags that | irp I oriOn t a t 1 un dates will be net 
EISENIxUT.D 0 Division of Licensing 01/02/10 I3pp 


OlC-3290024 Ltr to all power reactor licensees 4 license applicants re 
NUREQ-0619 criteria f ootnulu 2 1 ti Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of eiisting 1 ou flour controller 
EtStM^JT. D 9 O|vnlo» Cf ticedilmj GJ/ 02/20 0 p p 


6103170223 Ltr tu all tlWfl licensees lovtept Humboldt Day 4 LaCroxse) 
requesting review of ALiME Code Class 1 4 2 pressure boundary 
piping, safe ends 4 fitting rati per guidelines of cncl 
Revision I to NL'REO 0313 rode] Tech Bpocs only one I 
EJS-efiHJT. U. O Division of Licensing 01/02/26 3pp 


--0103170266 Model 1 0 c *■ Upecs Pages 3/4 0-2, 3/4 0-3. 3/4 4-7 4 3/4 4-0 re 
Surveillance requirements for A9ME Code Class 1,2 4 3 
components 4 PCS operational leakage limiting conditions for 

operation 4 surveillance requirements 
• General Electric Co 01/02/26 4pp. 


0103170655 Ltr to holders oP Cf‘s 4 applicants for Cl.s (DURsl requesting 
review of ASUL Class 1,2 4 3 pressure boundary piping, safe 
ends 4 fitting rati per guidelines of one I Revision I to 
/J*, , REG-0313. Mode 1 Tech Specs only anc I 

EISENHUT. 0 0 Division of Licensing 01/02/26 3pp 


9103230013 Oensric Ltr Gl-06 to all CP holders 4 0. applicants re 
lOCFRSO 7l(e>, Periodic Updating of FOAM s . effective 
100722 Info rc TSAR legal status, forrra t 6 contact end 
EICENM JT. 0 0 Oiviftlon of t. iconsing 01/02/26 lOpp 


0103310604 Ltr to all licensees of operating plants. appl Icants for CL* 
A holders of CPs forwarding 5CCY-01-II9 re InPo necessary to 
establish environ qualification of safety -r e i fl ted electrical 
equipment. 

ElSEM-ilfT. D 9 Division of Licensing 01/03/10 6 pp 


0103200977 forwards plan for icpl eirentlng ones el monitoring program 
requirement* in CP fTtcavatinn for discharge diffuser 
tentatively scheduled for Oct 1901 f> rediffuser const 
Knl 1 or lug ui ] 1 be initiated in near future 

MILLS. L. H Tennessee Valley Authority 01/03/13 7pp 07960 003 


F Security. medical, emergency K fire protection plans 


9103310330 Ltr to a)) Jiconseos of operating plants 4 holders of CPs 
forwarding NuflGO-0696- 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NflC requirements U/o enc l 

ECEENUJT, 0 0 Division of Licensing Ul/03/09 6 p p 


0 Inspection reports. IE Bulletin* 4 correspondence 


01 (V 290 4D 4 Forwards IE Info Notice 81-01. "Possible Failures of OE Typo 
IFA Relays " No response required 

O'fiGlLLV.J P Region 2. Atlanta. Offlco of the Director 01/01/16 

Ip 


0193020277 Forwards IE Circular 01-02, "P er f or man c e of NRC-L I censed 
Individuals Hhile on Duty." No written response required 
□‘REILLY. J P. Region 2, Atlanta- Office of the Director. 01/02/09 
ip 


0103340753 Provides oddl response to IE Bulletin 00-20 re Wastjnghouse 
Type W-2 switches Info from OE rs 0TR1DE portion of 
facilities has not been received Info anticipated by 810613 
MILLS. U. M Tennessee Valley Authority 81/02/10 Ip. 07010 123 


61031 90 1 00 Forwards IE Intp Reptt 50-318/01-01,90-519/81-01. 
90-920/01-01 I, 30 -921/0! -01 on 010106-09 No none omp I i anc e 
noted 

MURPHY. C E Region 2. Atlanta. Reactor Construction «» Eng i neer i ng 
Support Branch 01 / 02/10 2pp 07969 023 


-•0103190194 IE In s p Repts 30-510/81-01.50-519/01-01.30-520/01-01 8. 
50-521 /Rl~Ol on 010106-09 No n on c omp 1 j anc e noted Major areas 
inspected previous insp f indtngs. safety-related pipe 4 
structural steel welding 

CRCUlEY. G p Region ?. Atlanta- Office of the Director. 

i-ERDT. A R Region 2. Atlanta. Reactor Construction 4 Engineering 

Support Branch 01/02/09 0pp 07965 025 


0103240152 Forwards IE Insp Re p u 50-510/01-02.50-319/01-02. 

50-320/8 i - 02 fc 30-921/01-02 ,n B1OI0S-30 No noncompliance 
noted 

mjRPiiY.C E Region 2- Atlanta. Paactor Construction & Engineering 
Support Or *n c h 61/02/12 2pp 07900 230 


--0103240162 IE tnsp Repts SO- 51 0/ 01 - 02. 90-519/a 1 -02. 90-520/01 -02 4 
30-925/01-02 on BlOlOS-30 No none cts I lane e noted Major 
areas inspected open items. A-l drywell penetration frames 
4 A-l weir wall 

SWAN, W 0 Region 2. Atlanta. Office of the Director 
CANTRELL. F 9 Region 2. Atlanta. Reactor Construction 4 
Engineering Support Branch 01/02/11 3pp 07900 232 


□ 103130230 Forwards Suppt 5 to IE Bulletin 00-17. 'Failure of Control 
Rods to Insert During Scram at BLR ' No written response 
required 

O'REILLY. J P Region 2 . Atlanta. Office 0 # the Director 01/02/17 
Ip 07900 397 


0103160316 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Instrumentation " No response required 

KEPPLER. J 0 Region 3 . Chicago. Office of the Director. 01/03/02 

lp 


0103170011 Forwards revised IE Bulletin 01-01. "Sur ve i 1 1 anc e of 
Mechanical Snubbers-" w/corrected Pages 5 4 6 Change in 
identification of facilities w/CP* to which bulletin is 
applicable does not affect util requirements 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/03/04 
If 


6103200197 Forwards IE Info Notice 01-06. "Failure of ME Modal K-600 
Circuit Breaker " No response required 

O'REILLY. J P Region 2, Atlanta. Office of the Oiraetor 01/03/11 
IP. 


8103200003 Forwards IE Info Notice 01-05, 'Degraded OC 6 y» at 
Palisades * No response required 

O'REILLY, J P Region 2. Atlanta- Office of the Director. 01/03/13 

Ip 


9 Reportable occurrences. LERt L related correspondence 


8103100291 Part 21 rept re reactor protection sys panel design 
deficiencies initially reported on 0OG8O7 Util is awaiting 
info from OE re final corrective actions 

MfLL9,L M Tennessee Valley Authority 01/02/12 2pp. 07063 234 


01030 40339 First interim deficiency rep t. or 1 g i na 11 y reported on 010127 
4 0203. re deficient drawing & document control Sirteen 
drawings not mutilated when new revisions received 4 
drawings not updated Will submit final rept by 010316 
MILLS.L H Tennessee Valley Authority 01/02/26. 3pp 07009 1 16 


□103240430 Final Deficiency Rept 2 re failure to provide recipients 
w/up-to-da t« revisions of 12 CF Braun specs 4 associated 
engineering change notices, initially reported on 010127 6 
0203 Superseded documents replaced w/current revision* 

MILLS. L M Tennessee Valley Authority 81/03/16. 4pp. 07904 306 


8103300333 Supplemental Interim Deficiency R*pt 2 re potential 
eictssWe pressure drop in essential sve water sys raw ureter 
pi p ing. Ini t la 1 1 y reported on 601210 Study being conducted to 
resolve deficiencies noted in Dlvs 1 4 2. 

MILLS. L M Tennessee Valley Authority 01/03/20 2pp. 00053:292. 


DOCKET 8 IN-50 -520 HAR T6VILLE NUCLEAR PLANT, ON IT 3 


A Ap p 1 ic at i on/cons true tlon stage documents 4 correspondence 


&lO3t907J2 Ltr* to all Iic»/>seee of operating plants, applicants for 
OL* 4 holders of CP» re control of heavy loads Request* 
review per guidelines in NUREO-06 12. Forward* NRC position re 
interim actions 4 request for add l info 
EISENHUT, D 0 Division of Licensing 80/12/22 30pp 


81031 90307 Ltr to all licensees of operating plants U applicants for 
OLs 4 holder* of CPs r* program for environ qualification 
of sef ety-r e lated electrical equipment Items addressed 
Involve cold sh utdown. r ep lac emsnt part* 4 NURE0-0737. 

EI 6 CLHUT. D Q Division of Licensing BI/Oi/19 6 pp. 
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DOCKETED ITEMS 


0103120014 Ltr to all licensee* of operating ptents.CP holders & CL 
app 1 1c ants. ixt apt Indian Point 2 6 3. ilcrv 1 (, 2 4. TJ1I-1* 
forwarding Inadvertently omitted page* from nr c 801222 
raqueit for odd 1 Info r» control of htav, load* 

E10ENHUT. D 0 Division of Llcinilnj 01/02/03 6?p 


810316066? Ltr to all operating plants K CP holders forwarding 
c lar t f Icat ton of TMl Action Plan Item 111 A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
43 day 4 that Implementation date* will t « mat 
EISEWHOT.D 0 Division of Licensing 01/02/16 12pp. 


0103230024 Ltr to a 1 1 power reactor licensees Jr license applicants re 
tAJflEQ-0619 criteria Footnote 2 in Table 2 contains error due 
to leaMgt testing d e I e e l on s. L i c ente e may submit analysis to 
justify use of etistlng low Plouf controller 
EIBENHUT.D o Division of Licensing, 01/02/20. Bpp 


8103170223 Ltr to all 8WR licensees teicept Humboldt 0*y !* LaCrosee) 
requesting review of A6ME Code Clast 1 & 2 pressure boundary 
piping, safe ends & fitting mat I per guidelines of end 
Revision I to NUREQ-0313 Model Tech Specs only «nc 1 
EISENHUT-D Q Division of Licensing 81/02/26 3pp. 


- 'B1 03 1 70266 Model Tech Specs Page* 3/4 0-2. 3/4 0-3. 3/4 4-7 |» 3/4 4-0 re 
surveillance requirements for A8KE Code Class 1*2 6 3 
components & ACS operational leakage limiting conditions for 
operation 6 surveillance r squ (.re men ts . 

* General Electric Co 81/02/26 4pp 


810317063-6 Ltr to holders of CPs <« applicants for OLs tBWfltl requesting 
tsvIsw >f AS^F. Class 1 ■ 2 6 3 pr*a*ut» tuur.dary piping, safe 
ends t fitting matl par guidelines of enc 1 Revision 1 to 
NUREG-0313 Model Tech Specs only *ncl 

E I SENHU T . D 0 Division of Licensing 01/02/26 3pp 


0103230313 Oenerlc Ltr 01-06 to all CP holders & OL applicants r« 
10CFR30 71 ie), “PerioJic Updating of FBAfls." effective 
0CO722 Info ro FSAR legal s tatus. forma t 8. content enc 1 
Ef&ENHirr.O 0- Division of Licensing 01/02/26. 10pp 


9103310804 Ltr to all licensees of operating p lant * , app 1 leant* for OLs 
J« holders of CPs Forwarding 9ECY-01-H9 re Info necessary to 
establish environ qual 1 f Ration of sa f e ti|-r e lated electrical 
equipment 

EISENHUT.D 0 Olvlilon of licensing. 9W03/I0 6pp 


0103200377 Forwsrd* plan far imp l erne r.t tng irusssl ironl boring program 
requirements in CP. Eicavetlon for discharge diffuser 
tentatively Scheduled for Oct 1981 Predfffuser const 
monitoring will be initiated in near future 

MILLS. L M Tennessee Valley Authority. 01/03/13. 7pp 07968 003 


--8103190194 IE Insp Repts £0- 3 1 8/0 1 - 0 1 . 50-5 1 9/0 1 -01 . 50-S2iJ/ejl - 31 t 
SO-321/81-Oi on 810106-09 No nontorip 1 lane e noted. Major areas 
inspected previous imp findings, safety-related pipo L 
structural steel welding 

CRONlEV. 8 R Region 2. Atlanta- Office of the Director 

HE RDT. A R Region 2. Atlanta. Reactor Construction t* Eng inee* |r | 

Support Branch 01/02/09 Upp 07965 025 


0 1032401 52 Forwards IE Incp Repts 50-510/81-02.50-519/81-02. 
50-520/01 -02 J. 30-921/01-02 on 010103-30 No none onp 1 l an i e 
rated 

MUfcpNY, C E Region 2. Atlanta. Rractoi Construction t Inesr i -ip 
Support Branch 01/02/12 2pp 07900 233 


--81032401 62 IE ln*p Repts 30-518/01-03. 50*519/01-02. 90- 020/01 ~C7 t 
50-521/61-03 on 01OVO3-3O llo ntht onp 1 1 ant e noted Major 
areas inspected open items. A- 1 Jrywell penetration frames 
6 A- I uetr vail 

SWAM.W B Region 2- Atlanta. Offico of the Director. 

CANIRELL.F 3 Region 2. Atlanta- Reactor Construction t 
Engineering Support Branch 01/02/11 5pp 07900:232. 


9103130230 Forwards Supp l 9 to IE Bulletin 03-17. “Failure cf Ccitrol 
Rods to Insert During Scram at BNR “ No written response 
required 

O'REILLY. J P Region 2. Atlanta. OPfice of the Oirector Ul/C./W 
ip 0790B 357 


8103160916 Forwards IE Circular 01-03. 'Inoperable 9eJs<nlr Hem It cm ‘j 
Ins trurentat 1 on M No response required 

KEPPLER. J O Region 3. Chicago. Office u f the Director <l|/Cl/l‘J 
IP 


0103170011 Forwards reviled IE Bulletin 81-01. “Gur ve i 1 1 anc e of 
Mechanical Snubbers." u/ corrected Pages 5 I* 6 Change in 
iden t 1 f lea t ion of facilities w/CPs to which bulletin is 
applicable does not affect util requiroTents 

O'RE ILLY. J P Region 2, Atlanta, Office of the Director* IJl/Cl/O* 
IP 


3103160193 Act receipt of 010206 ltr informing f.'RC of steps taken to 
correct violations noted in IE Insp Repts 90-318/00-24 J. 
90-520/00-24 Final response to be submitted by (110331 
LEWIS. R C Region 2- Atlanta. Reactor Operations Nuclear fluppo-l 
Branch. 01/03/06. Ip 07921 230 


0103160205 Responds to NRC 810114 ltr re violation* note! If 
Repts 30-510/80-24 J 90-320/80-24 Corrective actions ell 
currently open notification of change repts util be reviewed 
fof Inclusion of cause J. action to prevent recurrence 
M ILLS. L H Tennessee Valley Authority 01/02/06 3pp 
07921 : 231 


F. Security- medical, emergency V fire protection plans 


B 10331 0338 Ltr to all licensees of operating plants fc bolder* of CPs 
forwarding NURE0-0696. "Functional Criteria for Emergency 
Response Facilities. “ Criteria describe acceptable method 
for netting NRC requirements W/o enc I . 

erSENHUT.D e Division of Licensing 01/03/09. 6pp 


6103160215 Forwards IE Insp Repts S0-518/B0-24 6 90-520/i-O - 24 ci 
001112-13 i< notice of v 1 o I a 1 1 on. Ap p A 

KDRRHY.C E. Region 2. Atlanta. Reactor Construe t i on «. engineering 
Support Branch 01/01/14 2pp 07921 234 


- -6103160229 Notice of violation from insp on 001112-13 

* Region 3. Atlanta. Office of the Director BJ/Ol/14 l? 
07921: 236. 


0. Inspection reports. IE Bulletins 6 correspondence 


8102290484 Forwards IE Info Notice 01-01. "Possible Fai lures of Q£ Type 
HFA Releyt. “ No response required. 

O'REILLY. J P. Region 2. Atlanta. Office of the Director. 01/01/16. 
Ip. 


8103020277 Forwards IE Circular 81-02. "Performance of NRC-Llcensed 
Individuals While on Duty “ No written response required 
O'REILLY. J. P. Region 2. Atlanta* Office of the Director 81/02/09. 
IP 


8100040793 Provides addl response to IE Bulletin 80-20 re Westinghouss 
Type W-2 switches Info from CE re STRIDE portion of 
facilities has not bten received. Info anticipated by 010615. 

KILLS* L. M. Tennessee Valley Authority. 01/02/10. Ip 07010: 123 


0103190100 Forwards IE Insp fispts 50-9 10/8 1-01* 50-519/81-0! . 

30 "920/91 -01 & 30-921/01-01 on 810106-09. No noncompliance 
noted. 

(■fc/RPHYi C. E. Region 2. Atlanta. Reactor Construction b Engineering 
Support Branch 01/02/10 2pp. 07963 023 


“-8103160235 IE Insp Repts 90-510/00-24 * 90-520/00-24 on DO 11 1 2 * 1 3 
Noncomp 1 lane • noted failure to document cause 6 taka 
corrective action on Notification of Change Rept HNRA-ll4. 

HARRIS, J. R. Region 2. Atlanta. Office of the Director. 

CONLGN.T.E. Region 2. Atlanta. Reactor Construction t Enp|natrir| 
Support Branch 81/01/13 3pp 07921 237. 


0103200197 Forwards IE InPo Notice 81-06. “Failure of 1 TE Model K* f-OD 
Circuit Breaker. " No response required 

O'REILLY. J.P Region 2. Atlanta. Office of the Director. 0S/OJ/U 

lp 


0103200003 Forwards IE Info Notice 01-05. “Degraded ()C Sys at 
Pali satfes." No response required 

O'REILLY, J P Region 2, Atlanta. Office of the Director 01/03/1.1 
IP 


S. Reportable occurrences, LERs 6 related correspondence 


8103100281 Part 21 rrPt re reactor protection sys panel design 
deficiencies initially rsportvd on 800807. Util Is awaiting 
info from 0E re Pln*i corrective actions. 

MILLS. L tt Tsnnstsss Valley Authority. Ql/02/12 2pp 07B65 23* 


0103040599 First interim deficiency rep t , or 1 g 1 na 11 y reported on 0IC13 


01C324O43O Pinal Deficiency Rept 2 re faHuTe to provide r»c ip i«nte 
u/uP"to-date revisions o f 12 CP Orion specs f, associated 
l near i ng change no t I c 9 s . I n 1 1 i a 1 1 y reported on 010127 t 
C203 Superseded documents replaced w/current revisions 
“(LLS'L fl Tennessee Valley Authority 61/03/16 4p p 07*704 306 


91C0300333 Supplemental Interim Deficiency Rept 2 re potential 
ticpislve pressure drop In essential sve cater sys ray water 
piping, initially reported on 601210 Study being conducted to 
resol-e deficiencies noted in D I v s l t, 2 

MILLS. t M Tennessee Valley Authority 01/03/20 2pp C8053 292 


D3CKEI STN -SO * 52 1 HARTSVILLE NVCLEAR PL AH T . UNIT 4 


A Applicatl on/con strut t Ion stage documents L correspondence 


0103190732 Ltx i to all licensees of operating p 1 ants , app 1 lc ants for 
OLs 8 , holders of CPs re control of heavy loads Requests 
review per guidelines in NjflFQ-0612 Forwards NRC position re 
Irterlm actions L request for addl Info 

El BE' .HUT. D Q Division of Licensing GO/12/22 3Qpp 


0)031 9038 7 Hr to a]) licensees of operating plants U applicants for 
OLs t holders o# CPs re program for environ qualification 
cf lafety -r e 1 ated electrical equipment Items addressed 
Involve cold s h u td own. r e p l ac me nt parts h NuRt'G-0737 
ElSEf.HUT.D 0 Division of Licensing 01/01/19 6 ? p 


Q}(XH2CD}4 Ltr to all licensees of operating plontt.Cr holders 1 0.. 
applicants. « c c e? t Indian Point 2 1 3. ?ion t b 2 & TMI~1. 
forwarding inadvertently omitted pages from NRC 001222 
request for addl inPo re control of heavy loads. 

EICENHijT.D 0 Division of Licensing 01/02/03 6 pp 


8iOGIAOt69 Ltr to all operating plants t CP holders forward Ing 
clarification of TMl Action Plan Item III. A 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 days that Implementation dates will be met 
EtEEN'lur.D o. Division of Licensing 01/02/10 I2pp 


0103250324 Hr to all power reactor licensees & license applicants re 
M/RE0-06J 9 criteria Footnote 2 in Toble 2 contain* error due 
t: leakage testing deletions Licenseo may submit analysis to 
justify use of ousting low flow controller 
ElEEH-iUT. 0 0 Division of Licensing 01 /02/20 Opp 


£103170223 Ltr to all flafl licensees ioicept Humboldt Oay l LoCrosse) 
requesting review of ASME Code Class 1 t 2 pressure boundary 
piping. safe ends t fitting matl per guidelines of enc 1 
Revision t to NUREQ-0313 Model Tech Specs only enc l 
ElSEMHLir. 0. G Division of Licensing 01/02/26 3pp 


--813317C266 Model Tech Hpocs Rajes 3/4 0-2- 3/4 0-3. 3/4 4«7 S. 3/4 4-0 ro 
surveillance re quire merits for A0'i£ Code Class 1.2 & 3 
component! j PCS operational 1 eel ape limiting condition* for 
operation 4, surveillance requirements. 

* Oinsral Electric Co 01/02/26. 4pp 


8103)70655 Ltr to holders of CPs & applicants for OLe (Duns) requesting 
review of ASHE Class 1.2 L 3 pressure boundary piping, safe 
«nds L fitting matt per guidelines of one t Revision 1 to 
NUflEO-0313. Model Tech Cpecs only end 

EISEfiH'JT. D. 0 Division of Licensing 01/02/26 3pp 


0)0323060 Generic Ltr 01 ’06 to all CP holders t Cl!_ applicants 
ICCFR30 71 fs). ‘ Periodic Updating of FBARs, " effective 
6*0722. Info re F6AR legal s ta tu t. forma t L content end 
f JEEiVHl/T , P. 0 Division of Licensing. 01/02/26 iOpp 


610331C604 Ltr to all licensees of operating p 1 an t s . ap p 1 1 c a n ts for OLs 
4 holders of CP| forwarding SECY-Bl-119 ro info necessary to 
fiiatljih environ qua 1 1 f i c a t i on of sa P e ty-r e 1 a ted electrical 
equipment. 

flSENHUT. D. 0 Division of Licensing. Ql/03/10 6 pp. 


81 035C0&77 Forwaids plan for Imp lament Ing mussel ironltoring program 
requirements in CP Excavation for discharge diffuser 
tentatively scheduled for Oc t 1901 Prediffuser const 
*cnitorfng will be initiated in near future 
(11118. L PI Tennessee Valley Authority Gl/03/13 7pp 


F 8 »cur ] t y . medical, emergency t. fire protection plans 


8103310339 Ltr to all licensees of operating plants K> holders of CPs 
forwarding NUREQ-0696. "Functional Criteria for Emergency 
Response Facilities." Criteria describe acceptable method 
for muting MftC requirements W/o end 

ElEElJHUT. 0. O Division of Licensing 91/03/03 6 pp. 


O Inspection reports. IF Bulletins 6 correspondence 


01 022 804 B4 Forwards IE tnfo Notice 01-01. Possible Failures of OE Ty 
HFa Relays No respome required 

O'REILLY, j.P Region 2, Atlanta. Office of the Director 91/01/16 
lp 


8103020277 Forwards |E Circular 01-02. "Performance of NRC-Lirented 
Individuals UMle on Duty ’ No written response required 
O'REILLY, J P Region 2, Atlanta. Office of the Director 91/02/09 
lp 


8103040733 Provides addl response to tE Bulletin 60-20 re Uestlnghous 
Type W-2 switches Info from OE re STRIDE portion of 
facilities has not been received. Info anticipated by 810613 
MILLS. L M Tennessee Valley Authority 01/02/10 Ip 


8103190160 Forwards IE Imp Repts SO-9 1 9/8 1 - 0 1 . 50- 5 19/91 -Oj . 
30*320/01-01 4 30-321/01-01 on Q10106-09 No noncompliance 
noted 

MURPHY, c E. Region 2 . Atlanta. Reactor Construction 4 Engineering 
Support Branch 61/02/10 2po 


--8103190194 IE Insp ftepts 90-516/81-01.50-919/81-01.30-330/01-01 & 
30-??l/8i-QI on 010106-09 No ncncorp 1 lance noted Major areas 
luspic ted- previous injp f 1 n d I ng s . sa f e ty -r o 1 ate d pipe & 
structural steel welding 

CROiJ..£Y, p R Region 2, Atlanta. Office of the Director 91/02/0' 
0PP 


01032*10192 Forwards IE Insp Kept* 30-310/01-02.90-319/01-02. 

30 - 320/01-02 *, 30-321/81-02 on 010103-30 Ho none oirp 1 1 anc e 
noted 

MURPHY. C E Region 2. Atlanta. Reactor Construction & Engineering 
Support Branch 01/02/12 Spp 


--8L03240162 IE Insp Repts 50-519/81-02.90-319/01-02.90-920/01-02 %> 
90-921/0 1-03 on 010103-30 No non c omp 1 1 anc e noted Major 
areas inspected open itemeiA**! dry we 11 penetration frames 
b A- 1 we 1 r wa 1 I 

8 WAN. U B. Region 3. Atlanta, Office of the Director 81/02/11 

3pp 


81031 30230 Forwards Suppl 9 to IE Bulletin 80-17. "Failure of Control 
Rods to Insert During Scram at flWfl " No written response 
required 

O'REILLY, J.P Region 2. Atlanta, Office of the Director 01/02/17. 

IP 


9103160516 Forwards l£ Circular 81-03. "Inoperable Seismic Monitoring 
Ins trumenta t ion * No response required 

K 6 PPLER, J O Region 3. Chicago, Office of tne Director 01/03/02 

Ip 


01031 700M Forward s revised IE PuJJettn 01-01. "Surveillance of 
Mechanical Snubbers," u/corrected Pages 346 Change In 
Identification of facilities u/CP* to which bulletin is 
applicable does not affect util requirements 

O'REILLY, J. P Region 2 , Atlanta, Office of the Director 01/03/04. 
Ip 


0103200197 Forwards IF. tnfo Notice 01-06, "Failure of ITE Model K-600 
Circuit Breaker 11 No response required 

O'REILLY, J P Region 2. Atlanta. Office of the Director 61/03/11. 
Ip 


9103200003 Forwards IE tnfo Notice 81-05. ‘Degraded DC flyt at 
Palisades. “ No response required. 

O'REILLY. J P Region 2, Atlanta, Office of the Director 61/03/13. 
lp 


9 Reportable occurrences, LFR* b related correspondence 


9103100281 Part 21 rep t re reactor protection eys panel design 
deficiencies initially reported on 000007 Util Is awaiting 
info from OE re final corrective actions 
MILLS. L n Tennessee Valley Authority Bi/02/12 2pp. 


8103240430 Final Deficiency Kept 2 re failure to provide recipients 
w/up-to-da t e revisions of 12 CF Braun specs & associated 
engineering change notices, initially reported on 910127 I, 

0203. Sup er s eded documents replaced w/current revisions. 

MILLS. L M Tennessee Valley Authority 01/03/16. 4pp 


8103300333 Supplemental Interim Deficiency Rept 2 re potential 
excessive pressure drop in essential sve water «ye raw (water 
p 1 p f ng, 1 n| 1 1 a I) y reported on 801210 Study being conducted to 
resolve deficiencies noted In Dlv* 1 b 2 
MILLS, LM Tennessee Valley Authority 81/03/20 2pp 


390 


DOCKETED ITEMS 


DOCKET STN-30-522 SKAGIT NUCLEAR PCWE" PROJECT. UNIT 1 
A App 1 i < < t 1 on/c onj t r uc ti on stage ioc^enti L corrjipondenct 


0103190307 Ltr to all licensees of operating plants & applicants 
OLt t holders of CPs re program for environ qualification 
of safety-related electrical equipment lien* addressed 
involve cold *hu td own. rep 1 ac nt fit parts 4 NL'REC-0737 
£I5ENHL>T.0 0. Division of Licensing 01/01/19 6pp 


0 1 03 190009 Unofficial transcript of Cor.nlmon 010212 meeting In 
wash ittfl Con. DC re SECY-81-20 policy on proceeding w/pending 
CF 1 mfg license ap p l I c a t 1 on» P p 1-115 
• Commissioners 01/02/12 Jl7pp 


— 8103030450 Recommends Commission approve end draft final rule 
re licensing requirements f or pending CPs b nfg license 
applications b proposed statement cf requirement re degraded 
core ru I era ting 

D1RCKS. W. J Office of the Executive Director for Operation*. 
EEC V-01 -O20A 01/02/11 12pp 


0103250024 Utr to all power reactor licensees l license applicants 
NUREG-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee rai, sutmit analysis td 
justify use of eiisting low flow controller 
EI6ENHUT.D 0. Division 3 f Licensing. 01/02/20. 0pp 


dl03230030 l.tr to all licensees of operating nuclear 
applicants fcr 01. s lf»cept St Lucie. Units 1 t 2) R 
util review to determine capability to mitigate st 
blackout event b pron-ptly implement emergency proc 
EISE^hwT.D 0 Division of Licensing 01/02/25 


6103230613 Generic Ltr 01-06 to ad CP holders L 
lOCfflSO 711eJ. Periodic Updating or* FGARs. ' effec 
800722 Info re f'SAR legal s t a tu» . f orna t 4 content 
ElSENKUT, 0 0 Division of Licensing 01/02/26 


8103120763 Notification of 010305 meeting u/jtll U C 
to discuss agendas & schedules for independent do a 
board .meetings 

KERRIGAN, J D Licensing Branch 3 OHIMFS.C 1 B 
Special Projects Branch BJ /03/02 3pp 07905 3 

10CFR9O 

8103(00460 Forwards jonin; ups for ref to Ouestion 
010303 ltr Certificate of Svc encl W/o encl toning 
VAN BRUNT. E E Aritora Public Service Co 81/03/ 
07067 226 


re 0103120163 Urges util to supply App 1 ir.fo as soon a 

support request to transfer 6 77. ownership tnteres 
plant 

SALTZMAN. J Utility Finance Branch (formerly Anti 
01/03/04 lp 07901 357 


DOCKET STN-90-523 SKAGIT NUCLEAR POWER PROJECT. UNIT 2 


A Application/construction stage documents & correspondence 


8103190307 Ltr to all licensees of operating plants t, applicants for 
OLs 4 holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
Involve cold shutdown. repl acement parts 4 NUREG-0737 
EISENMUT.D 0 Division of Licensing. Bl/01/19 6pp 


8103160039 Unofficial transcript of Commission 010212 meeting In 
Washington. DC re SECY-0I-2O pol i c y on proceeding w/pending 
CP b /nfg license applications Pp 1-115 
* Commits loners 01/02/12 117pp 


— 0103030450 Rec (xr^-ends Commission approve encl draft final rule 10CFR5O 
re licensing requirements for pending CPs 4 mfg license 
applications & proposed statement of requirement re degraded 
core ruleraking. 

DIRCKB.U.J Office of the Executive Director for Operations 
8ECY-6I-020A 01/02/11 12pp. 


010317050/ Forwards Bechtel Pouer Cot p 4 util final 
Itens re auilliary feedwater sys review for faclll 
fieeponses were reviewed by Auilliary Feedwater Gy s 
Board V four. d to sufficiently address outstanding 
VAN BRUNT. £ E Ariiona Public 9ervice Co 01/03/' 
07930 038 


0103170604 Requests reg guide Implementation schedul 
stage Possibility e*l*ts during review that util w 
requested to upgrade plant to reg guide or revisin' 
different than that listed In FSAR Section 1 0 
VAN BRUNT. F. E Arwona Public Service Co 0l/03/< 
07929 340- 


8103170642 Forwards supp lemental 
request re mitigation measures 
In Sal t t> Di la River s 
VAN BRUNT, E £ Ariiona Public 
07925 133 


info to 610303 rasp ' 
to preserve ripariai 

Service Co 01/03/' 


8103361208 Forwards final schedule for Ihdeprndent d 
meetings for facilities W/o encl 

E1SENKUT, D 0 division of Licensing 01/03/09 


8103290024 Ltr to all power reactor licensees t license applicant* re 
MJRE0-0619 cr i ter ta Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
EI5ENHUT.D 0 Division of Licensing 01/02/20 0pp 


81033 10904 Ltr to all licensees of operating plants.. 
4 holders of CPs forwarding SECY-81-119 re info ne> 
establish environ qualification of s a f e t y -r e 1 a tod ■ 
equi pment. 

EIBENHUT, 0 G Division of Licensing 01/03/10 * 


DOCKET 8TN-3O-520 PALO VERDE NUCLEAR STATION, UNIT 1 


A App 11 cat 1 on/cons true t ion stage documents i correspondence 


0103190732 Ltrs to all licensees of operating p I ants . app 1 1 c ant s for 
OLs t holders of CPs re control ct heavy loads. Requests 
review per guidelines In NURE0-0612 For wends NRC position re 
Interim actions 4 request for add 1 info 
EIGENHUT, 0 0 Division of Licensing. 60/12/22 30pp 


0103120014 Ltr to all licensees of operating plants, CP holders 4 OL 
appl leant* , etcept Indian Point 2 4 3, Zion l b 2 4 Trtl-l. 
forwarding inadvertently omitted page* from NRC 601222 
request for eddl Info re control of heavy load* 

EI8ENHUT,0. 0. Division of Licensing Bl/02/03. 6pp 


B10317045Q Requests that i ns tru-nen ta 1 1 on 4 control li 
review be rescheduled at first available oppoituni 
will have significant impact on SAR. F8AR & CE80AR-I 
SCHERER. A. E C-E Power Systems 01/03/11 Ip < 


8103190115 Forwards final response to NRC 810213 reqi 
consequences of delay of power Delay will result \ m 
lead times, decreased sys reliability 4 addl cost* 
be incorporated into environ review 
VAN BRUNT. E E At J lone Public Service Co. 01/03/ 
07960: 243. 


01 032600 69 Recommends Caseload Forecast Pane) visit 
scheduled for early Apr 1961. as requested by util « 
cable pull rate has been high since 601020 visit U 
disagrees w/NRC projected fuel load date 
KERRIGAN, J Licensing Branch 3 01/03/17 Ip I 


0103310439 Forwards final schedule for independent di 
meetings, per 6I0I22 meeting 

TEOESCO. R L Assistant Director for Licensing G 
000 59. 292 


6103190397 Ltr to all licensees of operating plants 4 applicants for 
OLs b holders of CPs re program for environ qualification 
of safety-related electrical equipment Items addressed 
Involve cold shutdown, replacement part* in NL/REG-0737 
EI0ENHUT.D.O Oivision of Licensing. 61/01/19 6pp. 


6103250024 Ltr to all power reactor licensees 4 license applicants re 

NUREG-0619 criteria Footnote 2 In Table 2 contains error due C. Utility Environmental Report (ER), amends 4 corre* 

to leakage testing deletion* Licensee may submit analytic to •- 

justify use of existing low flow controller. 

EIBENHUT.D.G Division of Licensing. 61/02/20. 0pp. 8E03060302 Forwards responses to NRC 010213 request i 

rept for facilities items addressed include tyt der 


UUV/l\t I tu I I CIVIO 


F Si< ^il v .Tf ; i c a 1 emergency A fire protection plan* 


6 JO 31 C 0471 f? 8 ;otfSU guidance re acceptability of emergency operation* 
facility resign Facility located close to site w/ 
rat liability re;uir?nents upgraded to require no nts for test 
*hip? 1 rg cask Backup facility question raised 
VAN EflJNT- E E Ariiona Public Bet vice Co 01 / 03/03 Ip 
07033 070 


9103310339 l.tr to all licensees of Operating plants t holders of CPs 
fcruardirg N ..'REG - 0696. 'Functional Criteria for Emergency 
Response Facilities ” Criteria describe acceptable method 
for meeting NRC requirements U/o encl 

ElSC^-Hljr.D 0 0 1 v i s i on cf Licensing 01/03/05 6pp 


0;G3!fiOG92 Sugary of 810225 meeting u/Rechtel A util in Phoeni*, 
*7 r» initial design review of fire protection tyt 
nEflRIGAN. J Licensing Branch 3 UJ/O3'0fc 3pp 07943 309 


8JO33D03D9 Requests nRC guidance re acceptability of emergency 
c;«rations facility design Facility mill be basement level 
of administration jnnei tldg General Design Criterion 19 
„il1 <-i>t be exceeded during accident 

vAll 8RUMT. {• £ Ariiona Public Service Co 01/03/19 2pp 
C0C33 311 


0)03310661 Confirm* i rp J ernen ta 1 1 on dates for O^s re ungraded emergency 
facilities in i esponse to NRC Itr to all 0w licensees 8- 
CP holders dti DIO? I B 

VAN BRUNT, £ E Ariiona Public Service Co 01/0 3/29 Ip 
00073 200 


0 Adjudicatory correspondence 


€103260539 Requests t*>at A3-U proceed fix absence of intervenor Hourihan 
response to disputed contentions 

01SCH:ff,C A Snell t Kilmer 01/03/11 Jpp 03041031 


3)0324u? 39 Discusses joint applicants' Itr i*e proceeding progress 
Ajrefi t h at Intervenor has not filed A does not intend to 
file response to position statements AtrLl* should issue order 
lisntlfying intervenor* contention* to be litigated 
rM'JWEM H j Hearing Branch 1 01/03/20 2pp 07790 323 


H General correspondence 


G103160740 Provides FERN j/mfo re participation of El Paso Electric Co 
ir Palo Verde Project, in response to G10129 request U/u 
jcmt application for 01. , par t i t l p a 1 1 o n agreement l FEB 
nffr p t 

D£ NT Dll, II f? Office of Nuclear Reactor Regulation. Director. 

01/03/02 g pp 


3103160260 Request submitted by FFRjl. Par info re El Paso Electric Co 
participation in Palo Vet de project U/related Info 
JONES. O Affiliation Gnlnoun 81/01/29 4pp 


3103170470 Informs that M walker has replaced SL Bolins as Assistant 
Director of Energy Program s 

VAN BRUNT, E E Ariiona Public Service Co 01/03/09 2pp 
37923 191 


3 Impaction report*' IE Bulletins A correspondence 


9133040322 Forwards IE ln*p Repts 30 - 320 / 00 - 20 . 90 - 529 / 00-20 A 
30 - 530 / 80- 20 on 00 ( 202-05 No none Onp 1 lance noted 
SFENCER. 9 S Region 3 , Ban Francisco. Reactor Construction 6 
Engineering Support Branch 81 / 01/13 2 pp. 07020.(15 


-8103040331 IE Insp Repts 50- 520/80 -20 . 90- 329/00- 20 A 50-530/00-20 on 
031202-05 No noncompliance noted. Major areas Inspected, 
const activities re licensee action on previous i nsp 
finding* A concrete placement* 

eCAKAROT.JH . HERNANDEZ. G Region 9. San Francisco. Office of the 
Director D3DDS. R T Region 5. 8an Francisco. Reactor 
Construction A Engineering Support Branch. 81/01/19. 4pp 
07020 117 


8103100395 Forwards |E tnsp Repts 5O-52G/0C-2 1 , 30- 329/80-2 1 *, 
30-330/80-21 on 001208-10 No noncompliance noted 

300 A. M E Region 3- San Francisco, Fuel Facility A Materials 8afety 
Branch 81/01/(9 2?p 07064.163 


8103100403 IE jn*j» Repts 50- 520/00-2 1 , 50-929/80-2 1 *. 30-530/00-21 on 
801208-fO No none oirp 1 i anc e noted Major areas inspected 
i v l €tnen fcation of environ protection CP r equ i r e ne n t« ( audit 
of environ program 

NORTH. H R . (OaOrtA-F M . L.FfJKf ALJR'/ f . r A 


0 1 030 50369 Forwards IE ln» c Repts 90-520/00 19. 50-529/80-19 6 
£0-530/80-19 on GOll03-2i No none omp 1 j anc e noted 
SPENCER. 0 £ Region 5. San Francisco. Reactor Construction & 
Engineering Support Branch Ql/Ol/23 2pp 07024 245 


- “01 03030379 IE (nsp Repts 50 -520/00- 1 9. 50 529/80- J 9 8, 50-530/60-19 
B01103-21 No none Cr-p 1 I anc e noted noted Major areas 
inspected protection of installed reactor vessel internals fc 
RCPB Installation 

VOnCERURiJEGOEN Regmn 5, San Francisco. Office of the Director 
C0DC8. R T Region 3. San Francisco. Reactor Construction It 
Engineering Support Branch 01/01/22 6pp 07024 247 


01O3&2O699 Buppis 801230 response to IE Bulletin 00-21. "Valve Yoke' 
Supplied by MaJcpJ- Foundry Co. Jnr ‘ Vendor* j.ave r onfimed 
that no valves have toon identified as using potentially 
faulty ma t I 

van BRUNT. E E Ait tone Public Service Co 01 / 02/04 ip 
07702 136 


0103020056 Forwards IE Clrtular 01-02. "Perfor-ance of NRC-L1 censed 
Individuals While on Duty ‘ No written response required 
ENOELAEN, R if Region 9. San Francisco. Office of the Director 
01/02/09 Ip 07707 262 


8103230B70 Responds IF Bulletin 00-16. 'Potential Misapplication 
Rosemont Inc Models 1151 8. 1192 Pressure T ran * it 1 1 art W/ 

Either A or L) Output Codes " Transmitters supplied by 
Atomic* I n 1 1 . Anc h or / Oar 1 j ng (. Cooper 

VAN BRUNT. F. {■: Ariiona Public Service Co 81/02/09 2pp 

07974 393 


0103190601 Responds to IE Bulletin 00-23- "Failure of Solenoid Valve 
Mfg by Valcor Engineering Cep " No such valves used in 
saf ety-r el a ted sys 

VAN BRUNT. E E Ariiona Public Service Co 6l/02/|i Ip. 

07964 057 


8103030730 Ac k receipt of Q01217 Hr Informing NRC of steps taken to 
correct violation notes in IE (nsp Repts 53-928/80-17. 

30-529/80-17 l 30-330/00-17 

SPENCER. 0 Q Regicn 5. San Francisco, Reactor Construction it 
Engineering Support Drarich 01/02/13 Ip 07020 073 


-*-0103 050759 Responds to NRC 801121 Itr re violation noted in IE Ins 
Rapt 50-928/80-17 Corrective actions cleaned E. covered Unit 
I motor operators of isolation valves in rain steam & 
feedv-atei sy* Component incorporated into raint program 
VAN BRUNT. E £ Ac w on a Public Service Co 00/12/17 4pp 

O7B20 074 


--GJ 03053766 Forward* !E Jftsf? Repts 30-528/80- ! 7. 50-529/00- 1 7 & 
90-333/80-17 on 600908-30 h notice of violation 
BPEhCER. G 8 Region 5. Bon Francisco. Reactor Construction & 
Engineering Bupport Oranch BO/iI/23 2pp 07020 070 


- -01 03050772 Nut ico of violation from insp on 800900-30. 

* Region 3, San Frenciscu. Office of the Director 00/11/21. 
0782a 080 


--*□1 03090701 IE Insp Repts 50-926/00-17.50-329/80-17 t 30-330/00-17 
Q009CE3-30 None omp l l anc e noted failure to make periodic intps 
£ era In t prescribed by manufacturer for motor operators of 
isolation valves in main steam & feedwater iy* 

VDRDERBRtJECSEN Region 9. 9an Francisco, Office of the Director 
HAYNES. R C Region 3. San Francisco. Reactor Construction & 
Engineering Support Branch 80/11/21 6pp 07028:001 


□ 1031 10014 Ac k receipt of 8)0204 Ur informing NRC of steps taken to 
correct violations noted in IE Insp Repts 30-320/00-16, 
50-529/60-16 6 30-930/80-16. 

FAULKENBEWR Y, B Region 9, San Francisco, Reactor Construction 6 
Engineering Support Branch. 01/02/27 Ip. 07877 249 


- - 8103 1 10023 Respond* to NRC 001224 Itr re violations noted in IE In 
Rapt* 50-328/30-16. 50- 329/BO- 16 t 30-330/80-16 Corrective 
actions: concrete placements repaired per Spec 13-CM-365 by 
001117. 

'/AN BRUNT, E E AM* one Public Service Co 01/02/04 3pp 
07877 250 


- -8103 1 10831 Forwards IE Insp Rept* 90-32B/80- 1 6. S0-339/B0-1 6 t* 
30-530/00- 1 6 on E01007-10 t notice of violation 
9PENCER, 0 8 Region 5, San Francisco. Reactor Cons true 1 1 or* 6 
Engineering Support Rr«nc h 00/12/24 2pp 07077 253 


■0103110037 Notice of violation from insp on 601007-10. 

SPENCER, 0. 8 Region 9. San Francisco, Reactor Construction & 
Engineering Support 8rench BO' 12/23 2pp 07077.255 


t) A i 


S _ Cm r, 


01013110847 1£ In t p Wept* 50-520/00-16.50-529/80-56 6 50-330/80-16 on 
001007-10 None omp 1 1 an c a noted -debt'll found entrapped In 
concrete placements 3A039. 3A036. 3A038. 3A04 4 % 3AM?* 
resulting in three pocket* of unbonded concrete 

ECXHAHOT , j h . HERNANDEZ. G Region 3. Sen Francisco. Office of the 
Director 0ODCS. R T Region 9, San Franc i»to. Reactor 
Con* true 1 1 on & Engineering Support Branch 60/12/23 Spp 
07877.237 


0103170029 r oryjrJi IE Circular 01-03. "Inoperable Be umu Monitoring 
Inst rw-en tat ion " No response required. 

ENOELKEN.H H Region 9, San Francisco. Office of the Olrector. 
91/03/02 ip 07939 153 


0103160848 Forward* revised IE Bulletin 81-01. “Bur ve k I 1 anc e of 
Mechanical Snubbers*" u/forr*ct#d Page* 3 & 6 Change in 
Identification of facilities u/CP* to which bulletin is 
applicable does not affect util r*iulr»nenti 

EN3ELKEN.P H Region 5. San Francisco. Office of the Director. 
81/03/04 Ip 07914 207 


0103200239 Forwards IE Info Notice 0L-C6. “Failure of ME Model K-600 
Circuit Breaker ** No response required 

ENGELKEN.R H Region 3, San Francisco. Office of the Director 
01/03/11. ip 07960 352 


0103200042 Forwards IE Info Notice 81-05, "Degraded DC Sy* at 
Palisades. ' No response required. 

ENOELKEN. R H Region 5, San Francisco. Office of the Director 
01/00/13 Ip 07970 013 


ft Periodic operating reports L related correspondence 


810309051? Forwards magnetic tape of hourly meteorological data for 
730813-700013. 

VAN BRUNT. E E Arliona Public Service Co 01/03/09 3pp. 

07846 131. 


— 8103090521 Magnetic tape of hourly rets o ro I og i c a I data for 
730813-780013 

a NWS Corp 01/03/09 Ip 07846; 133 


8 Reportable occurrences. LERs 1 related correspondence 


0103110737 Ac * receipt of 80D915 ltr forwarding final deficiency rept 
r* operability failure of vertlcol fire dampers 
EN3EUVEN. R H. Region 5, Sen Francisco. Office of the Director 
00/10/02 Ip 07085 013 


0103090049 rtek receipt of 800924 Interim deficiency rept re loose 
bushings on Corner V Lada sway struts. Silas 1.24 3. 

ENOEEKEN. R.H Region 9, Ban Francisco. Office of the Director. 
00/10/06 ip 07832- 177 


8103120469 Final deficiency rept re lack of add 1 rebar reinforcement 
In containment p I ac emen t , ma k i n g wall susceptible to 
over* trae* (ng under *d*«ric c onii t l ons Caus ed by oversight. 

Rebar added 

VAN BRUNT. E. E Arliona Public Service Co 01/02/04 4 P p 
07901: 274 


8103040966 Second Interim deficiency rept re loose bushings on ITT 
Orlnncll sway « t r ut s. i ni 1 1 a 1 1 y reperted 601120 Visual lnsp 
will be performed by Bechtel. lnsp will be completed by 
G106l5F{nal rept scheduled for 810715 submittal 
VAN BRUNT. E E. Arliona Public Service Co 81/02/26 4p p 
07919: 132 


8103100991 Final deficiency rept re loose bushings on Corner & Lada 
sway struts, ini t tel iy reported 900829 Bechtel hat verified 
that Corner 4 Lada Insured staking of rigid sway strut 
paddle ends, eliminating poislbillty of di • enga gemen t 
VAN BRUNT. E. E. Arliona Public Bervlce Co 81/03/02 4pp 
07063:097. 


0103170554 Interim deficiency rept ra weld deficiencies on main control 
panels* ini tlally reported 600916 Final rept reforecast to 
QlO719<d0t to dtleyt In receiving input data t performing 
analysis No new Info available 

VAN BRUNT. E. E. Arliona Public Service Co. 81/03/10 2pp 
07925: 178 


0103240364 Final deficiency rept re cable tray supports not meeting 
drawing requirement C»uee<( by drawing misinterpretation. 
Structural notes l instructions re cable tray Installation 
revised for clarity 

VAN BRUNT. E. E. Arliona Public Service Co 01/03/16 4pp. 

07990: 269 


T Hearing transcripts on non-e»t I trust natters 


8103130283 Forwards transcript ' Independent Design n ev i«w of Pale 
Nuclear Generating 3tation Fire Protection Gy* Before Fire 
Protection By * Board. - Vo 1 1 o# 2 Transcript available in 

Central File* only 

VAN ERUNT. E £ Ariiona Public Service Co 81/03/06 2pp 
07914 003 


DOCKET STN-30-529 PALO VERDE NUCLEAR STAMON. UNIT 2 


A App llcatlon/c instruction stage documents 4 correspondence 


8103190732 Ltr* to all licensees of operating p 1 an t s. a p p 1 J c ant » lo” 
OLs 8* holders of CPs re control of heavy loads. Requests 
review per guidelines in NvRfcO-0612 Forwards NRC position re 
intertr actions 6 request for addl Info 
EISENHJT.D 0 Division of Licensing 00/12/22 30pp 


81031 9038 7 Ltr to all licensees of operating plant* t, applicant* fc 
OLs t holders of CPs re program for environ qualification 
of safety-re lated electrical equiprent Mens addressed 
involve cold shutdown, rep lac ement parts A WREQ-073 7 
EtSENHUT.D 0 Division of Licensing 01/01/19 6 PP 


0103120014 Ltr to all licensees of operating plants-CP holders t 0_ 
app l leant* . e n ep t Indian Point 2 8* 3.7ion 16 2V TMI-J. 
forwarding 1 nadver t en 1 1 y omitted pages from NRC 001222 
request for addl info re control of heavy loads 
EJBENHUT.D 0 Division of Licensing 81/02/03 6pp 


0103230024 l.tr to all power reactor licensees 1* license applicant* 
NURE0-0619 criteria Footnote 2 in Table 2 contain* error due 
to leakage testing deletions Licensee ->ay submit analysis ts 
justify use of existing tow flow controller 
E18ENMUT. D G Division of Licensing Ql/02/20 0 pp 


0103230030 Ltr to all licensees of operating nuclear power plants t 
applicants for OLs (except 3L Lucie. Unit* l 6 2) Request* 
util review to determine capability to mitigate station 
blackout event 6 promptly implement emergency procedure* 
E1SENHUT.D 0 Division of Licensing 01/02/23 5pp 


B103230B13 Oenerie Ltr 81-06 to all CP holders l OL applicant* re 
10CFR5O 7ite), ■Periodic Updating of F0ARs. ’ effective 
000722. Info ra FBAR legal a t a tus , f or n« t !« content end 
EI6ENHUT.D 0 Division oP Licensing 81/02/26 lOpp 


B103120763 Notification of 810309 meeting u/utll 4 C-E in Gethetde- 
to discuss agendas 6 schedules for Independent design revleu 
board meetings 

KERRIGAN. U D Licensing Branch 3 0RIMC8-C I 0 tandar d J i a t I c n 
Special Projects Branch 01/03/02 3pp 07905 303 


9103100460 Forwards joning maps for ref to Ouestlon 3J0 4«i'eted in 
010303 ltr Certificate of Svc end tf/o end inning naps. 

KfA'A SRl/NT. € £ Arliona Public Service Co 01/03/03. 2pp 
07067. 226. 


9103120165 Urges util to supply App 1 info as soon at possible Co 
support request to transfer 3 77. ownership interest in 
plant. 

SALT ZMANr J. Utility Finance Branch (formerly Antitrust 4 Irdemnl 
81/03/04 Ip 07901.337. 


9103170507 Forwards Bechtel Power Corp 4 util final response* to u? 
item* re auxiliary feedwater tys review for facility 
Response* were reviewed by Autlllary Feedwater Sys Review 
Board & found to sufficiently address outstanding concerns 
VAN BRUNT. E. E. Arliona Public Service Co 01/03/06 33pp 
07930: 030 


BI03170604 Requests reg guide Implementation schedule for plants in 
stage Possibility e>lst% during review that util will be 
requested to upgrade plant to reg guide or revision 
different than that listed In F6AR Section 1 0 
VAN BRUNT. E E Arliona Public Service Co 01/03/09 lp 
07929. 340. 


0103170642 Forwards supplemental info to 810303 response to h<IC Li|0 
request re mitigation measure* to preserve riparian habitats 
In Salt 4. 01 la Rivers. 

VAN BRUNT. E E Arliona Public Service Co 81/03/09 2op 
07925: 133 


810326120a Forwards final schedule for independent design review 
meetings for facilities. W/o end 

E10ENHUT, D. 0. Division of Licensing 01/03/09 Ip 08040 243 


OJ v *- V l I 4 % w ■ ■ v w w ^ ^ ' V t* v i « 9 » « S y JI IQI'VI - opp* 11.011 Vtt TUI ULV 

t hoHiri of CP* fa* -larding SECY -01- I IV re info necattary to 
establish environ qua ) i f 1 c a 1 1 or. of sa f e t y - r <? I * t e <3 electrical 
equ I ; rent 

EJSEKHJT.O 0 Division of Licensing 01/03/10 6pp 


01 031 7 D453 ft e qur B X s t^at »nvtr ur>*nta 1 1 m» L control Independent design 
-f*i * j be rescheduled at first available opportunity Delays 
will ha^e significant impact on SAR.FSAR I. CES6AR-F region 
SCHERER.A E C-E Power Systems 01/03/11 ip 07923 245 


91031901 l 6 For war ds final response to NRC 610210 request for info re 
consequences of Jelay of peter Delay will result In longer 
lead t Imes. dec r eased tys reliability t addl costs Info will 
be incorporated Into environ review 

VAN BRUNT, E E Ariitna Public Service Co 81/03/15 02p p 

079*0 243 


9103260069 ft ecomrend s Caseload Forecast Panel visit to facilities be 
tt*eJul»d for early Apr 1981. as roquetted by util Average 
call® pull rate has been high since GO l 020 visit Util 
disagrees u/MRC projected fuel load date 

KERRIGAN. J Licensing Branch 3 01/03/17 Ip 0B04O 110 


8103310438 Forward s final schedule for independent design review 
ratings. per 010122 meeting 

TEDESCO.fi L Assistant Director for licensing 01/03/23 4pp 
08039 292 


C Utility Environmental Report <ER>. amends 6. correspondence 


8103060302 Forwards responses to NRC 010213 request for info re environ 
rapt for facilities Items addressed include sy* demand b 
-•liability, need for p owe r , c ons equenc e* of dolay & geography 
l tfertjgraphy 

■MN BRbNT.E E Ariiona Public Service Co 61/03/03 130pp. 

07640 220 


E R9C fiefely Evaluation Report ISER), suppls ^ correspondence 


8103120620 Notifies that reasonable date for receipt of ec power eys 
S£R input is 010331 lOfi transcript b Initial & final 
responses to open items previously submitted by util to 
support SER 

HtfiACLlA, F J Operating Reactors Branch 3 61/03/06 Ip. 

07906: 127 


F Security, medical, emergency 6 fire protection plans 


0103100471 Requests guidance re acceptability of emergency operations 
facility design Facility located close to site u/ 

^ebttablllty requirements upgraded to requirements for test 

'hipping cask. Backup facility question raised 

VAN BRUNT. E £ Ariiona Public Service Co Ot / 03/03 Ip 

07833:070 


6 1 OG 31 0330 L tr to all licensees of operating plants l« holders of CPs 
forwarding NUREQ-0696. 'Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NfiC requirements N/o enc 1 

EJ9EiJhUT.D 0 Division of Licensing 01/03/03 6pp 


0103160002 Summary of 810223 reetlng w/Oechtel 5 util In Phoenix. 
<M re initial design review of fire protection eys 
KEflRIOAN.J Licensing Branch 3 01/03/06 3pp 07943 309 


9:03300309 Requests NfiC quldance r* ac c ep t ah l 1 i t y of emergency 
operations facility de* Ign. Foe 1 1 1 ty will be basement level 
of administration annex bldg Oeneral Design Criterion 17 
will rot be exceeded during accident 

VAN BRUNT. E E Ariiona Public Service Co 81/03/19. 2pp 
00059 311 


8(03310661 Confirms Implementation dates for DLs re upgraded emergency 
facilities In response to NRC l tr to a]] OL licensees 6 
CP holders iitd B 102 10. 

VAN BRUNT. E. £ Ariiona Public Service Co 01/03/23 lp 
00073 200 


0. Adjudicatory correspondence 


B103260309 Requests that A0LB proceed In absence of intervenor Hourlhan 
response to disputed contentions 

31SCHCPF. C A. Snell L Wl lmer. 01/03/11 3pp 08041 031 


uiujttwjT uiecusset jwmh applicant* ur rp proceegtng progress 
Agrees t*>at intervenor has not filed It* does r.ot intend to 
file response to position statements ASLB should issue order 
Identifying intervenors contentions to be litigated 
NO CUR REN. H j Hearing Branch l Ql/03/20 2 p; 07990 323 


h General correspondence 


0103160240 Provides FERN uMnfo re participation of El Paso Electri 
in Palo Verde Project. in response to 010129 request W/o 
joint application for Cl. . par t i c 1 p a 1 1 on agreement l FE8 
etc erf t 

DENTON. H R Office of Nuclear Reactor Regulation, Director 
01/03/02 4pp 


--0103160263 Request submitted by FERN’, for info re El Paso Electric 
participation in Palo Verde project W/related info 
<.OHES' 3 Affiliation Unknown 81/01/29 4pp 


0103170478 Informs that M Walker has replaced SL Oolin* as Assistan' 
Director of Energy Programs 

VAN ORUNT.E E Aritcina Public Gcrvice Co Bl/03/09 2 pp. 

07923 19| 


Q Inspection reports. IE Bulletins b c or re sp und enc e 


8103040322 Forwards IE tnsp Repts 30-520/00-20.20-529/80-20 K 
50-530/00-20 on 801202-09 No none om p I lane e noted 
SPENCER. O. 0. Region 3. Gan fraiuisco. Reac tor Construction & 
Engineering Support Branch 01/01/15 2pp 07820 113 


--S10304033J IE Insp Heft* 30-328/00- 20. 50-929/80-20 «, 30-330/80-20 
QOl202-09.No noncompl lores noted Major areas inspected 
const activities re licensee action on previous insp 
findings t concrete placements 

ECktUAROT ■ U H . HiRNAWJF.Z.O Region 5. Ban Francisco, Office of 
Director DODDS. R T Region 8. San Francisco. Reactor 
Construction t Engineering Support Branch 01/01/13 4$p 

07020 117. 


0103100393 Forwards IE Insp Repts 30-328/00-21.50-329/00-21 t 
30** 3 30 /BO -2 1 on 801209-10 No non c omp I i anc e noted 

HOOK. » E Region 3. San Francisco. Fuel Facility 5 Materials Bafs 
Branch 81/01/19 2pp 07064 163. 


--B103100403 IE Insp Repts 90-528/80-2 1 . 30-529/00-21 b 30-530/00-21 
001200-10 No none omp L i anc e noted Major areas inspected 
implementation of environ protection CP requirements tt audit 
of environ program 

NORTH. H S , O/.RCIA.E M - WEr.'SL AWSK I . F A Region 5. Sen Frtncffc 
Offlte Of the Director 01/01/16 Rpp 07064.163 


0J 03030369 Forwards IE Insp Repts 50-520/80-19. 90-529/80-19 & 
50-330/00-17 on 80J 103-21 No noncompliance noted 
SPENCER. 0 Q Region 5. San Francisco. Reactor Construction 6 
Engineering Support Branch. 01/01/23 2pp 07824 243. 


--8 1 030 50379 IE Tnsp Repts 90-528/80-19,50-529/80-19 l 90-330/80-19 
601103-21 No noncompliance noted noted Major areas 
Inspected protection of Installed reactor vessel internals 8* 
RCPO Ins ta 1 latino 

VQRDERBRUEOOEN Region 5. 9an Francisco. Office of the Director. 
DODOS. R. T Region 5. San Francisco. Reactor Construction 6 
Engineering Support Branch. 81/01/22 6pp. 07024:247 


R1O3020699 6upp Is 801230 response to IE Bulletin 00-21. "Valve Yokes 
Supplied b v Malcolm Foundry Co. Inc " Vendors have confirmed 
that no valves have been Identified as using potentially 
faulty matl 

VAN BRUNT, E E. Ariiona Public Service Co 81/02/04 |p. 

07782. 136. 


8103020036 Forwards IE Circular 81-02. "Performance of NRC-Ltcensed 
Individuals While on Duty “ No urittan response required 
ENOELKEN. R. M Region 3. San Franc leco. Office of the Director 
81/02/09 lp 07787 262 


8103230870 Responds to IE Bulletin BO-16. "Potential Misapplication 
Roteiront Inc Models 1191 5 1192 Pressure Transmitters 14/ 

Either A or D Output Codes. " Tranea: 1 1 1 er s supplied by 
Atomics lot 1 . Anc hor/Dar 1 Ing It Cooper. 

VAN DRUNT. E £ Ariiona Public Service Co Bl/02/09 2pp 
07974: 353 


0103190601 Responds to IE Bulletin 00-23. "Fallur* of Solenoid Valve 
Mfg by Valcor Engineering Corp " No euch valves used In 
safe ty-rs la t »d tys 

VAN BRUNT. E. £ Ariiona Public Service Co 01/02/11. ip. 
07964:037. 


50-329/80” I 7 4 30-530/00-1? 

SPENCER. 0 5 Re; ion 5. San Francisco Reactor Construction 4 
Engineering Support Brant r. 81/02/13 Jp 07650 073 


■■“0103050766 Forwards IE Insft fiepts 5 0-320 / 0D « 1 7. 50-529/80 - 1 7 !■ 

SO -530/00- 1 7 on 80090B-30 f, notice of violation 

SPENCER. 0 S Region 5. San Francisco- Reactor Construction L 

Engineering Support Drench BO/ll/23 2pp 07G2B 079 


“8103030781 IE I ns p Rept* 90-520/80-17-50-529/00-17 4, 50-530/00-17 on 
000908-30 Noncompliance noted failure to -eke periodic mpi 
& matnt prescribed by manufacturer for -.jtjr operators of 
isolation valves in mein steam & Feedwater sys 

VCRDERBRUEOCEN Regicn 5. San Francisco, Office of the Director 
HAYNES, R C Region 9, 3an Francisco, Reactor Construction V 
Engineering Support Branch BO/U/21 & p p 07G2B 001 


ENuti-ntN. h h Region 9. ban rrancisco. Urtlce of t K e Circctci 
80/10/06 ip 07652 177 


0103120-169 Final deficiency rept i« lack at adcl rebar r e > nf 0 I l o * f'.l 
in containment ; lacesant- r.iMnj wail susceptible to 
overstress trig under ifiiric cir.jjtions Causey b? Oversijit 
Rebar added 

VA N 3RL NT , E E A r lijna Public Service Co UJ/02/04 Opf 
07901 274 


0103040990 l-nterl'n deficiency rept re indications revealed in site 
radiographs of previously accepted piping spools, initially 
reported 810127 Bechtel mil perform Ins? Corrective action 
completion scheduled for 810415 

VAN 3 R 1714 T , E E An ion a Public Service Co UJ/02/26 jfp 
07015 136 


61 03 11 08 14 Ack receipt of 910204 |tr inferring NRC of steps taken to 
correct violations noted in JE Insp Repts 50-520/80-16. 

50-929/80-16 4 50-530/80-16 

FAIAKENBE9RY. B Region 5. Bar Francisco- Reactor Ccnstmctlun 4, 
Engineering Support Branch 01/02/2? Ip 07677 24 9 


- - 0103 1 10923 Responds to NRC 601224 Itr re violations noted in 1 E Insp 
fiepts 30-520/00-16. 50- 529/GO- 16 4 50-530/80-16 Corrective 
actions concrete placements repaired per Spec I3-CM-365 by 
801117 

VAN BRUNT. E F Arnepa Public Service Co 01/02/04 3pp 
07B77 230 


--0103110831 Forwards IE ln«D flepls 30-528/80- 16. 90-529/00- i 6 
90-930/00-16 on 001007-10 L notice cf violation 
SPENCER, 0 S Region 5. San Francisco. Reactor Construction %, 
Engineering Support Branch 80/12/24 2pp 07077 293 


--0IO31 1 0037 Notice o# violation from insp on 001007 *10 

SPENCER. 0. S Region 3. San Francisco. Reactor Construction 6 
Engineering Support Branch G0/I2/23 2pp 07077 255 


--8103110847 IE Insp Repts 30- 520/30 - 16. 50-529 /HO- 1 6 6 50-330/90-16 on 
001007-10 No nc omp 1 1 an c e no t ed : <5 1 b r i s found entrapped In 
concrete placemen ts 3A035, 3A036. 3A03B. 3A044 4 3A119. 
resulting in three pockets of unbonded concrete. 

ECKHAfiDT.J H . HERNAhlDEZ.O Region 5 . San Francisco. Of Pice of the 
Director DODDS. R T. Region 5. San Francisco. Reactor 
Construction 4 Engineering Support Branch. 80/12/23 *>pp 
07877. 23 7. 


6103170029 Forwards IE Circular 81-03. " tnoperatle Seismic Monitoring 

I As tr ument at i o n " No response required. 

ENOELKEN.fi H Region 3. Han Francisco, Office of the Director 
81/03/02 lp 07939 l 95 


6103)60840 Forwards revised IE Bulletin 61-01. "Bur ve t 1 1 anc e of 
Mechanical Snubbers,” u/corrected Pages 566 Change in 
Identification of facilities u/CPs to which bulletin is 
applicable does not affect util r « qu 1 t e,-en t s 

ENOELKEN.fi H Region 3, San Francisco, Office of the Director, 
01/03/04 Ip 07914 207 


6103200239 Forwards IE Info Notice 81-06. “Failure of 1 TE Model K-600 
Circuit Breaker " No response required 

ENOELKEN. R . H Region 3. San Francisco, Office of the Director. 
01/03/11. Ip 07968 3 52- 


0103040566 Second interim deficiency rept re loose busMrgt pi, |M 
Crinnell sway struts, Initially reported R01I20 Visual insi 
wl 1 1 be performed by Bechtel insp will be completed t, 

01 C6 1 5. Final rept scheduled for 010715 suhnittal 

t'AV DRi/Nf, E E Arnold Public Service Co 01/02/26 4pp 

07815 132 


0103100591 Final deficiency rept re loose bushings on Corr** t, i Jll 
swan struts, initially reported 000828 Bechtel has verified 
that Corner 1 l.ada insure? staking of rigid sway strut 
paddle m:?*, eliminating possibility of C I 9 e njagp-ian t 
VAN BRUNT. E F Arjiona Fubllc Service Co RI/0J/02 4pp 

07863 097 


8103170354 Interim deficiency rept re weld deficiencies Of, main <c<>l 
pane Is. Ini t i a 1 1 y reported 800916 Final rept reforecast (<j 
610719, due to delays in receiving input data 6 performing 
analysis No new info available 

VAN BRUNT, E E Arnona Public Service Co 01/03/10 i’pp 
07929 t 70 


9103240364 Final deficiency lept re cable tray supports not. reetug 
drawing requirement Caused by drawing mi s 1 n t er p r e ta 1 1 on 
Structural notes 4 instructions re cable tray installation 
revised for clarity 

VAN BRUNT. E E Aniona Public Service Co 01/03/16 4pp 
07990 265 


T Hearing transcripts on non-an t 1 t r u S t matters 


0103130283 Forwards transcript ‘Independent Design flevie- cF rale V< 
Njclear Generating Station Fire Protection Sys Oefore Tiro 
Protection Sys Board.' Vot 1 of 2 Transcript available l - 
Central Files only 

VAN BRUNT. E E Ar Ilona Public Service Co 81/03/06 2pp 
079 H 003 


DOCKET STM-50-530 PALO VERDE NUCt EAR BTATICN, UNIT 3 


A Appllcatlon/constructlon stage documents A correspondence 


0103190702 Ltrs to all licensees of operating p 1 ants, app l leant* fer 
OLs 4 holders of CPs re control of heavy loads Requests 
review per guidelines in NL'REG-0612 Forwards NRC posltio-s r* 
interim actions l request for addl info 
EIBENhUT, 0 0 Division of Licensing 80/12/22 30pp 


8103200042 Forwards IE Info Notice 91-05, "Degraded DC Sye at 
Palisades “ No rasponsa required 

EN5ELKEN. R M Region 9, San Francisco. Office of the Director. 
Di/03/13 Ip 07970 015 


fl Periodic operating reports 4 related correspondence 


9103090519 Forwards magnetic tape of hourly meteorological data for 
730813-780813 

VAN BRUNT. E E Arliona Public 8»rvl<» Co 01/03/09 3p p 
07046 131. 


--0103090521 Magnetic tape of hourly meteorological data for 
730013-700013. 

a NUS Corp. 01/03/09. Ip 07B46 133. 


S Reportable occurrences. LEtf* & related r o r resp ondenc e 


0103110737 Ack receipt of 800915 1 tr forwarding final deficiency rept 
re operability failure of vertical V i r e dampers 
ENOELKEN, R. H Region 5. San Francisco. Office of the Director 
80/10/02 Ip. 07805 0i3. 


810319038? Ltr to all licensees of operating plants t applicants #c 
GLs 4 holders of CPs re program for environ qualification 
of safety- re iated electrical equipment Items addressed 
Involve cold shutdown, replacement parts 4 NuUEO-0737 
EISENhUT.O 0 Division of Licensing 81/01/19 6pp 


6103120014 Ltr to al) licensees of operating plants. CP holder* 4 I L 
app 1 leant*. e*c ept Indian Point 2 4 3, Zion 1 4 2 t TMl-l. 
forwarding inadvertently omitted pages from f|RC 801222 
request for addl info re control of heavy loads 
EISENKur, 0. O Division of Licensing 01/02/03 6pp 


8103230024 l.tr to all pouor reactor licensees 6 license applicants 
NUREG-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may Submit analysts to 
justify use of existing low Flow controller 
EISEFHUT.D 0 Division of Licensing. 01/02/20 8pp 


9103230030 Ltr to all licensees of operating nuclear power planti t 
applicants for Qts (except 8t Lucie, Units 1 4 2) Requests 
util review to determine capability to mitigate station 
blackout event 4 promptly implement emergency procedures 
EISENHUT , D O Division of Licensing 81/02/23 5pp 


913323C012 Oereric Ltr 01-06 cc all CP hil Jer* ft Ul- Applicant* re 
JCCFR30 7l(ei. 'Periodic Updating F c AR % , 

900732 Into re FSAR legal status, format ft content eric l 
El5Er«HLM\D C Cwifliri of Licencing 01/02/26 lOpp 


9102120763 Notification of SICrO'j nesting u/util ^ C-F in Go th os d a - HO 
to discuss agendas ft schedules for independent design review 
boa ? i -*e t i rjs 

viHaatOWJ. J n Licensing Grauf 3 01/03/02 3p; 


91031 004 60 Forwards toning traps for ref to Question 310 4. noted in util 
010303 Itr Certificate 5vC cm 1 U/o one 1 Itning maps 

GSUNl. £ £ Ariicna Put lie tier vie v Co 01/03/03 2pp 
07 St 7 226 


9103120165 Urges util to supply App J info as span as possible fcu 
support request to transfer 5 7*/, ownership Interest in 
plant 

EALF/MA'I. J Utility Finance Branch ( fur-ner ]g Antitrust 6 Indemnity! 
01/03/0*; Ip 07901 J37 


9:03170507 Forwards Bechtel Potter Corp ft util final responses ta open 
,ttns re ancillary feodwater s.,s review for facility 
Aesponies were reviewed by Auxiliary Feedwater Dys Review 
g 9J ^< & found to sufficiently address outstanding concerns 
BRUNT* E t Arlicna Public Service Cn 81/03/06 33pp 
07930 050 


Q10317060-I Requests rog guide implementation schedule for plants in Ck. 
«ta;e Possibility exist* during i e . 1 «u trial util will be 
requested to upgrade slant to reg guide ot revision 
different than tt.&t listed m f£AR Settlor. \ O 
VAM 3 RUNT. £ £ Ar \ i on a Public Service Co 01/03/09 ip 
07939 349 


S 103 1 70642 Forvarjs «upp l enent al info to 910303 response to N9C 910213 
re;oest re litigation rmiurei to preserve riparian habitats 
;■» Salt ft 0 1 la R 1 uprs 

VAN GRUNT. C £ Anxona PobllC Service Co 01/03/09 2pp 
07925 135 


8103261209 Forward* final schedule fur independent design review 
rsetihgs for facilities W/o end 

E ( SEhM JT. D C Division of Licensing 01/03/09 ip. C034O 245. 


91033 ■ 0804 Ltr to all licensees of operating plants. app I I canto for CLs 
t holders of CPs forwarding 6ECV •-RI" 1 19 re info necessary to 
eitatllsh environ qualification of safely- related eloctricel 
equipaunt 

EJSE'.-iUT. 0 C Division of licensing 01/03/ 10 6p p 


fllO31?<M50 Requests that instrumentation ft control i nd cp undent design 
r e v i * v be i esc l*o<Ju J ed at first available opportunity Delays 
will have significant inpact on GAR. FBAR 6 CC8EAF*-F review 
ECV£ft£fJ,A E. C-F Pc.-er 3y stems m/03/U IP 


9103193J15 Forwards final response to N r ’C 010213 request for info re 
< imequen: ®» of delay of peuer Delay wii I 1 result In longer 
lead times. d ecr eased sys reliability ft add l costs Info will 
be incorporated into environ review 

VAN QfiL’NT. K E Arwona Public Service Co 0 1/03/13 B2p p 
079^0 243 


8103240069 Recommends Caseload Forecast Panel visit to facilities be 
scheduled for early Apr 1901, as requested by util Avorage 
cable pull rate has been htgh since 001020 visit Util 
disagrees u/N'RC projected furl load date 

KERRIGAN. J Licensing Branch 3 01/03/17 lp 08040: 1 1 0 


8103310439 Forwards final schedule for independent design review, 
meetlrgs.per GI012? meeting 

HCE9CC-A L Assistant Dusctov for Licensing 01/03/23 4pp 
06CS9 292 


C Utility Environmental Report <EftJ. abends t c. art esp ond ern e 


8103060302 Forwards responses to NRC 010713 request for info re environ 
»ept for facilities Items addressed include »y« demand 6 
re 1 i*t 1 1 i t y • ne e d fox p ower , c ons equ enc es of delay & geography 
ft demography 

VAN BRUhi I . E E Arlioo* Public Service Co 01/03/03 130PP 

07343:220 


E VftC Safety Evaluation Report lSER>. sup pis l correspondence 


0JO312O62O Notifies that reasonable cate for receipt cf a< power sy* 
SFR irput IS 910331 If>R transcript ft initial 6 final 
responses tu open items previously submitted by util to 
support 5f ft 

MlftACL t A» F J (Iterating Rear to is Branch 3 01/03/06 Ip 

07904> 127 


F Security. r'ejicaJ. emregorcy l fire protection plans 


0103100471 Requests guidance rp acceptability Of emergency operatlor 
facility design Facility located close to site w/ 
habitability requirement's i>f.yraOSd *o v e qu i r even’s for test 
shipping c d si Dacli.p facility question failed 
VAN BRUM. L* L* Aniora Public Service Co 01/03/03 Ip 
07053 070 


0103310338 Ltr to nil licensees nf operating plants ft holders of CPs 
forwarding NvfiEG-0696, Functional Criteria for Emergency 
Response Facilities * Criteria describe acceptable -net hoc 
for meeting NfiC requirements U/o encj 

ETSEN'UIT, 0 O OivltlCh oF Licensing Hl/0?/03 6pp 


01031 8C002 Su.iiraty of BI0225 reeling w/3echtel t> util in Phoenn. 
A t re initial design review of fire protection sys 
KERR I DAN. j Licensing Stanch 3 01/03/06 3pp 07943 309 


01O33OO3C9 Requests rclf C quidant p re acceptability of erarjency 
aperattrns facility design Facility will to baser ont le/el 
of admni atioi> arirra » General Design Criterion 19 

will r.ot be exceeded during arcl^ent 

VAN CIRUNT, E E Ar iiona Public Service Co 01/03/19 2pp 
00050 31 1 


0103310661 Confirms l ~>p I en-e n ta t l on dates fer CLs re upgraded emergen 
facilities in response t® NO C ltr to all 0- licensees t. 

CP holders dtd 0JO2I0 

VAN GrtUnr, E £ Ai* i t aria Public Service Cp Gl/03/23 Ip 
00075 200 


0 Adjudicatory c o> rosp ondenc o 


9l03?60509 Requests that A9L(I proceed In absence of intervonor Hour j 
respor.se to disputed ccntentio'n 

RISC HOFF. C /- Bnell Wilnur pl/03/U 3pp 00041 031 


QI0324C039 Discusses joint applicants’ ltr re proceeding progress 
Agrees that intervenor 'fi? not filed 6 does not intend to 
file response to position statements ASIR should issue order 
identifying intervenor* contentions to be litigated 
MC9URREN.H J Hearing Branch 1 01/03/20 2pp 07990 323 


M Den er a I c ur r esp or»d en c e 


9103160240 Provides FERN wi/inFo re participation of El Paso Electric 
in Palo Verde Project, in response to 010129 request W/o 
joint application for 0*.* par 1 1C I pat ion agreement t FEB 
etc e r pt 

PEN T ON. H R Office cf Nuclear Reactor Regulation, Director 
01/03/02 4;>p 


- - 01 03 1 60260 Request submitted by FERN, for infa re El Paso Electric 
participation In Palo Verde project W/ related info 
JOIVE8. B Affiliation Unlnown 01/01/29 4pp 


D 1 03 1 70470 Informs that <1 Walter ha* replaced 6L Dolinj as Assistani 
Director of ti.ergy Prograr.i 

VAN BRUNT, £ E At Ilona Public Service Co 01/03/09 2P ? 

07923 191 


(>, Inspect i on reports. IE Bulletins l correspondence 


9103040322 forwards IE tnsp Pepts ?0- 52B/SO-20. 50-529/B0-2D K 
50-53D/B0-20 on CO 1 202 -05 Mo noncorpV1ar.ee noteJ 
fiPENCER. 0 0 Reg 1 on 5. San Francisco. Reactor Construction 8, 
Engineering Support Rranch 81/01/13 2p? 07020.113 


— 8103040331 IE tnsp Repts 50- 520/00-20. 50-529/80-20 J. 50-530/80-20 
001202-05 No none on-p l l anc e notrd Major area® inspected 
const activitirt re licensee action on pre/ious insp 
findings ft concrete placements 

ECKHAftOT, j h . HERNANDEZ. 0 Region 5. Ban Francisco. Office of 
Director DODDB. R T Region 9. San Francisco, Reactor 
Construction 6 Engineering Support Branch 01/01/15 4pp. 
07020 1 J 7 


G103100393 Forward* IE Insp Rept* 30- 523 / EO-2 1 , 50- 539 /80- 21 ft 
30-630/00-21 on 801208-10 No none omp I I aru • noted 

BOOA.H E Region 3. San Fr«ncnco, Fuel Facility ft Materials Safety 
Drench 01/01/19 2p p 076M 163 


— 0103100403 IE Insp Repts SO- 530/00-21 . 50-S29/90-2I ft 50-530/00-21 on 
001200-10 No none o*np 1 lane e noted Major area* inspected 
implementation of environ protection CP requirements ft audit 
o# environ program 

NORTH, H 8 < QARCIA. F O . UENDLAWS/I.F A Region 5, San F'ancMcu. 

Office of the Director 01/01/16 Bpp 07064 165 


8 1 03030369 Forward* IE Imp Repts 30-528/00-19.50-329/80-19 ft 
50-330/60-19 on 801103-21 No noncomp l i ant e noted 
SPENCER. 0. B Region 5. San FrancMco. Reactor Construction ft 
Fngl/ieerlng Support Branch Bl/Oi/23 2pp 07824 243 


- -0103030379 IE Imp Rept* 30-528/80-19.50-329/80-19 ft 5O-53O/0O-19 on 
001103-21 No none omp 1 i anc e noted noted Major area* 
inspected protection of in stalled reactor vessel Internals ft 
RCPO Installation 

VORDERBRUEOOEN Region 9, San Francisco. Office of the Director 
OOODS. R. T. Region 5, San Francisco, Reactor Construction l 
Engineering Support Branch 61/01/22 6p? 0702-4 247 


0102020699 Suppl* fi0l230 response to IE Bulletin 90-21, "Valve Yokes 
Supplied by Malcolm Foundry Co.tnc * Vendors have confirmed 
th«t no valves have been identified as using potentially 
faulty mafcl 

VAN BRUNT. E E AMiona Public Service Co 01/02/04 Ip 
07702 136 


8103020056 forwards IE Circular €1-02, "Performance of MRC-t- 1 c ensed 
Individuals While on Duty " No written response required. 

ENCELKEN. R. H Region 5. San Francisco, Office of the Director 
01/02/09. ip 07707:262 


0103230870 Responds to IE Bulletin G0-i6, "Potential Misapplication of 
fiosemont Inc Models 1191 ft 1152 Pressure Transmitters W/ 

Either A or 0 Output Codes “ Transmitters supplied kg 
Atomics In 1 1> Anc hor/Oar ling ft Cooper 

VAN 0RUNr.E E. Ariiona Public Service Co 81/02/09 2pp 
07974 353 


0103190691 Responds to IE Bulletin BO-23. "Failure of Solenoid Valves 
lifg by Velcor Engineering Corp.‘ No such valves used In 
safety-related iy« 

VAN BRUNT* E 6 Ariiona Public 8ervtce Co 01/02/ 11 Ip. 

07964 057. 


0103090730 Act receipt of 801217 Itr informing NRC of steps takrn to 
correct violation noted In IE tnsp Repts 90-32B/B0- 1 7, 

50-529/00' I 7 ft 50-330/80-17, 

SPENCER. 0 6 Region 9. Ban Francisco* Reactor Construction ft 
Engineering Support Branch 01/02/13. Ip 07028 073 


--3103030766 Forwards IE tnsp Repts 50-520/80-17,90-529/00-17 6 
30-330/90-17 on 000908-30 ft notice of violation. 

SPENCER. 0.0. Region 5« Ban Francisco. Reactor Construction ft 
Engineering Support Branch BO/ll/23 2pp. 07023 070. 


“-BI03030781 IE Insp Repts 30-520/00-17,50-529/00-17 ft 30-33O/B0- 1 7 on 
000908-30. None omp I lane e noted failure to make periodic Insp* 
ft malnt prescribed by manufacturer for motor operators of 
Isolation valves in main steam ft feedwater ays 

VORDERBRUE00EN Region 3. 9an Francisco. Office of the Director 
HAYNE8. R.C. Region 3. Sen Frindico, Reactor Cone tT uc t i on ft 
Engineering Support Branch 80/11/21 6*pp 07020. OS I 


81031 10814 Ack receipt of 010204 Itr informing NRC of steps taken to 
correct violations noted in IE Insp Pepta 30-528/80-16, 

30-529/80-16 ft 50-330/60-16. 

FAULKENBERRV, B. Region 9, 9an Francisco* Reactor Construe tion ft 
Engineering Support Branch. 01/02/87 lp 07077.849 


--B1031 10923 Responds to NRC 001224 Itr re violations noted In IE Inap 
Repts 50-320/60-16.30-329/00-16 ft 30-930/00-16. Corr active 
ac tiona: concrete placement* repaired per Spec 13-CM-363 by 
001117 

VAN BRUNT. E E. Ariiona Public Service Cq 0J/O2/O4 Opp 
07877: 230 


— 0103110831 Forwards IE Insp Repts 30-328/00-16.30-329/00-16 ft 
3O-33O/S0-J6 on 601007- SO ft notice of violation 
SPENCER. 0 B Region 3. San Francisco* Reactor Construction ft 
Engineering Support Branch. 00/12/24. 2pp. 0707 7:233. 


--9I0311C847 IE Insp Repts 50-520/00-16.50-529/00-16 ft 50-530/113-16 on 
001007- 10 Noncompliance noted debris fuund entrappod in 
concrete placement* 3A035, 3A036. 3AO30. 3A044 ft 3A119. 
resulting in three pocket* of unbonded concrete 

ECKH/.RDT , J H . HERNANDEZ- C Region 5, San Francisco- Office y r ; h « 
Director GOODS, R I Region 5, San Francisco, Reactor 
Construction ft Eng i neer 1 rig Support Branch 00/12/23 5pp 
0767 7. 257 


0103170029 Forward* l£ Circular 01-03. Inoperable Seismic Mcn;tcrl-*g 
Instrumentation - No response required 

ENOELK.EN.R M Region 5. San Francisco, Office of the Directc*- 
01/03/02 Ip 07939 155 


0103160940 Forwards revised IE Bulletin 81-01. ‘Surveillance :f 
MPCbanjral Snubbers- * w/corrected Papps 3 ft 6 Change in 
identification of facilities u/CPs to which bulletin i« 
applicable does not affect util requirement* 

EN3EIK£N. R H. Region 3, San Francisco- Office of the Director 
01/03/04 lp 07914 207 


0103200259 Forwards It Info Notice 01-06. "Failure of I TC Model k ■ f.-M 
Circuit Greaker • No r®* p onse required 

ENGELKEN, R H Region 5. San Francisco, Office of the OirotUr 
61/03/ l I Ip 07960 332 


0103200043 Forwards IF Info Notice 01-05. “Degraded DC 8yt at 
Palisades " No response required 

ENGELHEK- R H Region 3. Ban Francisco. Office of the Director 
01/03/13 lp 07970 013 


R Periodic operating reports ft related correspondence 


8103090319 Forwards magnetic tape of hourly meteorological dale fir 
7309 13-70081 3 

VAN BRUNT. E E Ariiona Public Service Co Rl/03/09 Jpp 
07046: 1JI 


--8103090521 Magnetic tape of hourly meteorological data for 
730B13-7BOB13 

* NUS Corp 81/03/09 lp 07046 |33 


8. Reportable occurrences. UEHs ft related correspondence 


0103110*737 Ack receipt oP 000915 Itr forwarding final deficiency rept 
re operability failure of vertical fire dampers 
ENOELHEN* R. H Region 5, 8an Francisco, Office of the Director 
00/10/02. Ip 07B93 013 


6103120469 Final deficiency rept re lack of addl rebar » e 1 r Pore *m «t< t 
In containment p lac emont. mafc 1 ng wall susceptible to 
ove r * t re * s 1 ng under seismic conditions Caused by oversight 
Rebar added 

VAN BRUNT, E E Ariiona Public Service Co 01/02/04 4pp 
07901 274 


6103040550 Interim deficiency rept re indication* revealed In sit* 
radiographs op previously accepted piping s poo 1 s . i n i t i a I ly 
reported 010127. Bechtel will perform insp Corrective action 
completion scheduled for 010415 

VAN BRUNT, E. E Ariiona Public Service Co 81/02/26 3pp 
07019. 136 


8103100991 Final deficiency rept re loose bushings on Corner ft lade 
swag struts, initially reported 000828 Bechtel has verified 
that Corner ft Lada Insured staking of rigid sway strut 
paddle end s * • H m i na t i ng possibility of disengagement 
VAN BRUNT. E. E Ariiona Public Service Co 01/03/02 4pp 
07863 097 


8103170354 Interim deficiency rept re weld deficiencies on main cirlrcl 
pane 1 s. I ni t la 1 ly reported 000916 Final rept reforecast to 
010719. due to delays in receiving Input data ft performing 
eo*l tjil i. No flfu info available 

VAN BRUNT. E E. Ariiona Public Service Co. 01/03/10 2pp 
07923: 170 


8103240364 Final deficiency rept re cable tray supports not neat In} 
drawing re qu 1 r ement . Caused by drawing misinterpretation 
Structural notes ft instruction* re cable tray installation 
revised for clarity 

VAN BRUNT, E E. Ariiona Public Service Co 01/03/16 4pp 
07990:263 


— Q10-3MOS3? Notice of violation from inap on 801007-10. 

SPENCER, 0 0. Region 3. 8an Francisco* Reactor Construction ft 
Engineering Support Branch. 00/12/23. 2pp. 07077 239. 



r Hearing transcript* or* non-dritl truit matters 


0103130283 Forwards transcript Independent Design Review of Palo Verde 
hjdeer Generating Station Fire Protection Sy* Before Fire 
Protection 8y * Board- 1 Vo l i of 2 Transcript available in 
Certral Flies only 

VA‘1 BRUNT. E £ ftrUCna Public Service Co 81/03/06 2pp 
0*914 003 


DOCKET 50-537 CLINCH RIVER BREEDER REACTOR 


A Appkicat l on/( ons true t > on stage documents i correspondence 


6103190307 l.tr to all licensees of operating plants *, applicants for 
DL • t holders of CPs re program for environ qua 1 I f 1 c at 1 o n 
'F *ef ety - r e 1 ated electrical equipment Items addressed 
involve cold shutdown. rep 1 ac ement parts 6 NUREG-0737 
EIEENHuT.D 0 Division of Licensing 01/01/19 6pp 


8103250024 Ltr to all power reactor 1 lc«"«eos l license applicants re 
MJREO-0619 criteria Footnote 2 In Table 2 contains error due 
to leafcage testing deletions Licensee may submit analysis to 
justify use of rusting lou flow controller 
EtfiEMHUT.D 0 Division of Licensing 01/02/20 Qpp 


0103020929 Forwards "Clinch River Breeder Reactor Project Circulation 
Verification Program Pretest Predictions for FFTF Natural 
Circulation Tests initiated at ICOX t- 75fc Power/Flow 
Conditions 

COPELAND, R L Energy. Dept of. Clinch River Breeder Reactor Plant 
01/02/26 2pp 07 702 085 


DOCKET 50-530 MEMPHIS STATE UNIV RESEARCH REACTOR 


0 Inspection report*. IE Bulletin* A correspondence 


0103020151 Forwards IE Circular 81-02. ‘’Performance of NRC-I.i cena ed 
Individuals While on Duty “ No written response required 
O'ftElLLV.J P Region 2. Atlanta- Office of the Director G1/02/Q9 
]p. 07708 00*1 


0103020696 Forwards IE Insp Hept 90- 53B/H l -01 on 010121-23 No 
rone ompl la nee noted 

KENNA. IV fl. Region 2. Atlanta- Safeguard* Branch 01/02/1) 2pp 
07 702 043. 


--B1 03020704 16 Insp Rep t 50-53H/8 I ~0 I on 910121-23 No noncompliance 
noted Major area* impected licensee security plan- 
protection of 8NM, security organiratlon A access control 
alarm iy t Details withheld fref 10CFR2 790). 

HOWELL. J C - MCGUIRE. D R Region 2. Atlanta- Office of the 
Director Bl/02/11 ip 07702 045 


P Periodic operating reports A related correspondence 


0103310224 Forwards "Ctr for Nuclear Stud 1 e t < Momp h 1 * State Unlv. 19S0 
Ainual Rept. Nuclear Reactor Operations " 

JC‘-E8- 0 W Memphis State Unlv 8J/03/27 lp 00061 125 


- - 61033 i 0230 "Ctr for Nuclear 8t ud 1 • s . Memph i * State Unlv, I960 Annual 
Rapt. Nuclear Reactor Operations " 

DIETZ. R . C_ . JONES- D W. Memphis State Unlv B1/03/3I 33pp. 

0806 i 126 


tCCKET 8TN-50-546 MARBLE HILL NUCLEAR 0TATION. UNIT 1 


A Ap p 1 1 c a 1 1 on/c ont true 1 1 on stage documents & correspondence 


6 1 03 190732 Ltr* to all licensees of operating p 1 an t » . app 1 1 c ant s for 
□L s & holders of CPs re control of heavy loads Requests 
review per guideline* in NURE0-0612 Forwards NRC position re 
interim actions S< request for addl Info. 

E IBENHUT . D 0 Division of Licensing 00/12/22 30pp 


810319038 7 Ltr to all licensees of operating plants t> applicant* for 
CL* t. holder* of CP* re program for environ qua 1 1 f 1 c a 1 1 on 
Of safety-related electrical equipment Items addressed 
Involve cold shutdown, rpp lac ement part* 5« NURE0-O737 
C IBENHUT , D 0 Division of Licensing 81/01/19. 6pp. 


B103120014 Ltr to all licensee* of operating plants. CP holders & PL 
applicants, eicept Indian Point 2 5- 3. Zion I t S t TMI-1, 
forwarding inadvertently omitted pages from NRC 801222 
request for addl Info re control of heavy loads 
EI8ENHUT, D. 0. Division of Licensing 81/02/03. 6pp. 


0103090208 Forwards or g an i t a 1 1 one 1 charts depicting ARC Region 3 
reorganisation, effective 0(0216. 

KEPPLER. J 0 Region 3. Chicago* Office of the Director 81/02/20 
2pp. 07050 34J 


8103259024 Ltr to all power reactor licensees A licence applicants n 
NUREO-0619 criteria Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee -"ay submit analysis to 
justify use of editing I ovi flow controller 
EISENHUT.D G Division of Licensing Bl/02/20 Bpp 


0103230030 Ltr to all licensees of operating nuclear power plants & 
applicants for CL* (etccpt St Lucie. Units 1 & 2). Requests 
util review to determine capability to mitigate station 
blackout event 8. promptly implement emergency procedures 
EISENHUT.D 0 Division of Licensing 81/02/25 5pp 


R 1 03230013 Generic Ltr 81-06 to all CP holders t DL applicants re 
10CFR50 71 (f ). “Periodic Updating of FS*R*. " effective 
000722 Info re F6AR legal status, format & content end 
EISENHUT.D 0 Division oP Licensing 81/02/26 10pp 


8103050389 Forwards s upp I em.enta I description of revision* to facility 
or ganl la 1 1 on per 010213 ltr Project manual revisions will D« 
completed during uk of 810301 

SHIELDS. 8 U Public Service Co of Indiana. Inc 81/02/27. 6pp 
07826 256 


8103310604 Ltr to all licensees of operating plants. applicants for OL 
holders of CPs forwarding SECY-Q1-119 re info necessary to 
•steblish environ qualification of safety-related electrical 
equi pment 

EISENHUT.D 0 Division of Licensing 01/03/10 6pp 


9103300491 Responds to 000926 L 010304 ltr* etpressing concerns L 
evaluation of util rep t. "Evaluation of In-Place Concrete - 
Marble Hill Nuclear Generating 3t« t i on. l/n ( ts 16 2" 

Revised ript r e I i a b I • Ba s 1 • for c one 1 us i on enc 1 

KEPPLER. J 0 Region 3, Chicago. Office of the Director 81/03/20 
9pp 0005 7 1 76 


F Security medical, emergency & fire protection plans 


0103310330 Ltr to all licensees of operating plants L holders of CPs 
forwarding NUREG-0696, ‘Functional Criteria for Emergency 
Responso Facilities “ Criteria describe acceptable method 
for meeting NRC requirements U/e enc I 

EtSENHUr.D.O Division Of Licensing 81/03/03 6pp. 


0 Adjudicatory correspondence 


0103240598 Discuites NRC actions under 10CFR2 206 taken In response t 
Beve the Valley 300307 t, 14 comments l supporting 
af f Idavl t» - Ltr concludes NRC consideration of filings. 

&TELLO.V. (Hr sc tor's OfHc*. Off Its of Inspection and Enfov c smsnt . 
BI/03/10 9pp 


H General correspondence 


8103030681 Forwards revisions to Nuclear Oiv or ganl tat ion, ini t tally 
submitted 810213 Appropriate project manual revisions 
should b# completed by 810301 

BH1ELD9. 8 W Public Service Co. OF Indiana. Inc 81/02/27. 17pp 
07632 001 


I. Financial Information 


8103160710 Forwards Annual Financial Rept 1980 for util L Nabesh Wall 
Power Aa *0c latlon. Inc 

SHIELDS. B W. Public Service Co. Of Indiana. Inc. 61/03/13 lp. 
07944: 336 


— 0103180716 Annual Financial Rept 1 980. Support i tig documentation end 
« Public Service Co of Indiana. Inc. 81/01/30. 57pp. 

07944 337. 


Q Inspection reports. IE Bulletin* le correspondence 


B 103020220 Forwards (E Hgt Meeting Rept* 50-546/80-43 t> 50-947/00-45 
801209. 

KEPPLER. J 0 Region 3. Chicago, Office of the Director Bl/Ol/13 
2pp. 07784:260 


—8103020240 IE Mgt Meeting Rept* 90-346/60-45 & 50-947/00-45 on 0012 
Arte* d 1 «cus ted . regu 1 story performance et concluded in 
systematic assessment of licensee performance program. 

FIORELL I , 0 Region 3. Chicago, Reactor Construction & Engineerln 

Support Branch. 81/01/07 Bpp 07764 262. 


8103030440 Pormanj* IE |n«p fleets S0-346/e0-4b %, 90- S 4 7/83-46 on 
D01201-30 Wo noncompliance noted 

FIQRELLl.G Region 3. Chicago. Reactor Construction t Engineering 
Support SrarcS Bl/0i/l4> So? 07795 Ok? 


0103000457 IE 1 nsp Repts 50-546/80-46 f* 50-547/80-46 on 001201 -DO No 
honcoirpl lance not f d Major area* inspected activities at site 
to verify activities compiled u / c on f 1 r mi rg step work order l 
within scope oP graduated rescission oP order 

MARRISCN. J j , WILLIAMS. C C Region 3. Chicago. Office of the 
Director Gl/Ol/OG 4pp. 07795 019 


8103050069 Responds to (E Bulletin 00-23 > '‘Failures of Solenoid Valves 
MPg by Va 1 c or Engineering Corp •* Specified valves are not 
planned for use In »af a t y -r e 1 a ted areas 

SHieLDSt B U Public Service Co. of Indiana. Inc. 81/03/02 lp. 
07B29 345. 


0103020062 Forwards IE Circular 61-02- ' Perfjr-ant? of NRC -Licensed 

Individuals Unite on Outy " No written response required 
KEPRLER. •/ 0. Region 3 , Chicago, Office of the Director 81/02/09 
2pp 07707; 279 


8103030445 PMJ- l l l -80-224 on 801205- HE authotited r 
limited electrical *- mschstitcal / p iptng ynrk for 
sub contractors, Cherne Contracting Corp £ Com*, on we a 
J V . based on Favorable icisp findings 
FIORElLI.O - EChuEIOJNZ.E . WlLLlArsS.C Region 3. 
the Otrector 00/12/05 ip 07799 023 


8103040729 Final deficiency rept re containment post 
trumplates inltiallg reported 790416 Subsequent ex, 
testing of cores m area of ennerete overheating r 
decrease in cci*pressive strength Procedure for rep. 
SHIELDS- S W Public Service Co of Indiana- Inc 
07QIO 01 7 


6103060352 Final rept re weld deficiencies identlfie- 
storage conditions on cable tray hangers, initially 
on 800925. Def j e l ent welds re-e»an>ined & re-ovaluat- 
Condition not reportable under JCCFR 50 55o 
SHIELDS- S 14 Public Service Co of Indiana. Inc 
07037 080 


U Congressional /Executive Correspondence 


8103261140 Forwards IE Insp Rapts S O- 546 / R I -0 i t> 50-547/B1-01 on 
QI0J91-31 No none omp I lane e noted 

FIQRELL 1 > 0 . Region 3. Chicago* Reactor Construction £ Engineering 
Support Branch 81/02/12. 2pp 08039 256 


6103230595 Requests that no decision be rade re resu- 
work until NRC responds to repts by M Cassaro ro si 
testing of flawed concrete 

FORQ.U Senate 01/03/06 ip 079/7 200 


- - 010326 114 4 Jt [nip Rept* S0-546/B1-01 fc 50-947/01-01 on BlOIOl-31 No 
noncomp 1 lane e noted. Major areas inspected storage 5, malnt 
activities for safety-related items 6 util receiving insp 6 
const activities 

HARRIfiO'J.J J , W1LLlAhS,C C Region 3. Chicago- Office of the 
Director 01/02/10 4pp 08335:250 


Q] 032701 10 Responds to request for rept on possible . 
to NRC licensing process Legislation allowing intei 
operations in advance of hearing completion would i 
delay in licensing process 

HENORIE.J-M Commissioners 01/03/12 5pp 


9103160665 Forwards IE Info Notice 01-04, n C racking in Main Steam 
Lines. No response required 

KEPPUER- J 0 Region 3, Chicago, Office of the Director 01/02/37 
2pp 07914 270. 


--01O327O947 Submits recomendatiom re scheduling.pi 
hearing irgt for CL proceedings Pahel must obtain 
from hiring freeie for two recently appointed ch< 
CQTTER.O P. Atomic Safety and Licensing Board P< 

33pp 


8103160524 Forwards IE Circular 81-03. 'Tnoperatle Seismic Monitoring 

lnitruffidtation ' No response required DCJCHET STN-50-547 MARBLE HIlL NUCLEAR STATION, UNIT 1 

KEPPlER. J G Region 3, Chicago, Office of the Director 01/03/02 

Sp p 079J6 321. A App l i t at i on/c onitrve t i on stage documents t c orr©9( 


8103160076 Forwards revised IF. Bulletin 81-Ot. "Surveillance of 
Mechanical Snubber*. ’ u/correctrd Pages 5 6 6 Change in 
Identification of facilities «-/CPs to which bulletin is 
applicable does not affect util requirements 

KEPPLER. J G Region 3* Chicago- Office of the Director 01/03/04 
lp 07914:341. 


0103190732 Ltrs to ail licensees of operating plants. 
OLs L holder* of CPS re control of heavy loads Reqi 
review per guidelines in nUREG- 0612 Forwards NRC p< 
interim actions l request for addl info 
EtSENHUr.D G Division of Licensing 80/12/22 : 


8 1 03 2003 7 5 Forwards IE info Notice 01-06. 'Failure of HE Model K-600 
Circuit Breaker '♦ No response required 

KEPPLER- J O Region 3, Chicago. Office of the Director. 81/03/11 
2pp 07972 1 25 


0103190387 Ltr to all licensees oP operating plants ( 
OLs t holders of CPs re program for environ qualif 
oP safety-related electrical equipment Items addrp' 
Involve cold s hu t down, r ep 1 ac en*en t ports !* NURt‘Q-07; 
EIBENHKT.D 0 Division of Licensing 01/01/19 t 


010319020Q Ac k receipt of 010220 ltr informing N4C of add! steps taken 
to correct violations noted in IE Insp Rept* 90-946/79-02. 
50-347/79-02, 50-546/79-25- 20-347/79-23. 90-546/00-03 U 
50-347/00-03 

HEIBHMAN. R . F Region 3, Chicago. Office of the Olrector 81/03/12. 
ip 07965 067. 


81031200(4 Ltr to all licensees of operating plants. ( 
app 1 1 cant s . except Indian Point 2 £ 3. Zion I 1 2 1 
forwarding inadvertently omitted pages from NRC 00: 
request for addl Info re control of heavy loads 
EISEKMUT, 0 Q. Division of Licensing 81/02/03 I 


— 81O31903U Supple 800718 retpont? to MAC Nr< re IE Zn«p Rept* 
30-546/79-02, 50-547/79-02*50-346/79-25. 30-547/79-25, 

50-946/00-03 <e 50-347/80-03 Corrective actions, in-depth 
Study of me t 1 handling activities performed 

SHIELDS* 8 U Public Service Co, of Indiana. Inc BI/02/20 2pp 
07965: 068 


8103200698 Forwards IE Info Notice 01-05. ‘‘Degraded DC 8y* at 
Palisades. '* No action required. 

KEPPLER. J. 0 Region 3, Chicago, Office of the Director 61/03/13 
2pp. 07966 123 


8103200343 Forwards IE Info Notice 81-07* ‘’Potential Problem 
W/Wa t er-Bo 1 ub 1 e Purge Dam Mat)* Used During Inert Gas 
Welding No response required 

KEPPLER, J. 0. Region 3, Chicago. Office of the Director. 81/03/16 
2pp 07966:300 


8. Reportable occurrences. l.ERs L related correspondence 


S10309020B Forwards organl latl ona 1 charts depicting I 
reorgen 1 i a 1 1 on. effective 010216 

KEPPLErt.J 0 Region 3, Chicago. Office of the Dtri 
2p p 07830 341 


8103250024 Ltr to all power reactor licensees L licei 
MJB£Q-06i9 criteria Footnote 2 in Table 2 contains 
to leakage testing deletions Licensee may submit ai 
justify use of existing low flow controller 
E1SENHUT. D C. Division of Licensing 01/02/20. ( 


S 1 03230030 Ltr to all licensees of operating nutlear 
applicants for OLs texcept St Lucie. Units l 4. 2) R< 
util review to determine capability to mitigate st< 
blackout event £ promptly implement emergency proci 
EISENHUT.D 0 Oivtslon of Licensing 81/02/25 ! 


8103230013 Generic Ltr Bi-06 to all CP holders V 0L e 
10CFR30 7l<e>. "Periodic Updating of FBARs. " effeci 
600722 Info r* F8AR legal status.for-nat t content i 
E18ENKUT.0 0. Division of Licensing Bl/02/26. 


8103040147 P NO-1 l 1-60-213 on 001112. A8ME survey team completed 
I rnp i amen te t ton survey Intends to recommend K-5temp be Issued 
to util. 

WILLIAMS. C.C Region 3. Chicago* Office of the Director 
FIORELLI.O. Region 3. Chicago, Reactor Construction & Engineering 
Support Branch 00/11/ 12 1 r 07020.032. 


0103050999 Forwards supplemental description of revii 
organisation per 010213 ltr Project manual revuiot 
completed during wk of 810301 

SHIELDS. 8 W Public Service Co. of Indiana. Inc 
07826. 256 


B1033JDB04 l.tr tc all licensee* of operating p| anti, app ) 1 < ant; fcr 0’ s 
t, hoHfrs c f CP* * ox war ding GeCf-fii-il9 re info necessity to 
fitab I nh «nvit:>ii iratlon of *afety- r elated vlsctrical 

e«;u l prent 

E 1 5 E f IH J 1" . t> O Division of Licensing 01/03/10 6pp 


6103303491 Respond* to 0CQ9?'6 t 010304 itrs tipre^elng concerns t 
evaluation of util ' f p t . "tvaljitlon of In -Pi act* Concrete - 
Marble MU) Mui I »ai Gsr-CT at ir.g a t 1 on . On i V s 1 %. 2 ' 

Revised rcpt leliable 3aslt Fur cone lu»ton one 1 

PEARLER. J C Itgio'i 3, Chi;,*go. Office of the Director 01/03/20 
9pp 0005 7 1/6 


F Security. .nodical, enei gtncij & fire protection plant 


P\O33\0333 Ltr to «U litimaii of operating plant? L holders D f CPs 
forwarding NuRFO-Oh^t Functional Criteria for Emergenry 
Response' FeclHtlfl " Criteria Jescribt acceptable method 
for meeting NRC t eqi# i r e *>fn 1 * U/o one l 

ElSEN-ljr, 0 0 Division of Licensing 01/03/05 6pp 


0 Adjudicatory correspondence 


9103240593 Ditcmiec NRC actluni under 10CTH2 206 taken m response to 
Save the Valley UC030/ ** 14 cor.menls 6 supporting 
affidavits Ltr Concludes NRC cPmi df ration of filings 
6TELLO. O Olredor'i Office* fifFlce of Inspection and Enforcement 
0J/O3/1B 5pp 


H General c or r ?sp ond ei- c e 


9103050601 Forwards revisions to Nuclear Div or g on I i o t l on. i n 1 1 l a l ] y 
Submitted 010213 Appropriate project rrjnual revisions 
sS?tild te completed by 01 0301 

6H!ELU3. 0 w Public Service Co of Indiana. Jnc 0t/02/27 I7pp 
07033 00 t 


1 Financial in f orira 1 1 on 


0101I30710 Forwards Annua] Financial Rept I 900 for util &, Wabash Valley 

Po^er Association. Inc 

BM1EIO8.0 IJ Public hex vice Cp of Indiana. Inc 01/03/13 Ip 
07944 . 356 


--9I03J 007 16 Annual Financial Hept 1900 Gupporting documentation end 
• Public Bervlte Co of Indiana. Inc 61/01730 57pp 
07944: 35 7 


1 |'*s?oction reports. IF Bulletins 4 correspondence 


0103020226 Forwards IF Mg t Meeting Kept* 50 -346/00-43 8. 90-347/00-45 on 
001209 

aEm.cn tJ 0 npgiun 3. Chicago. Office of the Director 91/01/13 
2p? 07/04 2flO 


--3103020240 IE Pgt Meeting Kept* 50 546/00— *.5 6 3O-34//B0-43 on 001209 
Areas discussed regulatory performance as concluded In 
Systematic assessment of licensee performance program 
FIORELLI.O Region 3, Chicago. Reactor Construction & Engineering 
Cup port Branch 01/01/0 7 Gpp 07 70 4 202 


G1 03330440 Forwards IF !n«p Rept* 90- 546/80-46 L 50*34 7/00-46 on 
001201-30. No none onp 1 lance noted 

FIORELLI.C Region 3, Chicago. Reactor Construction & Engineering 
0-jppCnt Branch. 01/01/16 2pp 07793 017 


- -31 03 030497 Uv lnsp Rept* 30-546/00-46 l 30-34 7/00-46 on 001201-30 No 
non c Qtnp l 1 anc a noted Major areas inspected activities at site 
to verify activities compiled w/canf»tnlng atop work order 6 
uithjn scope of graduated rescission of order 

HARRISON, J j , W1LL1AM3.C C Region 3. Chicago. Office of the 
Director Gl/01/00 4pp 07799 019 


8103030960 Responds to IE Bulletin 00-23. -Failures of Solenoid Valves 
rtfg by Vale or Engineering Corp 1 Specified valves are not 
finned for use In t a f e t y -r e 1 a t ed areas 

SHIELDS. 0. N Public Service Co of Indiana. Inc. 01/02/02 Ip 
07029. 343. 


8103020062 Foruardi IF Circular 01-02. -Performance of NRC-L I c er s e<J 
Individuals While on Duty M No wrltton response required. 

HEPPLEft.J 0. Region 3. Chicago- Office of the Director 01/02/09. 
2>f 07707 279 


0103261140 Foruardi IE lnsp Repts 90-546/01-01 S. 50-547/01-01 on 
010101-31 No none omp 1 lane e noted. 

FIORELL I . G. Region 3. Chicago. Reactor Construction & Engineering 
e/pporl Branch 01/02/12 2p p 00035 29* 


- -0103261 144 |£ lnsp Repts 50-346/01-01 ( 5O-547/01-OS on BlOlOl-31. No 
nonce. lance noted Major areas inspected storage L raint 
activities for « a f e ty - r e 1 a ted item* ( util receiving lnsp b 
const activities 

HARHlSCiv. j j . UlLLtAKS C C Region 3 . Chicago. Office of the 
Direct ir 81 / 02/10 4 pp OB 035 299 


0103160663 Foruardi TE Info Notice 01-04. Cracking in Main Steam 
Lines " No response required 

KEPPLER. j. C Region 3. Chicago* Office of the Director 01/02/27 
2pp 0791 4 270 


G103160524 Forwards IE Circular 01-03. "Inoperable Seismic Monitoring 
Ins trument a 1 1 cn '■ no response required 

KEPPLER. J. O Region 3* Chicago. Office of the Oirector 01/03/02 
2pp 07916 321 


B10316C97& Forwards revised IE Bulletin 01-01. "Surveillance of 
Mechanical Snubber s. ‘ ^/corrected Pages 5(6 Change in 
identification of facilities u/CPs to which bulletin is 
applicable does not affect util requirements. 

KEPPLER. J O Region 3. Chicago. Office of the Director 01/03/04 
Ip 07914 341 


0103200375 Forwards |E Info Notice 01-06. ’Failure of I TE Model K-600 
Circuit Breaker " No response required 

KEPPLER, J 0 Region 3. Chicago. Office of the Director BI/03/11 
2pp 07972 123 


0103190208 Ac | receipt of 010220 ltr informing NRC of addl steps taken 
to correct violations noted in 16 lnsp Repts 50-546/79-02, 
30-347/79-02. 50- 546/ 79-23- 50-54 7/79-25, 50-546/00-03 L 
30-947/00-03 

HEISH/1AN.R F Region 3. Chicago. Office of the Director 01/03/12 
Ip 07963.067 


■0103190211 Suppls G00718 response to N’flC Itrs re IE lnsp Repts 
30-346/79-02. 30-347/79-0 2. 50-346/79-23, 50-547/79-2 5. 

30-546/00-03 6 50-947/80-03 Corrective actions In-depth 
study of r>atl handling activities performed 

SHIELDS. 5. H Public Service Co of Indiana. Inc 01/02/20 2pp 
07963 060 


Bl 032 00600 Forwards lb* Info Notice 61-05. "Degraded DC 9ys at 
Palisades. * No action required 

/EPPLER. J 0. Region 3, Chicago. Office of the Director 01/03/13 
2pp 07966. 123 


U 1 03200343 Forwards IF. Info Notice Rl-07. "Potential Problem 
W/Wa ter-€o I ub l e Purge Dam Matls Used During Inert Oas 
Welding " No response required 

KEFPLER. J 0. Region 3. Chicago. Office of the Director 81/03/16 
2pp 079*6:350 


8 Reportable occurrences. LERs & related correspondence 


G 1 03040 1 47 PNO*' III -80-213 on 801M2.A5ME survey team completed 
imp 1 er«n te l l on survey Intends to recommend N~5tamp be issued 
to util 

WILLIAMS. C C. Region 3. Chicago. Office of the Director 
FI0RELL1.0 Region 3. Chicago- Reactor Construction b Engineering 
Support Branch BO/I 1/12 Ip 07020 032 


0103030445 PNO- 11 1 -BO-224 on 801203. ItE authorized resumption of 
limited electrical 6 m e c han I c a l /p I p 1 ng work for 
subc ontrac tors. Cher ne Contracting Corp ( Commonwealth Lord 
J V. .based or favorable lnsp findings 

FIORtLLl.O , SCHWEIDIN7.E . WILLIAMS. C Region 3, Chicago. Office oP 
the Director. 80/12/05 Ip 07795 023 


0103040723 Final deficiency rept re containment po s t- 1 ens 1 on 1 ng 
tru/mplatee initially reported 790416 Subsequent eiam & 
testing of core* in area of concrete overheating revealed 
decrease in compressive streng th. Procedure for repair one l 
SHIELDS. B W Public Service Co of Indiana. Inc 81/02/27 I7pp 
07810.017. 


0103060332 Final rept re c/eld deficiencies Identified during maint of 
storage condition* on cable tray hang er s. i n 1 1 J a 11 y reported 
on 000925 Deficient u.elds r e-e» ami ned L re-eva Vuateil. 

Condition not reportable under I0CFR 30 S5e 

SHIELDS. S W. Public Service Co of Indiana. Inc 81/03/02. 2pp. 
07037 080 


U Congres s i ona 1 /E «ec u t i ve Correspondence 


©103230599 Requests that no decision be rede re resumption of critical 
work until NRC responds to rapt* by M Cas»aro re sound 
test I ng of flawed concrete 

FORD* W Senate B 1/03/06 lp 07977 280 


0103270110 Responds to request for rept on possible add 1 Imp roveme ft t s 
tO.NRC licensing proem Lepislation allowing Interim 
operation* in advance of hearing completion would reduce 
delay In licencing process. 

►CNORlE.JM Com-tiss loner* 81/03/12 Spp 


--8103270947 8ubntts r ec om-enda t i on t re ft c he d ul i ng . g or * onne l resource# 4 
heerinfl mgt for OL proceeding* Panel must obtain eierptlon 
from hiring freeie for tu-o recently appointed cbalrm»n 
COTTER. B.P Atonic Safety and Llcanving Board Panel 81/02/23 
33pp 


DOCKET 8TN-50-993 PHIPP8 BEND NUCLEAR STATION. UNIT 1 


A Application/ con * true t t on stag* documents K. correspondence 


010319073? Ltra to all licensees of operating plants, applicant* for 
OL* L holders of CPs re control of heavy loads Requests 
review per guidelines in NURE0-0612. Former d» NRC position re 
interim actions 4. request for addl info 
EIBENKUT.D 0. Division of Licensing 00/12/22 30p p 


9103190387 Ltr to ell licensees of operating plants 4 applicant* for 
OL* t holder* of CPs re program for environ qua l H* i e a t ion 
of safety-re lated electrical equipment Items addressed 
Involve cold *h utd ou;n . rep lac erne n t parts Si NUfi£Q-0737 
EleENHUf.D.O Division of Licensing 01/01/19 6pp 


8103120014 Ltr to all licensees of operating plant*. CP holder* 4 DL 
epp 1 leant*, etc ept Indian Point 2 L 3. Zion 14 2 4 TMI-1. 
forwarding inadvertently omitted pages from NRC 001222 
request for addl Info r« control of heavy loads 
EI8ENHUT.0 0 Olv i S i o n Of Li can ft 1 ng 91/02/03 6p p 


9103160669 Ltr to all operating plants 4 CP holder* forwarding 
clarification of TMl Action Plan Item til A 1 2 re upgrade 
of emargancy support facilities Requests confirmation ulthln 
43 day* that implementation dates util be met 
EISENHUT.D 0 Division of Licensing G1/02/1B 12pp 


9103230024 Ltr to all power reactor licensees 6 license applicants re 
fAJRE0»0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing dc l et I on*. L 1 c ensee may submit analysis to 
justify ute of etlstlng low flow controller 
E18ENHOT.O 0 Division of Licensing Bl/02/20. Qpp 


9100020633 Forwards info re Fault* 26 6 27 In Foundation Piers 34 6 19 
of Unit J Cooling Tower. ini tla lly reported on 810113 4 22 
Neither fault is capable within meaning of App A to 
ICCFRIOO. 

MILLS - L. M Tennessee Valley Authority 81/02/24 6pp. 07782 101 


0103230013 Generic Ltr 81-06 to all CP holders 4 OL applicants re 
10CFRSO 71(e). "Periodic Updating of FSAR*. * effective 
000722 Info re FSAR legal status, format 4 content end 
EIBENHUT. D. 0. Dl vl * 1 on of L U ent t n g 91/02/26 lOpp 


8103120197 Respond* to 8I0U4 4 23 rapt* re discovery of faults during 
eicevetlon for const of cooling tower s. Paul ts believed 
formed during tectonic event. Ap pelach tan Orogeny. 230 million 
yrt ago. Rept not necessary for similar faults uncovered. 

TE&EBCO. R L Assistant Director for Licensing. 0 1/03/02. 2pp 
07906: 193 


0103310804 Ltr to all licensees of operating p lents. app 1 icants for OL® 
4 holders of CP* forwarding SECY-01-119 re info necessary to 
establish environ qua 1 I f i c at I on of s efe ty -re 1 a ted electrical 
equipment. 

E1SENHUT. D. 0. Division o# Licensing. 01/03/10 6pp. 


F. Security, medical, emergency 4 fire protection plans 


8 J 033 1 0339 Ltr to all license** of opirtt tog plant* 4 holder* of CPs 
forwarding NUREQ-0696, "Functional Criteria for Emergency 
Response Facilities. " Criteria describe acceptable method 
for meeting NRC requ ir aments. U/o encl 
EIBCNHUT. D. 0. Division of Licensing. 91/03/03. 6pp. 


Q. Inspection reports* IE Bulletins & correspondence 


9103030172 Forwards IE t nsp Rapt 50-333/60-17 on 001 1 17-20 No 
noncompliance noted. 

hMtPHV.C. E. Region 2. Atlanta* Reactor Construction 4 Engineering 
Support Branch. 81/01/02. 2pp. 07790:200. 


--01O3O3OIB6 IE Insp Rept 30-533/80-17 on 001117-20 No none omp 1 I a-( » 
noted Major area* i r.*p ec t e d r» v 1 «u of contain-rent 
ra d iogrephs. we Idtng procedures 4 review of nondestructive 
start performance in areas of liquid penetrant 

COLEV. J L Region 2. Atlanta. Office of the Director >E*IDT. A q 
Region 2. Atlanta. Reactor Construction 6 Engineering Support 
Branch 01/01/02 9pp 07790 282 


BIO220O404 Forward* IE Ir.fo Notice 01-01. ‘Possible Failures of CE 
HFA Relay* " No response required 

O'REILLY. / P Region 2. Atlanta. Office of the Director L)/Q:mi> 
IP 


0103020277 Forward* IE Circular 01-02. "Per f ormanc e of NRC-LlcsrseO 
Individuals While on Duty ‘ No written response required 
O'REILLY. J.P Region 2. Atlanta. Office of the Dxrectur m/02'0? 

Ip 


8103040753 Provides addl response to IE Bulletin 80-20 re We*lln;h:u*s 
Type W-2 twitches Info from CE r« STRIDE portion of 
facilities has not been received Info anticipated by 01CM3 
MILLS. L.M Tennessee Valley Authority 01/02/10 Ip 


0103190333 Forward* ]E lnsp Repts 50-353/01-01 4 30-354/01-01 or 
010120-23 No noncompliance noted 

MURPHY. C E- Region 2- Atlanta. Reactor Construction 4 Eng I r »« r Ing 
Support Drench Ql/02/tl 2pp 07954 323 


- -0103 1 90330 IE lnsp Repts 30-553/01-01 4 30-534/01-01 on 8|(Ji;c-23 So 
noncompliance noted Major areas inspected steel structure* L 
supports. pr evl out Jnsp findings 4 licensee identified 
10CFR90 S3e item* 

CROWLEY. 0 R Region 2. Atlanta. Office of the Director 

HERD T. A R Region 2. Atlanta. Reactor Construction 4 Engineering 

Support Branch 81/02/11 Bpp 07934.323 


0103130^30 Forward* Buppl 3 to IE Bulletin 80-17. "Failure cf Control 
Rods to Insert During 9cram at 0WR '■ No written response 
required 

O'RElLLYiJ.P Region 2. Atlanta. Office of the Director. Ul/OJ/17 
IP 


0103160316 Forwards IE Circular 01-03. "Inoperable 8ei*mic Monltprir.j 
Instrumentation " No response required 

FEPPLER. J 0 Region 3. Chicago. Office of the Director 01/01/02 
IP 


0100170011 Forwards revised IE Bulletin Ol-Ol. "Burve i 1 1 ant ♦ of 
Mechanical Snubber*." w/corracted Pages 4 6 Change In 
identification of facilities w/CPs to uhich bulletin it 
applicable does not affect util r e qu 1 r enen t s. 

O'REILLY, j p. Region 2, Atlanta. Office of the Director Gl/QJ/O* 

lp 


0103200197 Forwards lE Info Notice 01-06. "Failure of ITE Model K-6CKI 
Circuit Breaker " no response required 

O'REILLY. J.P. Region 2. Atlanta. Office of the Director Ul/OJ/lt 
lp 


01O32OCOO3 Forward* IE Info Notice 01-03. "Degraded OC 0ys at 
Palisade*. " No response required. 

O'REILLY. J.P Region 2. Atlanta. Office of the Director Ul/OJ/13 
IP- 


B. Reportable occurrence*. LERt 4 related correspondence 


B 103 100201 Part 21 rept re reactor protection 9y* panel design 
deficiencies initially reported on 900807. Util 1* awaiting 
Info from QE re final corrective actions 
M1LL.B. L f1 Tennessee Valley Authority 91/02/12 2pp 


6103090391 Buppl to final deficiency rept re embedded pletet w/4 heat 
traceabl 1 1 ty . or lg Inal I y reported 801014 Nature of deficiency 
prevent* determination of cause Personnel reinstructed in 
need for accurate documentation in lags 

MILLS. L M. Tennessee Valley Authority 81/03/02. 2pp 07030 164 


0103300333 Supplemental Interim Deficiency Rept 2 re potential 
excessive pressure drop In essential ivc water »y9 raw water 
pip ing. ini t (ally reported on 801210. Study being conducted to 
resolve deficiencies noted In Dlvs 142 
MILLS. L M. Tennessee Valley Authority. 01/03/20. 2pp 



9103190^33 Ltrs (o all htpnioet of operating plants, applicants for 
□L* 6 holder* of CP* re control of heavy load* Request* 
review P e- r guidelines Hi NjREG-061? Forward* (INC position re 
l~tef In action* j. request for addl info 

ElBE^HUT. D 0 Division of l icensing 60/13/23 30pp 


8103190387 Ltr to all licensee* of operating plant* b applicant* for 
OLi 8. holder* of CPs re program for environ qualification 
of t* t » t y _ r e 1 a te d electrical equipment 1 ten* addressed 
Involve cold shutdown, replacement part* 6 flUREQ-0737 
ElSENHJT. D 0 Division of Licensing Hl/01/19 6pp 


8J03J2C0W Ltr to all licensees of operating plants. CP holder* Sc OL 
app 1 i c a n t * . • * c ep t Indian F’oint 2 b 3. Zion 1 Sc 2 & ThI-1. 
forwarding inadvertent I y omitted pages from MIC 60122? 
request for addl Info re control of heavy loads 
ElSENHlfT. 0. 0 Division of Licensing BI/02/03 6p p 


91031*0469 Ltr to all operating plants Si CP holder* forwarding 
clarification of Thl Action Plan Item III A. 1 2 re upgrade 
of emergency support facilities Requests confirmation within 
45 day* that i mp 1 eren t a 1 1 on dates will be ir«t 
EtSEhHi/T.O 0 Division of Licensing B1/02/1G I2pp 


6103250024 Ltr to all power reactor licensees b license applicants re 
NUREG-0619 cr itfria. Footnote 2 in Table 2 contains error due 
to leakage testing deletions Licensee may subnit analysis to 
justify use of existing low flow controller 
ElSEMKlIT. D 0. Division of Licensing 01/02/20 8pp 


8103020633 Forwards info re Faults 26 L 2? m Foundation Piers 34 b 19 
c f Unit I Cooling Tower . i n i 1 1 a 1 l y roportod on 010113 8. 22 
neither fault is capable within meaning of App A to 
lOCFfllOO 

MILLS, L H. Tennessee Valley Authority 81/02/24. 6p p 07762. 101 


6 103 23 00 1 3 Generic Ltr 01-06 to all CP holders t GL applicants re 
ICCFR 50 7 1 ( » ) . "Periodic Updating of FSAR*. " effective 
BC3722 Info re FSAR legal * tatir*. format 6 content enc 1 
E (SEUKUT' D 0 Division of Licensing. 01/02/2*. 10pp. 


9100120197 Responds to 610114 b 25 rept* re discovery of fault* during 
excavation for const of cooling towers Faults believed 
fcrmsrf during tectonic event. Appa lac hlan Orogeny. 290 million 
y r s ago Flept not necessary for similar faults uncovered 
TEOE8CO.R.L Assistant Director for Licensing 61/03/02 2pp 
07906 199 


9103310304 Ltr to all licensees of operating p 1 a n ts , op p 11 can ts for OL s 
h holders of CPs forwarding GECY-Ol-119 ro info necessary to 
eitablish environ qualification of *a f 1 1 y -r e la t ed electrical 
«qulprent 

EtSENHUT ,0 0 Division of Licensing 81/03/10 6pp 


F Security, medical, emergency & fire protection plan* 


6103310330 Ltr to all licensees of operating plants b holders of CPs 
Forward In g NlfREG-0696, "Functional Criteria for Emergency 
Response Facilities" Criteria describe acceptable method 
for meeting NRC requirements U/o enc 1 

EJSEhHUT, 0 0. Dlviilon of Licensing 01/03/09. 6pp. 


0 Inspection reports. IE Bulletins U c o rr e * p ond enc e 


B 102290484 Forwards IE Info Notice 01-01* "Possible Failures of OF. Type 
HPA Relays. " No response required. 

O'REILLY. J P. Region 2. Atlanta. Office of the Director 81/01/16 

Ip 


6103020277 Forwards IE Circular 01-02. "Performance of NRC-L tc en s ed 
Individuals Uhl 1 e on Duty." No written response required. 

O'REILLY. J. P. Region 2. Atlanta. Office of the Director. 01/02/09. 

Ip 


8103040753 Provides addl response to IE Bulletin 80-20 re Westlnghouse 
Type W-2 switches. Info from QE re STRIDE portion of 
facilities hat not been received. Info anticipated by 810615. 

NlLL9»L.rt Tennessee Valley Authority. 81/02/10. Ip 


6103190333 Forwards IE Insp Rept* 50-393/81-01 V 50-554/01-01 on 
B10I20-23 No none pmp 1 1 anc e noted 

H.RPHY.C E. Region 2. Atlanta. Reactor Construction 6 Engineering 
Support Branch. 01/02/H. 2pp. 07954:323 


HERDT.A R Region 2. Atlanta. Reactor Construction 6 Engineerir 
Support Branch 91/02/11 Op p 07934 329 


8103130230 Forward* Buppl 3 to tE Bulletin BO-17. "Failure of Contra 
Rod* to Insert During Scram at OUR. ' No written response 
required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/02/1 
If 


0103160516 Forwards IE Circular 0J-O3. Inoperable Seismic Monitorin 
Instrumentation ” No response required 

K EPPLER.J.O Region 3. Chicago. Off ico of the Director 01/03/02 

IP 


8103170011 Forward* rovlted IE Bulletin 61-01. "Surveillance of 
Mechanical Snubbers. '* u/torrected Pages 5 t 6 Change in 
identification of facilities u/CPs to w:htch bulletin is 
applicable doe* not affect util requirements 

O'REILLY, j P Region 2. Atlanta. Office of the Director 01/03/0 
IP 


0103200197 Forwards lE Info Notice 01-06. "Failure of 1TE Model K-60 
Circuit Breaker " No response required 

O'REILLY. 3 P Region 2. Atlanta, Office of the Director 01/03/1 

lp 


0103200003 Forward* IE Info Notice 81-05. "Degraded DC 8y« at 
Palisade*. " No response required 

0 ' RE ILLY, u. p Region 2. Atlanta. Office of the Director Bl/03/1 

Ip 


S. Reportable occurrence*, LERs it related correspondence 


0103100201 Part 21 rept re reactor protection sy* panel design 
deficiently* Initially reported on 800807 lltil I* awaiting 
info from OE re final corrective actions 
MILLS- L M Tennessee Valley Authority 01/02/12 2pp. 


0103070951 Suppl to final deficiency rept re embedded plates w/o hee 
traceabl I 1 ty. oMg 1 na I ly reported 801014 Nature of deficiency 
prevents determination of cause Personnel re 1 n 9 true ted In 
nsed for accurate documentation in log* 

MILLS. L II Tennessee Valley Authority 01/03/02 2pp 07030 16 


0103300333 Supplemental Interim Deficiency Rept 2 r« potential 
exceMiv* pressure drop in essential ivi water *ys raw water 
p Ip lug. Ini tial I y reported on 801210 Study being conducted to 
resolve deficiencies noted In Oivs 1 1 2 
MILLS. L M Tennessee Valley Authority 01/03/20 2pp 


DOCKET 8TN- 90-556 BLACK FOX STATION. UNIT 1 


A. App t icat 1 on/cons true 1 1 on stage documents & correspondence 


0103190307 Ltr to all licensees of operating plants 1 applicants for 
OLs b holders qf CPs re program for environ qualification 
of safety-related electrical equi pnen t. I terns addressed 
involve cold shutdown. r»p lacement parti 1> NUREO-0737. 

ElBENHUT . D. 0 Division of Licensing 01/01/19 6pp 


0103100039 Unofficial transcript of Commission 010212 meeting In 
w«»h Ington. OC re 8ECY-01-2O policy on proceeding u/pendlng 
CP 6 nfg license app I Icat 1 on*. Pp 1-113 
* Cornells s loner*. 81/02/12 1 1 7p p. 


8103030450 Recommends Commission approve enc 1 draft final rule IOC 
re Licensing requirement* for pending CP* D mfg license 
applications & proposed itatement of requirement re degraded 
core rule me king. 

PJRCK8, W J. Office of the Executive Director fot Operations. 
8ECY-01-O2OA 91/02/11. 12pp. 


0103250024 Ltr to all power reactor licensees l license applicants r 
NURE0-0619 cr i ter I a. Footno te 2 In Table 2 contains error due 
to leakage testing de l et 1 one . L 1 c «n se e <"ay lubnlt analysis to 
justify use of existing low flow controller 
ElBENHUT, D O Division of Licensing. 01/02/20. 0pp 


0. Adjudicatory correspondence 


0103240507 Notice of appearance In proceeding Certificate of 9vc 
enc 1 

DAMflLY, D. C Operation* L Adn> i n 1 » t ra t Ive Division. 01/03/23. 3pp 
07984:332 


DOCKET STN-SO-337 ALACK FDX STATIC 1 /. UNIT 2 


A App 1 leal tori/ccnstruc t 1 on stage document* 6 c or r e*p oni en : e 


0103190387 Ltr to all licensee? of operating plants 6 applicants for 
OLs & holders of CP* re program for environ I i f it itlcn 
of safety-related electrical equipment Item* addressed 
involve cold shutdown. replacement parts 6 NUREC-0737 
EISENKUT.O 0 Division of licensing 61/01/19 6pp 


9103100039 Unofficial transcript of Commission 610212 meeting in 
Washlngton.CC re SECY-01-20 policy on proceeding ^/pending 
CP 6 .mfg license applications Pp 1-115 
* Cqc-'i u | pnen 01/02/12 Il7pp 


- - 01 03030450 Recommends Commission approve end draft final rule 10CFR50 
re licensing r equ I remen t s for pending CPs 4* mfp license 
applications 6 proposed statement of requirement re degraded 
core rul email Ing 

OTRCKS.W <J Office of the Executive Director for Operations 
SECY-01 -020A 81/02/11 1 2pp 


0103230024 Ltr to all power reactor licensees 6 license applicants re 
MJREO-0619 criteria Footnote 2 In Table 2 contains error due 
to leakage testing deletions Licensee /-ay submit analysis to 
justify use of editing 1 ou flow controller 
EISEMiUT, D Q Division of Licensing 05 /02/20 9pp 


0 Adjudicatory correspondence 


0103240907 Notice of appearance in proceeding Certificate of five 
end. 

DAMBLY.D C Operations l Ad* i n 1 * tra 1 1 ve Division 01/03/23 3pp 
07904 332 


Q 1 03240912 Notice of appearance in proceeding Certificate of Svc end 
DROWN. £ M Office of the Erecutlve Legal Director 01/03/23. 3pp 
07904 333 


DOCKET 30-564 NUCLEAR FUELS RECOVERY L RECYCLE CENTER 


A App 1 icati on/c onstr uc 1 1 on stage documents & correspondence 


0103310697 Confirms withdrawal of 760120 license a p p t i c at t on. Requ e t ts 
that all proprietary Info be returned or destroyed 
ROBINSON, fl K Euon Nuclear Co . Inc (subs of Emon Corp 1 
00/ 12/ IQ Ip 08059 162. 


DOCKET 0TN-5O-566 YELLOW CREEK NUCLEAR PLANT, UN t T I. IENVESGEE VALLEY 


A- App 1 leati on/c onstruc t ion stage documents 6 correspondence 


B 103190732 Ltrs to all licensees of operating p Ian ts. app 1 1 cants for 
OLs 6 holders of CPs re control of heavy loads Requests 
review per guidelines in M/REQ-0612 Forwards N'RC position re 
interim actions L request for add! info 
EIBENHUF. D O Division of Licensing 80/12/22 30pp 


0103190307 Ltr to all licensees of operating plants U applicants for 
OLs 6 holders of CPs re program for environ qualification 
of taf e t y-r f la ted electrical equipment. I terns addressed 
involve cold shutdown, rep lac ement parts L NUREQ-0737 
EIBENHUr, D 0 Dl vi s 1 on o f Li c «n« 1 ng 81/01/19 6pp 


0103120014 Ltr to all licensees of operating plants, CP holders & DL 
appl leant*. except Indian Point 2 6 3. Zion f t> 2 & TMl-i. 
forwarding Inadvertently omitted pages from ARC 601222 
request for addl info re control of heavy loads. 

EISENHijr, D 0 Division of Licensing 91/02/03 6pp 


8103160669 Ltr to all operating plants & CP holders forwarding 
clarification ©f TMt Action Plan Item IN. A. 12 re upgrade 
of emergency support f ac 1 1 1 1 ies. Requests confirmation within 
43 days that implementation dates will be met 
EIBENHUT.D 0 Division of Licensing 01 / 02/18 12pp. 


0103230024 Ltr to all power reactor licensees 6 license applicants re 
NURE0-0619 criteria Footnote ? In Table 2 contains error due 
to leakage testing deletions Licensee may submit analysis to 
justify use of existing low flow controller 
EI8ENHUT, D. 0. Division of Licensing. 01/02/20. 8pp. 


8103230013 Generic ltr 8|-06 to all CP holder* t. O’ applicants r* 
10CFR90 7tfe>. -Hericdlc Updating of F^/iRs. ‘ effective 
000722 Info re FS>AR legal st«tui, fnr-at 6 content enci. 

E 1 SENmUT . D 0 Division of Licensing 01/02/26 JQpp 


01 0331 08 04 Ltr to all licensees of operating p lent*, app 1 1 < ant S for fX s 
t, holders of CPs forwarding SECY-Bl-119 re info necessary I; 
establish environ qualification of sat e ty - t el a ted electrical 
cqu 1 9<*> en t 

tlSENHUT. D 0 Division of Licensing 01/03/10 6pp 


F Security, radical, emergent, L fire protrctlun plans 


0103310336 Ltr to all licensee* of operating plants t* folds* » <f CH* 
forjardlrg NURE0-0696. ’Functional Criteria for Knyrgcrcy 
Response Facilities ' Criteria describe acceptable ^cU.cd 
for meeting ARC requirements W/o enc 1 

EI&F.NUJT. 0 0 Division of Licensing ei/03/05 6pp 


0 Inspection reports. IF Bulletins 6 curr t .s;onlence 


B1022B0494 Forwards IE Info Notice Dl-01. Possible Failures <>< C.i ’^pe 
HFA Relay* 1 No response required 

O'REILLY. J P Region 2. Atlanta. Office o # the Director 

lp 


□ 1030 20277 Forwards IE Circular 81-02. 'Performance of NWC-I. lc v d 

Individuals While on Duty 1 No written response required 
O'REILLY, J P Region 2. Atlanta. Office of '.he Director HI /O.’/Af 

IP 

0103260444 Forwards IE Insp Ropts 90-566/01*01 !- 50-56//H1-0I c ■ 
810112-16 No none omp 1 1 anc e noted 

MURPHY. C F. Region 2, Atlanta, Reactor Construction 4. Fr j !•<• • r |t g 
Support Branch 81/02/20 2pp 08039 327 


--B103260436 IE Insp Repts 50-366/01-01 50-567/01-01 gn lliOllMh ‘li 

none ornp I lane e noted Major areas inspected steel structure* t 
support*. containment radiographic f 1 l m. c on ta 1 nnen t. 
fabrication shops 6 mat l receiving yard 

COLEY, J L Region 2. Atlanta, Office of the Director 111 ■>(>!.*« 
Region 2. Atlanta, Reactor Construction L Engineering iLpporl 
Branch 81/02/19 8pp 08039 329 


0100160516 Forwards IE Circular 81-03. 'Inoperable Seismic HcMiari*'* 
Instrumentation ' No response required 

KEPPLER.J 0 Region 3. Chicago. Office of the Director. Hi/Di/CZ 
IP- 

0103170011 Forwards revised IE Bulletin 81-01, "Surv© i \ lam * tf 
Mechanical Snubbers." w/corrected Pages 5 %> 6 Change in 
Identification of facilities tu/CPs to which bulletin is 
applicable does not affect util requirements 

O'REILLY, J.P Region ?. Atlanta. Office of the Director Cll/03/04 

lp 


8103260019 Forwards update to 000805 response to IE Bulletin 7V--0.1* 
“Longitudinal Weld Defects In ASW£ SA-312,Typo 304 Staiolei* 

Steal Piping ‘ SA-312, Type 300 series fusion welded pipe 
not used at facilities Addl info will be sent by 010630 
MILLS. L M Tennessee Valley Authority 01/03/04 2pp. 

8t 03200197 Forward* IE Info Notice 81-06. "Failure of I TE Model «WH> 
Circuit Breaker " No response required 

O'REILLY, J P Region 2, Atlanta. Office of the Director. £11/03/11 

lp 


8103200003 Forwards IE Info Notice 01-05. "Degraded DC 0y* *t 
Palisade* *' No response required 

O'REILLY. J P Region 2. Atlanta. Office of the Director 01/03/13 
IP 


8 Reportable occurrences, LF.Rs i related correspondence 


B1O3NO504 First interim deficiency rept re lamination of * 1 m E&CU 

spray pond . in 1 1 ial 1 y reported 810204 Laminations possibly 
caused by overt onpac t i on of liner 6/or excessive speed of 
hauling equipment Clock samples will be evaluated 

MILLS. L. M Tennessee Valley Authority 01/03/05 2pp. 07073 jJ6 



UWI \t I t.L/ I I LtVIO 


8 103 180“ 03 first interim deficiency rept. originally ri'portPd 01 02 1 1 1 re 
.nverifled Klmu analysis of final design for menUil 
rau cooling water pulping station, hatch access platform h 
UdSte n»s t bid; Verification incomplete Mart tept by 010729 
MILLS , u H Te'-nesse? valley Authority 81/03/1 J 2pp 07945 049 


810327071? Final efficiency r ep t . u, i g \ na ; 1 y reported on 01O22O.ro bent, 
shifting 8. dislocated r e t> ar / an : hor bolts Caused by drawing 
interpretation errors t improper handling £ rigging 
practices Rebars sf 2 * 9 h tened L ne-j bolts grouted in 
MILLS. L M Tennessee Valley AutSonty 81/03/20 3pp 08043 310 


9103270023 T*<ird interim deficiency rep t . or igti.al i y reported on 
0OO923.ee QA AjJit MUO-7 Deficiencies 2.3.5 t M R*viow 
of deficiencies l proposed corrective action continuing Next 
rapt will Oe sjar.ltted by 010922 

MILLS. L M Tennessee Valley Authority 81/03/20 Ip 08047 210 


0C:r<£T 6TM-S0-5A7 YELl.OW CWCEK NUCLEAR PlANT.LMT 2. TENNFOGEE VA‘_LEV 


A App 1 1 c at i on/ c ens t rue 1 1 on stage docu/enis l correspondence 


9103190732 Ltrs to all licensees of operating p l ants, app 1 1 c ants fur 
Os 4 holders of CPs re control of heavy loads Requests 
'pvleu per guidelines In NURE0-0612 Forwards Nf?C position re 
interim actions 4 request for addl infc 

ElSEMKlT. li G bivisior, of l icensing 00/12/22 30pp 


8103190307 Ltr to all licensees uf operating plants 4. applicants for 
OLs 1 holders of CPs re program for environ qualification 
cf saf e ty-re ] ate J electrical equipment Items addressed 
invol.e cold shu td o vn. r ep I ac eiren t parts 4, NLREG-0737 
EISE»l*jr. f) 0 Division of Licensing 01/01/19 ftpp 


B10312C014 Ltr to all licensees nf operating plants, CP holders U 0_ 
applicants. except Indian Point 2 & 3, 7 ion l $. 2 L fMl~l, 
forwarding inadvertently omitted page? from NRC 001222 
request Por addl info re control of heavy loads 
E18ENHJT. 0 0 Division of Licensing 01/02/03 App 


0103160669 Ltr to all operating plants K CP holders forwarding 
tier if It at ion of Tnt At turn Plan ite-. Ill A 1 2 re upraise 
cf emergency support facilities Requests confirmation within 
49 days that implementation dates ui 1 1 be not. 

EISENHuT.O 0 Division of Licensing 01/02/18 l2pp 


e 103250024 Ltr to alt power reactor licensees t, license applicants re 
ffjREO-06 1 9 criteria Footnote 2 in Table 2 contains error duo 
td Leakage testing deletions licensee nay submit analysis to 
justify use of existing low flow controller 
El SEN HUT > D 9. Division of Licensing Bl/QP/20 Opp 


61030503-06 Forwards revised description of onsite meteorological 
o-iatur e~ en tt program Revision will be included In OL 
appt 1c at I on 

rtLLB'L <4 Tennessee Valley Authority 01/02/26 IRpp 07027 120 


6 1 032306 1 3 Generic Ltr 01-06 to all CP holders l 0_ applicants re 
ICCFR50 >l(e>. "Periodic Updating of FgnR*. ■■ effective 
600722 Info re F8AR legal s t* t u* . f orna l 4 content «ne 1 
EISENHUT.O.O Olvision of Licensing 01/02/26 lOpp 


6103310604 Ltr to all licensees of operating p J ants, app l leant* Por 0L.» 
& holders of CPs forwarding bECY-fll - 1 1 9 ro info necessary to 
establish environ qua 1 I f 1 c at f on of ta Pe t y -r e 1 a t ed electrical 
•Qjlpr ant 

EI8ENHUT.D.0 Oivlslon of Ucamlng 81/03/10 6pP 


F Security, medical, emergency & fire protection plans 


6103310336 Ltr to all licensees oP operating plants U holders of CPs 
forwarding NUREG-0696' "Functional Criteria for Emergency 
Response Facilities " Criteria describe acceptable method 
for meeting NRC requirements ll/o one l 

EIEENHUT, [>. 0 Division of Licensing 01/03/09 6pp. 


0 Inspection reports. It Bulletins 4 correspondence 


6102283464 Forwards IE InPo Notice 01-01. "Possible Failures of GE Typo 
>FA Relay*." No response required 

O'fifc'lLLY, J. p. Region 3. Atlanta, Office of the Director 01/01/16. 

H 


6103020277 Forwards IE Circular 01-02, "Perfonunce of NRC-Licansed 
Individuals Uhile on Duty " No written response required 
O'REILLY. J P Region 2- Atlanta. Office of the Director 01/02/09 


O i 032 604 4 4 Forwards ]F. Insp Repts 33-566/01-01 & 50-567/01-01 on 
010112-16 No no n< omp 1 1 an c e noted 

KvfiPhY. C E. Region 2, Atlanta, Reactot Construction t, Engineering 
Support Branch 01/D2/2O ?pp 00039 327 


- - 01 032604 56 IE Insp Repts 50-566/81-01 K 50-567/01-01 on 010112-16 Ni 
none ontp I i ance noted Major areas inspected steel structures V 
suppor ts» c out a l rment radiographic 1 1 In. t on ta i nn-en t . 
fabrication shops L me t 1 receiving yard 

COLEV, J 1. Reg tori 2. Atlanta- Office of the Director HERDT. A R 
Region 2. Atlanta. Reactor Construction b Engineering Support 
Branch 01/02/ 19. Opp 0B039 329 


U103I60516 Forwards IE Circular 01-03. 'Inoperable Seismic Monitoring 
In s trume n t a t I on “ No response required 

PEPPLER. / 0 Region 3, Chicago- Office of the Director 01/03/02. 
Ip- 


8103170011 Forwards revised IE bulletin 01-01. "Surveillance of 
Mechanical Bnubber*. ‘ w/corrccted Pages 5 t 4 Change in 
identi f 1 C a 1 1 on of facilities w/CPs to which bulletin is 
applicable does not affect util requirements 

O'REILLY, J.P Region 2, Atlanta- Office of the Director 01/03/04 
IP 


8103260019 Forwards update to 000009 response to IE Bulletin 79-03A 
"Long 1 tod Inal weld Defects in ASME SA-312, Type 304 Stainless 
Steel Piping - 6A-312. Type SCO sirlss fusion welded pipe 
not used at facilities Addl info will be sent by 810630. 

MILLS, L . ft Tennessee Valley Authority 01/03/04 2pp. 


□ 103200197 Forwards IE tnfo Notice 01-06, Failure of I TE Modal K-600 
Circuit Breaker. No response required 

O'REtLLY. J P Region 2. Atlanta, Office of the Director 01/03/11 
tp- 


Q 1 03200003 Forwards IE Info Notice 01-05. "Degraiod DC 8ys at 
Palisades ' No response required 

□ 'REILLY, J P Region 2- Atlanta- Office of the Director. 01/03/13 
lp 


□ Reportable occurrences- LERs 4, related correspondence 


01031 BO 702 First interu? deficiency rep t. or l g Inal ly reported 010212 re 
unverified seismic analysis of final design for essential 
raw* cooling water pumping station* hatch access platform & 
waste mgt bldg Vnl f icatxon incomplete Nett rept by 010729 
MILL8.L-H Tennessee Valley Authority 01/03/13 2pp 07945.049. 


0 1 032 7 0023 Third Interim deficiency rept, original^ reported un 
000923. re OA Audit M80-7 Deficiencies 2,3.5 6 14 Review 
of deficiencies A preposed corrective action continuing Nett 
rept will bo submitted by 010922 

MILLS, L. II Tennessee Valley Authority. 01/03/20. Ip 06047.210 


DOCKET 30-578 8AN7 IL LAN NUCLEAR POWER STATICN. ELECTRA DE VIEGOQ 


A Ap p H c« 1 1 on /c on* true 1 1 ari stage documents l corr espondenc e 


8 1 03 1 2 00 1 4 Ltr to all licensees of operating plants. CP holders h OL 
app 1 1 cant % . a t c cp t Indian Point 2 6 3. Zion 1 U 2 L TMf-]. 
forwarding Inadvertently omitted pages from NRC B01222 
request for add! Info re control of heavy loads 
EIBENHOT.D O Division of Licensing 01/02/03 6pp 


DOCKET 50-579 TRIOA MARK (I POwL-TYPE REACTOR 


A App licet iun/constrifC tl on stage documents t> correspondence 


G 1 03040039 License for OA Co to export Ins trumen ta 1 1 on syt 4* 
comp onants . r«ic tor mechanical c on*p pn en ts . PCS components, <ve 
* r replacement equipment, fuel handling equipment & various 
items for terporary use to Malay*!* 

DEVINE. J. B. Assistant Director for E » por t / Imp or t %> I nternat 1 on* 1 
Safeguard*. 01/02/20. 2pp. 07991. 162 


DOCKET 30-503 fi UN DESERT* UNIT 2 


A. App licet Ion /construction stage documents & correspondence 


0103100350 Respond* to 801123 request re ll»t of possible threatened b 
endangered species In vicinity of plant 

SAUNDERS. T Inter 1 or. Dept of. Fish L Wildlife Service. 80/12/13 
2pp. 070 53: 151 


DOCKET BTN- 50-592 PALO VERDE NUCLEAR STATION. UNIT 4 


A Ap 9 l ic A t l on / c on\ tr uc t i on stage docurenti 4 tor rupondenu 


0103170496 Requests that 1 ns tr -/men ta 1 1 o n 4 control independent design 
review be rescheduled at first available o p p or ton 1 ty De lag * 
mill fiavi significant inpect on SAR.FSAR 6 CESSA9-F review 
SCHERER. A £ C-E Power Byitems 81/03/11 Ip. 


F Security. medical. emergency L fire protection plant 


8103300309 Requests NRC quldance re acceptability of emergency 
operations facility design facility will be basement level 
of administration er.nei bldg General Design Criterion 19 
will not be exceeded during accident. 

VAN BRUNT. £ E Ariiona Public Service Co. 01/03/19 2pp 


9103310661 Confirms i mp 1 eman te 1 1 or dates for CLs re upgraded emergency 
facilities in response to NRC Itr to all GL licensees & 

CP ft older s dtd 010210 

VAN BRUNT, 6 E ArUone Public Service Co. 91/03/25 Ip 


DOCKET S TIM -50-393 PALO VERDE NUCLEAR STATION, UNIT 9 


A App 1 1 c a 1 1 dn/ construction stage document* % correspondence 


8103170458 Requests that instrumentation L control independent design 
rev i* if be rescheduled at first available opportunity Delays 
will have significant impact on 8 AR, FSAR 4 CES 6 AR-F review. 

SCHERER, a E C-E Power Systems. BI/03/1 1 Ip. 


F Security, medical, emergency 6 fire protection plans 


B 1 03300309 Requests NAC guidance re acceptability of emergency 
operations facility design, fee ( 1 tty villi be basement level 
of administration jnnn bldg General Design Criterion 19 
will not be exceeded during accident 

VAN BRUNT, £ E AH tore Public Service Co 01/03/19 2pp 


6103310661 Confirms Implementation dates for CLl re upgraded emergency 
facilities In response to NRC Itr to all CL licensees 6 
CP holder* dtd 810210 

VAN BRUNT. £ E. Arllone Public Service Co 01/03/29 Ip 


DOCKET 50-396 NEW HAVEN, UNIT 1. NEW VCRK STATE ELECTRIC «. QA0 CCRP 


A. App 1 J cat i on/con* true l ion stage docwretite & correspondence 


9103090040 Advises of balance due for CP application rev! eu. App 1 Icet Ion 
was withdrawn £01016 

HILLER. HO. License Fee Management Branch. 81/02/27 ip. 

07632; 161. 


DOCKET 30-397 NEW HAVEN. UNIT 2. fCW YORK STATE ELECTRIC It QA9 CORP. 


A. App 1 1 cat i on/conttr uc t i on stage documents & correspondence 


8100090040 Advises of balance due for CP application revi ew Ap pi tcation 
tea* withdrawn 601016 

KILLER. W 0. License Fee Management Branch. 81/02/27. tp. 

07632: 101. 


DOMESTIC LICENSING OF SPECIAL NUCLEAR MATERIAL 

DOCKET 70-0009 BATTELLC COLUMBUS LABORATORIES 


6100200697 Forwards order re mod of Licensee BNM-7 I. 34-06054-03. 
requiring preparation l> submission of radiological 
contingency plan. 

CUNNINGHAM, R E. Division of Fuel Cycle 4< Material Safety. 01/02/11 
ip. 07967:233 


— 8103200891 Order requiring mod of Licenses 8NM-7 L 34-06894-03. Licensee 
must develop It eubml t radiological contingency plan l> 
application, for license amends to Incorporate plan as 
condition ef license within 180 days. 

CUNNINGHAM. R E. Division of Fuel Cycle L Material Safety 
01/02/11. 6 pp. 07967:236. 


81 03060910 Forwards organit atiflnal chart* depicting NRC Region 3 
rear gani iation, effect! ve 610216. 

KERPLER* U. 0. Region 3. Chicago, Office of the Director. 01/02/20 
2 pp 07836:087. 


9103270839 Advises of change in policy re tamp a r - sa f i ng of lew enruhed 
U Single individual "“ay perform witnessing 4 c er 1 1 f i cat l on 
of tarper-aaf ing prpgra.u for U enriched to lest than 6'4 
PARTLOW. J 0 Material Control Licensing Branch 01/03/19. Ip 


DOCKET 70-0029 ROCKWELL INTERNATIONAL CORP 


8103270769 Informs that □ 8 ni th of NRC physical security licensing 
staff will make 001030-31 visit to Canago Park facility to 
discuss major aspects of physical security plan. 

MCCORKLE. 0 W Physical Security Licensing Branch 00/10/23 Ip 
00044: 313 


01O3C9O266 Forward* order re mod Of Llconae SNM-21. requiring 
preparation 6 submission of radiological contingency plan. 
CUNNINGHAM. R £ Division of Fuel Cycle 6 Materiel Safety. (11/02/11 
Ip 07046 334 


**-8103090274 Order requiring mod of Lit an* * St.M-21 License* most 
develop t submit radiological contingency plan L 
application for license amend to Incorporate plan at 
condition of license u/lthin 180 days 

CUNNINGHAM. R E Division of Fuel Cycle & Material Safety 
01/02/11. 6 pp 07046 333. 


0103200419 Forwards IE Insp Rept 70-0029/61-01 on 010217-20 it OlOil N-? 
none omp 1 1 anc e noted Enel withheld <ref 10CFR2 7901 

NOROERHWJQ. L. Region 3. Sen Francisco. Safeguards Branch 01/OJM3 
2 pp 07966337 


8103290113 Informs that case will be assigned to 0 Hu f f . t f f ec 1 1 ve 
010316. Huff will arrange visit to facility. 

PARTLOU, J 0 Matorlal Control Licensing Branch 01/03/16 Ip 
07997 300 


DOCKET 70-0027 0ABCOCK L WILCOX CO. 


0103260930 Withdraws 800605 request for license amend to provide for 
querterty sampling of airborne radioactive effluents 
released from laundry operations. 

CQRDAN I, ft A Babcock L Uilcoi Co. r Naval Nuclear Fuel Dlv. 

00/10/29 Ip 00040.222. 


9103130633 Forwards IE Insp Rept 70-0027/80-19 on BOHM.Na 
noncQmp | lance noted 

BTOHftr J P. Region 2< Atlanta. Fuel Facility fc Materials Bafety 
Branch. 01/02/03- Ip 07913:216 


— 0103130644 IE Insp Rept 70-0027/80-19 on 001111. No noncomp l lance -‘ol 
Major areas inspec ted : ground water monitoring 
WOODRUFF, ft. L , M 1 LL 6 AP, W. J. Region 2. Atlanta, Office of tha 
Director 9IB80N. A. F. Region 2. Atlanta, Fuel Facility L 
Materials Safety Branch 01/02/03 3pp 07913 217 


0103160920 Forwards IE Insp Rept 70-0027/01-02 on 810121-23 Mo 
noncompi l ance noted- 

KENNA. W 0 Region 2. Atlanta. Safeguards Branch 01/02/10. Ip 
07913:095 


— 0103160933 IE Insp Rept 70-0027/01-02 on 010121-23. No noncomp li*->c e 
noted Major areas Inspected: operat i ons, fac 11 tty change t 
mods. 10 CFR 21 i mp 1 empn te ti on. m* in t L safety committee. 

CORYELL. OP. Region 2. Atlanta, Office of the Director. 

KAHLE. J 8 . Region 2. Atlanta, Safeguards Branch. 01/02/10 4pp 
07913.096. 


0103090210 Forwards order re mod of License BNH-42. requiring 
preperetlon L submission of radiological contingency plans 
CUNNINGHAM, R. E. Division of Fuel Cycle L Material Safety. GS/02/H 
ip. 07049.016. 


- -0103090227 Order requiring mod of License 8NM-42. Lie ensee muet level 
6 submit radiological contingency plan L application for 
license amend to incorporate plan as condition of license 
within 100 deg* 

CUNNINGHAM, R E Division of Fuel Cycle b Material Safety 
01/02/11. 6 pp. 07849:017. 


0103240309 Forward# IE Safeguards Insp Rept 70-0027/01-01 on 0l€l»4*| 
No noncompliance noted. 

KENNA. W. 9. Region 2. Atlanta, Safeguards Branch. 81/02/12 ?pp 
07906: 334. 


- -810324031 3 IE Safeguards Insp Rept 70-0027/01-01 on 010114-15 No 
noncomp 1 lance noted. De ta 1 1 s withheld (ref 10 CFR 2 . 7901 
BATEB. J. W Region 2, Atlenta. Office of the Director. 

MCALP1ME. E. J. Region 2, Atlente. Safeguerd* Branch. 01/02/12 
ip. 07986:336. 


6IOOC9D243 Forward* IE Insp Rept 70-0027/81-03 on 810122-23 No 
none oip h«nc » noted 

t'ES'KA.W 9 Region 2. Atlanta. Safeguard* Branch 81/02/13 lp 
O704B 283 


— '•01 03090249 IE 1n*p Rep t 70-0027/01-03 on 010122-23 No none omp 1 1 an c • 
noted Major area* Inspected, iflfeguariji upgrade plan Detail* 
dtSheld (ref 10CFR2 7901 

T0S1N. W J Region 2, Atlanta, Office of th# Director 
HCQlMRE. D R. Region 2. Atlanta. Safeguard* Branch 81/02/13 Ip 
0764a 2a b 


Q ! OOCi03t»4 Safety evaluation supporting amend to Llcente SNM-42. 
autl'orlelng con«t of addition* to north end of Day* la 1 2a. 

KiOj of existing proceu in Bay 3a t utllliatlttn of SNM In 
aipandrd facility 

KETIlACH.N . CfiCW.W T Uranium Fuel Llcmtlng Branch. 01/O2/1G 
3 ? p 07840 239 


0103090277 Amend 13 to License SNM-42. au th or 1 1 i r>g described operation* 
for modified fuel process excluding punch 1 oad 1 ng . press 1 ng & 
tiejiun teat testing 

FaOE-R O Uranium Fuel Licensing Branch 01/02/10 IP 07892 062 


01O3C4O444 Forward* “Effluent Monitoring Rept from Fuel Cycle Facility. 
Jjl-Dsf 1980 " 

CGADANI.R, A Babcock «. Wilcox Co . Naval Nuclear Fuel Dlv. 

81/02/25 ip 07810 0B4 


— 8103340449 "Effluent Monitoring Rept from Fuel Cycle Facility. 
Jul-Dec I960 " 

* Babcock 1- Wilcox Co > Naval Nuclear Fuel Dlv 01/02/25 lp 
07B10 003 


Q 103250147 Forward* IE I n*p Rept 70-0027/01-04 on 010210-13 No 
-*ont orpl lane e noted 

LEWIS. R C Region 2. Atlanta. Office of th# Director 01/03/17 
2p p 07996 016 


- -9103290153 IE Insp Rept 70-0027/01-04 on 810210-13 No noncompliance 
noted Major area* Inspected measurement of statistical 
control* A Internal control. Oetal 1 * withheld 
(r#P I0CRF2 790). 

JQ.YEB, D. W . TODD, 0 A. . MCALP1NE.E J Region 2, Atlanta. Office of 
the Director Ql/03/16 lp 07996018 


DOCKET 70-0033 TEXAS INSTRUMENTS. INC. 


0 1 03090097 Forward* order re nod of License BNM-23, requiring 
preparation A submission of radiological contingency plan. 

C ifJdlH0KAtt. ft. £. Division of Fuel Cyclo & Material Safety. 01/02/ If 

tj> 07049 113 


- -8103090103 Order requiring mod of License 9NM-23. Licensee must develop 
A submit radiological contingency plan A application for 
license amend to incorporate plan as condition of license 
within 100 days 

CUNNINCHAM.R E Division of Fuel Cycle & Material Safety 
01/02/11 fipp. 07049:114 


DOCKET 70-0036 COMBUSTION ENOINEERINO. INC. 


0103090109 Forwards orders re mod of Licensee 8NM-33 L 8NM-1067. 
requiring preparation It submission of radiological 
contingency plan*. 

CUNNINGHAM, R £ Division of Fuel Cycle 6 Material Safety. 01/02/11 
lp. 07849. 167 


— 8103090118 Order requiring mod of License SNM-33 Licensee nust develop 
t Subrit radiological contingency plan 6 application for 
license amend to incorporate plan as condition of license 
within 100 days. 

CUM4IN0HAH, fl E Division of Fuel Cycle It Materiel Safety. 

91/02/ 1 1 . 6pp. 07049:160. 


--01O3O9O12B Order requiring mod of License 0NM-1O67. L 1 c ense e r.ust 
develop & submit radiological contingency plan 6 application 
for license amend to incorporate plan as condition of 
license uitMn I eO day*. 

CUNNINGHAM, re Oivlsion of Fuel Cycle 6 Material Safety. 
91/02/ 1 1 . 6pp. 07049.174. 


S1D3090172 Forwards organ i lat i pna 1 charts depicting NRC Region 3 
reorganl ration, effective 610216. 

fc£PPLER* J 0 Region 3. Chicago. Office of th* Director. 01/02/20. 
2pp. 07032- 100 


G1O310O257 Forward* revised pages to C-E Hematite fundamental nude. 
m« 1 1 control plan 

ESKRIDGE. HE C-E Power System*. 01/02/23 9pp. 07944 031. 


DOCKET 70-0093 YALE UNtV 


0103300349 Discusses tZ Insp Repts 70-0033/01-01.30-00902/01-01 & 
3O-O&B96/0 t-01 on Cl 0209-06. No noncompliance noted. Major 
areas i nsp *c t ed h I gh concentrations of radioactive matl in 
incinerator ash. per licensee 800306 Itr 

KINNEMAN. J.O Region I, Philadelphia. Fuel Facility it Materials 
Safety Branch 01/02/26 2pp. 00037 333 


DOCKET* 70-0 1 24 TELEDYNE ISOTOPES 


0103090206 Forward* orders re mod of Llcensos 29-00035-14 & 6NM-107. 
requiring preparation it submission of radiological 
contingency plans. 

CUNNINGHAM. R E Division of Fuel Cycle 4, Material Safety. 01/02/ 
lp 07049:001. 


- -010309021 3 Order requiring mod of License 29-00033- 1 4. Li c ensee mi 
develop 1 submit radiological contingency plan & 
application For license amend to Incorporate plan ae 
condition of license within 120 days 

CUNNINGHAM. R E Division of Fuel Cycle 6 Material Safety 
81/02/11 6pp 07049 002 


--Q 1030902 19 Order requiring mod of License 6NM- 107. L i e ensee must de 
i submit radiological contingency plan 6 application for 
license amend to incorporate plan as condition of llcenss 
within 240 days. 

CUNNINGHAM. R E Division of Fuel Cycle t Material Safety. 
01/02/11. 6pp. 07049 000 


DOCKET 70-0133 BABCOCK & WILCOX CG. 


0103270751 Forwards proposed page revisions to Section II of License 
BNM-143. "'Apollo 8lte Health A Safety Manuel." "Emergency 
Procedures , " L "Health 8. Safety Evaluations Manual . " 

AU0TIN.H A Babcock L Wilcox Co., Nuclear Material Dlv 80/10/30 
3pp. 0004 4 320 


--8103270736 Proposed revised pages to 8#ctlon II of License BNM-145 
* Babcock & Wilcox Co.. Nuclear Material Dlv. 80/10/19 16pp. 

08044:323. 


— 0103270739 “Apollo Site Health & Safety Manual." page revisions. 
AUSTIN. M A. , CORftlDONt.R. D . BAUMAN. T. A Babcock A Ullco t Co.. 
Nuclear Materiel Dlv. 80/00/23. 23pp. 08044:337. 


— 0103270763 “Emergency Procedures," revised pages 

CORRIDONI.R D . CARL60N, R V. . AUSTIN. M. A. Babcock I, Wilcox Co , 
Nuclear Materiel Dlv. 80/09/12. 12pp. 00044: 360. 


— 8103270766 Revised “Health it Safety Evaluations Manual." 

CORRiDOWI. R. 0. . BAUMAN, I. A. . JOHNSON, 0 F. Babcock & Wilcox Co, 
Nuclear Material Dlv. 80/10/30. 66pp. 00049:010. 


0103270270 Forwards response to 800022 comments on BUl 000318 revlsi 
to low enriched U fundamental nuclear matl control plan. 

End withheld (ref I0CFT12. 790J. 

AUSTIN. M A. Babcock 6 Wilcox Co., Nuclear Material Div. BO/11/26 
lp 00044 190. 


8103090648 Forward* IE Insp Rept 70-0133/80-32 on 001216-19. No 
none oftp 1 1 ante noted 

MARTIN. W O. Region >• Philadelphia, Safeguards Branch. 01/01/13. 
2pp. 0704 3:360. 


— 8103090658 IE Insp Rept 70-0133/80-32 on 801216-19. No noncoaplUnc 
noted. Major areas Inspac ted: residual holdup in high enriched 
U fecil I ty. Detal 1* withheld (ref 10CFR2 790) 

B 100ETT. P. , GUMMERB.R. Region !. Phi ladelphia. Office of the 

Director. JOYNER. J . H Region 1, Phi ladelphia. Safeguards Branc 

01/01/09 lp 07845362 


8103090139 Forward* order* re mod of Licenses BNH-145 i 0NM-414, 
requiring preparation l» submission of radiological 
contingency plans 

CUNNlNOHAM.fi E Division of Fuel Cycle l, Materiel Safety 01/02/ 
lp. 07840:304. 


--01O3O9O163 Order requiring nod Of LUont» SKM-414 LU^m “"ust 
develop & submit radiological contingency plan 8. application 
for lUtnti jumd to Incorporate plan as condition of 
license within 1 B 0 day* 

CUNNINQHAM. R E Division of Fuo 1 Cycle 6. Material Safety 
81/02/1 1 6pp 07048 303 


8103030986 Responds to B01104 request to reduce na 1 1 control & 
accounting requirement* for highly enriched U. Result* of 
embedded U meat or ement * L description of program to remove 
fc mitirt embedded U should be submitted 

PARTLOW. J 0 Material Control Licensing Branch. 81/02/12 Ip 
07008 233. 


8100270839 Advises of change In policy re tamper- s a f i ng of low 
U, Single individual <rey perform witnessing l> c • r t i f t ca 1 1 on 
of tamper- saf Ing program for U enriched to less than 6X 
PAR T LOW. J. G Material Control Licensing Branch. 01/03/19 


DOCKET 70-0143 NUCLEAR FUEL SERVICES. INC 


8103260089 Discusses 800927-20 l 0914-15 radiation survey* of 
Cllnchfleld Railroad property north of L adjacent to site to 
determine compliance w/Lic*nse Amend 8 c r i t er i a. C one ur * 
ui/reiease of 50-ft strip for unrestricted use. 

STOHft. J P. Region 2- Atlanta- Fuel Facility L Material* Safety 
Branch 00/09/19 3pp 09040:035 


9103270693 Submits rept re excessive releases of U-234 from scrubber 
stack of Bldg 233 on B00923- 1 006. Corr e c 1 1 ve at t i on* t p 1 an t 
Shutdown Samp 1 ing data re U-234 stack releases i> perimeter L 
offsite dote concentration data end, 

MANBER. W C Nuclear Fuel Service*. Inc. {subs of Getty Oil Co > 
80/10/30 4PP 0B046 294 


0103090184 Forwards order re nod of License 8NM- l 24 . r equ i 
preparation & submission of radiological contingency p> 
CUNNINGHAM. R £ Division of Fuel Cycle t Material Safa 
Ip 07848 326 


--8103090194 Order requiring nod of License 8NM-124 Licen 
develop 6 subnit radiological contingency plan t appl 
for license amend to incorporate plan as condition of 
license within 120 days 

CUNNINGHAM. R. E Division of Fuel Cycle L Material 9a 
01/02/11 6pp 07848 327 

8103060149 Requests meeting to discuss control t, ac count! 
highly enriched U operations Lists topics to be addreti 
seating. 

PARTLCN. J 0. Material Control Licensing Branch 81/02 
07991 iOB 


8103260091 Submits rept re reiults of addl action re prin 
redundant sampler c omp ar i s on. p er NRC 601124 Itr.Four-ivk 
evaluation of data collected revealed comparability of 
tarplers is acceptable Table summarliing sample data en 
MANSER. W.C Nuclear Fuel Services, Inc <subs of Oett 
81/02/10 2pp. 08040 213 


--9103260099 Forwards IE Insp Rfpt 70-0143/00-36 on 80110 
none omp 1 lane e noted 

STOHR. J P Region 2, Atlanta. Fuel Facility L Materl 
Branch 81/01/29 lp 08040:219 


—8103260910 IE Insp Rept 70-0143/00-36 on 001103-04 No n 
noted Major areas i n t p ec t e d ef f 1 uen t control 6 meaiur 
MILL8AP. H J Region 2. Atlanta. Office of the Direct 
GIBSON. A F Region 2. Atlanta. Fuel Facility & Mater 
Branch. 01/01/23 4pp 09040 216. 


0103060366 Advises that 010203 revision to fundamental n u 
control plan Section 7 0 Is acceptable License Curd 1 1 10 
of Amend MPP-1 i* revised ac c ord I ng i y . c f Pcc t i ve immedae 
Revision deemed proprietary 

PAftTLOW, J 0 Material Control Licensing Branch 81/02 
07B36 293 


- - 0 1 03090170 Order requiring mod of License SNH-145 Licensee must develop 
&. submit radiological contingency plan l application for 
license amend to incorporate plan as condition of license 
within 180 day* 

CuNNlNOHAM. R E Division of Fuel Cycle 6 Material Safety 
81/02/11 6pp 07B48 311 


enr iched 

Ip 


01 03270B35 Forwards response to NRC request for Info re App 1 to 
Revision 0 of physical safeguard* plan Enc] withheld 
MICHEL. C. J Nuclear Fuel Service*. Inc (sub* of Oetty Oil Co ) 
80/11 /II Ip 00043 117 


0103300181 Forwards application to revise Amend MPP- 1 . Section 2 9 to 
License 0NM-124 Application withheld (ref 10CFR2. 790) Amend 

fee end 

ICN9LEY. K D Nuclear Fuel Service*. Inc. (tub* of Oetty Oil 
60/ 11/20 2pp 08033 190 


0103300021 Forwards Revision 1 to Chapters 18.19 4 21 of physical 
safeguards plan. App I Info L four drawings Ends withheld 
(ref 10CFR2 790). 

MICHEL. C J Nuclear Fuel Services. Inc. (subs of Oetty Oil Co. J, 
00/12/03. 2pp. 08093 130 


6103300033 Forwards Revision 20 of nuclear matl control plan. 

Section 30 Revision withheld (ref 10CFR2 790) 

ffhlSLEY.K D Nuclear Fuel Bervlce*. Inc. (subs oP Getty Oil Co. ). 
00/12/09 4pp. 


0103300103 Forwards description of attestation which licensee will 
provide to revise fundamental nuclear matl control plan. 

Section 7 0. Revision 0. Descr ip tlon withheld (ref 
10CFR2 790) 

tCNQLEY. K. D. Nuclsar Fuel Service*. Inc (subs of Oetty 
80/ 12/09 2pp 00093: 161 


0103310910 Advises that upgrade rule plan requires mod prior to 
approval. Revl sed plan should be submitted no later than 
810201. End listing of mods required withheld (ref 
10CFR2. 790). 

MCCORKLE.O M Physical Security Licensing Branch. 81/01/07. lp 


0103100391 Deletes Conditions 7 1.7.3 6 7.9 of Amend MPP- 
Lieentt SMH-124 

PAR TLON. J 0. Material Control Licensing Branch 01/03 
07869: 209 


8103130721 Ack receipt of supplemental 810210 1 tr inforrl 
steps taken to correct violations noted in IE tn*p Rept 
70-0143/00-24 

LEWIS. R.C Region 2. Atlanta. Reactor Operations Mucle 
Branch. 81/03/06 Ip 07912-069. 


— 8103130726 Supplemental response to NRC 810204 Itr re v 
in IE Insp Rept 70-0143/00-24 Corrective •ctions; cone 
dikes provided around previously undiked storage tank 
fire suppression sys inspected weekly. 

MANSER, w.c. Nuclear Fuel Service*. Ire (sub* of Os 
81/02/10 2pp 07912070 


8 1032402 BO Ack receipt of 010220 Itr informing NRC of ste 
correct violations noted in IE Insp Rept 70-0143/00-33 
LEWI8.fi C Region 2. Atlanta. Office of the Director 
lp 07983 199 


— 8103240288 Responds to NRC 010130 Itr re violation* not 
Rept 70-0143/00-33 Correc t ive ac t i on s : 1 n 1 1 i a t a d dolly 
of sampling train* 6 weekly Insp of sampler probes No 
proprietary info 

MANSER. W C Nuclear Fuel Services. Inc. (subs of Qe 
01/02/20. 3pp 07903160 


— 0103240294 Forwards IE Insp Rept 70-0143/00-33 on 80100 
Violation. 

0TOHR.J P. Region 2. Atlanta. Fuel Facility I* Materl 
Branch 01/01/30 Ip. 07983:163 


Co ) 


01 1 Co. ). 


0103130648 Forwards IE Insp Rept 70-0143/00-42 on 801027-1216. 
noncomp 1 lance noted 

HENNA. W 8 Region 2. Atlanta. Safeguard* Branch. 91/02/09. 
07913:220. 


2pp 


— B 1 031306*2 IE Insp Rept 70-0143/60-42 on 001027-1216 No none omp 1 i anc e 
noted. Major areas lnsper t*d: c r It ital i t y safety, radiat ion 
protect 1 on, stac k tf f 1 vents, ace es* controls L physical 
inventory. Enel 2 withheld (ref J0CFR2. 7901 

LEE.TD.. JONES. 0 W. . I ODD. Q . A. Region 2. Atlanta. Office of the 
Director. 01/02/03. 4pp 07913: 222. 


-8103240296 Notice of violation from insp on 001006-10 
* Region 2. Atlanta. Office Of the Director. 01/01/ 
07983: 164 


-0103240301 IE Insp Rept 70-0143/81-33 on 801006-10 None 
failure to representatively eample process ventllatla 
to fallow health L safety procedures 

MILLBAP.W. J Region 2. Atlanta. Office of the Direct 
GI8BON.A F. Region 2. Atlanta. Fuel Facility & Mater 
Branch 81/01/20 9pp. 07903:166. 


DOCKETED ITEMS 


40 


8sCO2f>02?2 Aclr receipt of 010303 Itr mforirin} N/)C of takgn to 

correct vloUtlom noted In IE tnep Rept 70-0143/80-39 
Mont o^ip t i a n c & remain* at stated 

5T0MR' J P Revlon 2. Atlanta. Office of the Director 01/03/11 
Ip. 08042 040 


--8I03260306 Responds to NRC 810212 Itr re violations noted in IE Inso 
Rept 70-0143/80-39 Correct ive actionsdrUl ulll be 
conducted before 810731 l> emergency plan will be revised to 
specify frequency of drills 

MANSER, W C. Nuclear Fuel Services. Inc (subs of Getty Oil Co ) 
01/03/03 3pp 00042.041 


- - 61 0326031 4 Forwards It Insp Rept 70-0143/80-39 on 001208-n 8, notices 
of violation 8- deviation 

9TCHR. J P. Region 2, Atlanta, Fuel Facility It Material* Safety 
Branch Ul/02/12 2pP 00042; 044 


--01O326O32J Notice of violation from insp on 001300-11 

• Region 2. Atlanta- Office of tr,« Director 01/02/12 ip 
08042 046 


-8103260329 Notice of deviation from insp on 801200-11 

* Region 2. Atlanta. Office of the Director 81/02/10. In 
08342 04 7 


- -810326034 l IE Insp Rept 70-0143/60-39 on 001 200- 1 1 None omp 1 i anc * noted 
failure to audit emergency plan within specified time period 
to conduct drills w/off site agencies 0tte me t ero 1 og 1 c a 1 
tc.uer not recalibr 

QJBSO’-J.G T Region 2, Atlanta. Office of the Director 

^SNMNB. 0 R. Region 2. Atlanta. Fuel Facility K, Materials Safety 

Branch 81/02/10 4pp 00042:048 


8103240116 Responds to 001123 Itr re cumulative inventory differences 
at NF8-Erwin facility Agrees on need to consider 
implications of measurement uncertainty NY Time* 8c Knoxville 
Jo-rnal articles end No further press statement Is planned 
JEN3RIE. J. fl Cot's! * s 1 oners 01/03/12 4pp 07909 266 


- - 0103240123 Discusses cumulative Inventory differences l Imp 1 ications. 
Requests that NRC be required to stop reporting values out 
Cf c Oht • t t. Pr t* s statement explaining analysis of recent 
differences at NF8-Erwin should be Issued 

COCHRAN. T D Natural Resources Defense Council 80/11/23 7pp 
07989:270 


8100230167 Forwards IE Insp Rept 70»0l 43/0 1 -0 1 on 010127-29 No 
none o"*p 1 1 a nc e noted 

LFWI0.R c Region 2. Atlanta. Office of the Director 01/03/17 
2pp 07996:037. 


—0103250173 IE Insp Rept 70-0143/81-01 on 010127-29 No noncomp 1 lance 
rated Ma jor areas Inspected cumulative inventory difference 
& associated limit of a r ror . De ta 1 1 s withheld 
< ref 10CFR2 790) 

J0VE8, D w , MCALP l NE * E J Region 2. Atlanta. Office of the 
Director 01/03/16 ip. 07996 039. 


0103270039 Advices of change in policy re tamper- ■ af 1 ng of low enriched 
U Single Individual may perform witnessing & certification 
cf tamper -taf | ng program for U enriched to less than 67. 

PARTLI1IJ.J O. Material Control Ulcenelng Branch 01/03/19 Ip 


DOCKET 70-0152 P UR DOF. UN IV. 


0103090480 Forwards IF Insp Repts 50-102/01-01 8t 70-0132/01-01 on 
010112-14 No noncompliance noted. 

FISHER. W L Region 3. Chicago, Fuel Facility 8. Materials Safety 
Branch. 01/02/05 2pp. 07047:340 


--9103090485 IE Insp Repts 50-182/01-01 8. 70-0192/81-01 on 810112-14. No 
noncompliance nottd. Major areas inspected or gani iation. 
safety c onm 1 1 teei . c r j 1 1 c a 1 1 ty safety. rad let 1 on protection & 
radvaste r>g t 

PECKfC C. Region 3. Chicago. Office of the Director FISHER. W L. 
Region 3. Chicago. Fuel Facility & Materials Safety Branch. 

01/02/09 7pp 07847 342 


0103040253 Forwards or gan 1 j a 1 1 one 1 Charts depicting NRC Region 3 
raorgan 1 1 at Ion. a Pf *c 1 1 ve 310216 

KEPPLEfl. -J. 0. Region 3. Chicago. Office of the Director 01/02/20 
2pp. 07819.265 


DOCKET 70-0 1 97 TEXAS. UN IV OF 


8103040658 Forwards License 9NM-180 8. safsty review issued in support 
sub j license 

PA0 £. r 0 Uranium Fuel Licensing Branch 01/02/(0 Ip 07016 325 


--0103040662 License SNM-lGO for Unlv of Tx euthoriting use of 470 g 
U-233 contained in if enriched to 20*X 6 120 } Pu 
PAGE. R 0 Uranium Fuel Licensing Branch 01/02/10 2pp. 

0701 6 326 


--01O3O4O669 Reviews revised L consolidated 010130 application for 
renewal of License SNM-iOO Renewal for five yr tern 
recommended 

BTEVENSOM, R L . CRON. W. T Uranium Fuel Licensing Branch 
01/02/10 7pp 07016 320 


DOCKET 70-0162 LUCIUS PITKIN. INC 


8103100177 Notifies of termination oP License SNM -137 Docket nay be 
removed fro-n active file* 

BOON®. A L Uranium Fual Licensing Branch 81/02/13 Ip 
07065 336. 


— 8101140395 Forwards Lucius Pitkin. Inc folder, per agreement between NRC 
L New York. 

KlNNEMAN, J D. Region 1. Philadelphia. Fuel Facility & Materials 
Safety Branch 00/12/19 lp 03870 330 


■8I031001S7 Advises that License 8NM-137 is subj to NY State 
jurlsdictl on. NRC recently amended 1 l c loss, riduc l ng 
author! ted quantity of ENM to lass than 330 g U-233. Region 1 
lull 1 arrange for transfer of files 

LUBENAU, J 0 Assistant Director for State Agreements Programs 
80/11/10 ip 07063 330 


OCCKET 70-0262 OKLAHOMA 6 TATE UNIVERSITY 


0103240462 IE Insp Finding* 4, Licensee Ac I dtd 810120 of Licenses 
35-00237-03 «■ 8NK-241. In*p findings no noncompliance noted 
* Region 4. Dallas. Office of the Director 81/01/20 Ip 
079B4 320 


DOCKET 70-0267 NUCLEAR SCIENCE «, TECHNOLOGY FACILITY AT 8UNY 


0103261132 Forwards draft revised 6NM ac c oun tab 1 1 1 ty manual for nuclear 
science & technology fee 1 1 1 ty. Incorporating changes 8. 

Including revised internal accounting forms 

HENRY, L G New York. State Unlv. of. Buffalo 00/00/14 Ip 
00036 320 


'--910326 1 1 39 Accountability manual for nuclear science 8. technology 
fad 11 ty 

DRL09KY.P M . PIERRO.M a. New York, State Univ of, Buffalo 
00/00/14 31 pp 08036:329 


DOCKET 70-0303 CARNEOIE MELLON UNIV. 


0103090777 Discusses IE In«p Repts 30-14472/81-01.70-0303/81*01 8. 
70-0479/01-01 conducted on 010116. No none omp 1 1 enc e noted. 

Major area* Insp *c ted r ad la 1 1 on safety & compliance u/ 
Conmi&slon rules & regulations S. conditions of licenses. 
KlNNEMAN. J. D Region 1. Ph 1 1 ada 1 p h 1 a , Fuel Facility St Materials 
Safety Branch. 01/02/11 lp. 07049 224 


DOCKET 70-309 WESTERN MICHIGAN UNIV. 


8103100394 Forwards rept of personnel whole body exposures for I960. 
HOLT, I. V. Western Michigan Unlv. 01/03/04 lp. 07063 318 


— 0103100399 Rept of personnel whol* body exposures for 1900. 

HOLT. I. V Western Michigan Univ 01/03/04 10pp. 07065. 319. 


DDCKET 70-0315 NAVY. DEPT. OF 


8103300045 Discusses IE Intp Repts 30-00603/81-01 I* 70-0319/81-01 on 
010203. No none omp 1 lane e noted Major areas inspected, 
corrective actions on noncompliance noted in 760720 Itr 
KlNNEMAN, J D. Region 1, Philadelphia. Fuel Facility 8t Materials 


DOCKET 70-0364 PARK9 T0UN8HIP 9 1 TEr BABCOCK t* WlLCOK CO 


8103370841 Submit* int«r|«i or geni tab 1 on* 1 revision to all matl control 
it accountability plant covered by Llcanta Condition 2 1 
g*ien dlv approve* recent proposed or g an i ta 1 1 ona 1 changes* 
new or gen 1 i a t i ona 1 chart uill be lint 

AUSTIN* m A. Babcock 6 Wilco* Co. I Nuclear Material Dlv 60/10/14. 
Ip. 09034; 014. 


0103200869 PN0- I -01 -006 on 8103 1 5# t» l c on w/unide 
o# bomb thr eat Search made of Internal 8* e*ter 
Plant declared safe i normal plant operation* 
MADDEN* W . JOVNER. J . CROCKER. M Region 1 . Ph 
the Director 81/03/1* 2pp 07972 OOl 


DOCKET 70-0394 NORTHEASTERN UNtU. 


8103310642 Forward* IE Insp Rept 70-3*4/00-24 on 601020-31. No 
nonconpl lance noted 

SMITH, o H Region I* Philadelphia* Fuel Facility & Materials 
Branch. 00/12/31 2pp 08061:094. 


8103030719 Ack receipt of 910108 Itr informing N 
correct violations noted In IE Inep Repts 70-0 
Bafetu 40-8293/80-01 b 30-13307/80-01 

KINN’EMAN. J 0. Region 1. Ph 1 lade 1 P h 1 a- Fuel Fa 
Safety Branch 01/01/28. Ip. 07021 347 


— 0103310043 IE Insp Rept 70-0364/00-24 on 901028-31 No noncompl 1 ance 
noted. Major areas inspected organ* ration* mod* b change* to 
facility it syt. Internal review It audit b safety committee 
training. 

ROTH* J. Region 1* Phi ledelphle* Office of the Director 
CROCKER, h W. Region \* Philadelphia* Fuel Facility U Materiel* 
Safety Branch 80/12/30 16pp 00061:096 


9103310674 Request* correction to KRC 001216 Ur approving Amend 10 to 
License BNM-414. Revised page number* uera incorrectly cited 
AUSTIN* H A Babcock 6 Htlcoi Co.. Nuclear Material Dlv 81/01/05 
Ip 09038 17* 


— 8103090726 Reiponds to NRC B0121I Itr re viola 
Repts 70-0394/00-01. 40-5393/80-01 b 30-13307 
Corrective action* will conduct surveys of c 
&/or general rediatlon at end of each e*perl 
LATORRE.P Northeastern Unlv 01/01/08 2 


— 8103080734 Discuses* IE lnsp Repts 70-0394/00- 
30- I 330 7 /BO -01 on 001113 l forward* notice o 
KINNEMAN.J 0. flefl ion I, Philadelphia* Fuel 
Safety Branch 80/12/11. 2pp. 07821. 380 


8103090106 Forwards proposed radiological survey plan for Btu burial 
area Mori scheduled to commence within month. W/o end 
ROUSE. LC. Advanced Fuel t Spent Fuel Licensing Branch 01/02/06 
ip 07352.122 


9 1 00090 1 59 Forwards orders re rod of Licenses GNM-145 U 8NM-414. 
requiring preparation t submission of radiological 
contingency plans. 

CUNNINGHAM, R- E- Division of Fuel Cycle b Material Safety 91/02/11 
ip 0704 B 304 


— 9103090163 Order requiring mod of License 6NM-4I4. Licensee mu»t 
develop t submit radiological contingency plan & application 
for license amend to incorporate plan a* condition of 
license within 100 days 

CUNNINOHAM.R E Division of Fuel Cycle b Material Safety 
31/02/11. 6pp 07048 308. 


9103030986 Respond* to 001104 request to reduce metl control i 
accounting requirements for highly enriched U Results of 
embedded U measurements b description of program to remove 
t measure embedded U should be submitted 

PAHTLO*/, J 0 Material Control licensing Branch 81/02/12 Ip 
07008 283 


0103! 10661 Amend 12 to License 0NH-414. nvl sing lamp l* frequency for 
determining Pu alpha t U alpha contamination t License 
Condition 36 for air sampling frequency in Pu facility. 

ROUSE. L.C. Advanced Fuel t> Spent Fuel Licensing Branch. 01/02/29. 
Up* 07677:262 


DOCKET 70-0371 UNITED NUCLEAR CORP. 


DOCKET 70-0390 COMMERCE. DEPT. OF 


0103310923 Forward* add! info r* Pu handling in 
license emend request 

PEVEY. L E Commsrce, Dept of * National Qureau 
80/12/19. 7pp 08030 130 


8103090280 Forward* order re mod of License SNM- 
prsparatlon fc submission of radiological eontl 
CUNNINGHAM. R E Division of Fuel Cycle b Mate 
Ip 07046 344. 


— 8103090209 Order requiring mod of Llcente QNM- 
& submit radiological contlnganty plan b app 
license amend to incorporate plan as condlti 
within 120 days. 

CUNNINGHAM. R, E. Division of Fuel Cycle b h* 
01/92/11 6pp 07046:343 


B10304D646 Request* amend to License* 0B-00366-C 
allow regular lab waste disposal of solid ua*1 
lets than one percent of 10CFR20 App C quantil 
concentration less than 10CFR20 App D. Table 2. 
PEVEV. L E Commerce* Dept, of . National Bureau 
01/02/26 Ip 07010:036 


8103050408 R*qu*st* waiver to 810211 order to mt 
development of radiological contingency plen.F 
employee exposure or offsite radiation dose* 1 
Correspondence should be directed to LE Pevey. 
PEVEY. L E Commerce. Dept, of . National Bureau 
81/03/02 3pp. 07832:107. 


0103270660 Forwards revised pages to Chapters 3 6 4 of fundamental 
nuclear mail control plan. Pages withheld (ref 10CFR2 790) 

KIRK. W.F. United Nuclear Corg 60/11/19. 2pp. 09046:288 


0103270839 Advises of change in policy re tempei 
U Single individual may perform witnessing L i 
of tamp er-*af 1 ng program for U enriched to lei 
PARTLOtt. J. 0 Material Control Licensing Brani 


9100090086 Forwards order mod for License 0NH-36B, requiring 
preparation 1 submission of radiological contingency plan 
CUNNINGHAM. R. E. Division of Fuel Cycle t Material Safety. 91/02/11 
Ip. 07049: 132 


- -8 ! 03090064 Order requiring mod gf License BNM-360. Li censes must 
develop b submit radiological contingency plan b 
application for license amend to incorporate plan as 
condition of license within 190 days. 

CUNNINGHAM* R. E. Division of Fuol Cycle t Material Safety. 
91/02/11 6pp. 07849: 133. 


DOCKET 70-0478 CARNEOIE MELLON UN IV. 


8100 090777 Discusses IE \n*p Repts 30-l4472/B\-< 
70-0478/81-01 conducted on 010116 No noncompl 
Major areas inspec ted: rad lat Ion safety & comp 
Commission rules & regulations l condition* 0 
KINNEMAN. J. 0. Region 1. Philadelphia, Fuel F, 
Bafety Branch. 81/02/11. Ip 07949:224 


6103060679 Forwards application for antnd to Llcans# 8NM-360. changing 
name i organ It at Iona 1 strut ture. Requet te review. W/o end. 

8TEV9N80N. R. L- Uranium Fuel Licensing Branch 01/02/13. Ip. 

07040 333 


DOCKET 70-0607 UNION CARBIDE CORP. 


8103270164 Requests approval of bypet* route to 
heavily populated areas. 

HART, H. C. Union Carbide Corp. 80/10/22. Ip 


8109100333 Forward* “Effluent Monitoring Rept.Jjl-Dec 1900." 

KI RK* w. F. united Nuclear Corp., Naval Product* Dlv. 81/05/16. Ip. 
07069:903. 


0103270106 Requests further change of route in . 
HART* H C Union Carbide Corp. 00/10/23 ip 


—6103100388 “Effluent Monitoring Rep t. Jul-Oec 1980 » 

• United Nuclear Corp. * Naval Products Dlv. 01/02/16. Ip. 
07669: 306 


— 8103270193 Informs that spent reactor fuel wl 
NY to Savannah River*8C on 001104.10 b 17. 
HART, H C. Union Carbide Corp. 80/10/23 


BiKS&aUOO Trip rept of 901210 site visit to Tusedo.RV to revttu fuel 
handling operations related to license renewal 
rt£fZLACM.N Uranium Fuel Llcemlng Branch 00/13/13 2pp 
37794 397 


0103310720 Request fo f renewal of License 5NM-63? for period of 10 yrs. 
3 u;portlng documentation encl 

GEORGE- * 0 Union Carbide Corp 80/12/23 7pp 08059 113 


0103120659 Requests a^end to License R-01 t 8NM-639, c h ang ing nans of 
li<* n **e fro.n Union Carbide Corp to Union Carbide Subsidiary 
B, Inc Amend fee encl 

rtCOOVSRN. J J Union Carbide Corp. 01/01/08. Ip 07906 135 


0103090001 Forwards order nod for License SNM-639. r equ 1 r 1 ng 
•reparation l submission of radiological contingency plan 
CUKN I NO-HAM . fl £ Division of Fuel Cycle t Material Safety 01/02/11 
Ip. 07849 133. 


- -01 03090003 Order requiring mod of License SNM-639 Licensee must 
develop & submit radiological contingency plan 6 
application for license amend to incorporate plan as 
condition of license ulthm 120 days. 

CUNNINGHAM. R. E Division of Fuel Cycle U Material Safety 
01/02/11 6pp 07049 126 


0103120664 Notifies that fee for 010209 amend request refunded due to 
fflC personnel error 

;€I8S.D License Fee Management Branch. 01/03/06 Ip 07906 136 


DOCHET 70-0699 WALTZ MILL 01 IE# WE8TINGHOUSE ELECTRIC CORP 


0IO331C653 Application for revision to License 8NM-770 re mm amount of 
matl authorised for po s s e s s 1 on. Reques t e that Page 103 be 
replaced u/ent 1 , revised page 

SA30.A T. Wetting house Electric Corp 01/01/13 2pp 00050:177 


0IO3C9O3O3 Forwards orders re mod of Licenses BNM-770 t 0NM-11O7, 
requiring preparation V submission of radiological 
corttnqency plans 

CUIA’INCHAM. R £ Division of Fuel Cycle 6 Material Safety 01/02/ 11 
Ip 07046 393- 


--€103090308 Order requiring mod of License BhlM-770 Licensee must 
develop & submit radiological contingency plan t* application 
for license amend to incorporate plan as condition of 
license within 100 days 

CUN’NINOHAM. ft. E Division of Fuel Cycle & Material Safety 
01/02/ tl 6 P p 07B46 354 


0103090331 Order requiring nod of License 0NM-UO7 Licensee rwsl 
develop & submit radiological contingency plan U 
application for license amend to incorporate plan as 
condition of license within 180 days 

CUNNINGHAM, R. E Division of Fuel Cycle & Material Safety 
81/02/11. 6pp 07046 360 


9103170220 Forwards request for info resulting from review of 800401 
renewal application for License 0NH-77O Info needed re 
cr geni lation of saf ety-re Eated responsibilities L radiation 
eippeure* 

KET2LACH. N. Uranium Fuel Licensing Branch 01/03/12. lOpp 
07934 305 


CCOE! 70-0734 GENERAL ATCMlC CO 


610309072k Requests addl info re NRC 001210 Invoice 211-01 requiring 
p«, flint of special projects fee. Requests j us 1 1 f i c a t i on of 
application of I0CFR17O L accounting of NRC prof time cited 
Is r.4C 801208 Ur 

1034*1. JP General Atomic Co. (subs, of Oulf Oil Co. > 01/02/05. 

3pp 07044:229. 


0130060766 Forwards order mod for License BNM-696. requiring preparation 
(• submission of radiological contingency plan 

CUMMlhOHAM, R. E. Division of Fuel Cycle 6 Material Safety. 81/02/11 
ip. 07037:232. 


--91030007 7 1 Order requiring mod of License 8NK-696 Uceniei must develop 
L Submit radiological contingency plan 6 application for 
llcente emend to Incorporate plan as condition of license 
Within 160 days. 

CUN* INGHAM, R E Division of Fuel Cycle 6 Material Safety 
91/02/ II 6pp 07837:253. 


8103020278 Forwards IE ln»p Rept 70-0734/81-02 on 010202-06 No 
none amp l I anti noted. Inep rept withheld <ref 10CFR2 790) 
NOROERHA'JO, L . R Region 5. San Francisco. Safeguards Branch 
01/02/20. 2pp. 07704 2 70 


8103040714 FoTuardi "Be.’uannual Effluent Rept.Jul-Dec 1980 ‘ 

rtCWRY. W R General Atomic Co (subs of Oulf Oil Corp I. 01/02/2 
2pp 07810 034 


“-01O3O4O719 “Semiannual Effluent Rept.Jul-Dec 1900 “ 

« General Atomic Co (subs of Oulf Oil Corp. ). 01/02/27. Spp 

07810 036 


□ 103120451 Forwards "Semiannual Effluent Repb.Jul-Dec 1 900 1 

M0:/RT*W R General Atonic Co (subs of Gulf Oil Co. > 01/02/27 

2p p 07906 050 


*--Bl 03 1 20457 ’‘Semiannual Effluent Rept« Jul-Dec 1900 " Tables 1-3 lie 
radiological gaseous L particulate e f f 1 uent. 1 1 quid effluent 
l nonred 1 ologltal effluent data 

» General Ato.-lc Co feubt of Gulf Oil Co >. 01/02/27 5pp. 

07906 060 


0103120636 Discusses OA Co R00916 physical security plan & payment o 
fee No more fees will t»e collected until review l approvals 
are completed. 

DIGOS.R M. License Fee Management Branch. 01/03/06 Ip 
07906 120. 


0103270018 Notifies that GA Co case assigned to D Huf f * ef f ec 1 1 ve 
010316 

PARTLOW. j 0 Material Control Licensing Branch. 01/03/16 Ip 
00047: 100. 


8103200634 PNO-v-Bl-012 on 010317. reg i on 3 was notified that ltcense< 
burial permit cancelled for one shipment of redweste 
in noncomp l I ance w/r egule tions Licensee making radiation 
survey of shipment 

THOMAS. R. 0. Region 5* San Francleco. Office of the Director. 
01/03/17 ip 07972 104 


0103270039 Advises of change in policy re tamper-sa Flng of low enricl 
U. Single individual may perform witnessing b certification 
of tamper-sa fing program for 0 enriched to less than 6X 
PrtRTLCW. J O Material Control Licensing Branch 01/03/19 ip 


DOCKET 70-0754 VAIL EC IT 08 NUCLEAR CENTER. GENERAL ELECTRIC CO 


8103310920 Forwards revieed request for route approval Por shipment i 
irradiated reactor fuel, originally submitted B012I1 Encl 
withheld (ref amended Atomic Energy Act of 1994 U Energy 
Reor gahiiat 1 on Act) 

KIRKLAND. H W General Klectrlc Co 00/12/19. Ip. OBO50. 120 


8103090329 Forwards order re mod of License 8NM-960. requir Ing 
preparation & submission of radiological contingency plan. 
CUNNINQHAM, R E Division of Fuel Cycle Material 9aPety. 81/02/ 
Ip 070 4 7 : 22 7 


— 0103090339 Order requiring mod of License 0NM-96O. Lie ansae must da- 
S. submit radiological contingency plan S. application for 
license amend to incorporate plan as condition of license 
within 1 80 days 

CUNNINGHAM. R E Division of Fuel Cycle & Material 0ef*ty 
Ql/02/11. 6pp 07647-220 


6103101137 Forwards “Effluent Monitoring L Environ Surveillance 
Programs. Annua 1 Sumrar y . 1980. 1 No differentiation can be 
made between liquid & gaseous effluents generated under 
License 8NM-960 & CA byproduct license 

CE9T.R E. . CUNNINGHAM, O. E. Osnerel Electric Co. 81/02/20. Ip 


— G 1 03 1 81 1 42 ’’Effluent Monitoring L Environ Surveillance Programs. Ani 
Summary, i960 " 

0ROZ.RE., MOHR. H C. . QEBT, R. E. General Electric Cd- 81/01/31. 
77pp 


□ 103120706 Advises that NRC does hot object to reeumption of actlvit 
In Cell 3 that are in accordance w /License 8NM-960. 

ROUSE. L C. Advanced Fuel * Spent Fuel Licensing Branch. 81/02/26 
3pp. 07901:336. 


6103100269 Discusses procedure for fee determination. Upon completion 
of review of 010218 request for route approval. NRC will 
notify licensee re fee due. 

WE IBB, 0 License Fee Management Branch. Bl/03/02. Ip. 07865:23 


8103270939 Advisee of change t n, policy r« tamp er -sa f i ng of lo«, enriched 
U Sing l * individual may perform ul tn«i i in} 4, certification 
of tamper- eaf ing program for U enriched to let* than 6X 
PARTLOW.J 0. Material Control Uccmlnt Branch 01/03/19. Ip 


DOCKET 70-0920 UNITED NUCLEAR CORP. 


9103270927 foruirdt application for adr l n i * trat 1 ve amend to License 
&SM-777 re P Dessaulcs appointment as operations manager t> 
mod for ca«t« packaging l shipment procedures Fee enc I 
SCHULT2,t> M United Nuclear Corp * l»NC Recovery System* Dlv 
80/10/20 3 ? p <06049 112. 


— 0103370829 Application for a drain i • tra t 1 ve a««nd to License 9NM-777 re 
P Dassault* appointment as operations manager & mod for 
waste packaging 4 shipment procedures 

* United Nuclear Corp. , UNC Recovery Systems Dlv 60/10/20 3pp 
06049 1 14. 


01032-60099 Summer i i e s 90103B meeting u/State of RJ.USC & Zolnu l 
Associates re groundwater contamination at site. 

Recommendation for deep well near lagoons does not contain 
all necessary specs State of R1 S00923 Itr end. 

WARNER, O.L Don L. Warner 00/10/31 6p p 08040 Ot>0 


91 033-0 002 A Forwards partial revisions to Chapters 3 L 6 of fundamental 
nuclear <natl control program for <feco*"*f ss lonlng. ftevi s 1 ons 
withheld from public disclosure. 

L 'HEUREUK. J. H. United Nuclear Corp , UNC Recovery Systems Olv. 
00/12/03 3pp. 08093: 140 


9103310002 Forwards OA Program 0AP-004 for preparation t» shipping of 
low specific activity radioactive matls for approval. Review 
cetrnsnti have been Incorporated 

L 'HEUREUK. J. H. United Nuclear Corp.. UNC Recovery Systems Dlv 
80/12/12 lp 00062 120 


— B1033I08B6 OA program for preparation L shipping of low specific 
activity radloactiva metis 

♦ United Nuclear Corp.. UNC Recovery Systems Dlv 80/12/12 
13pp. 00062 i 29 


— 81033I0B9I Returns check which accompanied 801212 Itr for amend to 
License SNH-777.Ltr Is adfdl info to 801020 request for which 
fee hat been paid 

VE 186. D. License Fee Management Branch. 81/01/06 4pp 

08062 142 


■8103310996 Quality procedure OP-9411 re Intp of radwaete packaging & 
shipping. 

« United Nuc i eer Corp.. UNC Recovery Bystems Olv 80/10/31. 3pp 
08062 146 


— 8103310999 Std operating procedure for packaging of decontamination 

waste 

WAKEFIELD, J United Nuc leer Corp.. UNC Recovery Systems Oiv 
90/ 1 I /07 Sp p . OB 062 1 49. 


—8103310903 Otd operating procedure for r e Insp. rework & preparation of 
lagoon waste containers 

OREOQ.R. United Nuclear Corp., UNC Recovery System* Div 
00/11/07 7pp. 00062:134. 


• — 8103310909 Std operating procedure for preparation of radioactive matl 
burial shipments 

DE6BAULE8, P. United Nuclear Corp.. UNC Recovery System* Div 
60/10/15 3pp 08062: 161. 


G 10004 03 1 4 Forwards IE Imp Rept 70-0020/00-14 on BOOB10-19 * notice 
of violation 

OR IER» B. H Rag 1 on 1. Philadelphia. Office of the Director. 
81/01/14 3 P p 07610:300. 


—8103040324 Notice of violation from imp on 800818-19. 

» Region l, Philadelphia. Office of the Oirector. 81/01/23. lp 
07B10: 302. 


—9103040334 IE ln«p Rept 70-0920/80- 1 4 on 600010-19. Noncomp l lance noted: 
failure to discontinue receipt V processing o-f slightly 
Irradiated U scrap after 760716. £*hlb 1 te concerning slight 
Jr radiation of U scrap encJ. 

KINNE7.W. W. Region I. Ph i 3 a tf e lp h 1 a. Office Of the Director. 

CROCKER. HW Region 1. Ph iladelph (e« Safeguards Branch. 60/12/23 
14pp. 07810. 303. 


--B 1 03040940 Requests info re whether identified scrap trail (t)tiswi l| 
United Nuclear Corp Recovery Gy* after 1976 was irradiated 
t what period of tine irradiation occurred 

GRIER. B H Region I. Ph 1 1 ad e 1 p h l a . Office of the Director. 
e0/09/04 2pp 07010 317 


- -01 07040545 Requests Info requested in enc 1 B00904 Itr to DM Erickson It 
forwarded to NRC as soon as possible re KAPl scrap sert to 
United Nuclear Corp Recovery Sys for processing after Uvi 
1976 

GRIER. D H Region 1, Philadelphia. Office of the Olrector. 

00/10/03 3pp 07010 319 


— 0103040551 Furnishes info requested in 001003 0904 itrs re slk^tly 

Irradiated scrap fuel matl shipped to United Nuclear Plant 
for recovery 

HART.R J Energy. Oept of 00/11/13 6pp 07010 322 


— 8103040555 Forwards info re five Argonaut reactor fuel *lats» shipped 
to United Nuclear Corp in 1977 

DAAUETTILA. D. a Michigan Technological Unlv 00/12/16 13pp. 

07010 32B 


9103090011 Forwards list of 89 drums found acceptable durirg DlOl 13-16 
Insp for shipment to L burial at Barnwell. 9C 
GRIER. BH. Region I. Philadelphia. Office of the Director. 

01/01/16. 3pp 07052 192. 

01OQ3OO209 Draft "Boil Decontamination Criteria for De c arnl s • i o n 1 ng o r 
United Nuclear Corp Resources Co Facility " 

♦ NRC - No Detailed Affiliation Olven Sl/Ol/31 4lpp 


dl 030605 J 7 Responds to B01229 comments on NRC draft "Proposed Soil 
Decontamination Criteria" for decommissioning facility. 

Proposed soil Unit for open land cleanup at site represents 
target criteria consistent w/EPA stds 

6MUH.E.Y Uranium Fuel Licensing Branch. 81/02/17 4pp 
07039 359 


0103170020 F01A request for repti re possible radioactive pollution of 
water or land surrounding United Nuclear Corp facility 
CASStERE. J. Affiliation Unknown. 01/02/10 Ip 


9103020440 Forward* mamiannuel rept of Liquid & airborne effluent 
releases for 800701-010101. 

HELOEEON.K.A United Nuclear Corp QI/02/24 Ip 07704 IQl, 


--9103020453 Semiannual rept of liquid & airborne effluent releasee * c 
000701-010101 

* United Nuclear Corp 01/02/24 2pp 07704 102 


0103040316 Forwards liquid airborne effluent release* for <100701- 

010101 

tCLOEBONr K. A United Nuclear Corp . UNC Recovery Systems Dlv 
91/02/24 lp. 07009 319 


"6103040321 Liquid i airborne effluent releasee for E0070J -01 03 01 

« United Nuclear Corp., UNC Recovery Systems Dlv 01/02/24 2pp 
07009 319 


0103100524 Approves licensee 010203 request to submit single composite 
temple to establish enrichment of SNM measured during 
l-month period in conjunction w/decomiM »* t oning program 
PARILOW. J. 0. Material Control Liceneing Branch. Bl/02/27 lp 
07865 070 


9103160220 Notifies that admini strati ve amend fee is required rr OtOlTi 
withdrawal of emergency plan. 

UIE90.D License Fee Management Branch. 81/03/04 lp 07910 343 


8103170014 Responds to FOIA request for repts re possible radloactiva 
pollution of water or land surrounding United Nuclear Corp 
feel 1 1 ty. Forwards documents listed In app 

FELTON. J.M Division of Rules and Records. 81/03/09. ?PP 
07930. 230. 


>0103170025 Expresses concern re ongoing developments affecting 
operations L decommissioning of United Nuclear Carp U 
reprocessing fee 1 1 i ty Out* 1 1 on* concerning issue it NRC 
responses encl. 

GARRAHYrJ. j. Rhode Island, 8tate of. 00/06/23 8pp 


— 8103170034 8ubmlt* conclusions from review of Info concerning effect 
of United Nuclear Corp U recovery plant on groundwater In 
plant vi c Inity. Inc ludes Rf Water Resources Board 
recommendat Ions. Cr 1 terta for soil decontamination encl. 

WARNER. D. L. Affiliation Unknown. 77/11/29 6pp. 


8103170038 Notifies of issuance Amend JO to License SNM-777. to include 
dec omni t s toning plan & financial commitment 
PAGE.H o Uranium Fuel Licensing Branch 00/03/28 Ip 


--8103I70C60 Eiplanatlon of vteugraphs presentad at 000708 r-.eetlngs to 
United Nuclear Corp facility Cover page of rept entitled 
"Oeohy dr olog J c Data for Lower Wood Rlvor Groundwater 
fi|tervolr,Rl," cue 1 

• NRC - No Detailed Affiliation Given. 00/07/00 9pp 


8103270020 Notlfiet that License BNM-777 amended to delete Condition 
J2,re emergency plan per 10CFR70. 

FASE.R O Uranium Fuel Licensing Branch 01/03/16. Ip 


— 0103270027 Reviews 810126 amend application to delete emergency plan 
R » c oavr ends deletion of emergency preparedness requirements 
of Condition 12 of License BNM-777 Arrangements for handling 
possible fires or contaminated wounds to be maintained 
BIEW6NS0N.R L , CROW, U T. Uranium Fuel Licensing Branch 
01/03/ 16 2pp 


DOCKET 70-0324 BABCOCK %> WILCOX CO 


0103270449 Advises that no addl renewel fee required for renewal of 
License SNh-770. Qfc of Controller notified to refund 
portion of fee due to change in byproduct matl fee category 
KILLER, W O License Fee Management Branch 00/10/29 lp 
08034 139 


6103090143 Forwards order r« mod of License 8NM-77B, requlr log 
preparation & submission of rad 1 o I og i ca 1 contingency plan 
CUNNINGHAM, R E Division of Fuel Cycle {< Material Safety 01/02/11 
fp 07840 297. 


-- 01 03070152 Order requiring mod of License BNM-770. L 1 c ens ee «ust develop 
l submit radiological contingency plan t application for 
license amend to incorporate plan as condition of license 
within ] BO dags 

CUMHI NOHAM, R. E Division of Fuel Cycle & Material Safety 
BI/02/11. 6pp. 07048 290 


0JOO27OB39 Advises of change in policy re tamp e r - sa f l ng of low enriched 
U Single Individual may perform witnessing & certification 
of tamper-saf lng program for U enriched to less than 6X. 

PARtlQW, J. 0 Material Control Licensing Branch 01/03/19 ip 


DOCKET 70-0034 I0QTOPIC ANALYSIS, INC 


0103090255 Forwards order re mod of License 8NM- 79 1 , requi r tng 
preparation K submission of radiological contingency plan 
CUNNINGHAM. R. E. Division of Fuel Cycle 8, Material Safety 01/02/11 
Ip 07049.062. 


-0103090261 Order requiring mod of License BNM-791 Licensee must develop 
L submit radiological contingency plan 6 application for 
license amend to incorporate plan as condition of License 
within 240 days. 

CUNNINGHAM, R. E Division of Fuel Cycle U Material Safety 
61/02/fi. 6pp 07049:063 


OOCHET 70-0923 CIMARRON FACILITY 


0103310910 Responds to NRC telcon Inquiry re atpert fire safety review 
of ccel 1 1 qul f ication pro jec t. Consul tant evaluation of fire 
protection provisions L recommendations Is complete 
Recommendations 4< vendor responses enc 1 

BHBtLEY, W J Kerr-Wc Gee Chemical Corp. (subs of Kerr-McOee Corp ) 

80/12/23 3pp. 00090; 139 


0100030224 Forwards IE Insp Repts 70-1193/81-01 70-0925/81-01 on 

610126-29 L notice of violation. 

HIND. J A Region 3. Chicago. Safeguards Branch. 61/02/20 2pp 
07625 222 


--6103030229 Notice of violation from insp on 010126-29 

Htf'iO, J. A. Region 3, Chicago, Safeguards Drench. 31/02/19 2pp 
07B25 224. 


— B103030242 IE insp Repts 70-0925/01-01 L 70-1193/01-01 on 010126-29. 
None omp 1 lance noted uneuthoriied possession of U w / 
enrichment greater than 5X t failure to use acceptable 
tamper safe seals Details withheld (ref IOCFR2. 7901. 

FINLEY, a. Q. . PATTER80N.jp. Region 3. Chicago. Office of the 
Director. HIND, J A. Region 3, Chicago, Safeguards Branch. 
01/02/19. 2pp. 07825:226. 


8103090247 Forward's o r g an 1 i a 1 1 one 1 charts depleting NRC Region 3 
re or gin I ration, effective 010216 

KCPPLER.J. o Region 3. Chicago. Office of the Director Gi/02/20 
2pp 07BS2 050 


DOCKET 70-0971 OREGON STATE UNIV 


0103230900 Forwards ''Rept of Personnel Whole Cody Exposures for CY0O 
WANO.C H Oregon State llnlv 01/03/13 lp. 07975 2Q7 


--0 103230307 'Rept of Personnel Uhple Body Eiposure* for CYBO " 
* Oregon State Llnlv 01/03/13 lp 07975 289 


DOCKET 70-0984 PACIFIC NOR T HUE 8 T LAD 


0103100965 Forwards IE Insp Rapt 70-0904/00-02 on 001210 No 
noncomp 1 lane e noted. 

BOOK, H. E Region 9. San Francisco. Fuel Facility & Materials Safet 
Branch. 81/02/02 2pp. 07953 149 


--01O3I0O973 IE Insp Rept 70-0904/80-02 on Q012IQ No noncompliance no 
Major areas lntpec ted.* organ! cation, fad 1 1 ty changes j, mods. 
Internal audit 6 review. redweste mgt 6 inventory 
COOLEY. W. J. Region 3, San Francisco. Office of the Director 
THOMAS, R. D . DOOK.H E Region 3 , Ban Francisco. Fuel Facility t 
Materials Safety Branch. 01/02/02 4pp 07933 IJ| 


0103020717 Forwards order re mod of License SNM-942. requ 1 r tng 
preparation & submission of radiological contingency plan 
CUNNlNQMAM.R E Division of Fuel Cycle & Material Safety 01/02/iI 
lp. 07 702 023. 


--0103020719 Order requiring mod of License BNM-942 Licensee must tfevc 
8. submit radiological contingency plan 6 application for 
license amend to incorporate plan as condition of license 
within 1 80 days 

CUNNINGHAM. R E. Division of Fuel Cycle «. Material 8afety 
01/02/11. 6pp. 07702:026 


DOCKET 70-0992 DAVID WlTHERePOON, INC 


8103100357 Ac l receipt of 010109 Itr informing NRC of steps taken to 
correct violations noted in IE Insp Rept 70-0992/00-01 
Evaluation of response to Urn 0 continuing. 

GIBSON. A F Region 2, Atlanta. Offlcs of the Director 91/02/23 
Ip. 07069 034 


--8103100363 Responds to NRC 010910 1 tr re violations noted in IE Insp 
Rept 70-0992/00-01* Correc tive actions notices pos ted. cau t i on 
sign posted on gate k gate repaired 

HI THER6P0DN, D David W 1 t h erspoon. Inc . 01/01/09. lp 07065 035 


— 0103100367 Discusses IE Insp Reft 70-0992/00-01 on 000523 b 0806 L 
forwards notice of violation. 

OTOHR, J P. Region 2. Atlanta, Fuel Facility b Materials Oafety 
Drench. 00/09/10 2pp. 07063:036. 


•0103100373 Notice of violation from Insp on 000523 L 0006 Noncomplla 
noted: 1 1 c ensed 8NM held at unauthoriiad location L 
certificate Specifying mar quantity U-235 received in two 
shipments not available. 

• Region 2, Atlanta. Office of the Director. 00/09/10 2pp. 
07063:030* 


DOCKET 70-1100 COMBUSTION ENGINEERING, INC. 


0103310690 Application for amend to License 8NM-1067 to reflect recent 
qrganlratl on changes Proposed revisions to license pages 
enc 1 

PIANKI.F. J C-E power Systems 00/11/14. 10pp. OBOJB 196 


B103300017 Describes plans for Item control of fuel rods during Dec 
1980 physical inventory Every rod in randomly selected trays 
will be Identified V cross-checked against appropriate tray 
1 1 at tng 

PIANKI. F J. C-E Power Systems. 00/11/21. 2pp. 00053 136 


G 1 033 1 0604 Application for amend to License 8NM-1067 to authorise 
possession, use, storage U transfer of fission chambers 
designed to detect thermal neutrons. 

LiCHTEhfBERGER C-E Power Systems 80/12/29 lp 00030 174. 


412 


DOCKETED ITEMS 


8 103200977 Forward* IE Insp Rept 70-1100/80-10 on 001216-19 6 29-3t No 
none omp 1 1 ire » noted 

MARTIN. W 0 Region 1. Philadelphia. Safeguard* Branch 81/01/30 
2pp. 07966 334 


--8103200303 IE I Asp Kept 70-U0O/00- JO on 001216-19 J, 29-31 No 
noncompl 1 anc e noted Major area* inspected measurement 
control i. interna I control* & physical Inventory Rept 
withheld (ref 10CFR2 790) 

COMEN. I . DELLAAATTA. a , ZIBUL&KV’.H Region 1, Philadelphia. 
Office of the Director Bl/01/23 Ip 07966 336. 


G 1 03090109 Forward* order* re mod of Licensee 6NM-33 6 SNM- 1067, 
requiring preparation t* submission of radiological 
contingency plan* 

CUNNINGHAM. R E Division of Fuel Cycle t Material Safety. 01/02/11. 
ip 07049 167 


--01O3O9O128 Order requiring nod Of License SNM-1067 Licensee must 
develop t submit radiological contingency plan fr application 
for license amend to Incorporate plan as condition of 
license within ]go day* 

CUN' I INGHAM, ft £ Division of Fuel Cycle & Material Safety 
Bl/02/11. 6p p 07049 174 


8103060133 Request* fee payment for 010202 request for amend to 
safeguard* Amend MPP-4 of License 8NM-1067 

WEISS. D License Fee Management Branch. Bl/02/18 ip 07039.031. 


8103120794 Trip r fp t of 010209-12 visit to C-E Windsor. CT facility 
to review licensed activities & participate In IE in*p 
KETZLACH.N Uranium Fuel Licensing Branch 81/02/26 3pp. 

07901 345 


9103110039 Trip rept re 810217-19 site visit re renewal of License 
6NM-770. Comments scheduled for submittal by 810309. Fac i 1 i ty 
response expected by 010410. 

WETzuACH.N . SOonq. A L Uranium Fuel Licensing Branch. Bl/03/04 
IP. 07003 004 


9103170464 Provides rept of personnel whole body exposures for CY0O 
L1CMTEN0ERGER C-E Powtr By stem*. 01/03/12 Ip 07934:343 


DOCKET 70-1113 GENERAL ELECTRIC CO 


9103030235 Ack rscslpt of IE In*p Bap t 70-1113/00-20 on 001117 No 
proprietary Info 

KAPLAN. A L. General Electric Co . Nuclear Energy Products DJv 
81/02/10 Ip. 07025 229 


— 8103050244 Forwards IE Insp R#p t 70-1113/00-20 on 001117. No 
nonconpl lance noted 

QTOHR. J. P Region 2. Atlanta. Fuel Facility &c Materials Safety 
Branch 01/02/05 2pp 07G29: 230 


— 8103030293 IE Insp Rept 70-1113/60-20 on B01117 No noncompliance noted. 
Major areas inspected groundwater environ monitoring 
WOODRUFF. R. L. . OlfiSON. A. F Region 2. Atlanta. Office of the 
Director. 01/02/03 3pp 07023 232 


0103090199 Forwards order re mod of License 8NM-1 097 . t equ i r ing 
preparation 4 submission of radiological contingency plan. 

CUNN1N0HAM. R. E. Division of Fuel Cycle 6 Material Safety 81/02/11 
Ip. 07840 343 


--01 03090207 Order requiring mod of Llcanse SKK-J097, Licenses mist 
develop & submit radiological contingency plan & application 
for license amend to incorporate plan a* condition of 
license within 100 days 

CUNNINGHAM, R E Division of Fua I Cyc 1 » i. Material Safety 
81/02/11 &pp 07048.346. 


9103090203 Amend 17 to License 8NM-1 097, r* p 1 ac 1 ng Section 4 4 of Page 
A- 19 of App A w/revlted description of activities of 
Wilmington Technological Safety Council. 

PAGE. R. 0. Uranium Fuel Licensing Branch. 01/02/10. IP. 0 7032 063 


6103100234 Forwards "Semiannual Effluent R*pt>Jvl-D#c 1900“ 
KAPLAN. A L. General Electric Co. . Nuclear Energy Produces DIv. 
81/02/19 Ip. 07863:231 


0103240714 Forward* IE In»p Rept 70-1113/01-02 on 010224-27 N« 
none o^p l lance noted 

LEWIS. fl C Region 2. Atlanta. Office of the Director 81/03/11 
2pp. 0790 3 293 


•9103240724 JE Jnjp Rept 7O-JJJ3/BJ-02 on 0J 0224 -27 No non c*> 9 | ; tot ♦ 
noted Major areas inspected organ 1 1 a 1 1 on. op e re 1 1 on s . nu 1 1 a *r 
criticality safety & facility changes L rods 
CORYELL. 0 P . KELLOGG, p Region 2. Atlanta. Office of the 
Director 81/03/11 4pp 07903 337 


01O33OCO50 Ack recaipt of IE Insp Rept 70-1113/81-02 on 610224-?/ ho 
proprietary Info 

KAPLAN. A L General Electric Co < Nuclear Energy Products 01 v 
Bi/03/1 7. Ip 06033 043 


0103270339 Advises of change In policy re ta.mp #r -*a f 1 ng of 1 Z\a e^'iCh 
U Single Individual «ay perform witnessing ft certification 
of tamper- tof Ing program for U enriched to less than 6X 
PARTLOVJ. J O Material Control Licensing Branch 01/03/19 |p 


DOC/E I 70-1143 WEST INCM0USE ELECTRIC CORP 


0103310761 Request* author I iat 1 on to deviate for current inventory 
froTi two calender month requirement Delay requested due to 
annual tuo-wk plant shutdown Auth or i i a 1 1 on will not affect 
SNM safeguard* 

DIPIAZZA.R p. WastlnQhouse Electric Corp 00/12/00. Ip 
08062 270 


81 0309 0QB1 Forward* order re mod of License SNrt- 1 120, requiring 
preparation fc submission of radiological contingency plan 
CUNNINGHAM, R. E. Divlsipn of Fuel Cycle t» Material Bafety 81/02/11 
ip. 07849: 146. 


--8103090006 Order requiring mod of License BNM- I i20 L i c enete cust 
develop t submit radiological contingency plan 6 application 
for license amend to incorporate plan as condition of 
license within 100 day*. 

CUNNINGHAM. R E Division of Fuel Cycle & Material Safety 
01/02/11. 6pp 07849 147. 


DOCKET 70-1144 OhMART CORP 


8103100672 Discusses IE Insp of License* 34-00639-0 1 . 34 -GOADO-OliD !• 
SNM-1091 on 010121-22 $. forwards notice of violation 
FI8MER» W. L Region 3. Chicago- Fuel Facility & Material* flafet/ 
Branch. 81/02/23 2pp 07862. 133 


— 0103100676 Notice of violation from insp on 0 101 2 1 -22 None oirp ] i ar c e 
noted no records of checks or calibr available far 
Victoreqn Model 440 survey meter. 

Ft&HER.ty.L Region 3. Chicago. Fuel Facility y Materials Fafety 
Branch- 01/02/22 Ip 07062139 


DOCKET 70-1151 WEBT1NOHOUSE ELECTRIC CORP 


0103090303 Forwards orders re mod of Licenses SNM-770 t GW- 1 J 07. 
requiring preparation 1 submission of radiological 
contingency plans 

CUNNINGHAM, ft. E Division of Fuel Cycle * Material Safety. 01/02/M 
ip 07046333 


— 01 0309 032 J Order requiring mod of License 8NM-JJ07. Licensee must 
develop 4. submit radiological contingency plan & 
application for license amend to incorporate plan as 
condition of license within 180 days 

CUNNINGHAM, R E Division of Fuel Cycle & Material Safsty 
01/02/11 6pp. 07046:360. 


0103040493 Forwards IE Imp Rept 70-1131/81-01 on 010112-13 Na 
none omp 1 lance noted. 

KENNA, W. Q. Region 2. Atlanta, Safeguard* Branch. 01/02/13 Ip 
07813. 339. 


—8103040902 IE Insp Rapt 70-1151/81-01 on 010112-13 No none o*p J lane t 
noted. Major areas Inspected: fundamental nuclear <natl control 
plan. Details withheld (ref 10CFR? 790) 

TODD, 0. A.. JONES, 0. W. Region 2r Atlanta, Off lea of the Director. 


- - 8 1 03060262 Forwards IE Insp Ropt 70-1151/00-29 an 801114 No 
none o/rp 1 lane* noted 

STQrlft. j P R«(jion 2. At Unt*, Fuel Facility h> Matertali SafetH 
Branch. 81/03/06 Ip 07839; 318 


--B10306Q270 IE Insp Rapt 70-1151/80-2? on 001114 No noncomp 1 lane * noted 
Major areas inspected groundwater onvlron monitoring 
UG 00 RUFF. R L . HILL0AP, U J Region 2, Atlanta. Office of the 
Director. OIOSON.A F Region 2. Atlanta- Fuel Facility Sc 
Materials Safety Branch. 01/02/06 3pp 07039 319. 


9103180670 Forwards Amend MPP-1 to License 0NM-I 107, 1 nc or pora t i ng new 
consolidated plan for nuclear mat! control & accounting 
6 requested 10CFR70 eieirpttons Attachments to util 800501. 

1001 31 & 810120 Itrs to be withheld (ref 16CFR2 790> 

BLftNSTT.fi F Division of Safeguards 01/03/09 Ip 07949:2*2 


--BI03 183675 Amend MPP-1 to License 0NM- 1 1 07- 1 nc orp ora t tng new 
consolidated plan for nuclear matl control t accounting & 
requested I0CFR70 etemptlons 

• Division of Gefeguards. 01/03/09. 4pp 07949 263 


0103240110 Safety evaluation supporting amend to License 0NM-11O7 
authorlilng Installation of new dry conversion line to 
replace eiisting dry conversion fluldiied bed. Proposed 
action would have insignificant environ impact 

6HUH. E y Uranium Recovery Licensing Branch 81/03/09. 4pp 
07909 262 


D100270B39 Advises of change In policy re tamper-saf ing of low enriched 
U Single individual may perform witnessing & certification 
of tarper-saf ing program for U enriched to lese than 6 % 

PAR I LOU. J 0 Material Control Licensing Branch Ql/03/19 Ip. 


8103270173 Requests emend to License 9NK-1 107* modify tng License 
Ccrdition 3 4(c) by changing phrase '‘at his plant lab" to 
“cr his designated agent." 

OIPIAZJA.R Westlnghouse Electric Corp. 01/03/26 Ip. 00044 242 


SOCKET 70-1193 CIMARRON FACILITY. KERR-MCQEE CORP 


8 103090234 Forwards orders re mod of Licenses 8U0-1010 * GNM-1 174. 
requiring preparation & submission of radiological 
contingency plans 

CUNNINGHAM. R. E Division of Fuel Cycle & Material Safety 01/02/11. 
Ip 07949 049. 


— 8103090251 Order requiring mod of License 6NM-1 174. Ll censee must 
develop 6 submit radiological contingency plan & 
application for license amend to incorporate glen as 
condition of license within 180 days 

CUNNINGHAM. R E Division of Fuel Cycle 6 Material Safety. 
Bl/02/11, 6 pp. 07049 096. 


0103050224 Forwards IE Insp Repts 70-1193/81-01 U 70-0929/01-01 on 
010126-29 S< notice of violation 

HIND. J A. Region 3. Chicago. Safeguards Branch. 81/02/20. 2pp. 
07929 252 


— *9)03050229 Notice of violation from insp on 010126-5?. 

HIND. J. A Region 3. Chicago. Safeguards Branch. 81/02/19. 5pp. 
07929 224. 


— 0103050242 IE Insp Repts 70-0929/01-01 l 70-1193/01-01 on 010126-29. 
Noncompliance noted: unauthorl ted possession of U w/ 
it\r ichment greater than 3*4 t failure to use acceptable 
Knper safe seels Details withheld (ref 10CFR2. 790). 

FINLEY, A 0. . PATTERSON. J. P. Region 3. Chicago. Office of the 
Director. HIND. J. A Region 3. Chicago, Safeguards Branch. 
81/02/19 2pp 07029:226. 


8103090247 Forwards org an 1 1 a 1 1 ona l Cherts depleting NRC Region 3 
Morganl tatlon. effect tve 810216. 

KEPPLER. J. <?. Region 3. Chicago. Office of the Director. 81/02/20. 
2pp 07892; 050. 


OOCHET 70-1201 l/F 6 CONVERSION FACILITY. BABCOCK «, WILCOX CO. 


0103090069 Forwards order re mod of License 8NM-1 160, requl r Ing 
preparation 4 submission of radiological contingency plan. 
CWNtMHAM.ft E Division of Fuel Cycle U Material Safety. B1/02/U. 
Ip. 07849:139. 


CUNNINGHAM. R £ Division of Fuel Cycle U Material Safety, 
a |/02/ IS 6 pp. 07849:140. 


0103260464 Forwards IE Insp Rept 70-1201/00-12 on 001112. No 
none omp 1 lane • noted 

0TOHR- J P Region 2. Atlanta, Fuel Facility 6 Materials Safety 
Branch. B 1 / 02 / 2 O Ip 00040 331 


■0103260473 IE Insp Rept 70-1201/80-12 on 001112 No none omp 1 lane a no 
Major areas In s p ec t ed . g ro undue ter environ monitoring 
UOOORUFF.p l . M1LL0AP.W J Region 2. Atlanta. Office of the 
Director OI 0 SON.A.F. Region 2. Atlanta. Fuel Facility & 
Materials Safety Branch. 01/02/19 3pp 00040:352 


8103170122 Application for renewal of License 0NM-1 160. eut bar i i ing us 
of low enriched U o*ide. low enriched U. depleted or natural 
U oxide, byproduct rati L Pu t C t as sealed sources 
* Babe oc t h w l Icon Co 81/02/27. 600pp. 07924 OGB 


010310018V Confirms add 1 fees required for 010227 requests for amend 
renewal of License SNri-1168 

ICE 90. 0 License Fee Management Branch 01/03/02 Ip 07033:191 


6103270839 Advisee of change In policy re temp er-saf 1 ng of low enrich 
V Single Individual may perform witnessing l certification 
of tamper- *af ing program for U enriched to less than 6X 
PARTLOW. J. 0 Material Control Licensing Branch 01/03/19 Ip 


DOCKET 70-12 07 NAVY. DEPT . OF 


8103270623 Forwards revised application for renewal of LI 
BNH-1 147 

VQOT.J F- Navy. Dept of. 79/10/30 Ip 00044.039 


--81 03270633 Forwards revised application for renewal of License 
9NH-I 147 

9TARR, ». L Navy, Dept of 79/09/23 Ip 00044:040 


--0103270644 Revised application for renewal of License BNH-1147. 
# Navy, Oopt of 79/03/23. 46pp 08044 041 


-~9l 03270*47 Addendum 1 to rad i o teg I ca l safety manual. 
* Navy, Dept, of 79/03/23 34pp 00044:092 


DOCKET 70-1220 GENERAL ELECTHIC CO. 


0103090142 Forward* or garti i a 1 1 on a 1 charts depicting NRC Region 3 
reorgeni r a 1 1 on. e f f ec 1 1 v« 910216 

KEPPLER. J 0 Region 3. Chicago, Office of the Director. BI/02/20 
2pp 07090.007. 


DOCKET 70-1257 MIXED OXIDE FABRICATION PLANT. EXXON NUCLEAR CO . INC. 


010323015? Forwards IE Insp ftept 70- 1 297/00- 1 1 on 001219-17. No 
noncompliance noted 

BOOK. H E. Region 9. 3an Francisco. Fuel Facility L Materiel* 9af*t 
Branch Bl/Ol/21 2pp. 07977.192 


- -01 032301 60 IE Insp Rept 70-1257/00-11 on 001219-17 No noncompliance 
noted Major areas Inspec ted . or gani *etioh. fee 1 1 Ity changes 6 
nods, internal review t a 04 i t . sa f 1 ty committee activities' 
operations review & criticality safety 

COOLEY, W. O Region 5, San Francisco, Office of the Director. 
THOMAS, R, D , BOOK* H E. flag Ion 6. 0*n Francisco. Fuel Facility L 
Materials Safety Branch. 81/01/20 6pp 07977:194 


8103030383 Diseuteas IE Insp Rept 70- 1297/00-01 conducted on 610112-1 
No noncomp 1 1 ance noted . Major ereae i ntp tc ted ; «c 1 1 vl 1 1 es re 
program for control fr accounting of SNM Insp rept withheld 
(ref I0CFR2. 790). 

NORDEftHA»JQ, L ft Region 9. 8an Francisco. Safeguards Branch. 

81/01/28 2pp. 07800:228. 


8103090220 Submit* rept of radioactive mail releases Uul-Dec 1900 
Bupportlng info end 

HANSEN. L. E. E*»on Nuclear Co., Inc (sub*, of E**o«i Corp ). 
01/02/04. 0pp. 07030:349 


--8 103090094 Order requiring rod of Licintf SWh- 1227 Licensee fVMt 
develop L submit radiological contingency plan 6 
application for license an and to incorporate plan as 
condition of 1 i c en * e within 100 dag* 

CUNNINGHAM. R. E Division of Fuel Cycle 4 Materiel Safety 
01/G2/1I 6 p p 07049 154. 


0 1 03060194 Notifies of refund of overpayment r e Pee for Amend 2 to 
License GNM-1227. 

MILL Eft. W Q Lionel Fee Branch 01/02/19 Ip 

37939: i 14 


8 1 33101094 Responds to B01 1 03. 010106 L 020b Itrs r« laundry for 
c ontamineted clothing Proposed procedure! are in accordance 
w/good industrial practice 6 may J> • Implemented immediately 
Ends to licensee Itrs will be withhold <ref L0CFR2 790) 

PARTLQU. J 0 Material Control Licensing Branch. 01/03/10 Lp 
07934 146 


B 1 03240290 PNO-V-01-013 on 81 03 IB. notified by State of N\f that Etion 
Njclear Co burial permit cancelled until further notice 
Based on one shipment of radweste which contained one item 
of nonco/np l t*ac* torn 

THOMAS. R. 0 Region 3. San Francisco* Office of the Director 
91/03/ 10 ip 07986 332 


B 1 03270939 Advisee of change in policy re tamp er-s a f ing of low enriched 
tf Single individual may perform witnessing 6 c *r t i f 1 c a 1 1 on 
of t amper-sa # l ng program for U enriched to lest than 6*4 
PARTLOU. J. G Haterlal Control Licensing Branch. 01/03/19 Ip 


DOCKET 70-1271 0ANDNICH COMMUNITY UNIT SCHOOLS 


B1O3O3O07O Forwards Sandwich High School application for renewal of 
License 8NM-I223 

WEIB9. D License Fee Management Branch. 90/J2/J9 jp 07025 l&A 


— BI03050B79 Application for renewal of Ltceme 6NM-1223, author! * Ing 
possession of Pu-bery 1 1 1 um source under supervision of 
JM Liptrip* until buyer is found for mat! 

JJlilNO.C-* OUAtOP. r. Sandwich, ft. 80/11/23. 2pp 07825: 163 


DOCKET 70-1277 AGRICULTURE, OEPT. OF, AORIC RESEARCH SERVICE 


8103060006 Act receipt of B10109 Itr re corrective 4 preventive actions 
taken in response to IE Imp Rept 70- 1277/BG-02 on 
801021-2 2 

KINNEMAN. J. D. Region I, Philadelphia. Fuel Facility 4 Materials 
Safety Branch 81/01/29. Ip 07837:043. 


—8103060011 Responds to NRC 001216 Ur r# violation noted In IE fnsp 
Rept 70-1277/00-02 on 801021-2? Corrective ac 1 1 on : r eques ted 
OL (nod permitting use of source* at all licensee facilities 
6 author i i ed rivers 

BERTRAND. A. R Agr I C u 1 tore. Oap t. of. 81/01/09. ip. 07037:044 


--9103060017 Forwards notice of violation Identified in IE Insp Rept 
70-1277/00-02 on 001021-22. Noncomp l lance noted : i icaneed matl 
ftored in Dorort, OH Site it not author Jf*d for use. 

KINNEMAN. J. D Region I, Philadelphia. Fuel Facility L Materials 
Safety Branch. 80/12/03 2pp. 07837 043 


--8103040021 Notice of violation from insp on 801021-22 Norcomp 1 1 enca 
noted: i 1 cent ed matl stored In Durant. OK. 9i te is not 
authorited for use. 

♦ Region 1. Philadelphia. Office of the Oirector. 80/12/03 1 * 

07037:047. 


DOCKET 70-1308 MORRIS OPERATIONS. GENERAL ELECTRIC CO. 


B 1 00270771 Requests confirmation of licensee intention to pursue 
application for renewal of License BNM-1265 it renewing 
appl lcetlon. requests identification of sections of CSAr 
that satisfy requirements of new regu latlon. w/»vc list. 

ROUSE, l.C Advanced Fuel 6 Spent Fuel Licensing Branch 00/11/12 
3pp. 0003 4; 069. 


B 1 03230170 Notification of 001120 meeting u/vendor in Sliver Spring. MD 
to discuss IOC PR 72 requirements 4 effects on OE application 
for renewal of license for Morris operation 

CLARK. A. T. Advanced Fuel 6 Spent Fuel Licensing Drench 60/11/13 
Ip 07996:043 


B103090 H2 Forwards or gan 1 1 o 1 1 ona 1 charts depicting N9C Region 3 

reorganiiatlon.effflctlve 010216. 

KEPPLER. J Q Region 3. Chicago* Office of the Director Bl/OJ/20 
?pp 07950 097 


0103030396 Request for leave for addl discovery per ASLO B012CH arlir 
Disco/ery should be allowed on issues raised by .'tod If led or 
aJdi contentions 6 on original contentions in light of 
1CCFR72 Certificate of Svc enc I 

VAN VRANriE N, J Illinois, State of. 01/02/23 4p p 0702V 100 


0103050604 Addl contentions submitted per A5L0 001209 order addrtitimg 
Issues re financial arrangements for d e c on tanl na 1 1 an 6 
dec ornlsst onlng 4 Identification 6 evaluation of esterna) 
non-induced events affecting design W/C er t 1 f i c a t e of 0vc 
VAN VRANKEN, J Illinois, Otate of 01/02/25 3pp 0702? 113 


8103130374 Confirms 010224 telcon request for addl 4 days, until 
to flla addl contentions Svc list end 

ROREM, B L Affiliation Unknown. 01/02/23. 3pp 07913 033 


81031 10107 Advises of Amend 0 to License 8NM- 1 263. ad op 1 1 n g MEDil-5 1 3*6C 
as ref BAR. per 800J23 request /tem (hi. 1 nc orpo ra t 1 ng 
provisions for facility c hang r s* t e s t s 6 9 * p e r Inen t *. 
withdrawn on 001114 

R0U8EL.C. Advanced Fuel 6 Spent Fuel Licensing Branch Dl/C3^2f 
2pp 07094.317 


0103130381 Addl contentions A. 0. C t D re environ inpact of spent fuel 
transp or ta 1 1 on, d ec ontaml na 1 1 on 6 decommissioning procedures 
& effect of rran-lnduc ed events. Bvc list oncl, 

ROREM, B L Affiliation Unknown. 01/03/01 4pp 07913 tUl 


8103110316 Position re addl State of IL contentions Contention 4 should 
be admitted 6 Contentions 1,2,3 & 5 d en 1 ed . Con ten t i on 4 
meets legal requirements for admittance Certificate of svc 
enc 1 

ROTHSCHILD. M U. Operation s A Administrative Ot vision 01/0370? 

I2pp 078G2 169 


0103120305 Confirms 010309 tel con re 010313 sitenslon granted for NR< 
to respond to addl contentions of lnlervonor Rorem. el el NRC 
wilt attempt to file responses prior to 010313 

ROTHSCHILD. M U Operations K Administrative Division 01/03/10 
ip 07901 262 


8103190409 Response in apposition to Intervenar Rorero proposed addl l 
previously filed contentions Proposed contentions fail to 
meet 10CFR2. 7 1 4 ( a ) Pr ev 1 ous 1 y filed contentions should be 
Stricken per 10CFR72 H/C*r tl f ic ate of 8vc 

ROONEV, M A General Electric Co. ROONEY, M A Mayer, Drown L Platt 
81/03/10 7pp. 07963: 194 


8103200013 Response to State of IL addl proposed 6 originally adMtlal 
contentions. Proposed Contentions 1-3 should be stricken for 
lack of specificity 4 failure to Set forth adequate basis 
Certificate of 8vc end. 

RODNEY, M A. General Electric Co. ROOMEY.M. A. Mayer. Braun 4 Plat! 
01/03/10. 7pp 07969:076 


0103200020 Response opposing State of IL 910223 motion far addl 
discovery Motion Is moot. Any blanket request for addl 
discovery should be deni ed. Proposed addl contentions of 11. 
have no basis in fact or 1 aw. Cer 1 1 f 1 cate of Svc end 
ROONEY. M A. General Electric Co. ROONEY. M. A. Mayer, Brow* t Platt 
81/03/10. 3pp. 07969:087. 


0103200029 Renewed request for order dismissing intervenors fiortm at *1 
from proceeding due to failure to comply M/A9LB ordar 
compelling discovery Certificate of Bvc encl 

ROONEY. M. A. Omirel Electric Co. ROONEY, M. A. Mayer, Brown 4 Platt 
81/03/10 2pp. 07972: 288 


9103200037 Renewed request for order imposing sanctions against Diets 
of IL for continuing failure to comply uj/A 9LQ order 
compelling further discovery. 

ROONEY, M A, General Electric Co. ROONEY. M. A Mayer, Brow-! I Platt 
81/03/10 2pp. 07969: 107- 


0103120317 Statement of position opposing admission of intervener Pores 
addl contentions. Content I ons do not meet legal requirements* 
are vague* lack adequate basis 6 fell to alert parties to 
issues to be 1 1 tlgated. Cert 1 f ic ate of Bvc encl. 

ROTHSCHILD. M O. Operations & Administrative Division. 01/03/11 
llpp 07901 263. 


9103190623 Order admitting State of IL addl Contentions 1.3,4 s, 5 
Reject* State af IL Contention 2 l all Intervenor Rore/n 
addl contentions 

COQCWOPE, A C. Atomic Safety and Licensing Board Panel. 01/03/16 
07935:233 


9103100614 Forwards ASLO 010219 order ruling on motion to amend, per 
request N/<s enc l- 

ROThSCHILD. M U Operation* & Adml n 1 1 t r a t I ve Division 91/03/17 
lp. 0794 7 200 


9103230090 I n ta r r oga t or I • « L request for production of documents 
directed to intervenor Roren. et a I . Interrogator i e» discuss 
Contentions A-0 re w 1 1 ns % set . prop os ed testimony L 
publications to be relied upon 

ROrnSCHlLDr M U Operations t Adml n I s tra t 1 ve Division. 01/03/19 
4 pp 07900 310 


--B103230093 Interrogatories & request for production of documents 
directed to intervenor State of IL In ter r 09 a to r 1 e s discuss 
Contentions 1-3 re witnesses to be call ed. prop need testimony 
U publications to be relied upon. 

R0THSCHILD»H U Operations & Administrative Division 01/03/19 
4 e? 07900 31 1 


--3103230099 Renews & reasserts 600014 motion that intervenor ftorem. et al 
t« ordered to respond fully S< accurately to NRC 
interrogatories 6 request for production of document* Rorem. 
ft al has filed no answers In response to A8L0 000909 order 
ROfHgCHl uo, M. U Operations & Administrative Division 01/03/J9 
2 p p 07980; 310 


- -01 032301 1 9 Rentui L asserts 000019 motion that State 0 # tL be ordered 
to respond fully & accurately to NRC interrogatories 8 * 
request for production of documents. IL has filed no answers 
In response to A3LB B00909 order 

fiOTHSCH I LD, M. U Operations 6 Atfn l n i e t ra t i v e Division 01/03/19 
3?p 07 980:323 


01 03300240 Informs that NR C util not respond further to applicant 
610310 motions for sanctions against State of IL & Rorem 
tt al 

fi.DTK9CH8LD.fi (J. Operations & Admin 1 s tra t W* Division. 01/03/27. 
lp 08037 142. 


61 03 160634 Answer to intervenor 0tate of IL 010223 motion for leave fur 
add] d 1 icovsry . Request for leave to file addl discovery oh 
previously admitted contentions l addl time to file should 
M denied No objection to *c hedule. W/Certi fleet* of 8 vc. 
fQTHSCHlLDi rt u Operations 6 Administrative Division. 01/03/17. 

7pp 07933; 163 


DOCKET 70-1309 MORRIS OPERATIONS. SOURCES (« STANDARDS. GENERAL 


91MG90142 Forwards organ i 1 a t i one l charts depicting NRC Region 3 
riargpmtatton. effective 010216. 

KEPf’lEft.J 0 Region 3, Chicago. Office of the Director. 91/02/20. 
?pp 07850 007. 


DOCKET 70-1374 IDAHO STATE UNlV. 


6100160436 Forwards request for addl Info re renewal of License 
Swi-1373 

STEVENSON. R. L. Uranium Fuel Licensing Branch. fll/03/03 2pp 
D7916; 198 


tOUET 7O-IDB0 MT. CARMEL MERCY HQBP 8 , MEDICAL CTR. DETROIT. M] 


8163300366 IE Insp Findings it Licensee Ac fc dtd 010312 of Licenses 
21-00998-01 L 8NM- 1374. Insp f 1 nd i ng s ; Pa 1 1 or* to maintain 
records of disposal. 

BJfiOIN.R.E. Region 3. Chicago. Office of the Director 01/03/12. 
Ip. 08038:014 


SOCKET 70-1402 AB I NOTON MEMORIAL HCJBP. AD I NOTON. PA 


8)03050716 Ac It receipt of 610113 Itr Informing NRC of steps taken to 
csrrsct violations noted in IE Insp ftepts 70-1402/00-01. 
30-02940/80-0 1 S, 30-00453/00-01. 

MNNENAN. J. D. Region I. Phi lade Iphia. Fuel Facility S. Materials 
Safety Branch. 01/01/29. tp. 07620:049. 


--B1030S0720 Responds to NRC 801218 Itr r* violations noted in IE Insp 
Repts 70-1 402/80-01 . 30 -004 53/00-01 6 30-02940/00-01 
Corrective ac 1 1 oil s . v i % ua 1 sign installed inside Co-60 room 6 
corner room selected for Cs-137 source therapy 

ORECHBIEL. R. C Ablngto n Memorial Hosp AMngton.PA 01/01/13 
4pp 07820 050. 


- - 01 03050737 Discusses IE Insp Repts 70-1402/00-01.30-00453/00-01 t* 
30-02948/80-01 on 001010 b forwards notice of violation 
KINNEMAN, J 0 Region i. Philadelphia! Fuel Facility 6 Materials 
Bafety Branch 00/12/18 2pp. 07020 034 


--Q103050747 Notice of violation from insp on 00101 0. Noncomp 1 1 anc * note 
failure to take survey of radiation heiartfs in rooms 
adjacent to room of patient w/red t oac t I ve implant 

• Region l- Philadelphia. Office of the Director 00/12/10 2pp. 
07020 096 


DOCKET 70-1407 ST LUKE '9 HOGP DAVENPORT, 1 A 


0103020210 IE Insp Findings U Licensee Ac k dtd 810204 of License 
5NM-14J9 Insp Plntflngs no none 0 mp 1 1 an< e noted 

5HA7TERLY, L H Region 3. Chicago* Office of the Director 01/02/04. 
Ip 07705.311 


DOCKET 70-1416 INCARNATE WORD HOSP. QT LOUIS. MO 


B\03l70bB6 IE Insp Findings & Licensee Act dtd 810223 of License 
BNM-I420 Insp findings no noncompliance noted 

BURGER. R E Region 3. Chicago. Office of the Director 61/02/23. 
ip 07939 013 


DOCKET 70-1426 TflANSMJCLEAR, INC. 


0103270610 Forwards Revision 11 to security plan for shipments of GNM 
End withheld 

MAN0U8I.J Transmit leer , fnc. 80/10/19 2pp 00044:037. 


DOCKET 70-1441 EASTON HOSP EASTON, PA 


0 1 031 0 0224 Discusses IE insp of Licenses 37-09730-01 6 8NK-1400 on 
010112 No noncompliance noted Major areas inspected, 
radiation eaf sty# c omp 1 lance u/r sgul at ions 6 license 
conditions 6 corrective action re 770522 none omp I i atic e 
KJNNEMAN. J D Region |. Philadelphia, Fuel Facility ((Materials 
Safety Branch 01/02/03 2pp. 07867:123 


DOCKET 70-19 00 WASHINGTON HOSP CENTER WASH DC 


8103190300 Rapt of personnel whole body etposures for 1900 

WILLIAMS, K D Washington Hosp. Center Wash tng ton, DC 01/03/10 
lp. 07936 070 


DOCKET 70-16 21 CONOVER & ASSOCIATES. INC 


0103160760 Forwards Endorsements 5 to NEL1A Binder EB-S9 t> MAELU Binder 

xB-se 

BARNETT. J E Conover 4« Associates, Inc. Insurance 81/03/1! 3pp 
07910.306. 


DOCKET 70-1703 EASTMAN KODAK CO 


8103310600 Requests license reinstatement for 6 -month period effective 
8101 16 Rev 1 sed application will be submitted within 1 month. 

HARTER. E 6 Eastman Kodak Co 01/01/16 lp. 08058:175 


8103130026 Aek receipt of 010122 Itr informing NRC of steps taken to 
correct violations noted in IE Insp Rapt 70-1703/01-01. 

GRIER. B. H Region 1' Philadelphia. Office of the Director. 
81/02/02 Ip. 07914:007. 


— Q 1 03 130034 Responds to NRC 610120 Itr re violations noted in IE Insp 
Rapt 70- 1703/01-01. Corrective ac t Jonet epp J iceti on submitted 
to NRC for s I *-nonth temporary 8 NM license to cover lapsed 
License 8NM-1613. App 1 l cat i on end. 

VANA3, D. W. Eastman Kodak Co. 8i/01/22. 2pp. 07914:008. 


DOCKET 70-2707 tNGHAM MEDICAL CENTER LANSlNO. Ml 


"-8103130115 8ubm t* not it i of violation front ln*p of Luetn* QWM-1313 on 
610116 Noncc'i? | lane • notti, potimion of 9NM w/o Valid- 
specific license 

QRIER-B. H Region l> Philadelphia- Office of the Director 
61/01/20. 2pp 07914 011 


6 1 03 1603 0f> R*que*t» remittance of fee. W/O end NRC 00122? Ur 
requesting payment 6 company purcdste order 

D Ltcen «# Fae Management Branch BWQ3/11 Ip 07917 19i 


DOCKET 70-17 39 TPl-BTATE MOTOR TRAWQIF CO 


0103270617 0 i »cu«i(« IE in»p of License* eNM-177 fc l 
010224 forward* notice of violation 
6RENIAW8K1 , D J Region 3, Chicago- Fuel Facility 
Branch 01/03/16 Ip 69163 216 


- -01 03270629 Notice of violation frort |n*p on B1022- 
C*-137 cal 1 br iource not leak tested since 76UJ 
linearity calibr teit not performed since 00090! 
8REN1AW8KI.D J Region 3. Chicago- Fuel Facllll 
Safety Branch. 01/03/16 Ip 6316S 217 


6103170670 Responds to B012I2 request for data in support of manhouri 

expended In review of 600330 request for amend to DOCKET 70-2749 OENERAL ELECTRIC CO. 

transport* 1 1 oti security plan Invoice will be ravliad- *“■* 

Charging only 4 manhour* to amend review 

MrLLER. W. O License F«e Management Branch. 01/03/04 lp 8103020366 8ubmit* application to amend export llcef 

07930:147. intermediate consign*# Fabbrlcaionl Nudeari 8PA. i 

description of natl >* deleting one g U-235 a* det* 
inetrurant i. 

WILSON- B 0 General Electric Co. 01/02/06 Ip 

DOCKET 70-19 97 ARMY, DEPT. OF 


6103100703 IE Trap Finding* 6 Licensee Act dtd 601201 of Licenie DOCKET 70-2030 CINCINNATI OAB l ELECTRIC Cfl 

BNM- 1 SB4. I ntp finding* no none o*p 1 lance noted — — 

BROWN, R A Region 2. Atlanta- Office of the Director 80/12/01 

lp 07662: 193 0103030101 Forward* IE In*p Rept 70-2030/81-01 on 01 

noncompliance noted 

HIND- J A Region 3- Chicago- Safeguards Branch 
07791 067 

DOCKET 70-2240 8T FRANCIS HOSP. BLUE I EL AND, 1l 


8103130293 IE ln*p Finding* L Llceriee Act dtd 610224 of Llcen 1 
12-10094-01 ft, SNM-1629. I n*p flndlngstno noncompliance noted 
• Region 3. Chicago- Office of the Director 01/02/24 lp 


DOCKET 70-2313 NUCLEAR FUEL SERVICES 


— 0103030110 IE Imp Rept 70-2830/01-01 on 010122-2: 
noted Mj jor area* impacted *ecurity p lan, tetur] 
organ! tat ion- phy * lea 1 barrier* L acc#«t control* 
w| thheld (ref I0CFF12 790> 

MADEDA, T J. - PITRE. Q L , ORAUND- C Region 3. C 
the Director. 01/02/04. Ip. 07791:069 


6103110460 Monthly rept for Feb 1981 re natl dl*carde 6 Inventory 
discrepancy under Licen** 8NM-I643 

BURN- p Nuclear Fuel Services, Inc dub* of Oetty Oil Co 1 
81/03/03. lp 07002 130. 


DOCKET 70-2082 SOUTHERN CALIFORNIA EDISON CD 


3103270227 Forward* Amend 2 to 7B0723 license appllc 
01ETCM.R Southern California Edison Co QO/IO/S 


DOCKET 70-2317 TELE0YNE CAST PR00UCT9 


8103120048 Forward* monitoring survey rept conducted at Teledyne Caet 
Product* per IE Nov 1976 guideline* for decontamination EON 
Carp Portable Survey Het*r P8M-700 used. No reading* above 
background found 

BOSS 1 KlQ. E N. Teledyne Ca»t Product!. 01/02/24. 2pp. 07900:172 


--0103270238 Amend 2 to 700723 license application^ 
storage condition* for new fuel 

DlETCM.fi Southern California Edieon Co C0TTC 
9a • «. Electric Co 00/10/27 25pp 00044:211. 


DOCKET 70-2909 WEST I NOHOUSE ELECTRIC CORP. POWER 0YE 


0103100333 Forward* IE Clo»e-out Safety tn*p Rept 70-23 1 7/B0-01 on 
001216. No noncomp | lane e noted 

BOOK. H E Region 9- San Francltco, Office of the Director 
BI/03/10 lp 07944 233. 


—0103160343 IE Cloit'Out Safety Inep Rept 70-2317/00-01 on 001216 No 
roftccfpi lance noted Ha jor areae impacted physical radiation 
survey 6 c 0 n taminat 1 on check* mad# in storage, hand 1 ing U 
melting pot area* 

TH0MA0. ft D. - BOOK- H E. Region 9. Ban Fntici*co, Office of the 
Director. 01/03/09. 3pp 07944:236 


DOCKET 70-2623 MCGUIRE SPENT FUEL POOL, OUKE POWER CO 


0103020399 Order fitting 810422 oral argument on appeal* of util 1* NRC 
from ASLB 801031 initial dec 1*1 on. Eac h tide allowed 90 
minute*. Part i e* to notify ASLB eecretary by 010413 which 
person util pr***nt argument. 

aiBHOPrC J. Atomic Safety and Licensing Board Panel. 01/02/29. 

2pp 07702:096 


0103040396 Forward* 010229 notice of finality of Commission action 
w/regerd to generic FES on handling & storage of spent light 
water power reactor fuel (NURE0-0373 ) . 

80HINKI-S M. Hearing Branch 3. 81/03/02. Ip. 07620.160. 


81 0320 0337 Inform* that Eft Kelts will rap re* ant NROC in 8J0422 
argument. Cert if Icate of 8vc end. 

WEIBQ-E.R Harmon 6 Wei* *. 81/03/10 3pp. 07971.312. 


6103310934 Forward* operation* safety evaluation re 
line *y *, r »gu letory compliance manual- ALARA manual 
decomml** 1 onlng plan in tupport of license appllc* 
DIPIAZZA- R P. Netting house Electric Corp 00/12/ 

08030: 190 


--0103310937 "Demonstration D- 1 1 -2 . 8a f e t y Analysis-' 
e Westinghouse Electric Corp. 80/12/22 64pp. 


-8103310941 Bite decommissioning plan for Nuclear F 
Fuel Fabrication Plant. 

* W** 1 1 nghouss Electric Corp.. Nuclear Energy £ 

42pp. 00090:294. 


--8103310943 "Site ALARA Manual for Nuclear Fual Dl\ 
Fabrication Plant " 

* Westinghouse Electric Corp. - Nuclear Energy £ 
17pp. 00090 283 


--01O33IO940 "Bite Regulatory Compliance Manual for 
AL Nuclear Fuel Fabrication Plant. " 

* Uettlnghoute Electric Corp.. Nuclear Energy £ 
179pp. 00090:299 


8103020949 Answer objecting to Safe Energy Alliance 
Contention* 1,4. 5a, 0b- 9. 12- 14, 17-22. 25. 27-29. 34, 3t 
& 49-40. Contention* addre** matter* not within tec 
application or arc vague. Certi fleet# of Bvc end. 
COWAN. B. 2. , KENRICK- J. R. - MARCUCC I . D. R. Westlngha 
01/02/13 28pp. 07783:001. 


6103270640 Request* current DOE position re util application for 
permission to store spent fuel from Oconee In McOulre spent 
fuel poo 1 . Transcript pegs* from Bateman 790913 testimony 
end for revlew.W/o sncl. 

CHRISTENBURY, E Hear I ng s DI vl* l on. 91/03/26. 2pp 08043:246. 


8103100766 Forwards latest draft stipulation Stipule 
w/ exception that Contention 8(a) thould be include 
Attachment A a* stipulated c ontent 1 on. W/o *ncl. 
TURK-S.E. Office of the Executive Legal Director. 
07062: 241 


8103030649 Request for adequate time to file rnponiBj to 8afe Energy 
^i|l«nc( of Central AL contantton*. A1 1 lance should have 
mil contentions shortly after A9LB 010202 order Responses 
cenno t be filed by 010220 W/ Certificate of 8vc 
GODWIN' A V Alabama. State of 81/02/20. 4pp 07793 133 


6103180670 Requests notification of availability of draft ElB.per 
JCCFR51 .34 List oP Interested groups Submitted 
DONELSON. C Affiliation Uni noun 0 1/02/22 Ip 07944 269 


9103020684 Order granting 010220 joint motion Par extension of time. 
NFC. epp 1 lc ant U petitioner have until 810220 to file 
stipulations b responses to petitioner contentions t until 
910316 for stipulations % responses to Done 1 ion contentions 
UO.F.J.f. Atomic Safety and Licensing Hoard Panel 81/02/23 Ip. 
07702 064 


9103050692 Me^or a nJum in tuppor t of t/nst 1 pula bed contention t In 
Attachment 0 to 010223 stipulation Contentions address waste 
safety. aec Idents, HEPA filters. need for plant radiation dote 
node 1 s k alternative sites Certificate of Qvc end 

«CPHIL«-1P9. J. L Safe Energy Alliance 81/02/23 13pp. 07029 200 


6103030687 Request to deny proposed 9afe Energy Alliance of Central AL. 
Jnc stipulated Contention 17. Proposed contention is outside 
ASL8 jurisdiction since contention concerns state 
reipcns 1 b i 1 1 1 let. Cert i f icate of Svc 

GODWIN. A V Alabama. 9tate of 81/02/27 6pp 07029:274. 


8103180642 Conditional application for leave to Intervene. If atty for 
Pafe Energy Alliance of Central AL agrees to modify 
contentions es 1 1 s ted - r eque s t for intervention will be 
withdrawn 

WILLIAMS. L 0 Safe Energy Alliance 81/03/04 4pp 


0103110302 Discusses 810223 telcon re possibility of filing petition to 
intervene Refers to 910127 Itr for procedures to follow in 
filing petition. 

TX/RA. 8 E Office of the Executive Legal Director 01/03/09 Ip 
Q7&B3 16J 


B100U0309 Response to OL Allred 010213 request to withdraw petition to 
intervene NRC does not oppose request Certificate of 8vc 
enc 1 

TURK- 8 E Office of the Executive Legal Director 01/03/09. 7pp 
0780 2. 162 


0103170018 Response to AL 910227 motion to deny Bafe Energy Allienc* of 
Central AL. Inc Contention 17 NRC does not oppose motion 
NFC opposes admission of Contention 17 for reasons set forth 
in 810223 response to contentions. Certificate of 8vc end 
TlfRHrS E Office of tht Executive Legal Director. 91/03/13 4pp, 


Si 032307GB Motion for extension until 810313 to file stipulation fc/or 
responses to Petitioner C Donelson contsntlons. Confirms 
910310 oral motion to AQLB during telephone conference. NRC 6 
C Donelson do not ob jec t. Cer ti f Icate of 8vc end. 

COWAN. 8. Z. . KENRICK.J R . MARCUCC I - D. fl. Westlnghouse Electric Carp 
fll/03/13 9pp 07974 001. 


8100260768 Response in opposition to LG Williams petition to Intervene 
Untimely petition falls to satisfy 10CFR2 714 requirements. 
Certificate of Bvc encl. 

COWAN. B Z . KENRJCK. J. R. , MARCUCC I . D. R . W e s t i ngh ou*« £1 ec tr i c Carp. 
91/03/16 2pp. 08036:073 


9103270472 Memorandum k order directing that OL Allred petition to 
Intervene l request for hearing be dismissed w/prejudi ce. 

WOLFE. J. F Atomic Safety and Licensing Doard Panel. 01/03/17. 2pp. 
00034: 130. 


9103270773 Advises that Westlnghouse has not filed nor asked for 
exemption to filing Installation info per 10CFR70. 21 <g) 
for proposed nuclear fuel fabrication facility Info will be 
submitted 9 months before receiving nuclear matl. 

BHERR, T fl Material Control 6 Accoun tab / 1 i ty Development Drench. 
Bl/03/20. Ip. 00043:239 


8103270464 Discusses B10304 correspondence re status of application by 
Westlnghouse for 8NM license for p lent. Response deferred 
pending filing of actual petition for leave to intervene. 

TUftH'0 E Hearing Branch 1. 01/03/23. 2pp. 09034:144. 


D0C4ET 70-29 1 9 PRINCETON OAMMA-TECH 


8103200236 Discusses IE Insp Repts 30-09422/00-01. 30- 10673/90-01. 
30- ] 4743/00-0 1 k 70-2913/00-01 on 010103 U forwards notice 
of violation. 

hfNWEffAN. j o. Region 1. Philadelphia. Fuel Facility 6 Materials 
Safety Branch. 01/01/29. 2pp. 07966: 223. 


--8I03200273 Notice of violation from lnsp on 810100 None omp 1 i jnc « not 
on 0DO9O 9. 1 i c ense e delivered 53-gallon drum containing 
8 tiC I Cf-232 source to carrier for transport that did not 
incorporate reqfc>irr5 seal 

* Region 1. Philadelphia. Office of the Director 01/01/29. Ip 
07966 22 9 


DOCKET 70-2929 TENNESSEE VALLE/ AUTHORITY 


0103160269 Forwards License BNM-1873 authorliing possession of U-233 
contained in 193 fuel assemblies 6 100 loose fuel rods 
Safety evaluation L Amend 1 to Indemnity Agreement £-08 
encl. 

PACE-R 0. Uranium Fuel Licensing Branch 81/02/17. 2pp. 

07917 103 


--01 03160203 License 6WN-1673 for TVA. authorliing use of 2,600 Ig U-23: 
in 193 fuel assemblies k 100 loose fuel rods. 

PACE. R. -0. Uranium Fuel Licensing Branch 01/02/17 lp 
07917 109 


— 8103160294 Safety evaluation re util 800313 6 23 applications for 
license to use 2.600 kg UI-239 In fuel assemblies 6 fuel 
rods Proposed activities can be performed u/o undue risk 
to public safety Amend 1 to Indemnity Agreement B-89 end. 
QTEVF.NSON, ft L . CflOW.W T Uranium Fuel Licensing Branch 
01/02/17 3pp. 07917 106 


DOCKET 70-2930 FIVE FOUR THREE CO - INC. 


Bl 03310660 Advises that plan re safeguards for 8NM of low strategic 
significance is approved Plan will be Implemented within 30 
days of Itr receipt End to 000313 transmittal Itr will be 
withheld tref 10CFR2 790) 

MCCQRKLE, O. W. Physical Security Licensing Branch 00/12/15 lp 


DOCKET 70-2936 MISSISSIPPI POWER 6 LIGHT CQ 


8103310706 Forwards Amend 1 to SNM license application re storage of 
un Irradiated reactor fuel 6 associated radioactive matl 
DALE. L. F Mississippi Power L Light Co 81/01/12 lp. 00039.120. 


—8103310714 Amend l to SNM license application re storage of 
unirradiated reactor fuel L associated radioactive matl. 

* Mississippi Power l Light Co. 01/01/09 41pp. 00039 121. 


DOCKET 70-2937 PENNSYLVANIA POWER k LIGHT CO. 


0103310930 Informs that physical security plan for protection of 8NM Of 
low strategic significance is approved Plan shall ba 
implemented prior to receipt of BNM 

MCCORKLE. O.W Physical Security Licensing Branch. 01/01/07. Ip 


0103120460 Forwards amend to util 601223 application for 0NM fuel 
storage k receipt license 

CURTIS, N W Pennsylvania Power k Light Co 81/02/27. 1pp. 
07906: 063. 


--0 1 03120463 Amend to util 801223 application for 0NM fuel storage t« 
receipt license. 

n Pennsylvania Power 6 Light Co. 80/12/23 1 4 p p 07906: 066. 


DOCKET 70-2941 TENNESSEE VALLEY AUTHORITY 


0103060671 Forwards TVA 910123 application for license to receive 6 
store unirradiated fuel H/o encl. 

STEVENSON. R. L. Uranium Fuel Licensing Branch. 01/02/17. Ip 
0784 0. 346 


PACKAGING OF RADIOACTIVE MATERIAL FOR TRANSPORT AND 
TRANSPORTATION OF RADIOACTIVE MATERIAL UNDER CERTAIN CONDtTU 


DOCKET 71-0002 CHEM- NUCLEAR SYSTEMS, INC. 


91030202 54 Forwards GA Program approval for radioactive matl package. 
Revision 0. 

MACDONALO, C. E. Transported on Branch. 91/02/12. lp. 07705:326. 


— 0103020264 Oa program approval for radioactive matl package. 0002, 
Ravi ti on 0. 

MACDONALD. C. E. Transportation Branch. 91/02/12. lp. 07789:327. 


DOCKET 71-0033 IND TE8T LAB SERVICES COftP 


DOCKET 71-0310 MARAT Hull OIL CO 


Q1 03030000 Requests registration as user of Model* 6717 8, 1C0A.C-9 6 
900- SU 

KAfORAKAN. E Industrial Testing Laboratory Services Corp. 91/02/04 
1 p . 07000 2 52 


DOCKET 71-0138 BAT7ELLE C0LUMBL9 LABORATORIES 


8103020238 Forward* GA program approval for radioactive mat 1 package. 
Revision 0 

MACDONALD. C. £ T rantp or tat 1 on Branch 01/02/12 Ip 07703:314 


— 8103020247 OA program approval for radioactive matl package 0130. 
Revision 0. 

MACDONALO. C E. Tranapor tailor Branch fll/02/12 Ip 07703 313. 


0103030013 Forward* QA program approval for radioactive natl package. 
Revision 1 

MACDONALD, c. £ Transportation Branch. 81/02/10. ip 07791 210 


--01O3O3OO22 GA program approval for radioactive rati pac Irage 0130. 
RtvUion 1 

MACDONALD, C. £ Tramp or ta t i on Branch 01/02719 lp 07791:211 


DOCKET 71-0164 MASSAC HU SETTS INSTITUTE OF TEChSCLCOY 


8103120142 Respond* to NflC 001031 request for addl Info re QA program 
for radioactive mail shipping pac kage*. Forward* revieerf 
Chapter 11 to MIT Research Reactor BAR, "QA. " 

CLARK. L Massachusetts Institute of Technology 91/02/26 2pp. 
07900: 169 


—0103120147 Revised Chapter 11 to MIT Research Reactor 8AR. "QA 
• Messechu* c 1 1 e Institute of Technology 01/02/10. 7pp. 
07900- 191 


0103200700 Forward* QA program approval for Radioactive Me t 1 
Package 0164. flevi* ion 0 

MACDONALD, C E Tr anspor tat 1 on Branch 91/03/16 1 p. 07966 103 


— 0103200783 OA Program approval for Radioactive Metl Package 0164. 
Revltlon 0 

MACDOMALD. C £ Transportation Branch. 01/03/16. Ip 07966 184 


DOCKET 71-0179 NUCLEAR CONTAINERS, INC 


8103100643 Forwards QA program approval for radioactive ma t 1 package. 
MACDONALD.e e Transportation Branch 61/02/26 Ip. 07062.333. 


-**0103100649 GA program approval for radioactive natl packag e- 0 1 79. 
Revision 0 

MACDONALD. C. t?. Transportation Branch. 91/02/26. Ip. 07062 394 


DOCKET 71-0219 TEREX OIV /OM CORP. 


8103240637 Notifies that dlv will be sold to IBH Molding AO of Maim, 
Heat Oermang as of 010101 Requests termination of OA 
program approval on 001231 

BAKERift.fi General Motors Corp., Teres Div 00/12/1? Ip 
07989 209. 


8103230161 Forward* QA program for transportat Ion packages. 

HEINT2ELMAN. K. Oeneral Motor* Corp. , Ter** Oiv. 01/03/16 lp 
07900: 276. 


— 8103230164 QA program for tranepor tat 1 on packages 

* General Motors Corp., Tere* Div. 01/03/16 4pp. 07980:277. 


DOCKET 71-0271 RIOIMALGH, E0QER9 6 A580CIATE8 


0103030009 Forward* QA program approve) for radioactive mad package, 

Revltlon 0. 

MACDONALD, C. E. Trantp ortet i on Branch. 01/02/17. lp. 07791:206. 


--0103030010 OA program approval for radioactive met! pac kage; 0271, 
Revision 0. 

MACDONALO. C. E. Transportation Branch. 01/02717. lp. 077?l:207. 


B 103 k 30305 Forwards UBS SIERRA (AD-10) OA program for packing 4 
shipment of radiographic sourest. 

KINGSLEY. 9 8 Navy. Dept of 81/02/29 9pp 69111 139. 


- -01 03 1 3031 0 OA program for packing 6 shipment of radiographic sot 
• Navy. Dept of 00/00/14 0Bpp 6311 I 164 


DOCKET 71-0349 CAROLINA POWER 6 LIGHT CO 


Bl 0302007 1 Responds to 001110 ltr requesting amend to OA program t 
transportation activities All applicable criteria of I0CFR90 
App 0 QA program should be applied to transportation. 

Commitment to this effect should be submitted 

MACDONALD, C £ Transportation Branch 81/02/12 lp 0/703 CU 


DCCKET 71-0403 0CH.UMG6RCER WELL SERVICES 


8103160311 Forwards QA program for Type G redlooctlvo mat] sealed 
source transport packages. 

RAC8TER.CE Schlurberger Well Services 01/02/23 Ip 07916 


--0103160318 QA program for Type 0 radioactive matl sealed sourer 
transport packages 

BMOURD.RR Bchlumberger Well Services 01/02/20 J0pp 
07916 013 


8103240664 Forwards organ i t a t i one 1 chart 6 statement of training. 
Inadvertently omitted from QA program 

RAC B TER. C £ Sc h J umber ger Well Services 01/03/10 3pp. 

07989: 209 


8I0320077S Forwards QA program approval for Radioactive Matl 
Package 0403, Revi sion 0. 

MACDONALD, c E. Transportation Branch 01/03/16 lp. 07V60.01 


—8103200778 OA Program approval for Radioactive Matl Package 040H 
Revision 0 

MACDONALD, C E Tr ansp or ta t t oh Branch Bl/03/16 lp 0796U 


DOCKET 71-0403 ENERGY 


8103120130 Forwards QA program approval for Radioactive Matl facia 
0409, Revi s i on 0 

MACDONALD, C- E Transportation Branch 91/03/04 Ip 07900 28 


- - 8103 1 201 39 OA program approval for Radioactive Matl Package 0403 
Revision 0 

MACDONALD' c. E. Transportation Branch. 01/03/04 lp 07VC0 


ODCKET 71-0406 J 0 8YLVE8TER & ASSOCIATES. INC. 


0103120242 Forwards “Shipping Container QA Requirements," lr> rasp 
to B0I126 request. 

YE AT ON, D. C. 0 . 0. ByWester Associates, Inc. BO/12/19 App 
07900: 293 


8103300396 Forwards request for addl info re 001219 application fa 
approval of QA program. Quest Ion* address organ! rat I on chart 
\ statement* on QA record*. ln*p status l audits. 

MACDONALD. C. £ Transp or ta 1 1 on Branch. 01/03/19. 2pp 060311 0 


DOCKET 71-0407 REFINERY PRqpi/CT8 CORP 


8103030990 Forwards QA program for shipping packages. 
LOOBLE. J. W. Thlokol Corp 01/01/27. Ip 


— 010303093? OA program for shipping packages 

JOftQENBON.L. R , LOOBLE. J. W. Thlokol Corp. 01/01/27- 3pp. 
07794: 324 


0103030969 Forwards QA program far shipping packages 
LOOBLE, J. W. Thlokol Corp. 61/01/27. Ip. 


&OCKCT 7 1-0*1 08 rHSSOuRl STEEL CASHNOS CD 


9100130302 Forwards OA program In conpl lanes ui/reg u 1 a 1 1 on* for shipping 
rati 1 ol sot opes designed for use w/llcensc. 

GUTHRIE. D Missouri Steel Castings Co 01/01/03 Ip. 07912 177 


--9103130310 OA pregram for Missouri Steel Castings Co 

s Missouri Steel Castings Co 01/01/05 3pp. 07912 170 


910G170702 Forwards QA program approval for Radioactive Natl 
Package 0400. Revi % i on 0 

MACCONALO. C £. Transportation Branch 01/03/06 Ip 0793? 010 


— 0103170705 OA program approval for fledjoectiv* Matl Package 0406. 

Revision 0 

MACDONALD. C E Trans p or ta 1 1 on Branch. 01/03/06 Ip 07939.019 


DOCkET 71-0409 BRISTOL STEEL 8. IRON WORKS- INC. BRISTOL DlV 


8103020222 Forwards OA program approval for radioactive matl package. 
Revision O 

MACC01ML0- C E Transportation Branch. 81/02/13 Lp 07783 312 


--BI0302023I OA program approval for radioactive matl package 0409. 
Revision 0 

MACDONALD. C E Transportation Branch 01/02/12 lp 07785:313. 


DOCKET 71-0412 AIR PRODUCT0 It CHEMICALS 


9103230837 Forwards QA program approval for Radioactive Matl 
Paitegl 0412. Revl slon 0 

MACDONALD. C E Transportation Branch 01/03/1 i. Ip. 07974 093 


--0103230841 qa Program approval for Radioactive Natl Package 0412, 
Revision 0 

MACDONALD. C E Transportation Branch. 01/03/11 lp 07974036 


CCCKET 71*0413 CONSTRUCTION ENOINECRINQ CONSULTANTS. INC 


EJ03C40866 Forwards OA program Ppr shipping package 

MARTIN . 0 W Construction Engineering Consultants. Inc. 01/01/20 
lp. 07820 064 


--BIC3040371 OA p rgg ran for shipping package 

MARTIN. 0 U Construction Engineering Consultants. Inc 01/01/28 
Cpp 07020 063 


01O323O339 Foruards OA program approval for Radioactive Matl 
Packags 04 13. Revi st on 0 

MACDCNALO.CE Transportation Branch 81/03/11 lp. 07998031 


--01 03250363 QA prggran approval for Radioactive Natl Package 0413. 
Revision 0. 

MACDONALD. C E Transportation Branch 01/03/11. lp. 07990.032 


ODCKCr 71-0414 CLARK EQUIPMENT CO 


9103030993 Forward* QA program for transportation of radiographic 
source rati. In response to NRC 810103 request. 

CUI8BERT. D. a Clark Equipment Co. 01/01/26. Ip 


-'8103031003 QA program for transpor ta 1 1 on of radiographic source matl. 
« Clark Equipment Co. 01/01/26. 7pp. 


9103230347 Forwards QA program approval for Radioactive Matl Package 
Ctl4. Revision 0. 

MACDONALD, C. E. Transportation Branch. 01/03/13. lp. 07996.343. 


6103230353 OA program approval for Radioactive Matl Package 0414. 
Revision 0 

MACDONALD. C. E. Transportation Branch. 01/03/13. lp 07996:346. 


DOCKET 71-0415 DU0UE6NE LIGHT CO. 


3I03Q40943 Forwards QA program for shipping packages. 
WASMA3AU0H- R. J Duquesne Light Co. 81/01/12. lp. 


--0103040931 OA program for shipping packages 

WASHA8AU0H, R J Duquesne Light Co. 01/01/12 4pp. 


8 1 032 5 0373 Forwards OA program approval for Radioactive Matl 
Package 04 l 5, Rev 1 « ion O 

MACDONALD. C E Transportation Branch 01/03/11. Ip. 0799* 


- “0103250370 QA program approval for Radioactive Matl Package 041 
Revision O 

MACDONALD. C 6 Transportation Branch 01/03/11 Ip. 0799* 


DOCKET 71-0416 THtOAOL CORP 


8103030950 Foruiards QA program for shipping packages 
LOOSLE.J U Thiokol Corp 01/01/27. Ip 07794 323 


Q 103030965 Forwerdm OA program for shipping packages 
LOOBLE. J tf Thjokol Corp ©1/01/27. lp 07794.33 0 


— 9103030971 OA program for shipping packages 

JORGENSON. L ft . LOOBLE. J. W. Th Intel Corp 01/01/27 3p p 
07794. 331. 


0103090717 Requests that OA program for Licenses 43-03227-01. 02 U 
6UQ-1311 ft e administered under same OA approval number QA 
programs for licenses are identical. 

J0R0EN9DN. L R Thlokol Corp QI/02/16 ip. 07844 224 


8103160021 Forwards or gan 1 1 a 1 1 one 1 chart In response to B10217 
for info 

JORGENSON, L Ft Thiokol Corp 01/02/18 lp. 07910 179 


-*•0103160026 Organisational chart shoeing radiographic operations 
radiation safety organ 1 ta 1 1 on. 

* Thiokol Corp 01/02/18 lp. 07910:100 


0 103k 20427 Forwards QA program approval for Radioactive Matl Pack 
0416 > Revi s 1 on 0 

MACDONALD- C E Transportation Branch 01/03/04. lp. 07905: 1 


--9103120433 OA program approval for Radioactive Matl Package 041 
Revision- O. 

MACDONALD. C E Transportation Branch 91/03/04 Ip 07905 


DOCKET 71-0417 CAR1BE 8 HELL 6 TUBE* INC 


0103110197 Requests registration as osar of Model 650 
OSORIO* J. H Car 1 b t BheU 6 Tube* Inc 01/01/21 Ip. 


— 0103110203 QA program for shipping packages 

• Carlfte Shell L Tube* Inc 81/01/83 3pp. 


0103170692 Forwards QA program approval for Radioactive Matl 
Package 04 17* Revi slon 0 

MACDONALD* C. E Transportation Branch. 01/03/06. Ip. 07937:0 


— 0103170697 OA program approve] for Radioactive Matl Packaga 041 
Revision O 

MACDONALD, C. £. Transportation Branch. 81/03/06. Ip 07939 


DOCKET 71-0410 ALLOT CRAFT8 CO 


9103160012 Forwards revised radiological safety manual 
WHITAKER. C. E. Alloy Crafts Co 81/08/05. 2pp. 


— 0103160015 Notifies that company must have approved QA program 
register <j/NRC prior to first shipment under certificate of 
c omp I lane e. W/o code escerpt 6 aample OA plan. 

MACDONALD. C. E Tr ansp 0 r ta 1 1 on Branch 80/11/26 lp. 


- -0103160018 Revised radiological safety manual. 
* Alloy Crafts Co 01/01/29. 43pp 


DOCKET 71-0419 NORTHWESTERN RESEARCH 4. TESTING, INC. 


0103030932 Forwards QA program for shipping pac fcege*. Quest I on* 
program should be directed to N Goodenough 

JOHNSON. J. A. North»ast«Tn Research 4* Testing. Inc. 01/02/06. 
07794. 319. 


’-0103030939 OA progrJ.it for shipping packages 

• North*«it*rrt Research L totting. Inc 01/02/06 3pp 
0*7 794 320 


8103300347 Forward* request for addl Info re 010206 application 
requesting approval of OA program 

MACDONALD. C E Transportation Branch 91/03/19 2pp 0e057 337 


DOCKET 71-5026 MOOEL CNS 14-190. CHEM-NVCLEAR { 


0103090220 Request* registration a* user of Modi 
CLAYTON. F L Alabama Power Co 01/01/20 4| 


8103030844 Advise* that PY Barnard It only mdl< 
ojtter* re raduaito cask* lit ted in encl 
BAYNARO. p Y Florida Power Corp 01/01/30 


DOCKET 71-0420 RADIATION TECHNOLOGY. INC 


0103090007 Forward* OA program fop radioactive mat! shipment. 
euCKLEv.fi Radiation Technology. 01/02/03. Ip. 07832; 135 

--B1 03090091 QA program for radioactive mat I shlpcent 

• Radiation Technology 61/02/03 3pp 07032. 136 


0)02190347 Request* registration «* user of Modi 
cast * should be forwarded to CP Deltete at ut 
HOVEYrO K Metropolitan Edison Co 01/02/04 


8103060242 Notifies of registration a» user of 1 
CN8 0-120. 9080. CN8- 1 600. CMS I 4-293H. CNG 21-3C< 
CARRIER.A1-33-90.CN 6-0OA. HN200. HN100 Series ; 
0# r 1 e * I 

MACDONALD. C E Transportation Branch. 01/02. 


DOCKET 71-0421 NAVY- DEPT OF. FORCES AFLOAT 


8103060099 End or*** *nc 1 rad Inactive rati pact aging OA program for 
License 31-17677-01 

SMITH. R H Navy.Ofpt of. Fores* Afloat. 01/02/06 Ip. 07639 006 


--B1030&0107 Forwards QA program for pactaging radioactive matl for 
License 31-17677-01 

LOELIENTWAL.ro Navy. Dept, of . Force* Afloat. 01/01/07 3pp. 
07039 007 


ODCKFT 71-94 50 MODEL. RCC-1. -2. -3. -4. WEST INI 


0103060242 Notifies of registration as user of I 
CN8 8-120, 9080. CNS- 1600. CN8 14-299M, CNH 21-301 
CARRIER. A 1-33-90. CN 6- 0OA. WN200. HN 1 00 Series I 
Sari e* \ 

MACDONALD. C E Transportation Branch 01/02 


DOCKET 71-3552 MODEL OAS CYLINDER FIRE IMPACT I 

— 0103060115 OA program for packaging radioactive mat 1 far transport & — • ----- 

transportation of radioactive metl under certain conditions 

under License 31-17677-01. 0103110029 Submit* list of active cases where a. 

* Navy. Dept of. Forces Afloat. 81/01/07 21pp 07R39 010. requested, but not r ec * l ved . Requi 1 1 s schedule ■ 

submittal 8. confirmation if case* are to r*ma 
MACDONALD. C E Transportation Branch 01/02 


DOCKET 71-0422 OKLAHOMA STEEL CAST 1NC3 CO 


DDCKET 71-9360 MODEL VCD. UNION CARBIDE CORP 

8103110219 Resubmit* Oa program for source receipt L transportation. — — — 

Previous submittal received no reply from Nfic 

HAMILTON. J.F Oklahoma 8t**l Castings Co 81/02/13 Ip 0)03190006 Informs that packaging w/Cer 1 1 f Icate 

no longer In use.NRC SARP evaluation may be w 
RQ08. D M Energy, Dept of. 01/02/20. Ip. 

--0103110220 QA program for source receipt & transportation 
» Ok leh one Btetl Castings Co. 01/02/13. 1 Spp 

DOCKET 71-3395 MODEL LtcM ORNL URANIUM SHIELDED 

— 81031 10226 Requests vendor registration w/NRC of certificate number for — — -----< --- — 

each package design & QA program Registration should occur 

prldT to first shipment 0103110029 Submit* list of active cases where a- 

MACDONALD. C. E. Transpor tat 1 on Branch. 00/11/26 Ip requested, but not r»c* 1 ved. Requests schedule 

submittal & confirmation If cam are to ram# 
MACDONALD, C £ Transportation Branch 01/02 


DOCKET 71-0423 HlH X-RAY SERVICES. INC 


0103090997 Forwards QA program, per I0CFR71 

FCAD. K. Y. HLH X-Ray 0ervic*s, Inc. 01/02/17. Ip 

—8103090602 OA program for I0CFR71 requirements. 

« HiH X-Ray Services. Inc 01/02/17 3pp- 

OOCKET 71-0423 QUAD CITY TEST 1 NO LABORATORY 


DOCKET 71-9641 MODEL UNC-2900. UNlTEO NUCLEAR 


8103120121 Forwards Revision 1 to Certificate o 
Model UNC-2900 

MACDONALD. C. E Transportation Branch. 01/03 


— 0103120139 Certificate of Compliance 9641, Rev 
UN C -2 300 

MACDONALD. C. E Tran* p or tat 1 on Branch. 01/ 


6103290469 Forward* QA program for Industrial radiography 
BLACK. 8 P. Quad City Tasting Laboratory 01/03/09. tp. 


DOCKET 71-3643 MODEL; AL-L 8. ENEROY. DEPT. OF 


— 0103230473 QA program for Industrial radiography. 

BLACK. B. P. Quad City Testing Laboratory. 80/11/30 I9pp 


0103110029 Submit* list of active cases where a 
requested, but not r«c e ived . Request* schedule 
submittal & confirmation If caste are to rent 
MACDONALD, C. E Transpor tatl on Branch. 01/02 


DOCKET 71-4960 MODEL: LLD-1. ENERGY* OEPT. OF 


8103110029 Submits list of active cases where addl info has been 
requested, but not rec ei ved. Requests schedule for Info 
submittal t confirmation if cases are to remain open. 

MACDONALD. C. E Transportation Branch. 81/ 02/ 24. Ip. 07885:006. 


DOCKET 71-9740 MODEL: ORNL TRU CF SHIPPING CONT 


0103160366 Act receipt of 800717 ltr providing ' 
Compliance 9740. No supplemental request for N 
safety analysis rept received. NRC closing out 
MACDONALD, C. E. Transp or te 1 1 on Branch. 01/02 


DOCKET 71-4986 MODEL: RA-t. RA-2, RA-3. RA-J, OENERAL ELECTRIC CO. 


8103120313 Forwards Application Amend T-1S.NRC Certificate of 
Compliance U 8 A/ 49 B 6 /B F. for traniMlttal to registered user* 
of RA-seriet package 

KAPLAN, A. L Uranium Recovery Licensing Branch. 00/12/30 Ip 
07904:345. 


DOCKETED ITEMS 


02CKET ? l - 97 53 MODEL OfiNL LODP TRANSPORT CASK, ENERGY. DEPT O e 


8)03110029 Submit* l)*t of active esses where Addl info has been 
requf* ted. but not received Request* schedule for Info 
utT.lttal h confirmation if cat** are to retrain open. 

WCOONALt). C E Transportation Branch 01/02/24 Ip. 


occxer 71-5768 MOOEL 00 -290-2. COMBUSTION ENO 1 NEER IN'O CO . INC 


0 1031&0508 Advises that addl fee Is required for 000926 renewal 
-eqjett.Addl info submitted on 010128 changes renewal 
application to rinor amend to certificate of compliance 
JE1S9.D License Fee Management Branch 81/03/11 lp 079ig ; 330 


COCKET 71-5305 MODEL VANDEN0UROH. CMEM- MIC LEAR SYSTEM. INC 


01D3O5CS44 Advises that PY Deynard It only individual authorlied for 
matter* re raduaite casks listed In end 
BAVNARD. P Y Florida Power Corp 81/01/30. 2pp. 


DCCKET 71-3003 MOOEL AL-L 11. ENERGY, CEPT. OF 


9103110029 Submits list of active cases where addl Info has bean 
requested, but not received Requests schedule for info 
submittal 1 tonf irirat i on If casat are to remain open 
MACDONALD. C E Trans p or t a 1 1 on Branch. 01/02/24 lp. 


COCKE! V 1-3926 MODEL CE-IOD. GENERAL ELECTRIC CO 


8103330107 Requests registration as user of GE Model QE-IOD radioactive 
rails shipping cask 

UTLE/-E E Carolina Power * Light Co. 00/12/24 Ip 07027 294 


0103240647 Requests registration as user of Model OE-IOO. 

KAFlAN.A 1. General Electric Co . Nuclear Energy Products Dlv 
81/03/09. ip 07909 206 


DCCkET 71-5939 MODEL GE-1300. GENERAL ELECTRIC CO 


0103090^97 Forwards OA program for radioactive natl shlpment. 
8UCKLEY.fl Radiation Technology. 01/02/09. Ip 07092 133. 


--01O3C9OO9) OA program for radioactive natl shipment 

• Radiation Technology 01/02/09 3pp 07032 136 


0 10004046 1 Requests extension of Certificate of Compliance 993? from 
G 10430 to 020430 Licensee is preparing new evaluations for 
shielded shipping containers 

CUNNINGHAM. 0 E General Electric Co 01/02/11 lp. 07611:339 


DOCKET 71-3942 MODEL GE- 700, GENERAL ELECTRIC CO 


0103180270 Requests registration as user of OE Model 700 radioactive 
re tie shipping cost 

R3UE.8- Hlttiran Nuclear & Development Corp (subs HI ttman Corp 1. 
fil/02/27. Ip 07943 361 


DOCKET 71-6078 MOOEL 927A1 5. 927C1. COMBUSTION ENGINEER INO CO 


610312008! Registers facility as user of Model 927A 1 , Pac kag e 
USA/607B/AF shipping container 

IHRtO.R.E Florida Power L Light Co. 01/02/24. Ip 07900: 18B. 


2CCKET 71-6104 MODEL ANL-390-SPM, ENEROY. OEPT. OF, CHICAGO 


6103I1C029 Submits list of active cases where addl info has been 
requested, tut not received Requests schedule for info 
submittal )k confirmation If cases are to remain open 
MACDONALD. C. E Transp or ta t i on Branch. 01/02/24. ip 


DOCKET 71-6144 MODEL 0-2, U 8. ECOLOGY 


0103090? 12 Raauests reaistratlan as user of Modal Q-2 


0103090844 Advises that PY Baynard is only individual author! red 
matters re red watte casks listed in end 
BAYNARO, P V. Florida Power Corp 81/01/30 2pp 


0 1 0306 0242 Notifies of registration at user of Models 14-190. B-2. i 
CNS 0-120. 90a0, CNS-1600, CNS 1 4 - 299N, CNS 2 1 -300. RAO-WABTE 
CARRIER.A1-33-90 .cn 6 - 80A. HN200 , HN 1 00 Bar let 2 fc NNIOO 
Series 1 

MACDONALD, C. E Transportation Branch. 01/02/19 2pp. 


DOCKET 71-62*14 MODEL 6244. CHEM-NUCL EAR SYSTEMS. INC 


0103090215 Requests registration as user of Model 6244 

CLAYTON. F. L. Alabama Power Co. 01/01/20 4pp 07846 239. 


0103050044 Advises that PY Baynerd is only Individual authorlied f 
matters re radwaste casks listed in enc I 
BAYNARD. P. Y. Florida Power Corp. 91/01/30 2pp 


□ 103040430 Notification of registration as user of Models CN9 21-2 
CN6-B0A. HN-200. 9C80. HN-10D Series l , 6244. HN-100 Series 2, 

CNS- 1600 S. HN-100*. tn response to request 

MACDONALD. C. £ Transportation Branch Gl/02/19. lp 07013 13 


0103060242 Notifies of registration as user of Models 14-190. B-2. 6 
CN8 8-120, 908D. CNS- 1600. CNS 1 4-2’99H. CN8 21 -300. RA0-WA8TE 
CARR lEfl. A 1 -33-90.CN 6-0OA. HN200. HNlOO 8erUs 2 8. HN100 

Series 1 

MACDONALD. C £ Transportation Branch 01/02/19 2pp 


DOCKET 71-6275 MODEL. LL-28-4. CHEM-NUCLEAR SYSTEMS. TNC. 


01O3O9OB44 Advise* that PY Oaynard Is only individual eulhoriied f 
matters re redwest* casks listed tn end 

0AYNARD. P Y. Florida Power Corp. 81/01/30 2pp 07023 133 


DOCKET 71-6346 MODEL. F0V-1. GENERAL ATOMIC CO. 


91O22G030B Responds to 301 L 1 4 request for re-examinatlon of major 
fee determination re 001009 amend request for certificate of 
compliance NfiC maintains original position. 

MILLER. W. O License Fs» Management Branch 01/02/13 2pp. 
07765 351. 


DOCKET 71-6347 MODEL FBV-3, GENERAL ATOMIC CO 


0103240669 Requests registration as user of Model FBV-3. 

WAREMBDURO. D. Public 6*rvUe Co. of Colorado. 01/03/06 Ip 
07906:311. 


DOCKET 71-6379 MODEL: CN0 4~4S, CHEM-NUCLEAR 0Y9TEMB, INC. 


0103090044 Advises that PY Baynard t* only individual authorlied fi 
ratters re radwaste casks listed In end. 

BAYNARD.P. Y. Florida Power Corp 81/01/30 2pp 


0103250093 Inform* that partial refund will be made for appllcatl 
for amend to Certificate of Compliance 6375 
MILLER. W. O. License Fee Management Branch. 81/03/17 lp 
07997: 322 


DOCKET 71-64 00 MODEL 6400. UEBT IN4HCHJ6Z ELECTRIC CCRP. 


0103050118 Requests mod to Condition 9 of NRC 001203 ltr authoriiii 
West Inghouse to transport large equipment waste in Super 
Tiger shipping package. 

DIPIAZZA. R P. Usst Inghouse Electric Corp 00/12/19. 2pp. 

07827 301. 


0102190062 Application for mod to Condition 3 of Certificate of 
Compliance 6400. au t h or i 1 1 ng transport of large contaminated 
equipment waste in two addl Supar Tiger shipping packages. 

Two overs Its drawing »nc 1 Aperture cards In PDR 

SAQO.A T Westlnghouse Electric Corp. 81/01/20. lp. 07700 041 


--8102190B71 "Description of 88 Ecology Super Tiger (Model Number 
* Westlnghouse Electric Corp. 01/01/22. 3pp. 07700:043. 


8103060230 Forwards check for which payment um stopped Ack receipt of 
fee payment, in lieu 0 / check. 

WEISS. D Ltcenie Fee Management Branch Bl/02/23 lp 07B39 3i3 


B 1 0324 0693 Requests approval of and SAR t revised certificate of 
compliance re uii of etorage compartment for shipment of 
unirradiatad U-233 fuel rode in Model Bjper Tiger w/t> safety 
analyeii fc revised certificate. 

ENGEL, WF Energy. Oept of. Gl/03/09 2pp 07989 207 


DOCKET 71-6421 MODEL CBE-14. ENERQY. 0EPT. CF 


8103110029 Submit* li*t of active cases where add info hae been 
requested. but not r ec e ived. Requ* t t s icbedule for Info 
•ubmlttal & confirmation if ceitl are to remain open. 

MACDONALD. C E Transportation Branch Bl/02/24 lp 


00CKET 71-6430 MODEL 8U-S. GENERAL ELECTRIC CO 


B 103060669 Application for renewal of Certificate of Compliance 6436 

Fee and 

HtCHEL.C J, Nuclear Fuel Services. Inc (tube, of Getty Oil Co. ) 
01/02/11 ip. 07036 IC6. 


0103230126 Application Amend T-I9 for renewal of Certificate of 
Compliance 6438 for BU-3 shipping package. 

KAPLAfl. A. L Oeneral Electric Co . Nuclear Energy Product* Dlv 
01/03/04 lp 07997 207 


DOCKET 71-6574 MODEL. HN-200. HIT THAN NUCLEAR t, DEVELOPMENT CORP. 


0103090177 Request* reglttratlon at user 0 # Model HN200 

CLAYTON. F L Alabama Power Co. 81/01/20 4pp. 07046 267 


8103040438 Not! flea t ion of reglttratlon at user of Model* CN3 21-JOO, 
CN6- SOA. HN-200, 9000. MN- 1 00 Ssrles I ■ 6244# HIM- i 00 Bede* 2. 

CN8-I600 & HN-100*. In response to request 

MACDONALD. C E Tr antp ortat 1 on Branch 01/02/19 Ip 


0103030214 Notification of registration at user of Model* UN-100 Series 
1 L 2. HN-100*. HN-200 L 9000 in retponte to request 
MACDONALD. C E . Tr an«p or ta 1 1 on Branch. 01/02/19 lp 07032 200 


9103060242 Notifies of reglttratlon at user of Model* 14-190-0-2,6244. 
CN8 B-120, 9080, CNS- 1600, CNS 14-293H.CN8 21 -300, RAO-WASTE 
CARRIER. Al -33-90. CN 6-0OA. HN200. HNtOO Berlet 2 6 HNlOO 
Beriet 1 

MACDONALD. C E Transportation Branch 01/02/19 2pp. 


DOCKET 71-6301 MODEL* 31032-1 fc 1A. EXXON NUCLEAR CQ. , INC 


8103041003 Application for amend of CertlPicefce of Compliance 6381 to 
permit transport of exeat* unirradiatad fuel from customer 
for recovery of U Fee end 

HANSEN.L-E Erion Nuclear Co . Inc. (tubs, df Exxon Corp J. 

01/01/02 Ip 07019 249 


--81030410II Safety evaluation re 810102 application for amend of 
Certificate of Compliance 6301 bo permit transport of excess 
unirradiated fuel from customer for recovery of U. 

# Exxon Nuclear Co., tec (tube of Exxon Corp) 81/01/02 Spp 
07819 246. 


8103040922 Forwards replacement Table 12-XW for Inclusion in XN-92. 
Revision I. 

HANSEN, L.E Exxon Nuclear Co , Inc (sub* of Exxon Corp ). 
01/01/13 3pp. 07010:339. 


DOCKET 71-6601 MODEL: CMS 8-120. C HEM- NUCLEAR SYSTEMS. INC. 


8103090221 Request* registration as user of Modal CNS e-120. 
CLAY TON. F. L. Alabama Power Co. 81/01/20. 4pp. 07646 231 


8103090844 Advisee that PY Baynard Is only Individual authorlxed for 
matters re ratfwaete casks listed In encl. 

BAYNARD. P. Y. Florida Power Corp. 01/01/30. 2pp. 


8103040824 Notification of registration as user of Model CN8 8-120 in 
response to request 

MACDONALD. C. E. Transportation Branch. 01/02/19. Ip. 07842 233 


0103060242 Notifies of registration as user of Mode]* |4*|V;U 
CNS 0-120. 9080. CN3- 1600, CNB 14-29311. CNS 2 1 “300. RAD-WA'in* 
CARRIER.A1-33-90-CN 6-0OA. HN2C0. HN1C0 Bede* p $, hMlOO 
Series 1 

MACDONALD. C E Transportation Branch. 01/02/19 ppp 0/lM> 3^* 


D3C/ET 71-6690 MODEL N r S-4, NUCLEAR FUEL SERVICES, INC 


9103 1 702 09 Confirms 010217 telcon re cavity ireas ur * rf Model 
NAC-lC on B 1 02 1 9 NRC representative is welcome 

JOHNSON. C. R Nuclear Assurance Corp. 01/02/17 ) p 07*04 : 6 C< 


01031 10007 Confirms 010223 telcon re protective paint applied to D *■ 
for shipment being partially stripped during shipment 
Incident oP minor significance due to snail quantity df 
paint particles & low level of releasable c ontaol n a t 1 u- 
JOHNSON. C. R. Nuclear Assurance Corp DI/02/24 2pp J J ? 


0103230121 Roque* tt author i xat I on to ship empty Cask N4C- II In vk«v< 
specified procedures 9 to miniirlte generation of r«duael*e. 
requests partial waiver of Condition 13 r e qu i reren 1 * Lee 

enc I 

JOHNSON. C R Nuclear Assurance Corp 81/03/04. 2pp 0/V1IO 


9103230637 Informs that partial fee refund will be made far rie«i*ic p< 
12 i> 13 to Certificate of Compliance 6690 

MILLER. W 0 License Fee Management Branch GI/OJ/lV Ip 
07990 340 


DOCKET 71-6717 MOOEl. 671 7-Q. QAHMA INDUSTRIES, INC 


8103030900 Requests registration as user of Models 6717 0. |0?A.C Cl t 
500-9U. 

MAHDRAHAN. E Industrial Testing Laboratory Service* Corp t-l/02'- 
Ip 07000 232 


8103090090 Notification of registration as user of Models 1 
6? l 7 - 0 . 1 00 6 C-B in response to request 

MACOQNALO. C- E Transportation Branch 01/02/19 lp (i/IDJ 12.1 


G 103 1 803 30 Requests registration as user of Qam-na Industries H«.de| 
6/17-D over pack shipping container. 

COREY, DA Navy. Dept of. 01/02/19 lp 07944 0116 


8103120039 Submit* list oft Type B packages & request* Id be register: 
at user* 

njtwRD; J. J Tecb/Op* fT»zhnie*) Operation*. Inc ) /| I /r »*>/«.• s Vaa 

07900. 174 


DOCKET 71-9001 MODEL: IF-300. OENERAL ELECTRIC CO 


6102260058 Application to amend Certificate of Coirpl lance VOOI-R*v|si 
11, for IF-300 spent fuel shipping cask Supporting Info 
included in end Revision 2C to NED0-10084. "Conin 1 1 <f*l*d 
6AR. " Requests completed amend review by Aug 1901 
DAI /8 ON. D M. Oeneral Electric Co. 01/02/06. 6pp 07/43 *K>3 


- -81 03260067 Revision 2C,Vol 1 of ”C onso 1 1 da t e d BAH for It it GO bh «, p#i 
Cask. ■* 

a Oeneral Electric Co NEDO-10094 VI R2C. 00/ 1 2/. II «V9jp 
07745 Oil. 


DOCKET 71-9006 MOOEL: 500-8U, AUTOMATION INDUSTRIES. INC 


9103030080 Requests registration as user of Models 6717 D. 1034 C q • 
30Q-SU. 

HAND RAMAN. £. Industrial Testing Laboratory Services Corp UI.qj, 

Ip 


8103040819 Notification of registration as ueer of Models 30-0 l/j 1 , 
320 in response to request 

MACDONALD. C E. Trenspor tat I on Branch. 81/02/19. lp D/H12 


6103090090 Notification of registration as user of Models W/O liJ. 
A?i 7-8. 100 A C“B in response to request 

MACDONALD. C. E. Trenspor ta 1 1 on Branch. 01/02/19 lp 07U3J 


0103120059 Submits list of Type B packages 6 requetts to be * 111 * 1 , 
as users. 

MUNRO. J. J Tech/Ops (Technical Operations. Inc. I. 81/02/23 ^ 


01O3CAOB1 9 Notification of registration at user of Models 300-SU «. 
350 In rcifonte to request 

fWCGCNALD. C E. Transportation Branch 81/02/19 t? 07812 254 


0103150059 Submits list of T'VP <* B packages & requests to be registered 
Ji users 

Hjf-iRO. J J. Tech/Opt (Technical Operations. Inc > 01/02/23 2pp 

079CO 174. 


SOCKET 7 1-90 JO MODEL N_ 1-1/2- NUCLEAR ASSURANCE CORP 


0 103 1 10 652 Application for Revision 7 to Certificate of Compliance 9010 
to permit Shipment of spent nuclear fuel In forns other than 
intact fuel assemblies 

CARLSON. R. U Nuclear Assurance Corp 31/02/ 16 I4pp 07076 320 


0103060309 Requests registration as user of Model NLl-l/2 
BRACKEN. K M Energy. Oept of 81/02/18 Ip 07033 339 


DOCKET 71-9013 MODEL 921. ISQME01X, INC 


8)02170607 Application to renew Certificate of Compliance 9013 for 
Hod a 1 520 or 521 Requests eieirptlon from 10CFR71 re QA 
criteria for fabrication of irradiator. Fourteen overtire 
drajirgs Incl Aperture cards In PDA 

JARRE ft . R D Agriculture, Oept of 81/02/05 2pp 07693.019. 


- -8102 1 70624 Forwards Revision 0 to Certificate of Compliance 9013 for 
Mod 1 1 921 

MACDONALD, C. E Transportation Branch. 77/06/03 Ip 07693:021 


--8102170630 Certificate of Compliance 90 1 3. Rev 1 • I on 0, for Model 921 
MACDONALD, C E Transportation Branch. 77/06/03 2pp. 07693. 022 


- -8102 170636 Requests review of proposed Model 921 specs fc revised 
10CFR7I ana lys is. Al so requests author 1 iat I on to dollver 
loaded Irradiator to motor carrier for shipment within UQ 
DIETZ, 0 Isomedi*. Inc (tub*, of Maetfleld Enterprises, Inc > 
74/01714 4;p 07693 024 


rOCKET 71-9033 MODEL 660 fc 660E, TECHNICAL OPERATIONS. INC 


8103261000 Requests registration at user of Tech Ops Model 660 
MOBERQ. A J Newport News Shipbuilding fc Dry Dock Co (subs of 
TEMNECO Corp I 01/03/09 Ip 


DSCKET 71-9034 MODEL TRlOA-1, GENERAL ATOMIC CO 


B10303CB59 Requests registration as user of Model TRIOA-1 
FELT Z. D fc* Totes A fc M Univ. 01/02/09 Ip. 07008 231. 


GI0004CB29 Notification of registration as user of Model TR1QA-1 In 
mponse to request. 

HACDCNALO. C E Transportation Branch 01/02/19 Ip 07012252 


CCtKET 71-9035 MODEL 680 6 60OE. TECHNICAL OPERATIONS. INC 


6103230138 Requests registration as user of Models 600 fc 680 E 
SHOfiO^QD, P . Briggs Engineering fc Testing 01/03/09 Ip 


--8103230147 Certificate of Compliance 9035, Re vi » l on 2 for Models 680 fc 
68 OE 

MACDONALD. C E Transportation Branch 77/04/13. 2pp. 


SOCKET 71-9036 MODEL C-l. SOURCE PRODUCTION EQUIPMENT CO 


G103I200S9 Submits list of Type 0 packages fc requests to be registered 
at users 

MJNRO.u J T t ch /Op s (Technical Operations, Inc ). 01/02/23. 2pp. 

079CO 174 


QI03050044 Advisee that PY Beynerd Is only individual author lied for 
matters re radwasto casks listed In enc 1 
9AYNARD.P Y Florida Power Corp 81/01/30 2pp 

8103040045 Notification of registration as user of Mods! GE-ltCO In 
response to request 

MACOONALO. C. E Transportation Branch. 81/02/20 Ip 07GJ2 249 


G 103040834 Notification of amend to Certificate of Compll*re» 9044 to 
permit waste rat Is shipment In accordance w/010220 I Ir Matl 
will be Included as addl contents in Modal GE -1600 package 
Author 1 ia t i on expires 810701 

MACDONALD, f. E Transportation Branch. 01/02/23 Ip. 07810 123. 


DOCKET 7 1 -<7056 MODEL . ePEC 2-T. SOURCE PRODUCT I ON EQUIPMENT CO 


G103I20039 Submits list of Type B packages 6 requests to be registered 
as users. 

MUNRO, J. U Tech/Ops (Technical Operations. Inc ). 01/02/25 2pp 


DOCKET 71-9070 MODEL N-39. ENERGY, OEPT OF 


Q 103050044 Advises that PY Baynerd Is only individual author! rad for 
matters re radwaste casks listed In end. 

BAYNARD.P V Florida Power Corp 81/01/30 2pp 0702 3 1 33 


8103120397 Requests registration as user of Model N-S3 shipping 
container 

CUNNINGHAM. 0 E General Electric Co . Nuclear Ensrgu Products Div 
01/02/20. Ip 07906: 1 91 


□ 103120136 Requests to be registered as user of Model N-5S> Pa Cka ge 
U9A/9070/B 

AUSTIN. M. A Babcock fc tilltot Co, , Nuclear Material Div Bl/02/25 
Ip 07900 IB7 


DOCKET 71-90 79 MODEL - HN-iQO GENIES 2. HIT THAN NUCLEAR fc PEVElOP MENT 


8102280312 Requasts registration as user of Modals HNlOQOs. 
SYLVIA, 0. R Virginia Electric fc Power Co 01/02/03. 1 p. 


0103040430 Notification of registration as user of Model' CNS 21-300, 
CN6-0OA. HN-2O0. 90P0. HN-100 Series 1 . 6244, HN- 100 Series 2, 

CNS- 1600 fc HN-100s,ln response to request. 

MACDONALD. G E Transportation Branch 01/02/19 Ip 


H1030302I4 Notification of registration as user of Modal* UN- 100 Stria 
l fc 2. HN- I 00s. HN-200 fc 9080 in response to request. 

MACDONALD. C E Tra nsp o r tat 1 on Branch Ql/02/19. Ip 


0103060242 Notifies of registration as user of Models 14- 1 90. B -2, 6244, 
CNS 0-120, 9000. CNQ- 1600. ONQ 14-293K.CNS 21-300, RAD-HABTC 
CARRIER, A I -33-90, CN 6-BOA. HN2Q0, HNlOO Berl.s 2 t HNlOO 
8erie* I 

MACDONALD. C E Tra nsp ® r tat 1 on Branch 81/02/19 2pp 


DOCKET 71-9000 MODEL 90B0. HjrtMAN NUCLEAR fc DEVELOPMENT CORP 


9103090183 Requests registration as user of Model 9000 (HN600) 
CLAYTON, F L Alabama Power Cd 01/01/20. 4pp 07846:239. 


P 1 03030844 Advises that PY Geynard is only Individual author! ltd for 
matters re radwaste casks listed In end. 

OAYNARD.P Y- Florida Powar Corp. 01/01/30. 2pp. 


Q103Q4043Q blot 1 f (cat (on of registration as usar of Models CNS 21-300, 
CN6-B0A, HN-200. 90B0- HN-iOO Series i , 6244, HN- 1 00 8ar I ei 2, 

CMS- 1600 fc HN-lOOt. In response to request. 

MACDONALD, C E Transportation Branch BI/02/19 Ip 


8103090214 Notification of registration «s user of Model* UN- IOO Berle 
i fc 2, HN- J OOs, HN-200 fc 9080 In response to request. 

MACDDNALO, C- E Tra nsp or t at J o n Branch. 81/02/19. Ip 0?B32 209. 


□ 103060242 Motlfle* of registration as user of Models 14-1 90* B-2, 6244, 
CNS B- 120, 9080. CNS- 1600, CNS 1 4-293H, CNS 21 -300, RAO-WASTE 
CARR1ER.A1-33-90.CN 6-BOA. HNg 00, HNlOO 8erias 2 fc HMiOO 
8tr tes I 

MACDONALD. C E. Transportation Branch. 01/02/19 2pp. 


DOCKET 71-9001 MODEL CNB- 1600. CHEM-NUCLEAR SYSTEMS. INC 


0103090101 Requests registration 41 user of Model CNS-1600 
CLAYTON. FL. Al<ban« Pcwar Co 31/01/20 4pp 07846:263 


0103050044 Advises that PY Oaynard 1* only individual authorized 
rjttert re r a dwat te casks listed to end 
BAYNARO.P V. Florida POw*r Corp. Gt/01/30 2?p 


01 O 3 O 5 C 044 Advltei that PY Daynard it only indivit 
natters rt radwaste casks listed In encl. 
BAYNARO.P. Y Florida Power Corp 01/01/30. 2; 


0103040438 Notification of registration a * user oi 
CN6 - 60 A. HV-SOO. 9000. HN - 1 00 Se r t # t 1 . 624 4 , HU- 1 00 
for CNS -1600 t HN- 100 *.in rtiponi# to request 

MACDONALD. C E Transportation Branch Gl/OS/lS 


9103040439 Notification of ragtstratton at u«er of Model* CNS 21-300. 
CN6-0OA. HN-200, 9000. HN- 100 Series 1 . 6244. HN- ICO Series 2, 

CN8-1600 t HN-lOOs. In response to request 
KACDONALO. C. E transportation Branch 01/02/19. Ip. 


0 I 0306024 2 Notifies of registration at user o# Modal* 1 4- 190. B -2. 6244. 
CNS 0-120. 9000, CNS' 1600. CNS 14-299H. CN0 2 1 -300. RAD-WASTE 
CARRIER.A1-33-90.CN 6-0OA, HN200. HNlOO 0«rio* 2 t« HN100 

Series l 

MACDONALD. C E Trans p orta 1 1 on Branch. 81/02/19 2pp 


9103060171 Requests registration as user of Model 
NEAL 1 NO. J A Duquasne Light Co 01/02/19 Ip 


9103060242 Notifies of registration as user of Moc 
CNS 0-120. 9000. CNS- 1600. CNS 14-295H, CNS 2 1 -300. F 
CARRIER.A1-33-90.CN 6-0OA. HN200. HNl 00 Serie* 2 8 
Eerie* l 

MACOONALD. C. E Transportat 1 on Branch 01/02/1^ 


0103250396 Requests registration as user of Model 
MURRAY. T. D Toledo Edison Co 81/02/23. Ip. 


OCCKET 71-90B6 MODEL UN- 100 9ER1EB I. HIMMAN NUCLEAR & DEVELOPMENT 


DOCKET 71-9105 MOOEL RAD-WAQTE CR. I. CHEM-NUCLEAfi 


9103090167 Requests registration as user of Model HNlOO-3erlet 
CLAYTON. P L. Alabama Po.tr Co. 01/01/20 4p p 07044:275 


8103090200 Requests registration as user of Model 
CLAYTON. F. L Alabama Power Co 01/01/20 4pp 


8103040439 Notification of registration as user of Model* CN0 21-300. 
CN6-B0A. HN-200. 4000. HN- !0O Series 1 . 6244, HN- 100 Series 2. 

CN8-1600 t HN-lOOs. in response to request 
KACODNAUD. C. E Trantp or tat l on Branch 01/02/19 Ip 


81O3O5G044 Advises that PY Baynard Is only Individ 
ratters re raduaste cask* listed in end. 
BAYNARO.P Y Florida Power Corp. 81/01/30 2p 


81 030302 1 4 Notification of registration as u*er of Model* UN-100 Series 
1 2, HN-lOOs, HN-200 1 9000 In response to request 

MACDONALD. C. E Transportation Branch 81/02/19. ip 07032 SOB 


G103060242 Notifies of registration at user of Model* 14- 190. B-2. 4244. 
CNB 0-120. 9090. CNS-1 600. CNS 14-293H. CNQ 21 -300. RAD-MAO TE 
CARRIER. A1-33-90.CN 6- BOA, HN200. HN100 Serie* 2 L HM100 
Series 1 

MACDONALD. C. E Trans p or ta t i on Branch 81/02/19 2pp 


OCCHET 71-9009 MODEL. HM-iOOS. HITTMAM NUCLEAR 1. DEVELOP CORP 


3103060242 Notifies of registration as user of Mod 
CN6 8-120. 4080. CNS- 1600. CNS 14-295H. CNQ 21-300. R 
CAPR1ER.A1-33-90 .cn 6-0OA.HN2OO. HN100 Series 2 4 
Serie* 1. 

MACDONALD. C E Transportation Branch 01/02/19 


DOCKET 71-9107 MOOEL 771, TECHNICAL OPERATIONS. I 


9103030973 Requests registration a* user of Model 
KOVACS. F B. Foster Wheeler Corp. 01/01/20 Ip 


81 03090 190 Requests registration as user of Model HNIOO-Serie* 5 
CLAYTCM. F L Alabama Power Co. 81/01/20 4pp. 07B46 235 


9103040834 Notification of registration as user of 
rasponto to request 

MACDONALD. C E Trans p or ta t i on Branch 61/32/19 


0103040433 Notification of registration at user of Model* CNS 21-300, 
LN6-BCA. HIM-200. 9000. HN-100 0*rlss 1 . 6244. HN- 100 Series 2. 

CN3-1600 & HN-lOOs. in response to request. 

MACDONALD. C E Transportation Branch 81/02/19 Ip 


9103050214 Notification of registration as user of Model* UN-100 Stria* 
1 V 2. HN-JOOs. HN-200 8. 9090 in response to request 
MACDONALD, C. E Transportation Branch. Bl/02/19. Ip. 


0103060242 Notifies of registration as user of Models 14-190.0-2.6244. 
CNS B- 120, 9000, CNS- 1600. CNS 14-295H.CN6 21-300. RA0-WA9TE 
CARRIER. A1 -33-90. CN 6-BOA, HN200. HNlOO 8«riea 2 S. HN100 

Series I 

MACDONALD. C E Transportation Branch 81/02/19 ?pp 


DOCKET 71-9100 MOOEL AL-33-90. C HEM-NUCLEAR 8YBTE 


9103090226 Requests registration as user of Model 
CLAYTON. F. L Alabena Power Co 81/01/20 4pp. 


8103050044 Advises that PY Baynard Is only Individ 
(ratters re raduaste casks listed In enct. 
BAYNARO.P. Y Florida Power Corp. 01/01/30 2p 


8103060242 Notifies of registration as user of Mod 
CNS 8-120. 9080. CNB-1600, CNS 14-293H.CN8 21-300. R 
CARRIER.A1-33-90.CN 6-0OA, HN200. HNlOO 8eries 2 1 
Series 1. 

MACOCNALD. C. E Transportation Branch. 61/02/19 


DOCKET 71-9094 MODEL: CN8 14-195-H, CHEM-NUCLEAR SYSTEMS. INC 


0103090209 Requests registration as user of Model CNQ 14-I95H 
CLAYTON. F. L. Alabama Pousr Co. 81/01/20 4pp. 07846:243. 


8103050844 Advises that PY Baynard is only individual authorlied for 
natters re raduaste casks listed in and 
BAYNARO.P. Y. Florida Power Corp. 01/01/30. 2pp. 


8103060242 Notifies of registration as user of Models 14-190. 0-2. 6244, 
CNS 8-120. 9000. CNS- 1600. CMS 14-295H. CNB 21 -300. RAD- WASTE 
CARRIER* A1-33-90.CN 6-0OA, HN200. HNlOO Series 2 6 HNlOO 
9erl«s 1. 

MACDONALD, C E. Transportation Branch. 81/02/19. 2pp. 07839.309 


DOCKET 71-9111 MODEL: CN6-80A. CHEM-NUCLEAR SY0TEP 


6103090173 Requests registration as user of Model 
CLAYTON. F. L. Alabama Power Co 01/01/20 4pp. 


8103050844 Advises that PY Baynard is only Individ 
matters re raduraste casks listed In and. 
BAYNARO.P Y. Florida Power Corp. 01/01/30 2p 


3103040993 Forwards Revision D to Drawing BC-20-20 
A516 <na 1 1 will be used on all casks fabricated a 
KAN8EN.LJ. Nuclear Packaging, |n c 01/02/12 


8103040430 Notification of registration as user of 

DOCKET 71-9096 MODEL' CNS 21-300. CHEM-NUCLEAR 0Y8TEM0. INC CN6-80A, HN-200. 9000. HN- 100 Series 1. 6244. HN-IOO 

CNB-1600 & HN-lOOs. In response to request 

MACDONALD. C. £. Transportation Branch. Bl/02/19 

6103090195 Requests registration as user of Modal CNB 21-300. 

CLAYTON, F. L. Alabama Power Co 81/01/20. 4p p 07046:251. 
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610306024 ? Notifies of registration as user of Models 1 4- 190. D-2. 6244. 
CHS 8 - 120. 9060, CNS- 1600. CNS 14-293H.CN9 21 -300. RAD-WA8TE 
CARRIER.AI-33-90.CN 6-0OA. HN20O. HN1 00 Series 2 L HN100 

SlrlM 1 

riACCOHALD. C £ Transportation Branch. 01/02/19 2pp 


0103120461 Forwards Revision 4 to Certificate of Compliance 9111 for 
jtoda 1 CK6-Q0A 

MACOOHALO.C E Transpor tati on Branch 61/03/04 3pp 0790S 140. 


--9103120463 Certificate of Compliance 91 1 1 . Rev I s 1 on 4. for Model CN6-B0A 
MACDONALD* C £ Transportation Branch 01/03/04 3pp 07905 151 


DOCKET 71-91 13 MODEL. 7-100. CHEM-NUCLEAR BYSTEMB. INC 


9103040838 Notification of registration as user of Model 9000 In 
response to request 

MACDONALD. C E. Transportation Branch 01/02/19 lp 07B12 230 


DOCKET 71-9127 MODEL: 1 00. 1 OOA. 200. 200A. GAMMA INDUSTRIES 


G 1 030308 BO Requests registration as user of Models 6717 B, I0OA.C-B *. 
500 -EU 

IWtDRAHAH.E Industrial Testing Laboratory Services Covp. G1/G2/04 
]p 07800 252 


G 103070090 Notification of registration aa user of Models 30G-6U. 
6717-B, 100 & C-B in response to request 

MACDONALD, C E Transpor ta t i on Branch. 81/02/19 Ip. 07B32. 123. 


G 103120071 Submit! list of Type B packages St requests to be registered 
as user 

MONRO, JJ. Tech/Dps (Technical Operations. Inc > 01/03/23 2pp 

07900 176. 


OOCKET 71-9120 MODEL C- 8 . OAMMA INOU8TRIE0 


01O3O3O0BO Requests registration as user of Models 6717 Q. 100 A.C-D 8 . 

soo-au 

HAND RAMAN. E Industrial Testing Laboratory Services Corp 01/02/04 

lp 


8103090099 Notification of registration ae user of Models 3OO-0U. 
6717-B, 100 6 C-B in response to request. 

MASOOMALO. C- E Transpor tat Ion Branch. 01/02/19 lp. 


0103120074 Submit! list of Type B packages & requests to be registered 
as user 

WJNRO. J. J Ttch/Qp! (Technical Operations. Inc. K 01/02/29 2pp 
07900 170 


OOCKET 71-9132 MODEL: T-3, NUCLEAR PACKA01N0. INC. 


G 1031 70021 Forward! Revision 3 amends to BAR for Model T-3 shipping 
rest application. 

HANSEN. L J, Nuclear Packaging. Inc. 01/02/19. lp 0792B 001 


DOCKET 71-9139 MODEL 309, GENERAL ELECTRIC CO. 


8103060129 Requests registration as user of Model 0E-9B9 

MlLL9« L M. Tennessee Valley Authority 81/02/10. lp 07039:041 


DOCKET 71-9143 MODEL 920. TECHNICAL OPERATIONS. INC 


0103120111 Forwards Revision O to Certificate of Compliance 9143 for 
Model 920. 

MACDONALD. C E Transportation Branch 01/02/26 lp 07900:263 


— B 1 03 1 20 1 1 0 Certificate of Compliance 9143, Rev! s 1 on 0. for Model 920 

MACDONALD. C E Tramp o r ta 1 1 on Branch 01/02/26 3pp 07900: 264. 


8100250120 Requests registration ae uier of Model 920. 

MCCORMACK, j 8 Chicago Bridge fc Iron Co 81/03/13. lp 07997:206 


DOCKET 71-9143 MODEL KUPAC 30-1 SL, 2. SL. 3 OL fc 4 OL. HUC PKG . INC- 


8103050431 Forwards Drawing X -20 -20 ID. Revision B. Sheets 1 t> 5 

HANSEN.L J. Nuclear Packaging' Inc 81/01/23 lp 07026:097 


Q103120796 Forwards Revision 1 to Certificate of Compliance 9143 for 
Model NUPAC -30 

MACDONALD. C E Transportation Branch. 01/03/04. Ip. 07903:323. 


- - 0 103 120001 Certificate of Compliance 9143, Rev I s 1 on 1 for Model 
NUPAC-30. 

MACDONALD. C E Trini per ta t i on Branch 01 / 03/04 2 p p 07903.324 


DDCKET 71-9147 MODEL 850, TEC Hi 41 CAL OPERATIONS. TNC- 


□ 103260969 Forwards Revision 0 to Certificate of Compliance 9147 for 
Model 030 

MACODNALO. C E Transportation Branch 01/03/19 lp. 00035.160. 


- - 0 103260975 Certificate of Compliance 9147. Revis ion 0. for Model 030. 
MACDONALD, CE Transportation Branch 01/03/19 3pp. 00035:169 


DOCKET 71-9091 MODEL: LITHIUM HYDROXIDE FIRE/ IMPACT GHIELO, 


9103110029 Submits llet of active cases whers eddl Info hei been 
requested, b ut not rec e Ived. Requests schedule for Info 
submlttel L confirmation If caeee are to remain open. 
MACDONALD, C. E Transportation Branch 01/02/24 lp. 


DOCKET 71-9332 MODEL: DT-I4. ENERGY. DEPT. OF 


8103110029 Submits list of active cases where eddl Info has been 
requested, bu t not rets Ived. Requests schedule for info 
submittal & confirmation if cases are to remeln open. 
MACDONALD. C. E Transportation Branch. 91/02/24. Ip 


— 9103 L 70032 Revision 5 amends to BAR for Model T-3 shipping cask Fifteen 
overilie drawings enc l. Aperture cards will be in PDR. 
e Nuclear Packaging, Inc. 01/02/18. 13pp. 07920:002. 
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IOCFR COMMISSION MEETING records 


8101290377 Unofficial transcript of Conmisslon 010107 a f f 1 r ira 1 1 on/ 
dliei/siicn session In Mat h l ng ton. DC re SECY-A-80- 100A. 
SECY-BO-333. 6ECY-0O-93O t 0ECY-A-8O- 1 79F Pp 1-21 
# Cormlss ioner s 61/01/07 23pp. 07733 3S9 


- -0102230060 BECY-60-530 

Requests Commission approval of amends to 10CFR70 6 73 r® 
transient sMpmants of strategic 8NM Carrier* will be 
responsible for protection against theft fr radiological 

sabotage 

01RCKS, W J. Office of the Executive Director for Operations 
80/12/04. 37p p 07734 021 


— 8102230094 8ECY-00-9D3 

8' quests Coff«dlssica approval of FR publication of effective 
amend to I0CFR70 Issuing general license to carriers of 
Irradiated reactor fuel Action would grant NRC direct msp 
4 enforcement authority ovsr < *rr 1 er s . Suppor t 1 ve matl enc I 
OIRCKS. W. J. Office of the Executive Director for Operations 
60/ 1 2/00 I9pp 07734 099 


8103020042 Transcript of Commission 810202 meeting in Oathesda- MO to 
discuss policy planning 4 program guidance for FY03-Q7 
Pp 1-29 

♦ Commissioners 01/02/02 27pp 07703 023 


6100090611 Transcript of 010121 meeting ui/AfF In Mash 1 ng ton. CC re 
future of nuclear power plants Pp 1-02 
e Commissioners 8J/01/2I 84pp 07049 119 


6103090631 Transcript of FM 9t«sf«sky introductory statement during 
810121 meeting w/Commist 1 on re long-tern outlook for addl 
nuclear power plants 

8TA8IE8KY, F. M Atomic Industrial Forum 01/01/21 3pp. 

07043: 202. 


— B103090637 Eubmits agenda for 010121 meeting w/Corm i t* 1 on. 

KALBKE. C Atomic Industrial Forum. 01/01/13 2pp. 0704 5 203 


-*6103090643 Requests late Nov or early Dec meeting ui/Corm fc s s 1 on to 
discuss h'RC & Industry conflicting views re future of 
nuclear power. 

MAL8KE. C. Atomic industrial Forum 00/11/03. 2pp 07B4S 206 


3103160201 8t«ff requirements memo re 010309 Affirmation Session 81-9. 
Directs FR publication of rulemakings re therapeutic 
treatment of cardiac dysfunction by 1-131 & environ 
radiation protection stds 

CHIIK, B J. Office of the Secretary of the Commission M01O3O5D. 
81/03/06 3pp. 07910:321. 


8103160310 Transcript of 810303 public meeting u / repret enta t tv e s of 
redder inturence pools in Mash Ing ton, DC Pp 1-35 
« Commissioners. 81/03/03. 37pp 07921:345 


'6103160316 Requests that Commission not publish preference for change 
In endorsements eliminating licensee waiver of liability 
claims ui/o discussion u/lnsuranca pools. 

6AR0E8. C R American Nuclear Insurers. 91/01/27. 2pp. 

07922 : 022. 


-*8103160325 Responds to 010129 request for delay in publication of 
notice of preferred Commission alternative re endorsement 
Notice published on 010210. Meeting w/lnsurance pools 
scheduled for 810303 In Washington. DC. 

CENION. K. R. Office of Nuclear Reactor Regulation. Director 
61/02/25 Ip. 07922:024. 


0103160497 Commission determination releasing transcript of 000718 
closed meeting in Washington. DC re FYQO bvdgot review. Ofc of 
Executive Director for Opera t i on ■ /Dl v 1 9 1 o n of Contracts 
overview. 

CHILK.9 J Office of the Secretary of the Commission 81/03/02 
55pp. 07915 3i J 


B1D316D574 Transcript of Bl0!>27 Af f 1 rna t i on /Di sc us s l o n Bet si on 81-8 in 
Wash ington. DC Pp 1-5 

* Commissioners 81/02/27 8pp 07917 004 


--01O3O4O15S SECY -Bl -043 

Seeks Commission approval of proposed amends to lOCFfli 4 2 
to implement delegation of OL antitrust determination to 
Directors of Ofc of Nuclear Reactor Regulation 6 NMSS Draft 
FR notice 4 test comparison enc I 

DIRCK.8, U. J Office of the Executive Director for Operations 
01/Ol/\9 30 pp 63074 027 


--8103040I62 SECY-79-353 

Seeks Commission approval of delegation of authority for 
determination of significant changes at QL antitrust review 
stage S« Informs of revised Cl antitrust review procedures 
Procedures 4 draft memo enc 1 

DENTON, M. fi Office of Nuclear Reactor Regulation, Director 
DIRCK0.W, J Office of Nuclear Material Safety 6 
5a Peguar d s. Dl roc tor 79/09/24. I3pp 63074 094 


— 01OPO4O17O Delegates authority to make significant change deteml nat i c 
for QL antitrust review Review procedures & draft Itr to 
Congress end. 

HEMDRte. J M Commissioners, 79/09/12 Qpp 63074 066 


--B1030 50065 SECY-01 -077 

Requests Commission approval of r-otice of final rulemaking 
to dispose of wastes containing tracer levels of H-3 t< 

C-14 u/o regard to radloac tlvity 6 to raise limit for 
disposal In sewerage sys Draft final rule enc 1 . 

DIRCK6, W. j. Office of the Executive Director for Qperatlons 
GI/01/2B. 7 1 pp 69002 001 


- -8 1 03160399 SECY-81 -077B 

Forwards Ofc of Policy Evaluation 810219 nemo re preparation 
of negative declaration & EiS In support of proposed final 
rule to amend 10CFR20 re raduaste disposal Radiological 
impact analysis was misinterpreted Action is unwarranted 
DIRCKS. U. J Office of the Executive Director for Operations 
G I /02/24 2p p . 079 17.016 


- -0103169404 Recam -end s preparation of negative declaration & EIS in 
support of proposed Pinal rule to amend 10CFR20 re radwaste 
disposal Environ impacts of proposed rule are long-lasting & 
uorldul do. 

HA NR AH AN, E J. OPflcs of Policy Evaluations. 01/02/19 2pp 
07917: 01 G. 


- -0103160440 SECY-0 l -077A 

Discusses proposed final rule to amend IOCFR20 re disposal 
of tritium 6 C-14. Even if assessment of sewer release amend 
was In error by couple of orders of magn 1 tud e, c o 1 1 ec 1 1 ve 
doses health effects are still negligible 

OIRCKS, M J Office oP the Executive Director for Operations 
01/02/20 3pp 07917.020. 


•-01O3I6O446 Informs that proposed final rule to amend 10CFR2O may be 
sub j to legal challenge Inadequacies exist In analysis 
supporting conclusion that environ effects of rule would be 
Ins 1 gn 1 f 1 c ant. At t ac hme n t 2 of va 1 ue/impa c t statement encl. 

MALSCH. 0 Office of the General Counsel 81/02/09. I3pp 
07917. 02 3 


—8102260120 SECY-01- 100 

Requests Commission approval of encl draft FR notice 
announcing withdrawal of proposed rulemaking an burden of 
proof in enforcement proceedings 

QIRCK8.U.J Office of the Executive Director for Operation* 
01/02/09 . 2pp 63028 193. 




IMUIMUUUM: 1 EL/ I I Livio 


--800707049B 6ECY-0O-212 

R • c Ofn^en tf * that Co*.nnilon approve publication of final 
rul» ATindlng 10CFR2 732 r» burden of proof Proponent of 
order in enforcement action hat burden of proof Notice of 
propoted rule t, FR notice enc 1 

8KAPAR.H K Office of the Executive Legal Director 80/04/25 
l 3pp. 02003 300 


--B102260130 Advises that Commission hat disapproved r ec ommendat 1 on in 
SECy-BO- 212 re burden of proof in enforcement proceeding* 

Draft PR notice of withdrawal of propoted rulemaking encl 
C H Ilk, 8 J Office of the Becretary of the Committion 80/06/20 
4pp 65028 196 


0103170013 Unofficial transcript of 810218 meeting In Washington, OC re 
SECY-01 -20/20A policy on proceeding w/pending CP & mfg 
License application! Pp 1-91 V/iewgraphs & addJ TMj-related 
requirements encl 

« Commissioners. 81/02/10. 99pp. 07933 098 


8103170309 Transcript of 810305 meeting in Wash 1 ng t on. OC re ditcutiion 
of revised licensing procedures. Afternoon cettlon Pp 1-71 
♦ Commit* lonert. Dl /03/0S 74pp 07923 219 


--B103170314 Forward! revised draft propoted itatement of policy re 
possible Imp r ovementt In licensing proceedings 

COTTER, B P Atomic Safety and Licensing Board Panel. 01/03/03. 
llpp 07923 293 


6103170321 Transcript of 010304 meeting in Wash 1 ng ton, DC re ditcutiion 
of pol lc y- p tanning t program guidance for FY03-87. Pp 1-27. 

# Commissioners. 01/03/04. 30pp. 07923 320. 


0103170326 Forwards marked up "Policy Planning & Program Outdance 
iPPPOl Comparison of FYB2-06 PPPO W/Draft FY03-B7 PPPO " 
HAHRAHAN.e J Office of Policy Evaluations. Gl/02/27 69pp. 


0103170668 Transcript of 010305 Affirmation Session Bl-9 in Washington. 
DC Pp 1-2 

* Commits loners 81/03/03 5pp. 07930:270. 


-8102200103 SECY-01-094 

Requests Commission approval of publication of draft FR 
notice for public comment re NRC intention to retain 
therapeutic treatment of cardiac dysfunction w/I-131. 
Retentlon dote not violate FDA rules 

DlflCKS, W J. Office of the Executive Director for Qparatlons 
01/02/03 7pp 63042 169 


— 0102200106 SECY-79-542 

Recommends CoT.mission approval of ind draft FR notice for 
public consent re NRC Intention to retain therapeutic 
treatment of cardiac dysfunction w/1'131 Related info & 
draft FR notice re SECY-81-094 encl 

rtJNQGUE, R B Office of Standards Development. Director. 79/09/20. 
26pp 65042: 175 


—8101 190671 SECY-80-545 

Recommends Commission approval of final amends to 10CFR20 to 
Implement EPA environ radiation protection stds for nuclear 
power operations. Draft FR notice 6 Congressional Itr encl. 

D JACKS. W. j. Office of the Executive Director for Operations 
00/12/19 1 6pp. 03891:10! 


8103170679 Unofficial transcript of Commission 810210 meeting In 
WaeMngton.DC to discuss l vote on 8ECY-8I- 13. systematic 
safety evaluation of all currently operating nuclear power 
reactor* Pp 1-70. 

* Commissioners 81/02/10 72pp. 07929:236. 


*81031 70682 Recorrends deferral of Commission decision re adoption of 
rule governing systematic eafety evaluation of all currently 
operating nuclear power reat tor*, until 010227 subcommittee 
hearing. 

UDALL. M K House of Rep. 81/02/18 Ip. 07929.329. 


—0103170608 Submits revised plans to Implement requirement* per 
Section 110 Of NRC i960 Authorisation Act Coordination of 
Operating plant reviews d i sc uss td. min 1ml i ing fluctuations 
In NRC review requi rerent* & optlmixlng retourc et. W/enc 1 
DJRCKS. WJ. Office of the Etecutlve Director for Operations 
01/02/17. 4pp. 07929.330. 


■0103120053 Recommends development of changes to proposed plan J, final 
rule to clarify systematic evaluation of all currently 
operating reactors 

DJRCKS. W.J. Office of the Executive Director for Operations 
81/02/04. 2pp. 65107:233. 


8103170604 StafP requirements memo on 010210 ditcutiion of 
SECY- 9 1-20/20 A re policy on proceeding w/pondlng CP 6 mfg 
license applications Directs preparation of two venions of 
rule t« upended ref to NuREO-0710. 

CHILK. S J Office of the Gecrelary of the Commission H01O210A 
81/02/20 3pp. 07930 227 


0103) 70690 Staff requirements memo re 010210 Affirmation Session 01-6 
Directs FR publication of notice suspending NRC procedural 
assistance program & encl draft notice r* NRC. 

CHILK. 0 J. Office of the Secretary of the Commission HQ1021BC 
01/02/20 3pp 07930: 140. 


0103170715 Transcript of 810309 meeting in Wa th 1 ng t on. OC re discussion 
of pol icy . p lenning L program guidance for FYB3-B7. Pp 1-27 
» C oinM s s 1 oner* 01/03/09 28pp. 07927:011 


0103170720 Transcript of 010303 meeting in Uash 1 ng ton. DC re continued 
discussion of revised licensing procedures Morning session. 

Pp 1-24 

• Commissioner* 81/03/03. 27pp 07927,041. 


6103170730 Transcript of 010227 briefing on heerlng schedules in 
Washington, DC Pp |-20 

t Commissioner* 81/02/27 3 1 p p 07927 073 


0103170734 Unofficial transcript of 010218 public Affirmation/ 
Discussion Session 81-6 in Wash Ing ton, DC Pp 1-4. 

* CoTTiiss toner* 01/02/10 7pp. 07927 104 


8103170735 Uhofficlel transcript of 010227 discussion of application of 
hearing process to pending proceedings in Wet h Ing ton , DC 
Pp 1-30 

* Commissioner* 01/02/27. 61pp. 07927:111. 


8103170742 Lists options to accelerate licensing pr oce »*• Inc lulling 
me review process opt ion*, hear Ing process options & other 
options. Category of plant* which would benefit include 
plants due to be completed In 1903 & beyond 

KANRAHAN.E j Office of Policy Evaluations. 81/03/03. ilpp 
07927- 173 


8103170749 Transcript of 810226 meeting In Washington. DC re briefing 
on Ofc of Nuclear Reactor Regulation licensing schedules. 

Pp 1-100 

* Commissioners 01/02/26 |09pp 07927: 188 


01 03 1800 40 Transcript of 810204 public meeting in Wash ington. DC re 
discussion of preliminary policy consideration* in 
development of safety goal Pp 1-47 
* Commissioner*. 01/02/04 48pp. 07942:080. 


— 0101200449 3ECY-0O-331 

Recommends approval of encl draft Ffl notice of preliminary 
policy considerations Involved In developing safety goal 
HAM1AHAN.E J. Office of Policy Evaluations. BO/12/29. 20pp 
03902 136 


— B10I200623 8ECY-B0- 351 A 

Forwards draft Nl/REO* “Toward Safety Ooa 1 : Di tc us s i on of 
Preliminary Policy Considerations." t recommends Commission 
appr oval . 

HAN RAH AN. E J. Office of Policy Evaluations. 00/12/30 82pp 
03901 21 1 


S 1 03 1 800 60 Transcript of 810309 meeting In Wash Ington. DC re briefing 
on programmetlc EI0 for TMI.Pp 1-63 
# Commissioner*. 01/03/09. 66pp. 07942:213. 


— BIO310OO71 8ECY-01-133 

Provides Commission w/programma t 1 c E18. "Decontamination 6 
Disposal of /fadwastes Resulting From Mar 20.1979 Accident 
at TrtI-2, ■■ ^ proposed statement of policy by Commission on 
£18 

DIRCK0. W.j. Office of the Executive Director for Operations. 
01/02/27. 3pp. 


0103100108 Transcript of 010211 meeting In Wash Ington, DC for briefing 
on LOFT Review Group Pp 1-70. 

* Commissioners. Bl/02/ll 33pp. 07943: 032. 


--8 102020497 Recommends continuation of LOFT facility bast program beyond 
FY63 w/emphesls placed on development of reactor safety 
analysis tests for operational extreme condition limits. Cost 
effectiveness of program result* should be assessed. 

FINLAY60N.F. C. Aerospace Corp. 01/01/29. 4pp. 07397:276 



--0101330369 Solicit* comments re continued operation of LDFT facility 
Efforts Include addressing specific regulatory mtdi & hou; 
multi of LOFT program art expected to satisfy nttds 
Comment s dot 810101 Charter &> review group membership snc 1 
RO90,O F Division of 8y*tem* Intagration. 00/12/00 2pp. 

03906 1 «. 


--01O123O371 Comment* on NfiC FY02 budget Funding levels considered are 
those allocated by Ofc of Executive Director in 000702 
preliminary markup & requested by Q#c of Nuclear Regulatory 
Research 600709 

PLE 68 ET. M 8 ACfiS - Advisory Committee on Reactor Safeguards. 
00/07/17 10pp 03906:147 


--01O310OM6 "Prseentatlon to Commissions of NRCrLOFT Teat Program " 
rtlNOCuEi R Office of Standards Development. Director 61/02/11 
12pp. 07943; 151 


9103100178 Unofficial transcript of 810212 meeting in Washington. DC re 
ATMS policy Pp 1-84. 

* Commissioners 01/02/12 Bfcpp 07945.079 


— 6103160109 Forwards draft EIA for proposed rule amending I0CFR30# 
“Domestic Licensing of Production 6 Utilisation Facilities*" 
re ATW 8 events. E 1 S not required 

DIRCK9, W J. Office of ths Executive Director for Operations. 
81/02/03 ip. 07945:166 


— 0103100196 Draft ETA for proposed rut# to amend 1OCFR50 re ATMS events. 
EI 8 not required 

« NfiC - No Detailed Affiliation Given. 81/02/03 18pp 
07945- 167 


--01 03 180209 Forwards revised FR notice on 8ECY-0O-4O9 re IOCFRSO amend. 
"Domestic Licensing of Production t. Utllliatlon Facilities* 
per 801209 memo about ATW 8 events. Chang e « in discussion 
section included 

DIRCK0, W J. Office o# the Executive Director for Operations 
01/01/29. 41 p p 07945:103. 


— 8103100224 Comments on NRC evaluation Of proposed ATW0 rule per 
801219 memo. Proposed rule should be pub 1 ithed. recogni I ing 
United interim rule option to deal w/potentiel for ATU 8 
occurrence in BUR* w/Merk I 6 II containments. 

MINOOUE- R. B Office of Nuclear Regulatory Research. Director. 
B1/01/2B 2 pp. 07949:226 


- -01 03 180236 Presepts summery of findings re ATWfl calculations per 801 110 
r equast. Detal 1 ad presentation of By* t Reliability Research 
Dlv review of ATw 8 calculations encl 

MINOOOE, R B. Office cf Nuclear Regulatory Research. Director. 
80/12/19. 2pp. 07943:220. 


— 0103180248 Submits detailed summary of review 6 comment re ATW 8 
calculations pgr BOlllO r squss t . Ulster aphs sect. 

ROWSOME, F. H. Of flea of Nuclear Regulatory Research* Director. 
80/12/13. 6 pp. 07945:230. 


0103190079 Unofficial transcript of 810311 meeting in Wish ing ton* DC re 
discussion t possible vote on full power license for 
Farley.Pp 1-36 

• Commissioners. 01/03/11. 37pp. 


8103190086 Ack receipt of 810102 petition requesting NRC to order 
licensees to show cause why OLs li/or CPs should not be 
revoked pending demonstrated financial ability Petition 
being treated under 10CFR2. 206 FR notice end. 

DENTON. H. R. Office of Nuclear Reactor Regulation. Director. 
01/03/12. Ip. 07969:116. 


— 0103190097 Notice of receipt of petition r« financial qualifications of 
nuclear power plant licenseas. request for action under 
10CFR2. 206. 

DENTON. H.R. Office of Nuclear Reactor Regulation, Director 
01/03/12. ip. 07969:117. 


0100190299 Unofficial transcript of 810309 meeting in Wash lngton, DC re 
8ECY-BI-20/20A policy on proceeding w/p ending CP %. mfg 
app 1 Icatloni. Pp 1-23. 

a Commissioners. 81/03/09. 24pp. 07994:239. 

0103190260 Unofficial transcript of 010311 meeting in Wash ington. DC re 
revised licensing procedures. 

e Commissioners. 01/03/it. 04pp. 07999:271. 

0103200834 Unofficial transcript of 010310 masting In Washington. DC re 
revision of licensing procedure* Pp 1-97. 
a Commissioners. 01/03/10. 59pp. 07967:091. 


--0103200040 Forwards suggested changes to T Cotter draft proposed 
Statement of policy, sent to Commission on 010305 
0 HAPAR.H ft Office of the Executive Legal Director 01/03/09 
19pp. 07967:151. 


— 0103200045 Forwards several charts to be used in discussion on 
licensing procedures 

9 tCftWl T, L Office of the 0«n«r«l Counsel 81/03/10. 7pp 
07967 170. 


0103200063 Unofficial transcript of 910312 Af f irmet i on/Di sc uti i on 
Session 01-10 In We sh ing ton. DC Pp 1-12. 
e C Dflimi i s l oner s 81/03/12 I5pp 079b7:207 


0103230049 Urioffl c i a 1 transcript of 010312 meeting in Washing ton. DC 
SECY-81 -20/20/20A/20D policy on proceeding u/pendlng CP t 
mfg license applications Pp 1-44. 

* Coirmiss loner S. 81/03/12. 47pp 07970:041 


-- 01 03230072 SECY-B 1 -02 DC 

Responds to requests from 010305 meeting re changes to 
End 1 to BECY-81-20B* explanation of required studies, 
comparison of requirements for pending CP*, mgf licenses 8 * 
current OL applications It preparation for further questions 
01RCK8. W J. Office of the Executive Director for Operations 
01/03/11 6pp 079 70 oea 


- - 0103230070 SECY-81 -020C ADD 

Addenda adding Paragraphs 3 c V d to 6ECV-9I-20C. 

# Office of the Executive Director for Operations 81/03/11 1 

07970:094 


0103231037 Commission determination releasing transcript of 010205 
closed meeting In wesh ing ton. DC re response to congressional 
corr aspondence. Pp 1-7. 

♦ Commiss 1 oners . CHlLK. 3. J. Office of the Oetratary of the 
Commission 81/03/16 10pp 07973 026. 


8103231041 Unofficial transcript of 010317 meeting in Wash ing ton. OC r 
revised licensing proc ®d«r ei. Pp 1 “ 60 . 
e C ommi ts 1 0 ners - 81 / 03/17 62 pp. 07973-036 


8103240122 Btaff requirement* memo re Commission 910309 discussion of 
proposed pol icy. p lending 4 program guidance for FY03-87. 

Comm i S Ion reviewed document through Section II. C 7.3 

CHlLK. 8 J Office of the Secretary of the CemMsslon M0IO3O9A 

81/03/10 lp 0 7909 342 


8103250009 8 ta f f requirements memo re 8I030& meeting in Wash Ington. DC 
to discuss policy on proceeding w/pending CP 6 mfg licence 
app 1 ic elions. Language In rule endorsing NURE0-071B 
should be similar t° revised statement of policy. 

CH1LK* 3 J. Office of the Secretary of the Commission. MB10303A 
01/03/ 10 Ip 07997 323. 


0103290093 Staff roqu l re men t * memo fe 010304 discussion of policy, 
planning 6 program guidance for FY03-B7 

CHlLK, 3 J, Office of the Secretary of the Commission. M810304 
01/03/09 1 p 07997 3 20 


0103310943 Unoff 1 C la 1 transcript of 010329 meeting in Washington. DC r 
pol Icq , p lannlng & program guidance for FY03-B7. 
e Commissioners 01/03/29. 34pp. 00062:225. 


- - 01 033 1 0947 Forwards revised version of Sections I 8 . 11 of policy, 
planning l« program guidance document based on Commission 
last two meetings on subj. 

HA NR AH AN. E J. Office of Policy Evaluations 01/03/20. I2pp 
00062 : 260 


ACR 8 ADVISORY COMMITTEE ON REACTOR 0AFEQUARD0 


810311 0332 Transcript of ACR9 Subcommittee on Reactor Operations 010: 
meeting In Wash 1 ng ton. DC re NUREQ-1590. Pp 1-7 7 Supporting 
documents 6 vlewgrapht encl. 

• ACR 8 - Advisory Committee on Reactor Safeguards 91/03/09 
i05pp 07002:039. 


8103120349 Transcript of ACR9 Subcommittee on Radioactive Metis 8103 
meeting In Washing ton, DC. Morning session. Pp 1 — 164 
# ACRB - Advisory Committee on Reactor Safeguards Bl/03/10 
186pp. 07901:003 


0103120412 Transcript of ACR 8 Subcommittee on Reactor Operations 
810310 meeting In wesh ing ton* DC Pp 78-393 Slide pTeeentatlon 
encl. 

« ACRB - Advisory Committee on Reactor Safeguard* 01/03/10 
277pp. 07902:001 


0103130497 Trontctipt of ACRH Hub c om^ I l to e un Radioactive Moll* H|l> III) 
■routing In Ufa iti i ng ton. PC Afternooh tetiion I* p HI 3 -2 69 
Ui eug raph * on c 1 

• ACRfi - Adv|»or<j Cor..iUltii on floor tor Uafeguard* (H/O.l/K) 
fSlpp 


U 1 03 1 60:190 franocr Ipt of ACRU 010312 291*1 Q»nera) meeting in 
Ua« 6 tngton , DC r« Qtato of IwChnolagq Kept of FittJon Product 
Jodi nr Pp 1 -334 

■ ACRfl • AdvJtoru Com-mlteo on Moflc tor Ha f og uard * Mt/o.J/12 

33&pp 07920 000 


B l 03100420 Tranter ip l of 010313 ACRG 23l*t general meeting I n 
Via tti t ng ton . DC Pp 333-163 Vleupraph* one \ 

* ACRG ** Advitorg Corni ttee on Reactor Ha f eguar d * 01/0:1/13 

23-Ip p 07V:t7 001 


UlOOUlOdA/ Trantci ipt of AC HO flub c om-ni l to e on Reactor Rail I n ] og J c a I 
r P f e c t » HI Orl I I meeting in UatMng t on. TIC Pp 297-413 
• nCR8 • A(Wi*ofg Co-ml t toe on Reactor pafegnardt t)l/<Fi/li 
l?lpp 07939 i-JlJ 


H I |X)1 004H I Tramcrlpt of ACRH Bub c omm I t tae nil (led»Mc Item* (ilOlll 
meeting in Wa*M ng ton. UC f'p i-121 

* ACR6 - Adviturg Comm J 1 1 g o on Reactor Safeguard* fl 1/0.1/ 11 

1 90p p 07 VI 1 O/i 


fl\O3Ul0f.47 Transcript of ACDB Uub c om.M t 1 a e on Reactor Rad \ <i I ug 1 1 a \ 
effect* Hi OHIO meeting in Wa »/■ I ng t on- DC Afternoon tension 
P 9 M3-296 Vl*u.giaph* enc I 

• ACFlfl “ rtjvuonj Coonittee an Reactor llrtfegoai <1* lH/OI/10 
;V.Hpp O/'MH 316 
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111 0321020/ flubrjt* rnifineiitl on (>fc of (ltd* Have J opnen l H10IJI it 

to ACflfl HO I 110 comment* 8. recommendation* re fltQ Culde 1 'ft, 

F< tuition 2 Implementation (cbedule for Hep Uuld* I V/. 

U*vt%tou 2 . inadequate 

tvU?K, J C. ACHtl Ad v I * or y Con-.nlttee un Reactor IJa t * g u a r if • 

oi/on/iu 2 pp 07'//^ 3 -m 


-»Ol02lU0flI?2 Reap ond * to ACRfl comment* on MpiflfieJ Draft 3 of Rep Uuide 
1 97. Hev I * 1 on 2. " I n * t r umgn ta 1 1 on for light Haler Cooled 
Hutlear rosier P)e»it* to A*»e*i Plant K l.nviron* CondHlun* 

During l I'o 1 1 ouil ug Accident " 

ARLUTTO, 0 A oP f.ng I th e r l ng tltandarj* lll/Dl/2.1 .|nu 

039A6 001 


UI03230326 Recommend* Purser NHC c on* k der a U on of development oP 
emergency plan* l operabilllg of e<nilpment needed to deal «/ 
nuclear emergencie* u^Mch remit fron natural d I * lurbanc e* 

MARK. J. C ACRH - Advitorg Committee on Reactor (UPeguardt 
CJl/03/16 tp 07974 2211 


010323043;’ Hit cut** * draPt KU«l-:o-077». TvcIuiUal date* for t titrating 
nation Product He hav J or During LWfl Ate Idontt. “ Ittuance of 
Mar 1901 draft Nurf( 3-077|. "flegulalorv Impact of Nuclear 
Reactor Accident Uource Term Aitumpt I on*. ■■ mag be delai/td 
rtARA.J C ACflO * Advitorg Committee on Reactor Hafefluard* 

01/03/17. 3pp. 07976 33Q 


M 1 03230472 Ovbmit* lu^ry of 010312 -H ACRU meeting to dltcuit draft 
MjRt:0-06A6, 'T’robab 1 1 « l ( c flafetg Analgtlo of DC J’ower Uupplu 
Requ Irementt at Nuclear Powar Plant* - NURfc*0 It acceptable 
Rellabllltg goal* Pt>r- dc tgt thould be developed 
MARK. J C ACR6 - Advitorg Cormltlee on Reactor [Jaftpuanli 
01/03/17 |p 07973 330 


° l S22°^i flttb - U ,n, ° r * fle^fflc Itfftt concerning l HR * 

ACR8 ulll no longer maintain tiparate iltt of ge^trtt Utmt 
frp.m Htt In reptt on application! p 0 r CPt or OLt 

m5Si/.5 5"'“ Co -" l “** «" «*n, u .r J . 


O, 01O7OQ 34 For ' J * rd% ♦« h *‘»ule for ACRO mbcommltUe meeting* through 

« ACfiB " Adv,%0r v Committee on R«actor flaftguanf* 

B 1 /03/24 Onn nnfldrt i#la • 
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NONDOCKETED ITEMS 


9 1 03 1 00 1 22 Requests partial meuptlon #ron hiring freeie Cons 1 1 tut i ona I 
t statutory proscriptions may limit NRC ability to implement 
OMQ S u 1 1 • t in Q 1 -6 in all areas Retroactive freue may 
significantly impair NRC 

AHEARNE. J F Commissioners Sl/02/li. 4pp 07853.100 


0103100640 Forwards NUREO-0090. Wo J 3. Number 3. "Rept to Congress on 
AOs* Jul-Bept 1980 " One AO at llcsnsed nuclear power plant 
involving failure of saltwater cooling sys Three AOs 
reported by Agreement States. 

AHEARNE. J F Commissioners BI/02/20 Ip 07865 JOB. 


- -0103100659 Forwards NUREO-0090* Vol 3. Number 3. "Rept to Congress on 
AOs . Ju I -Sep t 1990 " One AO at licensed nuclear power plant 
Involving failure of salt water cooling sys Three A08 
reported by Agreement States 

AHEARNE. J F Commissioners. 01/02/20 Ip 07065 309 


0103100^.93 Weekly info rept for wit ending 010227 

REKM. T A Office of the Ciecutive Director for Operations 
01/03/04. 33pp. 07062.151 


0103170016 llaekly info rept for uk ending 010306 

RE HI. T A. Office of the Executive Director for Operations 
01/03/11 35pp 07939 1<2 


6103170306 Requests that IE travel be exempt from reduction eutl* 
DM0 Bulletin 81-7 Proposed reduction would directly restrict 
frequency & scope of activities performed by IE personnel 
AHEARNE. J. F Commits loners 01/02/26 2pf>. 07934 332 


0103170713 Corrects answer given at 010219 subcommittee meeting r 
private corps worked for during past 10 yr* Commissioner 
Hendrle h« * worked for nonprofit c orp , As s of i a te d Univs.Inc. 
for part of fast JO yrs 

HENDRIE. J M Commissioners 01/02/24 Ip. 07930.148. 


0103100600 Advises that NRC u* 1 3 1 participate In President's £< ecu 
Exchange Program through placement of exchange executive 
from private sector in Commission ofc Oovt host position 
description enc 1 

AHEARNE. JF Commissioners 01/02/26 3pp 07953343 


0103110005 Identifies remaining actions needed for timely amend to l> 
mill Agreement State program Requests timetable outlining 
actions to resolve ell issues as soon as possible Amend 
application should be submitted by 310901 Criteria end 
AHEARNE. J F Commissioners 01/02/20 Mpp O70B4 330 


01031 10091 Responds to 010105 Itr re NRC first monthly status rept op 
efforts to carry out licensing & regulatory duties Forwards 
answers to specific questions raised re emergency planning & 

safety Issues 

AHEARNE. J F Comm til toners 01/02/23 I3pp 07095 261 


- -8103 1 10108 Forwards questions re NRC first monthly status rept on 
efforts to carry out licensing & regulatory du t i e« fleque s t s 
response by 810131 to assist in review of NRC FY02 budget 
requet I 

UOALL.H K Hous* of Rep . Interior & Insular Affairs. 81/01/05 
3pp 07005:274 


B103I10H9 Forwards NRC B1Q109 order for mod of license re BWR scram 
discharge sys & suppl to 010109 discharge sys safety 
eve 1 us t f on . Bup p J provides evaluation of continued operation 
while order mods are being implemented 

AHEARNE. J F Coirmi s • i Oners 01/02/20 Ip 07005 277. 


—0103110133 Forwards suppl to DtJR scram discharge sys safety evaluation 
providing basis for continued operation of affected BUfle 
while mods are being made 

CHECK. P B Assistant Director for Plant Systems 01/01/12 2pp 
07005: 200 


0103120827 Responds to FQTA request for final repts re investigations 
of causes fc sources of radiation exposures suffered by 
licensed users of radioactive devices in OK during past yr 
Forwards documents listed In app 

FELTON. J. M Division of Rules and Records 01/03/09 2pp 
0790 1:341 


--0103 120039 Use k 1 y info rept for wV ending 910206 

REHM.T.A, Office of the Executive Director for Operations 

81/02/11 2pp 


0103160970 Forwards rept on edminl stret ion of FOIA by NRC for CY0Q. per 
Public Law 93-502 

AHEARNE. J. F. Commissioners. 01/02/26. lp 69119.284 


- -6103180601 Requests NRC participation in President's Executive 
Exchange Program for 1981-82 

CASSIDY. L.M. President of U3 6 Executive Offices 01/01/15 
0 7953 3 46. 


-0103100602 Requests that Executive Exchange Program be public in 
within fJRC Nominations are d us on 610302 White House <remo 
enc 1 

CASSIDY. L M President of 09 & Executive Offices. 80/10/29 
07953 348 


0103200061 Responds to 010209 Hr re meetings u/cltuens group* t« 
broaden outreach t discuss perspectives on future of nuclear 
regulation Agrees to meeting to discuss similar ratters w/ 
scientific groups. 

HENDRIE. J N Commissioners 81/03/06 Ip 07972 173 


8103200066 Requests public meeting between NRC 6. scientific groi 
discuss future of nuclear regulation 

SE1T2.F Scientists L Engineers for Secure Energy 01/02/09 
4 pp. 07972: 176 


8 k 03240009 Transmits draft bill to amend Atomic Energy Act of 195/ 
clarify that Commission may issue license amend Oich 
involves no significant hatards consideration w/o holding 
prior hearing. 

HENDRIE.O H Commissioners. 01/03/H 2pp. 07990 290 


■9103240013 Transmits draft bill to amend Atomic Energy Act of 19 
clarify that Commission may issue license amend which 
involves no significant hatards consideration w/o holding 
prior hearing. 

HENDRIE. J. K Commissioners 31/03/11. 2p p 07990 300. 


— 0103240018 Transmits draft bill to amend Atomic Energy Act of 19 
clarify that Commission may issue license a.-end which 
involves no significant hatards consideration w/o holding 
prior hearing 

HEWQRtE. J. H CpMnlsticnsr! 01/03/11 2pt- 07990 302 


— 0103240022 Transmits draft bill to amend Atonic Energy Act of 19 
clarify that Commission may issue license amend which 
Involves no significant hatards consideration w/o holding 
prior hearing 

HENDRIE. J. M Co.nmis i loners. 01/03/11 2pp 07990:304 


—8103160619 Forwards rept on admi n I s tre 1 1 on of FD1 A by NRC for CV80. 
per Public Law 93-3-02 

AHEARNE. J F. Commissioners. 01/02/26. Ip 65119 285. 


--8103160627 Forwards rept on a dmi n i t tre 1 1 on of FOIA by NRC for CY“80. 
per Public Law 93-502. 

AHEARNE. J. F. Commissioners. 61/02/26 Ip. 65119:206. 


—9103160633 Forwards rept on adirlnlstr eti on of FOIA by NRC for CY80, 
per Public Law 93-502. 

AHEARNE, J F. Commissioners. BI/02/26 Ip 69119:297. 


--0103160643 Forwards rept on a dninl str a 1 1 on of FOIA by NRC for CY80. 
per Pub 1 ic Law 93-502. 

AHEARNE. J. F. Commissioners. 01/02/26 lp. 65119 288 


--01O316O640 Forwards rept on administreti on of FOIA by NRC for CYBO. 
per Public Law 93-902 


0103240020 Transmits draft bill to a.Tend Atomic Energy Act of I S 
Clarify that Commission nay issue license amend which 
involves no significant hatards consideration w/o holding 
prior hearing. 

HENDRIE. J. M Commissioners. 91/03/11. 9pp 07990:306. 


0103240124 Responds to 010129 ltr expressing concern re slippage c 
Issuance date for facility SER Commission will neet w/ 
staff to discuss bearing process on 010229 & licensing 
schedules on 810226. 

AHEARNE. J F. Commissioners. 01/03/03. 2pp 


3103240129 Ack receipt of draft. "Learning Function in Nuclear Re* 
Operation l Implication for Siting Policy. 

HENDRIE. J. |i Commissioners. 81/03/09. Ip 07989 260. 


■**■0103240134 Forwards draft 'Learning Function In Nuclear Reactor 
Operation L Implications for Siting Policy.' W/o end. 
WEINBERG. A M. Oak Ridge Unlvs. 01/03/02. lp 07909 261. 
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NONDOCKETED ITEMS 


Q 1 CO 2 4 0135 Request* l~wk e«len*icn to submit rept identifying *t»P« 
which Co-.m i * * i on could take to expedite licenilng process- 
diicumd in 010317 Itr «. 010219 fleeting 

KAMMERER.C Office of Congr e * * 1 one 1 Affair* 01/03/0 2 Ip 

07990 122 


6102200170 FctwatO* for rtcommsMsd imp l e.T»*c\t*t 1 on In research reactor 
rovltui. 'Environ Con* ider a 1 1 on* re Renewal of License* for 
Research Reactor*, " bated on 740128 rreno per 001124 request 
VOLLMER.R H A**lttant Director for Environmental Technology 
00/12/31 4pp 07734.174 


0103240139 Decline* 910213 invitation to meet b dlicun 08 nuclear 
licensing icene. dire to heavy workload 

itNORIE.Jrt Conml ee loner*. 01/03/09 Ip 07909 252 


--3103240143 Requttts 010331 meeting to dltcut* OS nuclear licensing 
*cene 

ROSER- T. Oerrany. Federal Republic of 01/02/13 Ip 07909 293 


6 1 03240246 Forward* NL9E0-O753. ‘Rapt to Congress on Statu* of 
Emergency Retpont* Planning for Nuclear Powar Plant*." 
Satisfies Section l09,Publlc Law 96-293 
ICNDRIE. J M C orni ** 1 oner s 81/03/10 Ip 07980 294 


- —01032402 54 forward* NijREG-0733. "Rept to Congress on Statu* of 
Emergency Re«pon*e Planning for Nuclear Power Plant*." 
Settiflei Section 109. Public Law 96-293 
HENDfUE. J H Commit* loner* 81/03/10 Ip 07980 299 


--8103240260 Forward* NUREG-0753. "Rept to Congre** on Statu* of 
Emergency Response Planning for Nuclear Power Plant* “ 
8«tl«fl*» Section 109,PublU Law 96-293 
HEHDRIE.JM Commissioner* St/03/10 Ip. 07980:296 


— — D 1 03240267 Forward* NUfiEQ-0733, "Rept to Congre** on Btatu* of 
Emergency Reipon*# Planning for Nuclear Power Plante" 

: Satleflee Section 109. Public Law 96-293 

HENDRIE. J ft Cornel** toner* 91/03/10 Ip 07900 237 


- -8103240269 Forward* WREG-0755, "R«pt to Congress on Statu* of 
Emergency Retpont* Planning for Nuclear Power Plant*." 
Satisfies Section 109. Public Law 96-293 
HENDRIE. JM Commissioner* 01/03/10. Ip. 07980 250. 


--810 3240272 Forward* NURE0-0733. "Rept to Congre*! on Btatu* of 
Emergency Retponte Planning for Nuclear Power Plant* . " 
Satisfies Section 109. Public Law 96-293 
HENORIE, JM Commit* I oner* 01/03/10 lp 07980 239 


-0103240270 NURE0-0753 

REPORT TO CONGRESS ON STATUS OF EMERGENCY RESPONSE 
PLANNING FOR NUCLEAR POWER PLANTS 

4 DlvUion of Emergency Preparedness 01/03/31 107pp. 

07903:016 


--BIO324D204 Draft "Analyti* of Evacuation Tima Estimate* Around 32 
Nuclear Power Plant 6lte*>" Vol 1. 

UR BAN IK. T. Texas A 1 M Univ 80/10/31. 149pp 07903 103. 


--81032402B9 Draft "Analyti* of Evacuation Time Ettlmate* Around 92 
Nuclear Power Plant Site*." Vol 2 

URBANIK.T. Texas A & rt Univ. CUftillN08.P L.. DE8RO8IER0.A E. 
Battelle Memorial Inttltute. Pacific Northwest Laboratory 
80/12/31 109pp. 07903.235. 


0103240659 Responds to 001202 ltr citing concern* expressed In 
M Lavaneon & F Rahn paper re c on* equence* of nuclear 
accident* nrc ttatu* rept re ttete of technology of iodine 
releaie will be completed in Mar. 

AHEARNE. J F. Commissioner*. 01/02/10 2pp 07902 206 


— -0103030000 Requests comment* on "Realletlc Eitlmatea of Consequences of 
Nuclear Accident**'' by M Leventon 6 F Rahn Rept ha* 
potentlel of being most important study to follow accident 
at Tflf. 

LEWI8.F.W Middle 3outh Utilities. Inc. 00/12/02. 3pp. 


0 1 03260042 Ulthdrawt from Mar 1981 meeting at Univ of Technology of 
Aech an. 

HENDRIE. J. M Commissioner*. 01/03/09. Ip 00040: 066 


□ 103260386 Forwerd* draft bill to amend 1934 Atomic Energy Act allowing 
Comm i *»iOH to issue interim OL authorlilng fuel loading 6 
low power operation 6 tftting in advance of completion of 
recorded evidentiary hearing re open ittuet 


9103260419 Retpond* to 000727 Itr re potet*iun iodide u*e to protect 
thyroid fr C m radioactive iodine S. improved reactor 
containment tfetign Potassium iodide u»e remain* under study 
Controlled venting of containment 1* being «tudied. 

HCN0RIE. J M Commissioner* 01/03/12 2pp 00040 333. 


--Q103260429 Di*cu»»et pota**ium Iodide u*a to protect thyroid from 
radioactive iodine & improved reactor containment design. NRC 
uili not take action. even after yr* of study. 
vO-N HIPPEL. F Princaton Univ. 00/07/27 3pp 00040 333 


8103260576 Forward* jummary o# action* taken by NRC in reiponia to 
recommendation* in Comptroller General 1900 rept* re NRC 
l-ENORIE.JM Comml *1 1 oner « 01/03/17 lp 00037 260 


--B1032605D1 Forwerd* *um«ery of action* taken by NRC in re*pon*e to 
recommendation* in Comptroller Qaneral 1900 r«gt» re NRC 
HENDRIE. JM Comm 1**1 oner* 01/03/17. Ip 00037.269 


- -0103260963 Forward* summery of action* taken by NRC in re*pon»e to 
recommendat ion* in Comptroller General I960 repti re NRC 
HEN0R1E.J. M Comml * * i oner* 01/03/17 lp. 00037:270 


--8103260586 Forward* tummery of Action* taken by NRC In retponte to 
recommendat ion* in Comptroller Oenerel 1900 rapt* ra NRC. 

HENDRIE. JM Commi * * t oner* 81/03/17. lp 00037-271, 


--0103260591 Forward* summary of action* taken by NRC in response to 
recommendation* in Comptroller General 1900 rept* re NRC. 

HENDRIE. JM. Commissioner*. 81/03/17. Ip 00037.272 


-8103260594 Forward* *umirary of action* taken by NRC In re«pon«a to 
recommendation* in Comptroller General 1980 rept* re NRC 
HENDRIE. J. H. Commissioner* 81/03/17. lp. 00037:273. 


--0103260396 Forward* summary of action* taken by NRC In mponif to 
recommendation* in Comptroller General i960 rept* re NRC 
HENDRIE. JM Commi *» i oner * 81/03/17 Ip 00037 274 


--8103260399 Forward* summary of action* taken by NRC In retponte to 
recommendat ion* in Comptroller General 1900 rept* ra NRC. 

HENDRIE, J M Commit*! oner » BI/03/17. 33pp. 00037:273. 


8103260905 Weekly Info r*pt for uk ending 010313 

REHM. T A Office of the Executive Director for Operations. 
81/03/10- 47pp 08033.173. 


8103261149 No 1 1 f l e t that to continue U mill* t* mill tailing* ragulatl 
after Nov I960, agreement state* mutt enter Into amended 
agreement w/NRC Requetts that State of CA submit application 
for emend by 010701 Model amend end. 

HENDRIE. J M. Commlttloner*. 81/03/17. 24pp. 


9100261152 Notifies that to continue U mill* L MU tailing* rqgulatl 
after Nov 1 900. agreement states must enter Into amended 
agreement w/NRC. Request* that State of OR submit application 
for emend by 810701 Model amend end. 

KCNDRIEiJ M Commissioners. 01/03/13. 4ipp 


8103261157 Act efforts of State of NV Dept of Humen Resources In 
processing State of NV amended agreement w/NRC. Identifies 
remaining actions to be accomplished for amended agreement. 
Requests formal amend epplicatlon by 810701. 

ICNORIE.JM Commits loners. 01/03/16. 24pp. 08037:130. 


--8103261164 Olscusset consequence* of ACRR recommended phase-out of 
at end of FYBt. LOFT answers current h potential reactor 
safety questions U. must continue testing until resolution 
reached 

WILLIAMS. C. E. Energy. Dept, of 01/01/19. 3pp. 00037:162. 


0103261190 Respond* to 810203 request for delay of Issuance of 10CFR6 
re licensing procedures for radwaste disposal until policy 
changes made by current administration. Delay in issuing rule 
could slow netl waste program development. 

HENDRIE. J. M. Commissioners. 01/03/13 2pp. 00040:237. 


“-0IO3261199 Responds to 010203 request for delay of issuance of 10CF. 
re licensing procedures for radweste disposal until policy 
changes made by current administration. De lay in Issuing rule 
could slow natl waste program development. 

HENDRIE. JM Commissioners. 81/03/13 2pp. 00040:239. 


—8103261204 Urges NRC to postpone final action on proposed rule re 
radwaste disposal until administration fully appraiaet NRC 


NONDOCKETED ITEMS 


310326 1205 Forward* KRC r«p t oh FY80 contract activity per Public Lou 
99-901 Rep t Identifies statu* of connertiil e ontrec t s . DOE 
task order* K interagency agreement* & c orre tp ond 1 ng 
obligation* for each program ofc. 

HENDR1B.J M Coamtulontrr 01/03/16. Ip. 08037 044 


>0103261209 Forward* NRC rept on Fy0O contract activity per Public Lai^ 
99-901 Rept identlfle* *tatu* of commercial contract*- DOE 
task order* 6 Interagency agreements 6 c orr e *p on d 1 ng 
obligation* for each program ofc 

HCNORtE. J M C ommi ft * i oner* 01/03/16. 92pp. OB037 049. 


3103270007 Ac k receipt of 010202 memo re legislative coordination & 
clearance per OMB Circular A-19. Nonburfg # tary proposals do 
not require OMB approval Forward* relevant agency reiponit. 
did June I960 re OMB clearance process. 

HENORIE. J. H Commits! onor* 81/03/17 lp 


--01O327OO1O Discusses etecutlvs order re govt regulation process. 
DA Stockmen memo re legislative coordination t» clearance 
encl. 

CARTER. J. President of 00 l Executive Office* 70/03/23 6 pp 


9103270927 Respond* to 810210 6 13 requests for info re improvement* 
in licensing review pr oc e « *. Rec ommenda 1 1 one Include 
restoration of Immediate effectiveness rule. firm policy on 
expediting cases & amend* to discovery rules 
DIRCK0.WJ. Office of the Executive Director for Operations 
01/02/23 9pp. 00043 339. 


0103160409 8ECY-01-1I1 

Forwards draft rule raising threshold for admissibility of 
contentions in NRC hsarlng* Rule should be approved a* tubj 
for further Ofc of Osneral Counsel (OOC) study OQC should 
rept conclusions 6 r scommendet ion* 

BICKUIT.L Office of the General Counsel 01/02/17 4pp. 
63114; 222 


CONTRACT NRC CONTRACTS AND MODIFICATIONS 


a 102260479 Partial response to FOIA request for ill documents re five 
categories of info concerning U mills In UT.NM, Al.CO 6 WY, 

Forwards Documents 1-17 listed in epp Doc umtnt 10 may be 
obtained from NTI 8 

FELTON. J. M. Division of Rule* and Record* 01/02/09 2pp 


--8102260692 Forwards request for procurement 080-78-014 to execute mod 
to contract NRC-01-78-014, "Apparent Cancer Incidence in 
Mesa County, CO. 1970-79. " 

MINOOUE.R B Office of 0tandard» Development, Director. 70/08/10. 
IP 


--0103020746 Request for procurement 080-78-014 to execute mod to 
contract NRC-01-78-014, "Excess Cancer Incidence in Mesa 
County- 1 ’ Contractor: CO Dept of Health 

MINOQUE. fi B Office of Standards Development. Director. FIN 
B- 10728 NRC-01-78-014 70/08/18. 4pp. 


0102260703 Requests mod to NRC-01-78-014 to reflect changes in Mesa 
County cancer research study dasign. Includes revised scope 
of work. No change required In contract budget. 

FER0U80N.8 Colorado. 8 tate of. 70/08/01. 7pp 


— 7911090328 Forwards request for procurement ac tlon. Recommends that NRC 
cover overrun. 

MlNOOUC. R B Office of Standards Development. Director. 79/09/29, 
Ip. 00087:390. 

—7911090330 Request for procurement O9D-70-O14 to execute mod to 
contract NRC-01-78-014. "Excess Cancer Incidence in Mesa 
County." Contractor: CO Dept of Health. 

K1NOOL*. R B. Office of Standards Davel opment, Director. FIN 
B- 10728. NRC-0 1-70-014. 79/09/29. 4pp. 00807:391. 


1100270969 Notification of contract executl on. Mod 2 to "Environ 
Monitoring Program W/Commonwea 1th of PA." Contractor: 

1AI0DEN, L. Research Contracts Branch. FIN B-91H- MRC-05-80-272. 

ei/oi/07. ip. 


0103030163 Notification of contract execution. Mod 2 to "Microfiche 
8 vcs: 0 ek Ridge, TN." Contrac tor : Microtech Industrial, I*e 
HAOAN. T. F Admin ietra tlve Contracts Branch. NRC- 10-79-6 90. 
01/02/23. Ip 07790:279. 


0103030269 Notification of contract esecutl on, Mod 7 to "Transport/ 
Plied Bite Vulnerability Analyst. " Contractor: US Army. 


- -010303 0202 Mod 7. extending period of performance to Q1123I. scope of 
wor k . e* t Imat 1 ng cost L obligating funds, to ' Transpor t/Fi xerf 
Site Vul nerab 1 1 1 ty Analysis 

MARECEK. 0 Army.Oept of. MATTIA.M J. Adm 1 n I* t r a t i ve Contracts 
Branch FIN >0-1536-1 NRC -02-76-031 1 81/02/01. 2pp 

07790: 313 


9103030319 Notification of contract e t • r ut 1 on. Mod I to “Technical 
Assistance for EI 8 on 10CFR61. " Contractor Dames 1 Moore 
HAIRSTON. C , 6 MITH 1 P A Technical Assistance Contracts Branch FIN 
B-7312. NRC -02 -01 -049. 01/01/16 lp 077R0 232. 


- -01 03030 33 1 Mod 1. Increasing monetary limitation, deflnltiilng unprice 
order into priced contract 1 adding terms 6 conditions to 
"Technical Assistance for EI8 on 10CFR&1. " 

CLTNE.J. C. Dames *< Moore MATTIA.M J. Adm 1 n 1 s tra 1 1 ve Contracts 

Branch FIN 8-7318-1 NRC -02-01 - 049 01 / 01/16 33pp 

07790. 233. 


0103040563 Noti f lea 1 1 on of contract e x e c u 1 1 on . Mod 1 to "Pres in ta 1 1 on 
of QE 0WR/6 Design t. Operation Courses." Con trac to r: OE 
BAIBDEN.L Arfmln 1 s tra tlve Contract* Branch. FIN B-1224 
NRC-O9-80' 2G2 01/02/20. lp. 07010350 


— 8103040372 Mod 1, changing course date* & 1981 funding for Article 11 
to "Pr#* enta tl on of OC BUR/6 Design & Operation Courses.'' 

» General Electric Co MORTON, K. V. Research Contract* Branch 
FIN B- 1 224 NRC-O9-80-2B2 81/02/20. lp. 07010 391. 


8103040724 Responds to FOIA request for winning proposal under RFP-NRFT 
80-101 Forward* requested i n to* 1 ne I ud 1 ng proposal,!! Dh i 1 1 on 
800804 ttr to NftC. t eprs sentatlons 6 csr t \ t teat i on*, p rogos al 
summary 4 data sheet contract pricing propoial 
FELTON. J M Division of Rules and Record* 81/02/10 lp 
07020 079 


— 0103040739 Forward* proposal In response to RFP-NRR-80- 1 01 . "PUR 
8sv*ra-ACc L dent Delineation 8, Assessment *’ Proposal summary 
& data sheet 6 repr esentat Ion* L certifications enc 1 
OHILLON.H California, UnW of. Los Angeles 00/00/04 14pp. 


--0103040744 Response to RFP Rfi-NRR-GO-lOl, "PWfl Sever s-Ac c ident 
Delineation 6 Assessment " Propose* to perform analyse* t> 
assessment* of specific water reactor sa fety - related Issues. 
Include* technical approach & prof L related experience 
KA8TENBER0. W. E. . WE9TMAN, R . A » DHILLON, K Celifornla. Univ of. 
Lot Angela* RB-NRR-80- 10 1 80/07/31. 97pp 


9103040727 FOIA request for winning proposal submitted under RFP-NRR- 

00-101 

MACFARLANE- D R. ETA Engineering, Inc. 01/01/12 lp. 07020 000. 


8103040729 Notification of contract execution "Environ Assessment of 
Raffinate Study Disposal at Kerr-McOee Sequoyah Facility. 

Oore.OK. " awarded to Science App 1 i cat l on* , I nc 

HAIRSTON. C A, EDGEWORTH, P J. Technical Assistance Contracts Branch 
FIN 0-7316 NRC-02-81-049. 91/02/20. lp 


— 0103040740 Contract "Environ Assessment of Raffinate Btudy Disposal 
at Kerr-McOee Sequoyah Fee 1 1 Ity . Oor e. OK" awarded to Science 
App 1 Icet Ions. Inc . 

FINDLEY, D. E Science Applications, Inc MATTIA.M J. 
Administrative Contracts Branch. FIN 0-7316 NRC-02-01-049 

81/02/20 9pp 


0103040749 Notification of contract exec ut i on. Mod 3 to "Energetic 
Thermal Interac t Ion* . Rec ri t leal i ty 6 Coolant Flow Phinomsna 
Associated ^/Advanced Nuclear Reactor Concepts." Contractor: 

Purdue Research Foundation. 

HAIR 9 TON, C A , EOQENORTH. P J. Technical Assistance Contracts Branch 
FIN 8-6036. NRC -03 -80- 102. 91/02/24 Ip 07812:137. 


— 0103040764 Mod 3, adding fund* obllgatsd to contract under Article IV 
to "Energetic Thermal I nte rec 1 1 one , Recr 1 1 1 c a 1 1 ty & Coolant 
Flow Phenomena Associated U/Advanced Nuclear Reactor 
Concepts " 

* Purdu# Research Foundation. MATTIA.M J. Adml n 1 s t ra t 1 ve 
Contracts Branch. FIN B-6836. NRC-03-80-102 81/02/24. lp. 

07012 198 


8103040891 Notification of contract exec ut 1 on, Mod 1 to "Consultant to 
LOFT Epsclal Review Group. “ Contractor. H Isbin. 

LITTLE. M Arfeiin 1 strative Contract* Branch. FIN 0-7490. 
WC-04-01-196. 81/02/19. lp 07012: 170 


— 0103040860 Tied 1. changing amount of obi Iga tlons, to "Consultant to Lt 
Special Review ©roup. 1, 

IBBJhl. H 8 Jsbin, H PERLMAN, J. Administrative Contract* Brench. 
FIN B-7490 NRC-04-91-196. 81/02/19 lp. 07012: 179 


B 1 0304 CD 8? Notification of contract e « e c ut i on. Mod 3 to "Evaluation of 
Entraln-ent Effect* Using Poj»r Plant Condenser Tube 
Simulator " Contractor NY 3tat« Energy RiD Authority 
JACOBS. A Research Contracts Branch FIN 8-6298 NRC-04- 78-21 I 

01/01/23 tp 07812 001 


--01O3O4OB9O Hod 3. attending period of performance from 801231 to 
810130. to "Evaluation of Entrainment Effects Using Power 
Plant Condenser Tube Simulator " 

PRlHE.fi j Neu York. State gf KORTCri. K V Research Contracts 
Branch FIN B-6298 ARC -04-78-21 1 81/01/23 Ip 07B12 002 


910304Q9U Notification of contract e » ec ut l on. Hod 1 to "Steam 
Generator Modeling During Reflood Stage of LGCA. 

Contras tor Ml T 

CRO'IBERO. 0 Research Contracts Branch f IN 6-7229 N.9C -04 -80-2 19 
01/02/12 Ip 07812 0C9 


--0403040919 Mod 1. extending period oP performance from 800930 to B10930 
& increasing amount of c on t i tfera t » on. t o 'Steam Generator 
Modeling During Reflood Stage of LQCA 

iyjrv*E9. G H Massachusetts Institute of Technology MORTCN. K. V 
Research Contracts Brarch FIN B-7229 NftC -04-00-2 1 9 81/02/12 

5?p 07012 010 


B 103 0 501 1 l Notification of contract execution 'Safety Design Criteria 
for Large <1.000 MWi LWgft, “ awarded to P Zaleski 
FT.EENOR.C M Administrative Contracts Branch FIN B-1337 
NRC-1 t-BI-427 81/02/23 Ip 07027 293 


■£j 10 30301 3 1 Contract “Safety Design Criteria for Large <1.000 HWi 
L«f SR. " awarded to P Zaleski 

2ALEGKI.P California. Univ of. Los Angeles PERLMAN. J 
Admlnlstrat i ve Contracts Branch FIN B-1S57 NIC- 1 1 -B1 -427. 

G 1/02/23 Spp 0782 7 296 


6103030144 Notification of contract e i ec u 1 1 on. Hod 3 Id "Technical 
Assistance Program for Thermal Hydraulic Stability Analyses 
re L UR* *’ Contractor Rensselaer Polytechnic Inst 
JACOBS. A Research Contracts Branch FIN B-7230 NRC-03-78- 120 

81/02/05 Ip 07827 347 


— 0103050157 Mod 5. increasing allotted funds available for payment. to 
“Technical Assistance Program for Thermal Hydraulic 
Stability Analyses re LWRs '* 

LOOtUDICE. j M Rensselaer Polytechnic Inst MORTON. K v Research 
Contracts Drench FIN B-7230 trtC-03-7a-12B QW02/05- Ip 

07027 340 


8103030166 Notification of contract execution ‘ Oeotechnlcal 
Engineering Reviews of Operator Reactor Plants." awarded to 
US Arm* Corps of Engineers. 

GEAGOlA.a F Technical Assistance Contracts Branch FIN B-6BG2 
MRC- 03-81 “121 0J/O2/I2 Ip 


- -0103050170 Contract "Geotechnical Engineering Review* of Operator 
Reactor Plants. ■' awarded to US Army Corps of Engineers 
FRIEDENUIALD. R Army. Dept of. Corps of Engineers MAT TIA. M J 
Administrative Contracts Branch FIN 8-6882 NRC-03-81 - |21 

81/02/12 7pp 


8103350175 Notification of contract e t ecut i on. Hod 1 to “Microfiche 
Produce " Contractor Computer Microfilm Inti Corp 
HAQAN. T F Administrative Contracts Branch. NRC- 10-77- 1 24 
01/02/12 Ip 07023 183 


— 8103030102 Mod \ , daub \ i gating funds, to "tUi v of Vc he Product ■’ 

REED. C Computer Microfilm International Corp lEBO. C D 
Administrative Contracts Branch NRC- 10- 77- 124 81/02/12 Ip. 

07825 104 


G 1030301 90 Notification of contract execution:" Evaluation of NRC 
Bilateral Regulatory Info Exchange Arrang ement « r '■ awarded 
to Labowit* i Labowlti. 

LITTLE-M Administrative Contracts Branch FIN B-16S7. 

NRC -08- 81 -336 8J/02/26 Ip 07025.190 


--9I03030199 Contract '’Evaluation of NftC Bilateral Regulatory Info 
Exchange Arrangements" awarded bo Labowit* t Lebowitt 
LABDUIT7.A M Lahowlti & Labowit: PERLMAN. J Administrative 

Contracts Branch FIN B-1657 NfiC-08-01 -336 Bi/02/26 Ip. 

07D25. 191. 


— 0103090202 Forwards contract per 010205 te 1 c on. Amends to Articles J-y 

#ncl. 

LABOWJTZ.A « Laliowltf & La&ouitf. NftC-OB-Bl-336 01/02/12. 

6pp 07025 192 


8102050196 Notification or contract execuuon.noo * to 

Char ac ter i lat ion of Seismic Motion for Nuclear Power Plant 
Design ' Contractor Woodward -C I yde Consultants 

JACOBS. A Re*earch Contracts Branch FIN 0-6600 NflC -04-00- l 92 

Bl/02/05 ]p 07825 198 


--81030S0203 Hod 1. changing title for contract work & increasing funds 
currently available for payment, to 'Engineering 
Charac ter i i at i on of Seismic Motion for Nuclear Pouer Plant 
Design ' 

[ORISS. I M Wooduard-Clyde Consultants, toe MORTON. K V 
Research Contract* Branch FIN B-6600 NRC-04-00- |92 01/02/05 

|p 07025 199 


8103050327 Not I f i cat i on of contract e * ec u 1 1 on, Mod 3 to 'Fire Protection 
Research Program '■ Contractor. Under writers Lab*. Inc 
WOLLETT.S Research Contract* Branch FIN 0-6197 K/RC-04-77- 1 22 

01/02/02 ip 07026 CS7 


--8I03090332 Mjd 3. extending contract until Dec 1981 at no add! tost, to 
"Fire Protection Research Program " 

BARTON. R Q Underwriters Laboratory HORTON. K V Research 
Contracts Branch FIN 0-6197 NRC-04- 77- | 22 01/02/02 Ip 

07826 OB0. 


6103050630 Hod 2. dtofc ligating funds L closing out controct.to 
"Microfiche Sves.Oak Ridge. TN “ 

RUDCCHIO.JP Hicrotech Industries. Inc LEBO. CD Administrative 
Contracts Branch NRC- 1 0-79-690 01/02/06 ip 07029 169. 


&1 030500 1 4 Notification of contract e < ec u 1 1 on, Mod 1 to "Examine Fact* 
in Employee Or 1 e vane e j H o 1 d Hear ing . Inc I ud I ng Taking of 
Testimony & Acceptance of Evidentiary M*tl " Contractor 
00 Ootdberg 

FLEENOR-C M Administrative Contracts Oranch NRC** 10-DO-390 
01/02/09. Ip 07020 137. 


--6103050827 Mad l, modifying statement of work 6 revising period of 
parf arranc e, to "Examine Facts in Employee Or ievancei Hold 
Hear ing. Inc 1 od ing Taking of Tettimony & Acceptance of 
Evidentiary Matl " 

GOLDBERG, 8 Golder Associates. LEBO. C 0 Administrative 
Contracts Branch. NRC- 10-81 -390 01/02/09 3gg 07 020 190 


0103060010 Notification <jf contract exec ut 1 on, Mod 5 to " Invest igat ion 
of Use of Cyc Me . Tor* tonal Bcreu Plate Test to Determine 
In Situ Liquefaction Potential of Cohesionless Boll." 

Contractor Univ of FL 

JACOBS. A Research Contracts Branch FIN 0-6234. NRC-04-77-171 . 

01/02/10 Ip 07039 233 


8103060179 Mod 3. extending period of performance from 001001 to 
010107, to Investigation of use of Cy c i ic , Tor • iona 1 Screen 
Plate Test to Determine In Situ Liquefaction Potential of 
Coheslonless Soil “ 

RANDAZZO. A. F Florida. Univ. of. Osineivllle MORTON. K. V 
Research Contracts Branch FIN B-6294 NRC-04 -77- 1 71 . 01/02/10. 

3p p 07039234 


0103060182 SoJic i tat Ion, of f er lb award of contract, "Subscription to 
Energy Daily." awarded to Energy Dally, Inc 

LAUTMAN, P Energy Dally, Inc. LEBO, C D. Administrative Contracts 
Drench NRC- iO'Bi -392 81/02/03 36pp 07839:060. 


8103090114 Notification of contract execution, Mod 1 to "Licensing 
As s I stance/Soc ioeconomie Impacts Eva iuat Ions. '* Contractor 
Social Research & Applications. 

HAIRSTON, C.. FIELDS. J A Technical Assistance Contracts Branch 
NRC -02-80-032-02 01/02/29. Ip. 07040:207 


-9103070120 Mod 1. extending period of per Pormance. to "Licensing 
Ass Istence/Boc loec onoiMc Impacts Evaluat ion*. " 

8TERL IN3, A H. Social Research Applications Corp. MATTIA, M. J. 
Administrative Contracts Branch NRC-02-00-032-02. 01/02/25. Ip 

07B48. 280 


0103090130 Notification of contract ex ec u 1 1 on, Mod I to "Licensing 
Ass 1 stance/Boc toecononic Impacts Evaluations. *’ Contractor- 
Resource Conmunl ties* Ind. 

HAIRSTON, C . FIELDS. J. A Technical Assistance Contracts Branch 
NRC -02- 80-032- 04. 01/02/23 lp. 07048:289. 


*8103090136 Mod 1, extending period of performance, to "Licensing 
Assistance /$oc loeconomlc Impacts Evaluations. " 

REA.RH Resource Com«un 1 1 1 es , Inc . MATTIA, M J. Adm I nl t tra t i ve 
Contracts Branch NRC-02-80-032-04. 01/02/23 Ip. 07040.290. 


Bl03090\fc4 Notification of contract e x ec ut I on, Mod 13 to "Stenographic 
Reporting £vts. *' Contrac tor : Ac e Federal Reporters. Inc. 

MIOOINSiE Administrative Contract* Branch. NRC-1 7-77-1 1 7. 
01/02/13. Ip 07840 324 


NONDOCKETED ITEMS 


--01030901 7 1 Mod 1 5- d eob 1 I gat » ng balance L decreasing total d<rcunt of 
contract, to "Stenographic Reporting 8vcs “ 

MAT3K0.R J ACE Federal Reporter*. Inc LEGO. C D Ad-n 1 nj * t ra t i vo 
Contract* Branch NRC - 17-77- i 17 01/03/13 fp 07048 323 


0103090106 Notification of contract e * e c u 1 1 on. Mod t to "Siting 
Cr l ter la-Hi * tory . “ awarded to 8candpou,er Corp 
LITTLE. M. Administrative Contract* Branch FIN B-6312-B 
NRC-03-70- 169 8J/02/11 Ip 07046 333 


““□103090192 Mod 1. decreasing total amount for clove out. to ‘Siting 
Cr 1 ter lo-Hl t tory " 

M0RRI6.P A 8c and p oue r , | nc PERLMAN. J Adnln 1 itrat 1 vt Contracts 

Branch Fin 0-6515-0 hRC - 03-70- 1 69 01/02/1 1 1?. 07040 334 


0103090187 Notification of contract e i ec u t i on, Mad 9 to "PCR 
MlcrograpMc 3torage V Retrieval 0 v * " Contractor -Acoti 
Corp 

WIGGINS. F Administrative Contracts Branch FlN-B-6337 
NRC-17-79-449 01/02/18 Ip 07040 339 


- -St 03090 1 96 Mod 9, adding translator program to NRC document control ays 
conversion software. to "PDH MlcrograpMc Storage 4 Retrieval 
Sy * '* 

FRIEL.K P Accett Corp LEOQ.C 0 Adn l n i * tra t i ve Contracts 

Branch FlN-fl-6357 NRC-17-79-449 81/02/10 9pp 07040 336 


0103090268 Wot Ific at ton of contract e * ec u 1 1 on , Mod i to ‘Subscription 
to 1900 Edition of A3ME Boiler & Pressure l/essel Code. 

Including Automatic Addenda Bvc . ” Contractor A0ME. 

COLEMAN. R Administrative Contracts Branch NRC- 10-80-696 
01/02/10 Ip 07046 341 


--0103090276 Mod 1. revising contract schedule & Increasing total amount 
of contract. to ’Subscription to 19G0 Edition of ASME Boiler 
8. Pressure Vestel Cod e . 1 nc I ud 1 ng Automatic Addend® Svc “ 

A0U1LERA.W F American Society of Mechanical Engineer* LEGO. C 0 
Admlni s tra t ive Contracts Branch NRC- 1 0-00-696 81/02/10 2oo 

07046342 VV 


R1030902Q! Notification of contract execution “Subscription to Inside 
NRC. Inside DOE. Nuclear Fuel. Inside FERC. Nuc leonics Uk. • 
awarded to Me Or au-H 1 1 1 , I nc - 

FLYNN. M J Admi ni * tr at i ve Contract* Branch NRC-1O-0I -364 

01/02/02 ip 


- -01 03090292 Contract "Subscription to Inside NRC. Inside DDE. Nuclear 
Fuel. Inside FERC , Nu q I e on 1 c * Wk . " auarded to tfcOrau-Hl 11. Inc 
COLLINS. P McOraw-Hlll Publication* Co. LEBO. C D Administrative 
Contract* Branch NRC -10-91-364 01/02/02 42pp 


0103090496 Notification of contract * x sc ut i on . Mo d 3 to "Review op 
Nonrad lo log i cal Environ Operating beta " Contractor 
Environ Science b. Eng i nr er ing . Inc 

CL AO OLA. A F. Technical Assistance Contracts Branch FIN G-6054 
NRC-03-00-106 6J/02/26 Ip 07Q47 297 


8103090462 Mod 3. Increasing fund* currently available for payment. to 
"Review of Nonrad lo 1 og 1c al Environ Operating Data '• 

« Environmental Science & Engineering. Inc MATT l A. M j. 
Administrative Contracts Branch FIN 0-6634 NRC-03-00-106 

81/02/26 Ip 07047 203 


0103090768 Notification of contract iiecuuon.Mod I to "Support in 
Oeotechnic a J Engineering for Nonreactor Facilities . " 

Contrac tor : LIB Dapt of Army 

OLAOOLA, A F Technical Assistanca Contract* Branch FIN 9-6046 
NRC-03-00-123 Bl/02/19. Ip. 07849:212 


■0103090772 Mod 1, changing project of f leer, e stlirated cost of contract 
& reporting requirement*. to "Support In Geotechnical 
Engineering for Nonreactor Facilities" 

FRIEOENWALD. R. Army. Dept of. Corps of Engineers MAT T IA» M. J. 
Administrative Contracts Branch. FIN 0-6646 NRC-03-80- 1 25 

91/02/19. 2pp. 07049.213 


8103100234 Notification of contract a « e c u t i on , Mod 7 td "l/tilication of 
GWR 1- PWR Simulator Facilities “ Cont rac tor . TVA 

0AI0DEN.L. Research Contracts Branch. NRC-05-76-397. 61/02/27. 

ip. 07060: 125. 


--8103100243 Mod 7. increasing amount of funds obligated for FY01. to 
"Utilisation of BUR & PUR Simulator Facilities. " 

MORTON. K. V Research Contracts Branch. NRC -03- 76- 367. 01/02/27. 

Ip 07660126 


8103100251 Notification of contract »i e c ut 1 on» Mod 2 to "Development of 
Advanced Mat! Accounting By* Simulation Model ” Contractor: 

NUBACi Inc 


-01O3ICO257 Mod 2. au t h or , , » n g use of Fn Tingey a* consultant, tj 
"Oeveloprrer.t of Advanced Ms 1 1 Accounting Sy » Simulation 
Modal •' 

LUMQ.F F No SAC. I i»C FfATTfA.hf J Administrative Contract* 

Branch NRC - 02-00-024 81/03/02. lo O7G&0 120 


0103100275 Notification of contract e > * c ut i o n. Mo C 1 to ’Licensing 
A*s i stanc a/Snc lore onoml t Impacts Evaluation *■ Contractor 
Denver Research Inst 

HAIP0TON.C , FIELDS. J A Technical Assistance Contracts Branch 
NRC- 02-00- 032-03 61/03/02. Ip 07664:210 


810D1002G2 Mod 1 . extending period of performance to 620601. to 
"Licensing As s I s tan c e/So c i o e c on omi c Impacts Evaluation ■■ 

DAVIS. P L Denver, On I v of MAIMA.M J Administrative Contr 
Branch NRC -02 - 80-032-03 81 / 03 / 02 . fp 07064.219 


0101)100294 Notification of contract siecvtion.Moj ) to 'Licensing 
As*i stanc e/Oeotechnlca l t Hydrological Evaluations " 

Contractor Harr Engineering Co 

HAIRSTON. C . FIELDS-J A Technical Assistance Contracts Branch 
NRC -02 -DO- 033-03 91/03/02 Ip 0 7064 220. 


- -01 03 1 00302 Mod 1, extending period of performance to 020253. to 
"Licensing As 1 1 s ta nc o/Oeot ec hn 1 c a 1 S, Hydrological 
Evaluations “ 

HANSON. W. U Barr Engineering Co MATT I A. M J Administrative 
Contracts Branch NRC -02- 00-033-03 01/03/02 i fi 07064 22] 


61031003&9 Notification of contract e * e< ut i o n . Mod i to ’Licensing 
As* i * t«nc e/Oeotc c hnl c a 1 b Hydrological Evaluations " 

Cont r ac t or - Oeote c hn 1 c a I Engineer*, fnc, 

HA I RSTCN. C . FIELDS. J A Technical Assistance Contracts Branch 
NRC -02-00-033-01 01/03/02 Ip. 07863 040 


0103100364 Mod l. extending period of performance to 820213- to 
‘ Licensing A** i *tanc s/Qeots c hnica] & Hydrological 
Evaluation*. “ 

CA8TR0.G Geotechnical Enginssri, Ire MATflA.tt J Admlnistrai 
Contract* Branch NRC -02- 80 -033 -01 81/03/02 |p 07865 041 


0103100630 Not i f 1 ca 1 1 on of contract * tecu 1 1 on, Mod 7 to "Bubble Behas 
in LMFIiR Core Disruptive Accident*." Co n. tra c tor . Un 1 v of VA 
JACOBS. A Research Contract* Branch FIN fl-3616 NRC -04 - 75-3 1 6 

81/03/02 Ip 07062 35Q, 


0103100661 Mod 7, extending period of performance to 610930 & mere 
amount of c on* id erat 1 on, to ’’Bubble Behavior In LMFBfl Core 
Disruptive Accidents ” 

MuNQER-P L. Virginia. Unlv. of. MORTON. K V Research Contract 
Branch FIN 3-5616. NRC -04- 73-316 81/03/02 5pp 07062 35 c i 


0103100667 Notification of contract « i ec u t l on . Mod 7 to “FLECHT Separ 
Effect* & Sy* Effect* Te»t Programs (FLECHT-SEA5E T 
Program) * Co n t rac t hr : We * 1 1 ng ho u* » t* EPR I 

W0LLETF.8 Research Contract* Branch NRC -04-77- 1 27. 01/03/02 

Ip 07062 130 


- -81 03 1 00670 Mod 7, euPP 1 emonta 1 agreertnt. changing total estimated t 
k obligating fund* & I Imi tat tons, to "FLECHT Separate Effect* 

N 5 y * Effects Test Program* { FLECHT -SEASE T Program) 

BARBER. 0 N Electric Power Research Institute HORTON. K V 
Research Contract* Branch TAYLOR. J J Uemtinghouse Electric 
Corp NRC -04 - 77— 127. 01/03/02 2pp 07062:131 


0103100756 Notification of contract e x ec u t i on, Mod I to "Consultant- 
Special Research Review Group Con trac t or . Energy 

Engineering Group. 

LITTLE. M Administrative Contracts Branch FIn B-6310 
NRC-O4-70-22S. Bl/02/26 Ip 07662 239. 


■9103100762 Mod 1 . d e ob I 1 ga t i ng funds closing "Co nsu 1 tan t -3p ec 1 a 1 
Research Review Oroup " 

MOCEVAfl.C J. Energy Engineering Oroup PERLMAN. J. Admlnlstrat 
Contract* Branch FIN 0-6310. NRC-04-78-225 61/02/26 Ip 

07062 240 


Q1031I0790 Notification of contract e t ec u 1 1 on, Mod 2 tn “Fuel Cycle 
Project Review " Contractor Science App 1 1 ca t i on* . I nc . 

WOL LET T . 9 Research Contracts Branch FIN G-A&94 NRC-04-00- 1 76 

01/02/20 Ip 07675. 35B. 


— 8103110794 Mod 2. correcting contract to reflect obligation of fund 
"Fuel Cycle Project Review " 

MARKL. R L. Science Application*. Inc. MCRTON.K V. Research 
Contracts Branch, FIN 0-6694. NRC-04-00-1 70 01/02/20 Ip 
07078.339 


8103120240 Notification of contract •■•cut 1 on. Mod 1 to 
"Multidimensional Effect! in LWR Thermal Hydraulic* " 

Contractor Rensselaer Polytechnic ln*t. 

JACOBS. A Research Contract! Branch TIN 0-7272 NRC-04 - BO-236 
Bl/02/11. Ip 07093 360- 


- - 0103 1 20240 Mod 1. adding fond* for PVBI. to "Mu 1 1 i d imen* 1 one 1 Effect! in 
(_WR Thermal Hydraulic* ” 

SC AMVELL . R Rensselaer Polytechnic Inst MORTON. K. V Research 
Contract* Branch FIN B-7272. NRC -04-00-236 01/02/11. Ip 

07893 361 


6103120455 Notification of contract • i ec ut i on. Mod 4 to "Durability of 
Cryitalline Nuclear Wait* Forms 6 Natural Analog! at 
Ceologle Storage Condition! ' Contractor ifnlv of Toledo 
KAO£V,H Research Contract! Branch FIN B-6624 NRC-04-70-267 

81/02/05 ip 07905 145 


-**-8103120459 Mod 4, providing no coat attention, to “Durability of 
Cryitallint Nuclear Matte Form! 6 Natural Analog* at 
QeologU Storage Condition! " 

FflEE.W N Toledo- Univ of. MORTON. K V Research Contract! 
Branch. FIN 0-6624 NRC-04-70-267 91/02/05 Ip 07905146 


0103120044 Notification of contract a * ec ut ion. Mod 1 to "Technical 
Assistance to Support NRC IE Perionnel in Investigation of 
Incident* * Contrac tor . Parameter. Inc 

BAI&OEN.L Research Contract* Branch FIN B-1013 NRC -05-00-251 
81/03/02 lp 07906 Ot9 


— 0 1 03120859 Mod I. adding work under Tati Order 2. changing project 
officer l providing addl funding to '■Technical Assistance 
to Support NRC IE Pertonnei in ! nve t t i gat 1 on of Incident*. " 

LGFY,R A Paraneter. Inc MORTON. K V Research Contract* Branch 
FIN B-1013 NAC-OS-BO-251 01/03/02 2pp 07906 020 


B 1 03 1 30006 Notification of contract e« ec ut ion. Mod 13 to "Review l< 
Evaluation of Appro* 500 Pending Operating Reactor* 

Licensing Actions " 

OLAOOLA.A F. Technical Atsistence Contract* Branch NflC-03-79-1 18 
BJ/Ot/23 Ip 07913 024 


— -Bl 03130013 Mod 13. allowing payment for overtime L Incidental eipenses 
to "Review b Evaluation of Appro* 500 Pending Operating 
Reactors Licensing Actions." 

A9HT0N.A M Franklin In* 1 1 tute/Prani 1 in Research Center. 

MATT I A. M j. Administrative Contracts Branch. NRC-03-79-1 i8 
61/01/20 lp 07913 023 


100130094 Notification of contract etecut ion. Hod 3 to "Electrostatic 
Copying Bvc. “ awarded to Autonation I ndus tr i t s. Inc 
COCEMAN.fi Administrative Contract* Branch NfiC-10-76-391 
Bl/03/04 |p 07907 274 


--8103130106 Mod 5. deob 1 lg at t ng funds to "Electrostatic Copying 8vc. “ 
G0RMLEY, R C Automation Industries. Inc lEDO.C. D 
Administrative Contracts Branch. NRC- 10-76-371 01/03/04 lp 

07907 273 


0 1 03 1 30264 Notification of contract execution. Mod 2 to "Processing of 
Photographic Requirement*. ” Con tr ec. tor: Wash 1 ngton Color 
Photo 

WIGGINS. E Administrative Contracts Branch. NRC - 10-76-204 
01/02/10 Ip. 07912 191. 


--0103130273 Mod 2. d eob 1 1 ge t Ing balance of contract, to “Processing of NRC 
Photographic Requirements “ 

WILSON. L E- MD Color Photo. L£BQ. C D. Administrative Contracts 
Branch NRC- 1 0-76-204. 81/02/10 lp 07912 192 


0103130322 Notification of contract a xecut 1 on, Mod 2 to “Nuclear Mails 
Engineering Consultant." Contractor JL Mershon. 

LITTLE. M Administrative Contracts Branch. FIN B-6487-8 
NRC— 03-70- 136. 01/02/26. lp- 07912 160 


-•>□103130320 Mod 2. tfeob 1 1 ga t ing remaining fund* it closing out contract, to 
•■fjiJcl*ar Mail* Engineering Consultant. " 

MERSHON. J L. Mershon. J. L PERLMAN. J Administrative Contract! 
Branch. FIN B-6487-8 NftC-03-79-136. 61/02/26. Ip 07912 169 


0 1 031 30691 Notification of contract ex ecu 1 1 on: "Geot ec hni ca 1 Engineering 
Review of BEP Plant*." awarded to Corps of Engineers. 

GLAGOLA. A F. Technical Assistance Contracts Branch. FIN B-6BB3 
NRC- 03-01 -122. 81/02/1 2 Ip 


“-D103I30A55 Contract. “Oeotechnl cal Engineering Review of BEP Plents, *' 
awarded to Corps Of Engineers. 

* Army, Dep t. of. Corps of Engineers. MATT IA, m J. Administrative 
Contracts Branch. FIN B-6803. NRC-03-01- 122. 81/02/12. 0pp 


6103130683 Notification of contract e xec u 1 1 on. Tas k Order 2. "Fuel Cycl 
Pro jec t Review. " awarded to Sc lane e Ap p 1 Ication*. Inc 
WOLLEIT.8 Research Contracts Branch. FIN B-6694 NRC-04-00- 1 70. 

01/02/20 lp 07913 205 


— 0103130606 Contract 'Fuel Cycle Project Review." <Ta*l« Order 2) awa 
to Science Applications. Inc. 

MaRKL.R Bcisnce Application*. Inc MORTON. K V Research 
Contracts Branch FIN 0-6694 NRC-04-00- 1 78 01/03/20. lOpp 

07913 206 


Q103160023 Notification of contract # * ecut 1 on. Mod 4 to "Development o 
Stralnrange Partitioning for Cr«ep-F#t Igue Assessment In 
Nuclear Components Operating at Elevated Temps " Contractor: 

Case Western Reserve Univ 

•JACOBS. A Research Contracts Brooch FIN 8-6252. NRC-04-77- 132 

01/03/06 Ip 07921 162. 


*--6103160028 Mod 4, r*a s * 1 gn 1 ng original contract number# to "Developme 
of 8trainrenge Partitioning for Cr eep -Fat 1 gu* Asseicnsent 
in Nuclear Components Operating at Elevated Tempt." 

MOORE. A C Case Western MORTON. K V. Research Contract* Branch 
FIN B-6252 NRC-04-77- 132. 01/03/06 2pp. 07921 163 


8103160194 Notification of contract e x ec ut Ion. Mod 16 to “Stenographic 
Report ing Sues " 

UIG01NB. E Administrative Contracts Branch NRC-17-77-1 17 
01/03/05. Ip. 07921 240 


— 6103160200 Mod 1 6. deob 1 i g a t 1 ng balance remaining under contract.to 
"Stenograph Ic Reporting 8vcs . “ 

« ACE Federal Reporter*. Inc LEGO. C . D Administrative Contrac 

Branch. WRC-17-77-H7 01/03/05 lp. 07921 241 


6103160213 Notification of contract ex ec ut 1 on. Mod 1 to '"Training Cour 
Entitled. Safe t y Aspect* of Industrial Radiography for State 
Regulatory Personnel." Contrac tor: (Jemma Industrie* Div of 
r- 43 1 . 

FLYNN, M. J. Admini s tret i v# Contracts Branch. FIN 0-1610 
NRC- 06-00-304 81/03/04 2pp 07921:242. 


--B103160224 Mod l.sttsndlng parted of performance. until G10327 for f 
yr 6 010930 for second yr to “Training Course Entitled. 

Safety Aspects of Industrial Radiography for State 
•Regulatory Personnel . " 

RICHARDSON. H D. Nuclear Systems. Oamma Industries Div LEGO. C. 0 
Administrative Contracts Branch. FIN B-1610. NRC-06-80-304. 

01/03/04. 2pp 07921 244. 


8103160944 Notification of contract executl on# Mod 11 to “Ultrasonic 
Nondestructive Testing of Pressure Vessels#" awarded to 
Unlv of MI. 

JACOBS. A Research Contracts Branch. FIN A-4047. NRC-04-78-102. 

01/02/16 Ip. 07916.330. 


-BI03160SS0 Mod 11. extending period of performance to 811231 4 
Increasing funding. to "Ultrasonic Nondestructive Testing of 
Pressure Vessels. '* 

BRINAERHOFF. J. Michigan. Univ. of MORTON. K. V. Research 
Contracts Branch. FIN A-4047. NRC-04-73- 1 02. BI/02/16. 7pp. 

07916: 331. 


0103160959 Notification of contract execut ion. Mod 2 to “Technical 
Assistance to Support NRC IE Pertonnei In Investigation of 
incidents. " Contrac tor : Parameter. Inc. 

BA18DEN. L. Research Contracts Branch. FIN B-1013. NRC-05-B0-291. 

01/03/06 lp. 07916:336. 


- -0103 160971 Mod 2. increasing funding for FY01#to “Technical Aisistam 
to Support NRC IE Personnel in Investigation of Incident*. " 

» Parameter# Inc MORTON. K. V. Research Contract* Branch. FIN 
B-1013 NRC-qp-80-251 81/03/06. Ip 07916? 339. 


0103180994 Notification of contract e xecut l on , Mod I to "Fission Produi 
Transport Consultant. “ Contractor; Science App 1 Ication*/ Inc 
LITTLE. M. Administrative Contracts Branch. FIN 8-6297. 

NRC-03-78 - 210. 01/03/11. ip 07993:220. 


-0103161001 Mod 1, decreasing amount of contract & officially closing 
“Fission Product Transport Consul tant. “ 

FELDMAN. 0. A. Science Applications. Inc. PERLMAN. J. A. 
Administrative Contracts Branch. FIN B-6297. NRC-04-78-210. 

81/03/11. Ip. 07953? 229. 


0103190024 Notification of contract ex ecut 1 on# Mod 2 to "Presentation « 
General L Refresher Courses In Welding Technology 1< Codas. " 
Contractor : OH State Univ. 

BA180EN# L. Research Contracts Branch. NRC-05-79-264. Bl/02/20. 

Ip. 07960 355. 


--0103190020 Hod 2. adding courses 6 FY0i funding, to "Pres en t at 1 on of 
General & Refresher Cour»»t In Maiding Technology 5. Codes ’* 
REDMOND, R F Ohio Univ MORTON. K V. Research Contract t Branch. 
NRC -03 -79-264 01/02/20 Ip. 07960 .356. 


8103190033 Notification of contract • i tc u 1 1 on > Mod 1 to "Dept of 8tat« 
Translation Svcs Con tra e tor . Lang uag e 6vc Div.Oapt of 
Btata 

PERLMAN. J. Admin 1 strat I va Contracts Branch. FIN B-6406-0. 

«1C -02-70-037 01/03/03 Ip 07960 337. 


--8103I90072 Mod 1 . d a ob 1 1 ga 1 1 ng balance 6 closing out contract, to 
■•Oapt of Btata Translation Svcs." 

LEJINS. N M. State. Dept of. PERLMAN. J. Adml n 1 s trat 1 vi Contracts 
Branch FIN 0-6406-©. NflC-02- 70- 057 01/03/03. Ip 07960:330 


8103190001 Notification of contract a i ec u 1 1 on. Mod 1 to "Licensing 
Ass 1 stanca/6oc I oiconoml r. Impacts Evaluations " Contractor. 
Mountain Mast Rasaarch. Inc 

HAIRSTON. C . FJELDB.J A Technical Assistance Contracts Branch 
NRC-02-80- 032-01 01/03/04. Ip 07960 322. 


--8103190094 Mod l.axtonding period of performance to 820213. to 
"Licensing As s 1 s tanc »/8oc 1 oec onoml c Impacts Evaluations " 

CHALMERS. P M Mountain West Rasaarch. Inc MATT l A. M J. 
Administrative Contracts Branch. NRC-02-00-032-01 . 81/03/04 Ip 

07960 323 


8103190146 Notification of contract a x ac u 1 1 on. Mod 1 to "Response 
Bur face Methodology Consulting Svc* " Contractor OE Bat 
LITTLE.M Administrative Contracts Branch FIN 8-6283 
NRC-04-70-196 81/03/11 !p 07963 019 


--9103I90196 Mod 1. decreasing amount of contract & officially closing 
out. "Response Surface Methodology Consulting Bvct. " 

* Bo « ■ 0 E P PERLMAN. J K. Administrative Contract* Branch FIN 
B-6285. NR C- 04 -70- 1 96. 01/03/11 lp 07965:020. 


0103190164 Notification of contract eiecut ion. Mod 2 to "Consultant to 
LOFT Bpecial Review Qroup. " Contractor H Isbln. 

LITTLE.M Administrative Contracts Drench. FIN 6-7409 
NRC-04-0 1-196 81/03/10 Ip 07969 021 


— 0103190167 Mod 2. correcting FIN S-7490 on original contract h on Mod I 
to read B-7409, to "Consultant to LOFT Special Review ©roup . * 

* Isbln. H. PERLMAN. J K Administrative Contract* Branch FIN 
B— 7409 NRC-04-0 1 - 1 96 01/03/10 Ip 07963022 


8103190264 Notification of contract execution: "NUREG/CR-X XXX X. 
'Technical Basis for Reg Guide 1.145 Atmospheric Dispersion 
Models for Potential Accident Consequence Assessment* at 
Nuclear Power Plant*'." awarded to NUS Corp 
MCNULTY. A. Administrative Contract* Branch. FIN B-71 16 
MlC-01-01-009 81/03/03 Ip 07965:177. 


--B103190279 Contract: "Pr apara t i on of Nureg/CR-XXXXX. 'Technical Basis 
for Reg Guide 1.149 Atmospheric Dispersion Models for 
Potential Accident Contequanca Assessments at Nuclear Power 
Plants'." awarded to NU8 Corp 

EDMONSON. L. R WSCorp. PERLMAN. J K. Administrative Contracts 
Branch FIN 8-7116 NRC-01-01-009 01/03/03 3pp 07969 170 


8103190333 Notification of contract execution: "Under stand Ing 
Regulatory Process." awarded to Oraduate School, U9DA. 
COLEMAN. R. Administrative Contract* Branch. NRC-1O-01-30B 
81/03/10 Ip 07994:337. 


—8103190360 Contract: "Understanding of Regulatory Process," awarded to 
Oraduate School, USDA. 

« Agrlc ul tur*. Dept . of LEBO.C-D Administrative Contracts 
Branch. NRC-lO-Bl-388 01/03/10. 10pp. 07994:338 


8103190677 Notlf icat ion of contract execution "Photographic 
Reproduction 8vc" awarded to Bara Photographic. Inc 
COLEMAN. R. Administrative Contract* Branch. NRC-1O-01-3B7. 
91/03/10 ip. 


- -01 03 190602 Sol ic 1 tatl on. of far t award of "Photographic Reproduction 
9vc n to Bara Photograp h Ic*. Inc. 

MATSON. W. Affiliation Unknown. LEBO. C. D. Administrative 
Contract* Branch NRC-10-91-307 01/03/10 31pp. 


0103190685 Notification of contract esecut ion. Mod I to "Executive 
Development Program- " Contrec tor: Oraduate School. USDA. 

WIGGINS, E. Admin i s trat l ve Contracts Branch NRC- 10-00-399. 

81/03/12. Ip 07963:210. 


--8I03190694 Mod 1. deleting part of Page 1 {objectives! L part of P. 
{scope of wort) &• adding Task VII to provide for design 
development & conduct of addl priority seminars, to 
"Executive Development Program " 

VARNER. L G. Agr icu 1 ture. Dep t of LE0O.C.D Administrative 

Contract* Branch NRC- l O-QO -399 01/03/12 3pp 07960 219. 


0103190883 Notification of contract * t ec u t i on. Mod 3 to "Evaluation 
of NRC Regulations Governing Conduct of il9C Employees. 

IOCFRo, " Contractor GL Li n d enb aum. 

PERLMAN. J. Adr.ini stratlve Contract* Branch FIN 0-1362 
NRC- 10-70-472. 81/02/17 Ip. 07965 294 


— 91031 90091 Mod 3, deob I igat ing balance 4. closing contract, to "Eva U 
of NRC Regulation* Oovxrning Conduct of NRC Employees. 

1OCFR0. - 

LTNOENGAUM. 6. Sol Lindenbaum PERLMAN. J Administrative 
Contract* Branch. FIN 0-1362 NRC - t 0- 70-4 72 81/02/17 lp 

07963 293 


0103200174 Notification of contract e i e c u t i o n. Mod 2 to "Keypunch 6 
Verification Svcs." Contrsc tor . 8m« 1 1 Business 
Admt n I strati on 

UIOCINS. E Admi n 1 s tra fcl ve Contracts Branch NRC - 10-00-69 5 
01/02/11. Ip 07972 016 


--B103200109 Mod 2. providing for verification svcs under Item 3. to 
"Keypunch 6 Verification Svcs " 

TUN8FALL. J.E Small Business Administration. LEBO. C 0. 

Adml nl *tra t i ve Contracts Branch. NRC- 1 0-00-699 01/02/11 Ip 

07972 017 


□103200404 Notification of grant execution "Development of Method f 
Systematic Probabilistic Risk A* »•* iren t s of Nuclear Power 
Plants." awarded to IEEE 

THOMPSON. R D. Office o f Ad m i n l s t ra 1 1 on. FIN 0-1007 

NRC -0-04-8 1 -00 3 91/03/11. Ip 07967:006. 


8103200491 Grant: "Development of Method for Systematic Probabllls 
Risk Assessments of Nuclear Power Plants." awarded to IEEE 
HERZ.E Institute of Electrical 6 Electronic Engineer* 

THOMPSON. R D Office of Administration FIN 0-1007. 

NRC -0-04-81 -005. 01/03/1 1 17pp. 07967:007. 


8103200709 Notification of contract eiecut 1 on, Mod 2 to "Health EFfet 
of Low Level toniiing Radio t f on. " Contractor George 
Hash i n g ton Univ 

BROMBERG, e Research Contracts Branch FIN 0-10840 NRC-Ol-VO-O 
81/03/12 Ip. 07966:185. 


— 9103200794 Mod 2. d« ob 1 1 g« k i ng litsu funds prior to closeout, to "Hi 
Effect of Low Level Ionizing Radiation " 

©REENE. M P Oeorge Washington Univ. MORTON, K V. Research 
Contracts Branch. FIN 0-10848 NRC-0 1 -70- CM 7 01/03/12. Ip. 

07966 106 


0103230014 Not! f 1 cat 1 on of contract e xe C ut i on. Mod 3 to "Nurerical 
Simulation of Effects of Cooling Tower Complexes on Clouds 
& Severe Btorns M Contractor BD School Of Mines t, 

Technology. 

HAOEY, H Research Contracts Branch. FIN 0-3764 NRC-04-76- 350. 

00/11/13 Ip. 07960 303- 


—8103230019 Mod 3. d e ob 1 i ga t i ng funds for closeout, to "Numerical 
Simulation of Effects of Cooling Tower Complexes on Clouds St 
Severe Storms . " 

FISHER, R.L. South Dakota School of Mines 6 Technology 
MORTON, K V. Research Contracts Branch. FIN B-5764 
NRC- 04-76-330. 80/11/13 2pp 07900 306 


8103230026 Notification of contract execution: "Dave 1 opmen t of 
Comprehensive Human Factors Plan for Nuclear Reactor 
Regulation." awarded to Human Factors Society. Inc. 

MORTON. K. V Research Contracts Branch. FIN B-7339. NRC-04-01- 1 0. 

01/02/13 ip 


— 0103330093 Contract- "Dave 1 op irent of Comprehensive Human Factors P: 
for Nuclear Reactor Regulation." awarded to Human Factors 
6oc 1 ety. Inc. 

SNYDER. H L. Human Factors Society. Inc. MORTON, K.V Research 
Contracts Branch. FIN 0-7239. NflC-04-81 -186 81/02/13 13pp. 


0103230066 Not! f Ration of contract execution: "Seismic Inves 1 1 g at 1 o i 
of Eplcentrel Region About B0O727 Sherpsburg. KY Earthquake," 
awarded to Univ of KY. 

HAQEY. H Reeearc h Contracts Branch FIN 0-7477. NRC-04-01- 180 

81/03/13 Ip. 07970:260 


—0103230071 Contract: "Seismic Investigation of Eplcentrel Region A! 
000727 Sherpsbur g« KY Earthquake. " awarded to Univ of KY 
KE8LER, F. B. Kentucky. Univ of. MORTON. K V Research Contract' 
Branch. FINB-7477 NRC-04-81 -100 01/03/13. 42pp. 0797026 


9103230933 Notification flP contract a « e c u 1 1 on . hod 1 to 'Environ 
A* » e tsment* of Surface 1 Groundwater Impacts from U Recovery 
Op i r « 1 1 o n » . " Contractor Ott Water Engineer* 

HAIRSTON. C « SMJTH.P A Technical Assistance Contract* Branch 

NBt-oa-e^- 028-01 . eww/u. n 07974 024 


— B l 03230939 Mod 1/ adding Article* 12-20 to basic ordering agreement to 
■’Environ Assessneut* of Surface t Orounduatrr Impact* from u 
fleccverg Operation*.' 

HUMPHREY. J H Ott Water Eng 1 na *r * • I nc MATTIA.rt J 
Administrative Contract* Branch, NRC -02-80-020-0 1 01/03/11 

Ifepp. 07974 025 


8103230946 Notification pf contract e < • c u 1 1 on. Mod 1 to "Consultant 
GpeciaJ Research Review Group ** Con t r ac t or . r*H0 Technical 
A»*oc la te* 

FLEEN3R. C M. Administrative Contrac t* Branch FIN B-6309 
fdlC -04- 78-26* 01/03/13 Ip 07974 057 


'6103231058 Mod ]. decreasing total amount of contract for closeout, to 
■Consultant Special PMearch Rivleu Group " 

BR ICEN3AUCM. 0 MHB Technical Associates PERLMAN. J 
Administrative Contract* Branch. FIN B-6390 NRC-Q4- 78-266. 
61/03/13 1? 07974 05B 


3103240028 Notification of contract e ■ * c u 1 1 on. Mod 6 to "Appro* 
Treatment* of Third Dimension in Numerical Transport 
Calculation*. - Contractor Northwntorn Unw 

HAGEY.H Research Contract* Branch FfMA-4079 N9C-04 - 74- 1 90 

81/02/03. Ip 079R4 327 


- - 0103240836 Act receipt of 801223 1 tr granting permission to carry 
forward unetpec ted fund* Advises of final payment amount 
appearing on balance lheet to be deobllgated 
SEIBERT, C H N'orttuidtein l/niv FIW A-4079 NRC -04-74- 199 
01/02/0 2 1? 0798422Q 


--8I03240041 Grants approval to Northwestern Univ to carry over 
unexpended fvni* from period of Oct 1979-Sept 1979 
mORTOn.H v Research Contracts Branch. FIN A-4079 
t.RC-04-7 4-190 60/ [2/23 2pp 07984 229 


8103230492 notification of contract eiecutlon 'Mailing Svc*. ■' awarded 
to OC Association for Retarded Cititen* 

COLEMAN. R. Administrative Contracts Branch NRC-35-01 -681 
01/03/16 lp Q7996 221 


-81032 50490 Contract “Mailing 8vct# ' awarded to DC Association for 
Retarded Citliens. 

• PC Association for Retarded Cltiren* LEAD. C D Administrative 
Contract* Branch WRC-3S-81-68I 81/03/16 llpp 0799& 222 


3103250564 Notification of contract execution "Attend ACRS 
Subc or ni 1 1 e e Meeting on Reactor Radiological Effect* 8c ACR8 
23 1st Full Committee Meeting." awarded to MJ Kabat 
f LEENOR r C M Administrative Contract* Branch. FIN 0-1957 

NRC-1 1-01-431 91/03/16 lp. 07996 333 


- -0 1 03250573 Contract “Attend ACflS Subcommittee on Reactor Radiological 
Effect* % ACRS 25lst Full Committee Meeting#" awarded to 
MJ Kabat 

KA0AT.M Kabat. M J PERLMAN. J Administrative Contracts Branch 
FIN 0-1357 M9C-1 1-01-431 01/03/16 3pp 07996. 236 


8103260540 Notification of contract e x e c ut I oh. Mod 4 to "Regional 
Interstate Nuclear Facility Siting Procedures Demonstration 
Pro jict ” Contractor Southern Interstate Nuclear Board 
GUSTAVE. R P Research Contracts Branch FIN 8-30209. 

NRC-01 -76-324. 01/03/04 Ip 00033 306 


9103260356 Mod 4. extending period of performance to 810331. to 
‘Regional Interstate Nuclear Facility Siting Procedure* 
Demonstration Project “ 

NEMETH.K.J Southern Interstata Nuclear Board mCRTQN. K V 
Research Contracts Branch. FIN S -50209 MIC -01 -76-324 01/03/04 

|p. 08035 307 


9103261053 Not \ F ic at i on of contract • t ac u t \ on. Mod 6 to "By* Mau\t 
ProgFamml ng. " Contractor GBA Bu b c on t r«c t or . Reh ab Oroup.lnc. 

MAO AN. T F Administrative Contracts Branch. NRC- 1 0-79-375 
01/02/19. lp 08035: 160 


-8103261062 Mod 6« increasing funds to cover »vc required through 011014 
to "By* Malnt Programming. “ 

» Rehab Group. Inc HAGAN. T F Administrative Contract* Branch 
NRC- 10-79-375. 81/02/19 2pp. 00035 162 


9103261055 Notification of contract e xsc ut i on . Mod 8 to "Coot <J > nat 1 o 
of Federal /State Radiation Control Activities 5 Assistance 
in Solving Radiation Control Problem* " Contractor Food & 

Drug Administration. US Public Health Svc 

FUfNN.M Administrative Contract* Branch FIN 0-1620 

NRC -06 -76- 24 7 fll/03/02 Ip 00035 231 


--0103261069 Mod 0. tnc r ea* 1 ng fund* & extending period of perPurmsn 
through 81(231 to "Coordination of Fed era 1 /8ta t e Radiation 
Control Activities 6 Assistance in Solving Radiation Control 
Pr ob le.n ) 

a MHS. Dept of. US Public Health Service LEBO, C 0 
Administrative Contract* Branch. FIH B-V620 NRC-06-76-247 

01/03/02 lp 0BO35 232 


B l 0326 l 060 Respond* to FQt A request for Contract NRC -04- 7 7-063 6 
subsequent mods or amend* Forwards documents. Info will be 
placed In PDR 

FELTON. J M Division of Rule* and Record* 01/03/23 2pp 


0103261072 Contract "Conduct Study to Developed Integrated UaPeg 
Info Sy* USIB). " awarded to Boeing Computer Bvc.Inc. 

GRANT, 0. M Boeing Computer Services. Inc (subs of Boeing C» 
HALMAN. £ L Division at Contracts FIN 0-9714 NRC -04 -77-06*1 
77/03/15 05pp 


--9I0326I093 Mod l . adding document control *y* t# a spot t- Impor t lie* 
data i v « In Inti program* to "Conduct Study to Developed 
Integrated Safeguard* Info Syt <16181 " 

* Boeing Computer Services. Inc Csubs of Boeing Co. > 

HORTON. K V Division of Contracts FIN 0-3714 NRC-04- / /-06!1 

77/10/12. ?pp 


- -0103261 102 Mod 2. Increasing fund*, to "Conduct Study to Develop 
Integrated Safeguards Info Syt fI8I9)." 

GRANT. B M Boeing Computer Service*. Inc. (tubs of Boeing <!u 
MCRTON. K 9 Division of Contract*. FIN fl-5714 N‘lC-04-7/ Of. 9 

77/11/01 2pp 


— -0103261109 Mod 3. revising period* of performance 6 increasing fun 
‘Conduct Study to Develop Integrated Safeguards Info 8y» 

( 13181 " 

GRANT. B. M Boeing Computer Service*. Inc (tub*, of Booing Cu 
MDRTON. K V Division of Contract*. FIN B-97I4 NflC-04- 7 /-(N.h 
77/12/14 2pp. 


--8 103261 115 Mod 4. adding tasks to Statement of Work, Phase I.Task I 
■’Develop Safeguards Info Requirement*. " to "Conduct Study In 
Develop Integrated Safeguards Info By* (I8IBI “ 

* Boeing Computer Service*. Inc (tub* of Boeing Co. >. 

MORTON. KV Division of Contracts FIN 0-9714 NRC -04 -7 7- 06 5 

70/04/06 2pp 


6103261120 Mod 5. increasing fund*, to "Conduct Study to Developed 
Integrated Safeguard* Info Syt (1818)." 

GRANT. 0 H Boeing Computer Services. Inc (sub*, of Boeing Co 
MORTON.K V Division of Contracts. FIN B-3714 NRC -04- 77-OA5 
78/04/20 2pp 


-0103261123 Mod 6, adding task* to Statement of Work, to "Conduct lit 
Develop Integrated Safeguard* Info 8ys <IBI0) " 

» Boeing Computer Services. Inc (sub* of Boeing Co ). 

MORTON, K V. Division of Contracts FIN B-3714 NRC-04-77-0/.3 

70/05/12 3pp 


- -B103261 1 20 Mod 7. increasing funds, to "Conduct Study to Oevelop 
Integrated Safeguard* Info 8y« (1818)." 

FUOtTT.H.O Boeing Computer Service*. Int (sub* of Boeing Co 
MORTON, K V. Division of Contract*. FIN 0-5714 NHC-04-77-065 
70/06/12. 2pp 


— 8103261134 Mod 8, extending period of performance until 701030. to 
"Conduct Study to Developed Integrated Safeguards Info 9y* 

< IBIS) » 

FUOJTT.HD Boeing Computer Services. Inc (tubs of Boeing Co 
MQRTQN.K.V Division of Contracts FIND-9714 NRt-04-77 '063 

79/08/16 Ip 


Q 1032 6 1063 FOIA vsquett for Contract KRC-04-77-065 5 »\»b%«qu*nt 
abends. 

RUTHERFORD. J. F BOM Cor p. 0DH/W-JFR-1282-. 01/03/09. lp. 


0103261073 Notification of contract • x e c ut i on. Mod 4 to “Lease of Cl 
IIJ and IV Sedan* for NRC Motor Pool." Contractor. M Albert 
Lea* Ing, Inc 

MARTIN.!. C. Technical Assistance Contract* Branch. NflC- 1 0-70-4 I 
81/03/17. ip 08035 164. 


--01O3261O02 Mod 4, correcting error on Mod 3 L decreasing total dnourb of 
contract for closeout, to "Lease of Class HI and IV Sedans 
for NRC Motor Pool 

MlLLEfl.D N Mike Albert Leasing. Inc LEBO. C D Adm n 1 » t ra t i ve 

Contracts Branch NBC - 1 0- 78- 4 1 6 01/03/17. ip 08039 |6S 


010026 1 07V Notification of contract e * e c u 1 1 on. Mod 4 to "Core Melt 
Mat!* Interactions Evaluations.’ 1 Contractor Applied Science 
Associates. Inc 

HAIRSTON. C . EDGE worth. P J. Technical Assistance Contracts Branch 
FIN B -6023 NRC-03-G0- 1 04 01/03/16 Ip. 00036 233 


- -010326 1086 Mod 4. obligating eddl funds to "Core Melt Metis Interaction* 
Evaluations " 

a Applied Science Associates. Inc MAT T I A. M J. Administrative 

Contracts Branch FIN 0-6823 NBC -03-80 - 1 04 81/03/16 to 

08035 234 


0103261094 Notification of contract e * ec u t i on . Mo d 0 to "On-Call 
Kaint for NBC Computer Peripheral Equipment “ Contractor 
Computer Qys Support Carp 

MARTIN. L C Technical Assistance Contracts Branch NRC - 1 0 - 79-395 

01/03/16. Ip 00039 166 


--0103261103 Mod 0. increasing celling amount of contract, to ’’On-Call 
Maint for NRC Computer Peripheral Equipment " 

ROOT.L E Computer Systems Support Corp LEBO. C 0 
Administrative Contract* Branch NRC- 1 0- 79-395 81/03/16 Ip 

08035 167 


0103261111 Notification of contract execution .Mod 1 to "Lease of 10 
Claes IN Sedans ” Contractor Ue Try Harder. Inc 

MARTIN. L C Technical Assistance Contracts Branch NRC - 10-00-3 7 ) 
81/03/18 ip 00035 246 


— 0103261116 Mod I* increasing total c on tra c t . e x ere 1 s 1 ng option to extend 
period of performance & adding add! funding, to "Lease of 10 
Class lit Sedans " 

# We Try Harder. Ihc LEBO.C.n Administrative Contracts Branch 
NRC- 10- 00-371 81/03/10. 2pp 08035 247 


0103261125 Notification of contract execut i on, Mod 2 to "Training 
Courses Ent 1 1 led. 'Safe ty Aspects of Industrial Radiography 
for State Regulatory Personnel' " Con tr a c to r . Qenira 
Industries Oiv of n8 I 

FLYNN. M. J. Administrative Contracts Branch. FIN 0-1610 
NRC -06-80- 304. 01/03/10 Ip 08035 234 


--8I03261I33 Mod 2 * correcting error in Block 10 on Mod 1 to "Training 
Courses Entitled. 'Safety Aspects of Industrial Radiography 
for State Regulatory Personnel r . " 

• Gamma Corp. LEBO. C. D. Adm 1 n 1 1 1 ra 1 1 ve Contracts Branch PIN 
B- 1618. NRC -06-00- 304. Bi/03/10 Ip. 08033 255 


0103270031 Notification of contract e « • c u 1 1 on , Mod 3 to "Disease 
Incidence Rate* From Occupational Exposure to Haiardous 
Substances.” Contractor Battolle Columbus Labs 

©JBTAVE.R P Research Contracts Branch R0ECKLE1N. A Occupational 
Health Standard* Branch. FIN 8-10660 NRC-01 -80-01 6 81/03/13 

lp. 65163: 197 


—0103270040 Mod 2. obligating eddl FY01 funding, to "Disease Incidence 
Rates From Occupational Exposure to Haiardous Substances " 

LUKZ.F. J Battel le Memorial Institute. Columbus Laboratories 
MORTON. K. V Research Contract* Branch FIN B-l 0660 
NRC-01 -90-0 16 81/03/13. Ip. 65165: 190. 


8103270048 Notification of contract execution "Licensing Assistance/ 
Geotechnical b Hydrological Evaluations," awarded to 
Convtr se-Ward-Davl *-01 ion. Inc 

HAIRSTON. C , FIELDS. J. A Technical A »* i t tane e Contra c t* Branch 
MIC -02-80- 033-07. 81/03/18 Ip. 


— 8103270060 Contract "Licensing As s 1 s tan c e/Geotec hn i c a 1 A Hydrological 
Evaluations" awarded to Conver *# -Wa rd- Oav 1 *-Di x on. I nc 
LE8KY8, A 0. Conver s e. Davl s & As soc la t e* MAT T I A. M. J 

Admi n i s t rat I ve Contracts Branch. NRC-O2-BO-O333-07 01/03/10. 

IP- 


--01 03270069 Advises of contract award for "Licensing Assistance/ 
Geotechnical & Hydrological Evaluations " Requests 
signature. 

MATT I A. M. J. Administrative Contracts Branch. NRC- 02-00-033-0. 
81/02/24 12pp. 


8103270050 Notification of contract execut ion* Mod 13 to "Consulting 
8vcs tA-E) re Evaluation of Facility Cone tp t t , Cos t Estimates 
6 Schedule* for Experimental Facilities " Contrac t or Burns 
& Roe. Inc. 

BROMBERG. B Research Contract* Branch. FIN 8-6220 NRC-04-77-097 

81/03/12 Ip 08049: 167 


--GI 03270063 Mod 13. estending period of performance to 810430. to 
"Consulting 8vci CA-E> re Evaluation of Facility Concepts. 
Cost Estimates & Schedules for E « p er i nenta 1 Facilities ” 

WE I L • P H Burns 4« Roe Co. MORTON./ V Research Contracts [ 

FIN 0-6220. NRC-04-77-097 01/03/12 Ip 0B049 160 


0103270104 Notification of contract eiecut ion. Kod 1 to "Environ 
Assessment of Oroundjater Contamination In Wood River, Rl " 
Contractor OL Warner. Inc 

L1TTLE M Administrative Contracts Branch FIN 0-6993 
NRC -02 -00 -076. 01/03/17 lp 00043 321 


--8103270192 Mod I. extending period of performance from 000917 to 
to "Environ Assessment of Groundwater C on tarn i net i on In Wood 
River. RI. - 

WARNER. O.L Don L Werner PERLMAN* J. Administrative Contr 
Branch FIn B-6993 NRC - 02-00-076 01/03/17 lp 08045 3 


8103270349 Forwards revised notification of contract execution fo 
"Holding Public Meeting* Amid Conflict. •* 

DORSEY. M. Administrative Contracts Branch NRC - 1 0-6 I -3B9 

01/03/20 Ip C0O45 323 


81032703 58 Revised notification of contract e» ec u 1 1 on . Mod 1 to 
Public Meeting* Amid Conflict *’ Contractor Graduate School* 
USDA 

COLEMAN. R Administrative Contracts Branch NRC- 10-81 -3&9 
01/03/19 ip 00045 324 


0103270423 Notification of contract execution "Furnish Review Repi 
Assistance on Draft Critical Elements I Draft Performance 
Stds for NRC Jobs at 00-15 V Below. ’ awarded to Luasford- 
McKee t Associates. Inc 

HAGAN . T F Administrative Contracts Branch, NRC- 1 0-G 1 -379 
BI/03/13 Ip. 00049:325 


--9103270442 Contract "FornlsA fievitu Repts S« Assistance on Draft 
Critical Elements L< D^aft Performance Stds for NRC Jobs at 
GO-15 b 0»lsu, " awarded to Lunsford-McM.ee L As soc 1 a t e s . 1 h< 
LUNSFORD- R C Lun s f ord-Mc Kee & Associates. Inc. LEBO* C D 
Adm 1 ni *tr at J ve Contracts Branch. NRC- 1 0-81 -379. 81/03/13 < 

08043 326 


0103270965 Notification of contract siicut lon.Mod I to "Licensing 
Ass 1 s tanc e/Oeotechp ic a 1 S- Hydrological Evaluation* " 

Contractor Leeds. Hi 11 & Jewett, Inc 

HAIRSTON. C A , FIELDS* J. A Technical Assistance Contrac ts Crane 
NRC -02 -00 -03 3- 02 01/03/18. !p 08034 024 


--G103270S7B Mod |, extending period of performance one add! yr.to 
"Licensing As » 1 stanc e /Geo t ec h h 1 C a 1 L Hydrological 
Eva 1 u* 1 1 o ns. " 

HUNOETT.R Leeds. Hill L Jewett, t nc MAT T I A. M J Admlnlstr 
Contracts Branch. NRC -02- 80-033 -02 81/03/10 lp. 00034 OS 


8103270594 Notification of contract siecutl an. Mod 1 to "Review 
Training Acceptance Criteria ” Contractor© Rhodes 
MCLEAREN. T Division of Contracts FIN B-6910 NRC-03-78- 1 57 

01/03/19 ip 00034 099 


--01O357O6O4 Mod 1* de obligating excess funds prior to closing out, 
"Review Training Acceptance Criteria." 

RHODES* 0 Rhodes, 0. THOMPSON, R. 0. Contr«ct Policy Branch. 

D -69 1 0. NRC— 03-70- I S7 01/03/19 Ip 0B034 060 


8103270654 Notification of contract e * e c u t i on* Mo d 4 to "Lease of < 
IV Bedens ” Contractor:!! Albert Leasing, Inc 

MARTJN.L C Technical Assistance Contract* Branch NFC-10-78- J 
01/03/17. lp 00043 257. 


— 0103270671 Mod 4. decreasing total amount of contract for closeoi 
"Lease of Class IV Sedans.” 

MILLER. D N Mike Albert Leasing, (nc. LEBO* C 0 Adnlnlstrat 
Contracts Branch. NRC- 10- 70-580 81/03/17 |p 00043 290. 


01 03300439 Notification of contract e i e c ut 1 on. Mod 2 to "Response 
Surface Methodology Consulting Eves." Contractor. CEP Box. 
LITTLE, M Administrative Contracts Branch FIN D-6285. 

NRC -04-70- 196 01/03/19 Ip. 08057. 170. 


--B103300444 Mod 2* correcting adm 1 n I s tr at i ve error in amount for 
Closeout, to ‘‘Response Surface Methodology Consulting Svc s 
# Box. G.E. P. PERLMAN* J. Administrative Contracts Branch. 
B -6205 NRC-04-76-196 01/03/19. lp. 08097:171. 


0103310032 Notification of contract e xecut 1 on. Mod 2 to "Review of 
Research Plans." Con trac tor : I ntarmounta i n Technologies. 

HOYLE* A. Administrative Contracts Branch. FIN 0-6303 
fjRC -04-70-2^2 81/02/23 lp 00061:089. 


440 


N0ND0CKETED ITEMS 


--0103310039 Mod 2 - d eob 1 1 94 1 t ng balance for closeout, to "Review of N9C 

f?MnrCh Plan* '■ 

6RDEKTTT.0 J n t ® rnount a l n Technologies. Jnc. PERLMAN, J 

Administrative Contracts Branch FIN B-6303. NRC-04-78-222 

01/02/23 Ip 09061.090 


0103310653 Notification of contract Cut ton- Mod 1 to "Buckling 
Behavior ot Steel Containment Shell* “ Contrac tor Lot kheed 
Ml *» t Its 6 8?ac e Co 

itATRBTON.C - MIlES-E B Technical A**litance Contract* Branch 
ftfC-03-80-103 01/03/13 Ip 06062 302 


— 9103310961 Mod I. reviling data* in contract. to 'Buckling Behavior of 
Steel Containment Shell* " 

BNEaD-M H Lockheed Hittilae & Space Co. fsubs Lockheed Aircraft 
Corp MATT I A. M J Adm l n 1 1 lr a t i ve Contract* Branch 

NflC~03-60- 1 03 01/03/13 2pp 08062.303 


FOIA FREEDOM OF INFORMATION ACT REQUESTS AND RELEASES 


8012110179 PNO-l-BO- 167A investigation into eourc* t eitent of 
radioactive contamination mar Route 17 in Rochelle Perk.NJ- 
contlnue* Maywood Chemical & Stepan Chemical Co* may ha 
lourCf.but ha* not been definitely established 
COSTELLO. F Region 1. Philadelphia, Office of the Director 
00/12/01 Ip 07223.102 


9102260479 Partial retpon»e to FOIA request for all document* re five 
categorie* of Info concerning U mill* in U T . NM, A? , CO 6 WV 
Forward* Document* 1-17 lifted in app Document IB may be 
obtained from NT 1 8 

FELTON, J H Division of Rule* and Record* BI/02/09 2pp. 


6102260926 Discusses need for * ta b 1 1 1 tat 1 on of tailing* pile at Tuba 
City U mill. due to termination of License 8 UA -666 Requests 
that plan for stabilljing pile egeinst wind iroiion i- 
schedule for completing work be provided by 690331 
GILBERT. W.C Arilone- State of 67/11/29 2pp 


''■'9102260940 Petition piper on "Radon in Structural. " 

* Environmental Protection Agency 80/00/13 9&pp 


8102260556 Provide* preliminary analysis of 1969-79 incidence data 
for lung . bone , t r e a * t ■ 1 1 ver h thyroid canc art- 1 eukemia & 
mutitple myeloma in Durango-CP Oam~a radiation level* 8 . 
radon concentration* cere found to be elevated 
FERGUSON. S Colorado, State of 79/12/27 5pp. 


'•9102260361 Discusses CO Health Dept proposal to ttudy incidence of 
acute leukemia & lung cancer In Mete Coun ty- CO. Pert' t i me 
epldemlo log 1 *t he* been retained to <Jork on study due to 
intense public interest 

PAR 6 DNT. M Sit & Environ. Std* 0 r (formerly Environ: Prot 
Stde 8 r ) 78/03/31 Ip 


—8102260562 Oltcutee* preliminary finding* of research propotal- "Study 
of Apparent Escee* Cancer Incidence In Me«a County-CQ 
1970-75 " Study will add to info re effect* of low level 
radiation on women & children 

ARCHER. V E. HH 8 . Dept of- UB Public Health Service. 76/04/03 
3pp 


--8J02260566 Forward* requett for propotal re Hanford occupational 
mortality riperlamce i. unsolicited propotal re incidence of 
acute leukemia t* lung cancer in Meta County- CO. Requet t • 
review & comment* W/o end 

GQLLEA- K R. Division of Siting, Health & Safeguard* Standards, 
70/04/14 Ip 


- ~8l 02260672 Forward* unsolicited re*ejrch proposal from CO Health Dept 
r* »tudy of apparent eicet* cancer incidence In Me»a County. 

CO between 1970-75 Request* review J- comment* 

PAR60NT. M Sit. i Environ Std* Br (formerly Environ. Prot. 

Std* Br >. 76/03/03 1 6pp 


— 0102260677 Comment* on re**arch propotal submitted by CO H*alth Dept re 
ttudy of apparent item cancer incidence In Mata County . CO 
between 1970-75 Propotal lack* evidence of competence of 
invat t igator*. Recommend* eupport for propotal. 

COHEN, B. L Pittsburgh, Univ of. 78/03/08. Ip. 


--6I022606G3 Notification of 780922 seminar. “Health Effect* of Energy 
Development in CO," in Denver, CO. Agenda «c Progre** Rept 2 re 
ttudy of cancer incidence in Meta i. Held Countie*, CO end. 
CLINNINOHAM. M. C Colorado. Stat# of. 78/08/09. 4pp. 


--9102260692 Forward* request for procurement 060-70-014 to **i 
to contract NRC -01 -78-01 4. Apparent Cancer Incidence In 
Meta Coun ty , CO, 1970- 73 

MINOGUE. R 0 Office of Standard* Development- Director 
IP 


— 8103020746 Requett for procurement 080-70-014 to execute mod 
contract NRC-01 - 70-014. "Etc*** Canc*r Incldenca in Meta 

County “ Contrac tor: CO Dept of Health. 

MINOGUE- R B Office of 8 t*nd«rrf* Development- Director F 
B- 10728 NftC-01 -78-014 70/08/10 4pp 


-'0102260703 Requett* mod to NRC-OW0-O1 4 to reflect change* I 
County Cancer reeearch ttudy design Include* rmvieed tcope 
of work No change required In contract budget 
FEROl/BON- 8 . Colorado- State of. 70/00/01 7pp 


—8102260711 Forward* proposed FR notice re availability of NUF 
0633 . Rept contain* info re ep Idamiol og leal investigation oi 
possible relationship between ticeit cancer Incidance In 
Mesa County. CO 6 radiation exposure from mill tailing*. 
WHITFIELD, 0 C Radiological Health Standard* Branch. 79/C 

IP 


- -791 0090482 Forward* NUREG/CR-0633, "Excess Cancer Incidence 1 
County.” Result* Indicated two-fold increase in leukemia 
incidence for all ago* in Mtee County. 

MINOOUE- fl B Office of Standard* Development, Director. ~t 
2 pp. 93031:087 


--7911030323 Forward* request for procurement ac 1 1 on Rec ommend 1 
cover overrun 

MINOGUE, R B Office of Standard* Development, Director. J 
Ip 00087 350 


—7911030330 Request for procurement 080-78-014 to execute mad 
contract NRc-Ol-70-Ol 4, "Exce»* Cancer Incidence In Meta 
County ” Contractor CO Dept of Health. 

MINOOUE- R B Office of Standard* Development. Director F 
B- 10720 NRC -01 “70-01 4. 79/09/23. 4pp 00097 351- 


- -01 02260743 Request* NUREG/CR-0633. ''E«ca»» Cancer Incidence 1 
County- CO. " for engineering library Univ of MN request end 
FRAZER. J Princeton Univ 79/10/04, 2pp 


—0102260747 Request* NURE0/CR-0635. “Esc ess Cencer Incidence l 
Coun ty , CO *' 

HAUZ.W. General Electric Co. 79/09/24 Ip. 


--BI02260753 Requests NURE0/CR-0639. "Excess Cancer Incidence 1 
County- CO. ’* 

LEWIS- M. I Affiliation Unknown. 79/09/24 Ip 


- -01 022607 56 Request* NUREQ/Cfl-0633, "E*ce*« Cancer Incidence i 
Coun by- CO ” 

MATHEWS- D M Arkansas, Univ. of 79/09/17 Ip 


— 9102260764 Forward* reiponte to 77091B requ**t for explanatjc 
statement that NRC lack* dear licensing authority over 
storage 6 disposal of U milt tailing* after license 
stp trait on. 

HOWDEN.rt- A. Commissioner*. 77/06/30. 7pp. 


--8I0226Q770 Discus*** AEC authority to require U mt i l license 
environ protection measure* u/respect to mine tailing* a* 
condition to license term 1 na t Ion. AEC ha* authority to 
require environ protection measure*. 

MAL 8 CH. M. 0. Atomic Energy Commission 73/03/22, 3pp. 


- - 01 02260775 Ditcirttet AEC authority to regulate radium contelr 
accumulated U mill tailing* pile* AEC ha* no regulatory 
jurisdiction over radium In (J mill tailing* pile*. 

HENNE 8 BEV. J. F. Atomic Energy Commission 66/06/07. App. 


--8 102260782 01 scut *e* AEC regulatory authority over U mill tfl 
has no regulatory jur i edl c tlon over radium in U mill 
tellings pile*. 

6 HAPAR.H K Atomic Energy Commission. 65/09/22. 2pp. 


— 8102260767 Discuses* CO Public Health Itr re AEC jurisdiction 
vest* m*t\ produced by U mill. AEC ha* no regulatory 
jurisdiction over radium in U mill tailing* pllee. 
Jurisdiction lie* w/local authorities, 

OLSON- L. K. Atomic Energy Comml*»jon. 60/04/13. 3pp. 


0102260304 FOIA request for all document* re five categories of 


NON DOCKETED ITEMS 


0103020033 Responds to FOIA r*qu«»t Pgr SECY-76-249* "Foreign Ounership 
o f Production h Utilization Facilities . " Forward* document 
FELTON. J N D i v 1 lion of Rule* and Record* 81/03/09. lp 
07783 036 


--BI03030049 6ECY-76-345 

Inform* Commission of problems In defining foreign 
omntrihlp. control or domination u/r<«pict to facility 
licenses 4 NHC monitoring of foralgn p ar 1 1 c 1 pa 1 1 on 
Recommend* approval of one l draft Itr. 

CHAPMAN. R R Office of Nuclear Material Safety & 

9ef oguar it. Dir sc tor. 76/04/30. 40pp 


8103020036 FOIA request for 8ECY-76-249, "Foreign Ouinorehip of 
Production l Utilisation Facilities 

OOVLC. 0 H Affiliation Unknown. 01/01/19. lp 07783 037 


0103020048 Responds to FOIA requeat for document* re license* lstusd 
for all «pent fuel pile* to be cleaned up under U Mill 
Tailing* Act of 1978 NRC ha* no document* *ubj to requsst 
FELTON. J. M Division of Rule* and Record* 81/02/23 lp 
07703; 030 


8103020093 FOIA request submitted on behalf of Pittsburgh Pres*, for 
document* re licenee* Issued for all ipent fuel piles to be 
cleaned up under U Mill Telling* Act of 1970. 

HARBRECHT, D Affiliation Unknown. 81/01/19 lp 07763:039 


— 8103020037 Forward* D Horbrecht FOIA reque«t for licenses issued for 
•pent fuel pile* to be cleaned up under U Mill Tailing* Act 
of 1970 Reque*t« reipon** 

FREDLUND.RR Energy. Dept of. 01/01/30 Ip 07703:040 


8103020079 Ad d 1 retponti to FOIA r*q u «#t for 13 categoric* of document* 
re Memorandum i Order CLl-00-21 l IE Bulletin 79-01B 
Forward* document* listed In App A App B document* are 
withheld advice 4 r scommendati ons (ref FOIA Exemption 9) 

FELTON. J M Division of Rule* and Record* 81/02/23 3pp 
07703; 044 


0103020097 Discus*** NRC Interpretation of Commission 800327 orJer r » 
environ qualification 4 fire protection (CLI-0O-211. 

Commission should express d l»*at 1 if ac t Ion to staff 6 correct 
Interpre tat Ion 

BRADFORO. P. A. Commissioner* COflP0-8O-29 80/07/23. Ip 


- -0012 ! 80903 Forward* response* to industry questions & comments he 
Commission 600923 ordsr 6 msmo psr 000004 requsst. 

DENTON, H R. Office of Nuclear Reactor Regulation* Director 
00/09/22 1 7p p 03780 002 


6103030037 Respond* to FOIA request for sum -nary meeting minute* of ACRB 
Subcommittee on Extreme External Phenomena as Identified In 
810119 FR notice Minutes are not yet available. List* 
documents of interest which may be purchased from PDfl. 

FELTON. J. M. Division of Rules and Record*. 01/02/17 lp 

07791 199 


810Q030044 FOIA request for summary meeting minute* of ACflS 
Subcommittee on Extreme External Phenomena aa Identified In 
010119 FR notice. 

BANNER. A . P Affiliation Unknown. 01/01/22 Ip 07791.1*0 


8103030092 Responds to FOIA request that 8ECY-0O-243 be placed In PDR 
Forwards document which will be placed In PDR 
FELTON. J. M Division of Rules and Record* 01/02/09 Ip. 

07791: 161 


—0103030066 BECY-00-243 

Respond* to JF Ahaarnt 800402 info request re summary of 
experience. duties 4 number of *hlft technical advisors 
required one I te. Duties Include diagnosis of off-normal 
events l* advising shift supervisor on correction* 

DENTON. HR Office of Nuclear Reactor Regulation* Director. 
00/09/13 2pp. 


— 9103030083 Forwards “Nuclear Power Plant 0Mft Technical Advlsori 
Recommendation* for Position Des< ription. Oual if Ications* 

Education & Training. *' 

THOMAS. E. L. Institute of Nuclear Power Operation*. 00/04/22. lp. 


— 0103030089 “Nuclear Power Plant Shift Technical Advi son Recommendation* 
for Position Deter lpt ion* Quel If icatlon*. Education 4 
Training. " 

* Inst l tuts of Nuclear Power Operation*. 80/04/10 23pp. 


0103030097 FOIA request that 3ECY-80-243 be placed in POR 

^ ^ . , n. rt77l 


8103040230 Responds to FOIA request for H Oanfccn 771010 memo l* 
supporting document* Forward* documents listed in App A. Dept 
entitled “Humboldt Bay Power Plant Bite Ooolo^y 
Invest 1 gat I on' i* available in PDR 

FELTON* J M. Division of Rules and Records 81/02/24 2pp 


8103040242 FOIA request for H Denton 771010 me^o 4 supporting 
document* 

ARK8TR0N3. R. E Arm* t r ong . Ayr d & A* to c l a t e s , I nc 01/01/29. lp 
07020 090 


8103040704 Addl response to FOIA request for documents written by 
Ruiche Forward* 0C Rusche 750626 Itr to J* Hendtle Document 
will be placed in POR 

FELTON. J M. Division of Rules and Record*. 01/02/11 lp. 

07819 292 


— 010304071* Expresses appreciation for excellent work rendered in 
completing Initial publication phase of 8RP Oiv of Personnel 
has been requested to terminate consulting contract as of 
790612 

fillSCHE.fl C Office of Nuclear Reactor Regulation. Olrector 
73/06/2* lp 


0103040724 Responds to FOIA request for winning proposal under RFP 
00-1 01 . For ward* requested i n f o. f nc 1 ud 1 ng proposal. M Ohiilon 
8000 04 Itr to NRC, representations L certifications, proposal 
su.-mery & data sheet St contract pricing proposal 
FELT ON* J M Division of Rules and Record* 01/02/10 lp 
07020 079 


--8103040735 Forward* proposal In response to RF P-N flft -BO- 101 . "PV1R 
Bevere-Acc ident Delineation 4 Assessment.' Proposal sur- >ary 
J, data sheet 4 representation* 4 certification* encl 
OH 1 LLON.H California. Univ of. Lot Angeles. 80/00/04 I4p| 


— 8103040744 Response to RFP RQ-NRR-fiO- 101, “PUB 8« ver e - Ac c 1 d en t 
Delineation J. Assessment " Propose* to perform analyses l> 
assessrent* of specific jater reactor safety-related issues 
Includes technical approach & prof 4 rotated experience 
KASTENOEnO, W F. . LE6TMAN.R A . DH fLLGN. M California. Univ o. 
LOS Angole* RQ-NRR-00-101 80/07/31 97pp 


8103040727 FOIA request for winning proposal submitted under RFP-Nr 
00-101 

MACFARLANE.D. R ETA Engineering, Inc. 81/0W12 lp. 07030 QGO 


010304077! Addl response to FOIA request for info r« Incidents re < 
unaccounted for 6 other type* of safeguard* violations 
Forward* NUREG-0430. Vo 1 l, Number 4 AUREO - 0350. Uo 1 1 . Number 1 
Is available at NTI3 U/o NURE0-O43O 

FELTON. J M Division of Rules and Record* Qi/02/ll Ip- 
07819 234 


0103040779 Rexponds to FOIA request for ropti & docunente re Proji 
Cowboy" conducted by AEC from ! 960 -19*5. Lists repts 
available at NT18 Other repts are available at DCE Forwards 
UCRL-9670. “Proceed tug * of Second Plowshare Symposium " 

FELTON. J M Division of Rules and Records 81/02/09 lp 
07019 236 


— 8103040791 UCRL-3670 

Plowshare Series Rapt 2* "Proceeding* of Second Plowshare 
8ymp o* I um. 39031 3- 1 3. 9a n Fr one 1 ico, CA " 

* Lawrence Llvernore Laboratory 99/09/19 I04pp 


8103040782 Respond* to FOIA request for six categories of Info re 
radioactive mail* found in Maywood 4 Rochelle Park. Nj 
Forward* document* listed in App A fc NRC 010122 press 
release. W/o pres* release 

FELTON. J M Division of Rules and Record* 81/02/13 2pp. 
07616: 321 


--01O3O4O792 Chapter 9 of “Thor turn. Industr ia 1 Hygiene Aspects " 

ALBERT, R E New York Univ. Medical Center New York* NY 66/12 

0pp. 


-9103040796 ANL-729I Rl 

Revision 1 of “Radiation Befety Technician Training Course " 
MQE.H J. ■ LA6UK.Q R . SCHUMACHER, M C Argonne National Lahore 
72/09/31 16pp. 


0103040789 FOIA request for repts 4 docunent* re “Project Cowboy" 
conducted by AEC from 1960-1963. 

MCLEAI8H* J. Affiliation Unknown. 01/01/00 3pp. 07619297 


8103040767 FOIA request for sit categories of info re radioactive 
Pniinrf in Mjuiunnrf fc Rochelle Park.N.J 


442 


NOIMDOCKETED ITEMS 


8103040799 Responds to FOIA request for documents re Bay Area Law 
Enforcement i Security Liaison Group. including 
correspondence w/NRC Forward* documents listed in A?p A 
FElTD.'I* J. M Division of Rules and Record* 91/02/06 2pp 
07019 360 


- -8103Q4CB 1 1 Request* Info to update next association directory Info will 
enable acre accurate listing of nerbers t org an J t* t i ont 
SEMSENOEfiFER- W Eight Ball Association 80/09/05 Ip 


-810304CG16 Requests info to update next association directory Info will 
enable more accurate listing of members *. or jan 1 xa 1 1 ons. 

HAWKINS. J Eight Ball Association 79/10/16 Ip 


--0103040844 Request* mfc to update next a*sociatlon directory Info will 
enable more accurate luting of renters t or gan 1 1 a 1 1 on * 

HAWK U, 5. J t Eight Ball Association 70/10/03 Ip 


--B10304QB50 Requests info to update next association directory Info will 
enafcle more accurate listing of rasters & or g an J « a t ions 
KCOJEEN. A Eig^t Ball A**ocl«tion 77/09/01 Ip. 


--8103040855 Requests info to update next association directory Info -»i 11 
enable r ore acetate listing of member* t organ i t a 1 1 on* 

MCOUEE N. a Eight Ball Association 76/09/10 Ip 


--"8103040061 a- Ba 1 1 Association Membership Reg i s tr y. 1 980 " 

* Eight 3all Association 00/12/31 52pp 

□ 1 03040B0 4 Add 1 response to FOIA request for memorandum of 
understanding between NRC 6 other m-ed agencies re nuclear 
threat* Forufrds memorandum of understanding between ERDA k 
NRC 

FElTCW. J H Division of Rules and Records 01/02/13 Ip 
07030 063 


0103040910 Memorandum of und er s ta nd in g between N9C k ERDA re guideline* 
for cooperation re special info concerning nuclear 
technology or activities 

* Energy, Dept of * Commissioner*. 77/03/10 2pp 


B 10304 0805 FOIA request for docu'ents re Bay Area Low Enforcement 6 
Security Liaison Group. l nc 1 ud i ng correspondence w/NRC 
ANDRES. M Center for National Security Studies 01/01/13 2pp 
07SI9 262 


'>103040999 Respond* to FOIA reque«t for current list of Agreement 
State* 6 addresses Forwards list 

fElTOM. J M Division of Rules and Records 81/02/33 lp 
17013 340 


9103041009 List of Agreement States 6 addresses 
« Commissioners 60/10/01 3pp 


B10304100I FOIA request for current list of Agreement States J* 
address as 

WILLI NS, R E Proctor k Gamble Co 01/01/23 Ip 07013:341 


0103090043 Responds to FOIA request for all proposals submitted in 
response to RFP RS-B0-1G8 Forwards nanp rgpr i etary versions 
of proposal* 

FELTON. j M Division of Rules and Records. 01/02/19 2pp 
07027 032 


- -0103090059 Nonproprietary version of revised response to 

PFP R8-RES-0O-180- "Foreign Research 6 Licensing Practice 
Coordinator for Oeneral Reactor Safety Research '' Includes 
responses to specific NRC questions re proposal 

» URS Corp * John A Olume t Associates. Engineers (subs UR8 
Corp J. RS-RES-00-100 00/10/31 4lpp 


--Q103050069 Nonpropr l etary version of response to RFP R3-RES- 8Q- 1 88. 
"Foreign Research 6 Licensing Practice Coordinator for 
Oeneral Reactor Safety Research, ■ Vo I 2. Describes technical 
issues & scope of work. 

* L/RS Corp. e John A Illume 4 Associates. Engineers (subs URS 
Corp >. RS-RES-GO-iea 00/06/30 19pp 


— 8103030092 Nonpropr letary version of response to RFP RQ-RES-BO- 100. 
"Foreign fiesear ih l Licensing Practice Coordinator for 
General Reactor Safety Research " Includes introduction & 
association w/forsign research ctr* 4 regulatory agencies. 

ROSCN. ft h Energy Resource* Co .Inc RS-RES-00 - 108. 00/06/05 

19?P 


--01 030501 02 Nonpropr 1 etary version of response to RFP RS-RE8-60- 1 00. 
•Foreign Research 6 Licensing Practice Coordinator for 
General Reactor Safety Research * Includes scope of work J. 
recommendation of foreign countries k schedule 
* Nuclear Services Corp RS-RES-80- 180 00/03/30 26pp 


- -8103030110 Nonpropr i e tary version of response to RFP RQ-RE8-80- 188. 
"Foreign Research 6 Lieenalng Practice Coordinator for 
General Reactor Safety Research." Part 1 Includes technical 
approac h . potent ial problems 6 related experience 

« International Energy Associate*. Ltd R0-RE8-0O- 1 00 00/06/05 

I07pp 


--B1030901 19 Nonproprietary version of response to RFP RB-T7E8-80- 1 00, 
"Foreign Research h licensing Practice Coordinator for 
Oeneral Reactor Safety Research." Vol 1. Includes technical 
approach . statement of work 6 mgt plan 

s Science Applications. Inc RS-RES-00- 1 08. 00/06/03 4tpp 


--81030S0I27 Nonpropr i etary version of response to RFP R8-RE8-B0- 100, 
■Foreign Research 6 Licensing Practice Coordinator for 
General Reactor Safety Research." Vol 1 Includes 
introduction 6 summary S- detailed scope of work 
« D'Appdlonia Consulting Engineers. Inc R0-RE9-0O- 1 00 

80/06/30 34pp 


--BI 03050132 Nonproprietary version of response to RFP RS-REB-00- l 00. 
"Foreign Research 6 Licensing Practice Coordinator for 
Oeneral Reactor Safety Research. " Vol 1 Includes technical 
approach 6 conceptual framework. 

* Envirospher© Co RB-RES-00- 1 0S 00/06/30 4lpp 


--8103050137 Nonpropr I etary version of re*ponic to RFP R0-RES-8O- 100, 
"Foreign Research 6 Licensing Practice Coordinator for 
General Reactor Safety Research." Vol I Includes technical 
approac h. c orporate qua 1 i f I c a 1 1 ons. pr o j ec t team k mgt 
* Goo i Allen 6 Hamilton. Inc RB-RES-QO- 1 00 00/06/03 34pp 


-■'0103030149 Nonproprietary version of response to RFP RB-REB-80- 1 00, 
"Foreign Research 6 Licensing Practice Coordinator for 
General Reactor Bafety Research." Part 3 Includes scope of 
work. project approach. organ! lat ion 6 personnel 
* Burns 6 Roe Co R8-REB-0O- 1 00 00/06/04 20pp 


““8103030133 tlo-npr opr 1 star y version of response to RFP R0-RE0-QO- 108. 
"Foreign Research & Licensing Practice Coordinator for 
General Reactor Bafety Research Include* scope of work, 
technical support & task s. nl lestonet k products 
» Colder Associates R3-RE0-8O-1O0 B0/06/30 16pp 


—0103090163 Nonproprietary version of response to RFP R8-RE8-0O- 1 80. 
"Foreign Research 6 licensing Practice Coordinator for 
General Reactor Bafety Research." Part \ includes bac V gr t>und 
k methodologies for conducting activities 

« O'Donnell J. Associates. Inc. RB-REQ-00- 1 00 00/06/30. 62pp. 


--ai03090l7l Nonpropr letary version of Addendum 1 to response to RFP 
R8-RES-80-1&8. "Foreign Research 6 Licensing Practice 
Coordinator for General Reactor Bafety Research." Part 1 
Constitutes best V final offer 

* O'Donnell «. Associates. Inc. R0-RE8-0O- 100 80/10/31 31pp 


8103090049 FOIA request for all proposals submitted in response to 
RFP RB-00-180 

ME I ER AN, H B O'Donnell t Associates. Inc 01/01/23 Ip 
07827. 034. 


8103090471 Responds to FOIA request for eight documents re 
radionuclides In food c ha l n. Forwar d s documents. 

FELTON. J M Division of Rules and Records 01/02/20. Ip 
07026. 101 


--8103050494 Forwards K Rothman 4. 8 Olum review comments on paper 
entitled "Environ Influence on Im.-ratur* Infant Survival 
Ml 1963-75 " 

PAR80NT. M A Radiological Health Standards Branch. 00/09/10 lp. 


“"0103030492 Comments on paper entitled "Environ Influence on Immature 
Infant Survival U( 1963-73.'* Evidence presented doat not 
warrant conclusion that nuclear plant emissions caused high 
Infant mortality rate*. R Dertell review end 

BLUM. 0. Mt Binal Medical Center New York. NY 00/09/03. 3pp 


“ -8103030300 "Rad i onuc 1 ide Level* In Milk & Pregnancy Outcomes in UI. 
1963-73 ' 

BEflTELL. R . DIXON, G. , JACOBSON. N. Af f 1 1 1 a 1 1 on Unknown 73/12/31. 


NONDOCKETED ITEMS 


0103050479 FO I A request #or eljht documents re radionuclides in food 
chei n 

SADW I T H, L Center for Farn & Food Aetear<h, Inc 01/01/27 lf> 

07026 102 


9103030967 Responds to FOIA request for winning technical proposal 
submitted under RFP R8~NMS*-0 1 - 032. 'Technical Support for 
Confidence Rulemaking Proceeding " NRC has suspended efPort 
to award contract FQIA request hat been withdrawn 
FELTON, J M Division of Rules and Records 01/02/24 Ip 
07029: 343 


0103030078 F 0 1 A request for winning technical proposal submitted under 
RFP PB-NM8-B1 -032, '‘Technical Support for Confidence 
Rulemating Proceeding " 

RUTHERFORD, J F BDMCorp POM/frl- JFR-O730- 00/12/12 Ip 

07029. 344 


0103060027 Responds to FOIA request for 16 categories of documents 
Forwards documents. W/o encls 

FELTON, J. M. Division of Rules and Records 01/0 2/25 Ip 

07030. 340. 


0103060034 FO|A request for 16 categories of documents 

JQ/JE9, L Slack Hills Alliance 01/01/15 2pp 07030 349 


0103060054 Responds to F01A request for 13 specific documents Forwards 
14 documents Document It was not reproduced due to poor 
legibility w/o end 

FELTON, J M Division of Rules and Records GL/02/23 Ip 
07036 331 


0103060050 FOIA request for 15 specific documents 

uONEO.L. Qlack Hills AiUance 01/01/23- 2pp. 07030 352 


0103060066 Responds to FOIA request for info re types or classes of 
persons making FOIA requests to NRC Forwards listing of FOIA 
requests received for 1970-1900 

FELTON, J M Division of Rules and Records 01/02/26. Ip 
O703B 354 


--8103060073 Listing of FOIA requests received for 1970-00 
* Division of Rules and Records 01/02/26 Ip. 


0103060071 FOIA request for info ra types or classes of persons making 
FOIA requests to NRC 

CA0G1ERE.J.N Affiliation Unknown 01/02/(0. Ip 0763B 335 


B 1 03 1 2020 1 Responds to FOIA request for documents re Union Carbide Corp 
Chord Project In Edg emont. 8D. Forwards Documents 1-3 listed 
on app. Ooc uments 4 l 3 are being referred to Oept of 
Agriculture for disclosure determination & direct response. 

FELTON, J. M Division of Rules and Records 01/03/04 2pp 
07901:319 


— 8103120210 Informs NRC that environ rept 6 license application for SO 
heap leach U operation will not b« completed until late in 
first quarter of 1979. Lists reasons for schedule change 
MILLER, ft L Union Carbide Corp., Metals Div 11677. 70/01/04. 

lp- 


--□103 1 20227 Confirms 771122 telcon re Union Carbide Corp U mining/ 
milling project in 80 Forest supervisor will not approve 
mining plan that will authorise mining activities beyond 
exploratory stage before environ impacts are evaluated 
BCARANO. R A Fuel Process. 6 Fab. Branch (Prt 790727) 77/11/23 

IP- 


—8103120236 Summary of 781215 meeting w/Union Carbide Corp U O'Appolonla 
Consulting Engineers in Silver Spring, MO to discuss proposed 
commercial scale heap leach Chord, 60 pr o jec t. L 1 1 1 1 meeting 
attendees 6 major points of discussion 

ROTHFLEtSCM. J. Fuel Process. 4 Fab Branch <Pr« 7907271 
70/12/H. 3pp. 

□103120210 FOIA request for documents re Union Carbide Corp Chord 
Project in Edgemont* 6D. 

QIFOOARO. P. R. Black Hilli Alliance. 01/01/30. 4pp 07901:321. 


0103120914 Responds to FDf A request for nan-et. lutj stations K otl 
Identifying info re NRC employees m ►'.0- VA & Wa s h t ng t on, DC 
ffflC telephone directory can be purchased from CFO 
FElTON. J . M Division of Rules and Records 01/02/27 Ip 

07901 339 


0103120819 FOIA request for names, duty stations b other identify 
info re NR c employees in MO, VA l 14a sh i ng ton . DC 

TURNER, C H Federal Employee Dentlcarp Program 01/02/03 )| 

07901 340 


0103120027 Responds to FOIA request for final repts re investigal 
of causal 4 sources of radiation exposures suffered by 
licensed users of radioactive devices in DA during past yr 
Forwards documents listed in app 

FELTON. J. M Division of Rules and Records 81/03/05 2pp 
07901 341 


0103120939 Weekly info rept for wk ending 910206 

REHM. T a Office of the EsecutJve Director for Operations 
01/02/11 2pp 


- -0002 i 20 1 22 Forwards If Investigation rept of License 35-17J70-0 
791219 t notice of violation 

DROWN. O 0 Region 4. Dallas. Fuel Facility l Materials Gafet 
Branch- 00/01/14 2pp. 02301:071 


0002120126 Notice of violation from insp on 791219 

* Region 4. Dallas, Office of the Director 00/01/14 Ip 
02301 073 


--SO 021201 33 IE i nv« t t i ga t i on rept of License 35-J7170-OI on 7912 
Noncompliance noted individual overexposed to radiation t* 
unauthor 1 ted street address 

BROUN. 0. D Region ** Dallas. Fuel Facility b Materials Bafet 
Branch CAIN. C L Region 4. Dallas, Office of the Director 
00/01/14 4pp 02301 074 


0103120030 FQIA request for final repts re investigations of cay* 
sources of raJlatlon exposures suffered by licensed users of 
radioactive devices in CK during past yr. 

MCCARTHY, T. Oklahoma Publishing Co- Daily Ok 1 aho^ lan-Ok 1 a hong ■ 
Tines 81/01/29 2pp 079*1 343 


0006270164 Forwards proposed emend to I0CFR5D. "Staffing 4 Mai Wo 
Hours at Nuclear Power Plants " Consents requested by 
000530. 

MORRISON, W, M Assistant Director for General Engineering Stand 
BO/O9/09 t 5p p 02 /9 7 006 


B i 03 160810 Responds to FOIA request foT listings of companies lie 
to build facilities for radiation start I lotion & companies 
performing radiation s te r l 1 1 1 a 1 1 on in Puerto Rico NRC has no 
documents subj to request. 

FELTON. J M. Division of Rules end Records 01/03/03 ip 
07915 239 


6103160913 FOIA request for listings of companies licensed to bul 
facilities for radiation s ter i 1 I i a t i on % companies 
performing radiation s te r l 1 I j a 1 1 on in Puerto Rico FOI fives. 

Inc 010219 Hr to HEW one 1 

* FOI Services 12770 01/01/13 2pp 07915 260 


O1O3I6C023 Addl response to FQIA request for 57 documents refeten 
M Tokaf nemo to ACR6 re pel 1 e t -c la dding interaction, ForusnJs 
documents listed in app 

FELTON. J M Division of Pules and Records 01/03/09 2pp. 
07915 223 


-0103160847 ME DO- 24 223 

"Assessment of BWR/3 Mitigation of ATWB (Alternate 3). 
8HERW00D.0 0 , BRANDON. R J Oeneral Electric Co OONEQO20 
81/02/20. 167pp. 


—8103160050 NEOO-24222 VI 

"Assessment of BW« Mitigation of ATLS. Vo 1 I. (NUREG-0460 
Alternate 3> " 

SHERWOOD - 0 0 , 01TM0RE. D C General Electric Co B0NED021 

01/02/20 ?2$pp 


8103120246 Supplemental response to FOIA request for documents re 
public opinion on nuclear energy l> issues concerning use of 
nuclear power as means of energy produc 1 1 on. Forwards 
documents listed in App A. W/o end NUREQ-0701 
FELTON, J M. Division of Rules end Record*. 01/03/02. 2pp. 
07900. 341 


— B1Q3160855 NE03-2422? V2 

"Assessment of BUR Mitigation of aTWB.Vu! 2. (NUREQ-0460 

Alternate 3> " 

SHERWOOD. 0 0 , MATHER. 8. L. General Electric Co 01/02/20 


91031 60664 Addl response to FOIA request for all documents re Nuc 
Metis t Equipment Corp 4 NRC investigation into Executive 
Director for Operations previously withheld remarks Forwards 


444 


NONDOCKETED ITEMS 


--81031609*9 Rep t of overview study of existing safeguards regulations 
Transcript excerpt encl 

CONRAN. J H f,RC - No Detailed Affiliation Qtvtn 76/04/29 59pp 


■0103 160873 Submits nvieu of JH Conran 770413 meeting w/Ta*k Force 
Lists issues 1 key points Transcript excerpt enc 1 
SNVCER.fi J Office of Policy Evaluations 77/04/10 6pp 


B 1 03 1 60879 Partial response to FOIA request for all documents re 
correspondence or communications between NRC & T Madden of 
Kaye . Schol er, Fierman. Hays !* Handler Forwards ARC B10217 Jtr 
w/38 pe&e »PP «/o end. 

FELTON. J m Division of Rules and Records 01/02/26 Ip 
0791 5; 244 


0103170173 "Decennial Census of U8 Clinata - Summary of Hourly 
Observations. ] 951 -60 " Magnetic tape w/doc umen tat i on enc I 
* Correrce. Oe?t. of 60/12/31 Slpp 


6103170202 Responds to request for views ort scope of AEC legal 
authority to require licensees formerly engaged in U milling 
operations to stabilise mill tailings Includes facts 6 leu 
disc vision 

MAPE8. J R Atomic Energy Commission 73/12/19 6pp. 


■*0103170212 Discusses AEC regulatory authority over U mill tailings. AEC 
has jurisdiction over all source natli U 6 thorium in 
tailings do not constitute fiaterd to health l safety. 

PRICE-H L Atomic Energy Commission 63/09/52 2pp 


-8103170219 Responds to request for views on whethsr AEC regulatory 
authority t requirements may be applied to mill tailings 
containing certain quantities of radium AEC jurisdiction 
over transfer of waste tailings not supported 
• Atomic Energy Commission 60/12/07. 3pp 


8007240319 Discusses NRC authority to order cleanup of offsite tailings 
contamination 

ShfAPAR . H |4 Office of the Executive Legal Director 60/03/31 
7pp 03023 234 


0103170193 FOIA request for all written legal opinions & documents re 
NFC role In control of offsite tailings locations ft whether 
NRC has authority to order cleanup of locations 
REID. A 8 Affiliation Unknown 81/01/20. Ip 07939 097 


0103170591 Addl response to FOIA request for documents re 
tnve stlgat Ion. aud It or regulatory proceeding involving 
Enserch Corp S. subsidiaries or affiliates ft correspondence 
within past 10 yrs Forwards App C document* 

FELTON. J M Division of Rules and Records 01/02/27 3pp 
07934 323 


- -8103 1 70257 Reco^iond * that hRC provide clarification of I0CFR21 
regulation to sub-tier vendors or revise rule to exclude 
sub-tier vendors from 10CFR21 requirement* 

O'DONNELL. E P Ebesco Services. Inc. (subs of Enserch Corp ) 
70/09/03 2pp 


0103170259 Forwards Ebesco. Inc 780503 request for comments re 1CCFR21 
reporting requlra-ehtt Requests response. W/o encl 
8HlELD8.fi Office of the Oaniral Coynsei. 70/09/11. Ip 


-8103170262 Forwards Ebesco. Inc 760503 request for comments re 10CFR21 
reporting requirements Requests response W/o end 
SHIELDS. WM Office of the General Counsel 70/09/30 Ip 


-0103170270 Responds to 780303 request for co-ment# re 10CFR21 reporting 
requirements Reporting requirements Of 10CFR21 are 
applicable to sa f • ty - r e la ted equtpement & svet delivered 
after 770QI0 Rulemaking action is underway to amend 1QCFR20 
MAL0CH.M 0. Office of the Genera) Counsel 70/07/29. | p . 


--01O317O275 Discusses Ebesco. Inc alleged coverup of evidence re seismic 
& volcanic risks at Philippine plant site Alleged charges 
would not constitute violation of US fraud statutes Matter 
will be referred to 0D-J 

CUMMIN08.J J. Offic* of Inspector U Auditor. 79/12/50 2 PP . 


--0103 1 702B0 Forwards DOJ response to 791231 referral re alleged coverup 
of Philippine power plant seismic 6 volcanic risks There Is 
no prosecutable offense against US laws. W/o end 
CUMH/N98. J. J Office of Inspector l Auditor. 60/01/51. Ip 


- -81 03170209 Forwards 8J Chill 791013 memo l JJ Cummings 791226 & 31 
memos aer raoue*£. Documents are not to he rtlmMi nnKK.t.. 


6103180395 Responds to FOIA request for documents ra burial of 
radioactive thorium on property of Haywood Ch eml c a I . Forward e 
documents listed in App A Info partially withheld names & 
addresses (ref FOIA Exemption 61. N/o ends. 

FELTON. J M Division of Rules and Records 01/03/03. llpp 
07952 205 


9103100396 FOIA request for documents re burial of radioactive thoi 
on property of Kay wood Chemical. 

KUHLE6.E Affiliation Unknown 01/01/29. Ip 07952.216 


8 1 031 8059 7 Addl response to FOIA request for documents re five 
categories of Info on U mills in UT.NM.AZ.CO & WY W/o ends 
FELTON, J M Olvlslon of Rules and Records 61/03/15. Spp 
07993 333 


9103180390 Responds to FOIA request for documents prepared by 
KD TMfunec re meetings w/ACRB Documents are available in 
POR 

FELTON. J M Division of Rules and Records 81/03/12. Ip 
07933. 340 


G103IB0599 FOIA request for documents prepared by HO Trlfunac re 
meetings w/ACR9 

JORDAN. W 6 Sheldon, Harmon 6 Halts 01/02/26 2pp. 07993341 


B 103190692 0o 1 1 c I ta 1 1 on, of f er \ award of "Photographic Reproduction 
Svc" to Sera Photographic s. Inc . 

MATSON. W Affiliation Unknown LEBO, C 0 Administrative Contra 
firanch NRC- 10-0 1 -307 Bl/03/10 3lpp 


0103230601 Responds to FOIA request for 10CFR90 Forward* info. W/o e 
FELTON. J rt. Division of Rules and Ascot d* 81/03/ 18 Ip 
07970 359 


0 1 03230680 FOIA rsquest for 10CFR30 U Supporting documentation 
EDERLEIN.F Control Data Corp. 81/03/09. ip 07978360 


0103230696 Responds to FQ|a request for name s , addre sees phone num 
of NRC employees Involved In furniture cleaning or 
upholstery shampooing in past 2 yrs Request Is inappropriate 
for FOIA No NRC employees have bean involved In such uort 
FELTON. J M Olvlslon of Rules and Records 01/03/17 Ip. 

0797B 361 


B103230702 FOIA request for names, addresses It phone numbers of NRC 
employees Involved In furniture cleaning or upholstery 
shampooing In past 2 yrs 

STOVALL. T L Affiliation Unknown. 01/02/27 Ip 07978 362 


8103230709 Responds to FOIA request for comments ft NR C responses to 
comments on proposed rules 10CFR30, 32, 70 $. ISO FEB 
containing NRC response* will be provided when available 
Other comments are available in PDA W/o enc 1 10CFR9 
FELTON. J M Division of Rules and Records 4SFR70B74 01/03/17 

Ip 07900 290 


8103230714 FOIA rsquest for comments 6 NRC responses to comments on 
proposed rules I0CFR30. 32. 70 & 190. 

HOWICKER.J. Aff 11 iatlon Unknown. 00/11/11- 3pp 07900291 


9103230719 Addl response to FOIA request for memorandum of 
understanding between NRC &< other named agencies re nuclear 
threats Forwards memorandum of understanding between NRC k 
Defense Intelligence Agency. 

FELTON.J M. Division of Rules and Record*. P-200 81/03/17. 1 

07970. 347. 


--910D23Q722 Memorandum of und ers tand Ing between NRC & Defense 
Intelligence Agency re use of Intelligence Info. Working 
relationship statement and. 

« Defense, Dept, of , Defense Intelligence Agency. AHEARNE, J. F. 
Commissioners. 80/11/24 llpp. 07978* 349 


9103260040 Addl response to FOIA request for six categories of Info 
radioactive metis found in Maywood (, Rochelle Park.NJ. 

Forwards documents listed In App A. Documents 1.2 I. 6 
partially withheld home addresses (ref FOIA Exemption 6). 

FELTON.J. M. Division of Rules and Records. 81/03/03 llpp 


--G0090102I4 Matl/fiyproduct License 29-13723-02 for 8tephan Chemice 
Is terminated. 

JONES. J. A Licensing Management Branch 80/04/00. Ip. 


— 0103260059 Handwritten notes re radioactive metis found in Maywoo 


— 0 103260067 Drift chronology of Maywood Chemical Hor k %/9 tepan Chemical 
Co . Hand wr i t tin notes r» environ templing encl.Info partially 
withheld home addresses &» phono numbers (ref FOIA 
Exemption 6) 

* Stepan Chemical Co 01/02/10 33pp. 


— 8103260076 Submit* facsimile request List of attendee* at meeting at 
Stepan Chemical 6 results of land survey end. 

8NV0ER.Q.L Region 1 , Philadelphia. Office of the Director 
01/02/10 3p p 


— 0103260081 Forwards Info re radiation haiards L thorium. in response to 
request during 001217 public meeting In Rochelle Park,NJ 
W/o ends. 

SMITH. O.H Region I. Philadelphia. Fuel Facility & Materials 
Safety Branch. 01/01/30 Ip. 


— B1032600B7 Forwards analysis rapt for Btepan Chemical Co. from Samples 
59M2. 59613. 59614 6 59615 

8RE.ZEN0K I , F T. environmental Protection Agency 61/01/27 Gpp 


— 8103260092 Requests site survey to determine suitability for 
unrestricted use. 

MCNIERNEY. E J Maywood. NJ. 81/01/23 lp 


--B103260I1D "Proposed Industrial 01 to . Roc h e 1 1 e Pari . NJ. 6ub surf a c e 
Exploration " 

« Johnson Soils Engineering Co. 67/05/31. 39pp 


— 8103260142 Discusses whole body thorium count for residents in vicinity 
of Stepan Chemical Co. Region i is investigating extent of 
offsite c ontamination. Rec ommends that NRC set up whole body 
counter in area during First Quarter 1901. 

DRIER. B H Region I. Ph 1 lade 1 ph ia. Office of the Director 
01/01/16 Ip. 


->-8103260148 Recommends that encl memo be sent to V Btello requesting 
that whole body counting be made available to residents In 
vicinity of Stepan Chemical RA Flore 010105 Itr to Congress 
I handwritten notes encl-U/o encl memo 

KIMNEmAN.J.D Region 1. Philadelphia. Office of the Olrector. 
01/01/16 72pp 


—0103260170 Analysis of soil samples collected on 001129 
• Stepan Chemical Co. 80/11/25 34pp 


*-“0103260103 Requests that Stepan Chamlcal Co site be Qivon high 
priority for aerial radiological survey due to discovery of 
excessive thorium contamination. Previous surveys 6 Info re 
unrestricted areas encl 

tUNNEMAN, j. o Region 1. Philadelphia. Office of the Director 
60/11/25. 3Spp 


—0103260273 Requests termination of Matl/By product License 29-10725-02 
tritium disposed of by Radlec Research Corp. Receipt end. 

SWANSON. E A. Stepan Chemical Co. 03004 00/02/21. 2pp 


— 0103260293 Ad receipt of 770411 Itr informing NRC of steps taken to 
correct 6 prevent vloletions noted in IE insp of License 
29-13725-02 

NELSON. P R. Region 1. Phlledelphle. Fuel Facility * Materials 
Safety Branch. 77/04/28. Ip. 


—0103260304 Discusses renewal of License 29-13725-02 to store byproduct 
metis ( tr Ltieted proteins) W/o Itr to NRC requesting license 
renewal. 

SWANSON, E A Stepan Chemical Co. 77/04/11. lp 


—8103260311 Act receipt of 770126 Ur Informing NRC of steps taken to 
correct L prevent violations noted In IE insp of License 
29-13725-02 

NELSON. P. R Region 1. Philadelphia. Fuel Facility S< Materials 
Safety Branch. 77/04/06 2pp. 

— 0103260330 Forwards source matl license application form l license fee 
schedule, in response to request. W/o end. 

WE 1 88. D. License Fee Management Branch. 77/02/22. lp. 


— 0103260336 Ac k receipt of NRC 770119 itr re noneompl ienc e of 
•c tlvlti as. Further resolution Is necessary befors commitment 
far corrective action it confirmed. 

SWANSON. E. A. Stepan Chemical Co. 77/01/20 lp. 


— 0103260346 IE Insp rapt on 761229. Noneompl lence noted: thorium possessed 
at two underground storage locations w/o valid license. 

GLENN , J. Office of Inspection 6 Enforcement, Office of the 
Olrector. 76/12/29. Gpp. 


--9103260354 Advises that Stepan Chemical Co must renew License GTC- 
to authorise storage of thorium 

RQV.O. W NRC - No Detailed Affiliation Given 76/12/13 lp. 


9103260362 Requests adfll info specified in Items 0-15 of applicati 
for amend of License 29-13725-02 

BASSlN.N Licensing Management Branch SB921 75/10/30. lp. 


—0103260369 Me tl /Dyproduc t License 29-137 25-02 for Stepan Chemical 
authorizing po* t e s s 1 on, us • 6 storage of 331 '’'Cl H-3 
8A8GIN.N Division of Fuel Cycle t Material Safety. 73/10/30. 
IP 


- -0 1 03260374 Application for mat 1 /by p rod uc t license to authorize 
possess i on, use 6 storage of 331 mCi H-3 

8WANBQN, E A atepan Chemical Co. 59521. 75/09/19. 2pp. 


— 01032*0302 Discusses expiration of Natl /Dyproduc t License 2 9-13723 
as of 750731 Requests thet vender submit application for new 
license or discontinue all actions under expired license 
except s torag e. As r 1 e 1 photograph encl. 

SINGER. B Division of Fuel Cycle U Material Safety. M F M. 34 
79/09/03 3pp 


--01O326O3B9 Ac k receipt of 720929 L 0911 itre Informing AEC of step: 
taken to correct violations noted in insp of licensed 

program 

O'REILLY. JP Atomic Energy Commission. 72/09/21 Ip 


— 0103260397 Responds to AEC 720630 Itr re n one omp 1 i enc e w/AEC 
requirements Correc b ive ac t i one . s to rag s area for radioactive 
mat! has been l abe 1 ed . R ec o r d is kept of all radioactive mat) 
used. retained 6 disposed 

R180.R R Stepan Chemical Co 72/09/11 2pp 


- -Bl 03260403 Confirms telcon re rec 1 1 f i c at t o n of violations cited by 
Forwards RE Brinkman 720726 Itr amending License 29-13723-01 
to include 387 mC 1 trltisted oetl 
fll8D.fi - R Stepan Chemical Co 72/00/29 lp 


— 0103260410 Mat 1/By prod uc t License 29-13729-01 for Btepan Chemical < 
It amended In its entirety per 720707 application A<rend I 
increases radioactive metl to 387 nC I . 

BRINKMAN. R E Atomic Energy Commission 72/07/26. ip 


--0103260417 Submits application for amend to License 29- 1 3725-01 . t o 
store 307 mCi tritium in form of tagged polypeptides t 
ecylated polypeptides of specified activity 
R I BO. R. R Stepan Chemical Co 72/07/07. 2pp 


— 0103260425 Discusses IE insp of License 29-13723-01 on 720616 
Noncomp 1 iant e* noted storeroom 6 refrigerator did not have 
radiation caution laba 1 . Star eroom 6 refrigerator were not 
locked 

O'REILLY. J. P. Atomic Energy Commission. 72/06/30 2pp 


--0103260435 Discusses IE insp of License 29-13725-OJ on 720616 Insp 
revealed four items of none omp 1 i ance not affecting public 
health or safety Bteps have been taken to correct 
none omp 1 lane ee. Outs tend tng item* 6 insp field notes encl 
EP8TEJN.E Atomic Energy Commission. 72/06/30 4ipp 


— 0103260513 Met 1/By prod uc t License 29-13725-01 for Stepan Chemical I 
authorizing possession 6 use of 100 mCi H-3 
BRINKMAN. R E Atomic Energy Commission. 70/07/01 lp. 


— 0103260519 Submits application for amend to Llcenee 29-13729-01 to 
reduce amount of tritium to 100 irCi 6 to omit requirement 
for trltiated water 

R ISO. R R Stepan Chemical Co. 70/06/30 lp. 


--0103260526 Application for me 1 1 /by prod uc t license authorising HR R 
to use it/ or supervise use of 1,000 mCi tritium In form of 
trltiated water l trltiated polypeptides. 

R1B0, R fl. Stepan Chemical Co. 16637. 70/06/24. 2p p 


—8103260663 8ubmitt info in response to AEC 640106 Itr re violation 
facility. All drums of thorium-containing product* have been 
removed from b Idgs. Roadway areas have been cleaned of 
radi at i on-conta lnlng debri s. Safe ty instructions encl. 

FRANCIS. D H. Stepan Chemical Co. 64/OJ/29. 3pp. 


—6103260716 Forwards memo re discussion w/Public Health 8vc concern 
Maywood Chemical Wor k*. Requests that licensee be inspected 
in near future to determine status of compliance w/AEC 
regualtlons L license condition*. 

NU888AUMER. D. A. Atomic Energy Commission. 63/07/26. lp. 


-6103260776 Forwards compliance in*p rept of License H-103 on 570524 
Reccr?en )» that licensee wake survey of facility 
KlRAMAfj. R « Atomic Energy Commission. 57/06/07 ip 


- -0103260 7Q I Compliance ins? root of License R-103 on 370524 
(,'onc c mp 1 l a n c e noted large quantities of thorium are stored 
in unposted bid;* outdoor stockpiles Co^pjn ^ has no 
radiological health program 

ENCElAEN.R H . KlR/SDW.R u Atonic Energy Cc-Mssion 57/06/06 
4pp 


- -8103260784 Grants re t 1 /Q j pr o d uc t License ft- 103. author i t ing receipt- 
possession t title of rjj source r-atl in any quantity for 
processing 5, resale 

JOHNSON. 1. Atomic Energy Commission 56/11/19 2p p 


--0103260790 Approves issuance of we t 1 / by p roduc t licenses to Herr-McCse 
Oil Indust r tes . 1 nd. Maywood Chemical Works & l/itro U Co 
MANN- H M Atonic Energy Commission 56/11/13 ip 


--810326079J Forwards e«cerpt rro.n application for renewal of License 
R-103 to process * eiport source matl 
VAN l AS?T. D R Stepan Chemical Co 56/11/09 4pp 

- - 0 ] 03260 7 90 Requests to be advised if Source Mat! License R* 103 should 
not be renewed 

J0H>.S3*J. L Atomic Energy Commission 56/11/06 Ip. 

- -0103260803 Forwards application forms for renewal of Source Matl 
License P-103 w/o encl 

J0HWECU. L Atcrif Foe rg 4 Commission 56/11/06 lp 


--910326CG06 Monthly rept for May 1956 re processing of thorium source 
nails 

NICHOLS- E H Stepan Chemical Co 56/10/lS 2pp 


- -0] 0326CG I 1 Grants Source Matl License R- 103. author! ring receipt, 
possession, transfer % delivery of raj source matl in any 
quantity for processing k resale 

JOHNSON. L Atonic Energy Commission 54/04/01 ip 


- -01032608 1 6 Forwards application for renewal of Source Matl License 
ft - 103. 

VAN 2ANQT.0 R Stepan Chemical Cp. 54/03/09 lp 


■ - GlO'3260823 Application for renewal of Source Mat! License P-103. 
flutter l t in; transfer, de I ivery L receipt of thorium source 
watt 

VAN ZAf.'DT, D r Stepan Chemical Co S4/03/09 4pp 


--01O3S&CO26 Radiological survey of Warehouse 5 for Stepan Chemical Co 
M Ro-jlena 010116 Ur enc 1 . 

• Nuclear Safety Associates 00/12/03 I4pp 


8103260843 Responds to FOIA request for documents transmitted between 
Of c of State Programs L WA State Oept of Social ** Health 
Svc t re 1901 annual c ompatab l 1 1 ty review No documents are 
available subj to request 

FELTON, J ti Olvl*l*n of Rule* and Record* Sl/03/23 lp. 

00040 199 


8103260050 FOIA request for d a uc merits transmitted betueen Ofc of State 
Program* t» WA State Ospt of Social L Health Svts re 1901 
annua] c ompa tab 1 1 i ty review 

WINOARO, 0 Affiliation Unknown 01/02/11 Ip 0RQ40 500 


>0103260356 Cu lines invitstion to participate In t*RC 19B1 annual 
c o-npa tab 1 1 i ty review for State of HA Lists reasons for 
refusal 

wf NGARD- <? Affiliation Unknown, 81/02/11 2pp 08040 201 


--01 0326006 3 Requests that NRC investigate State of WA. Oept of Social 
Health 5vC » . Rad i a 1 1 on Control Section Investigation should 
involve current radiation monitoring program V obligation to 
inform public of c ontaro i na t i on. Re la ted info encl 

VllWOARB. 0 Public Interest Research Gtoup. Washington 00/10/05 
6p p 08040:203 


0103260993 Responds td FOIA request for cost-benefit analysis in 
support of nun polity i procedures for enforcement actions 
,\'o cost-benefit analysis was performed 

FELTON. J M. Division of Rule* and Records Bi/03/30 lp 
C0O36: 319 


policy V procedures fcr enforcement actions Also coirmenl* 
on proposed rule 10CFR2 re general statement of policy 6 
procedure for enforcement actions 

MUf.NO. F J Affiliation Unknown. 45FR66734 157 01/03/01 

03036 320 


0 S 0326101 2 Responds to FOIA request for four specific document 
by accession number Documents are available in P0R L will be 
reproduced by Literature Research Co 

FELTCN- J M Division of Rules and Records 01/03/24 Ip 
00036 323 

0103361014 FQIa request for four specific documents listed by 
accession number 

CRANFORD. C. Affiliation Unknown 01/03/16 lp. 00036.32* 


0103261060 Responds to FOt A request far Contract NRC -04-77-06! 
subsequent mods or amends Forwards documents Info will be 
placed In POP 

FELTON. J M Division of Rules end Records 8t/03/33 2pp 


--01 0326 1072 Contract "Conduct Study to Developed Integrated 
Info Sys USlSl." awarded to Boeing Computer Svc.Inc 
GRANT- B M Boeing Computer Services. Inc (subs of Boelr 
KALMAN- £ l.. Division of Contracts FIN 0-3714 NRC-04-J 
77/03/15 05pp 


--01O326 1 095 Mod I. adding document control sys fc e * p or t- imp or t 
data sys in inti programs to ’Conduct Study to Developed 
Integrated Safeguards Info Sys (ISIS) ” 

» Qoelng Computer Services, Inc (subs of Boeing Co. ) 
MORTON. A V Division of Contracts FIN 11-5714 NRC-04-1 

77/10/12. 2pp. 


--Q103261I03 Mod 2. increasing funds, to ’Conduct Study to Devel 
Integrated Safeguards Info Sys (ISIS) 

GRANT. 0 M Boeing Computer Services, Inc (subs, of Boelr 
M3RT0N-K V Division of Contracts FIN 0-5714 NRC-04-i 
77/11/01. 2pp 


- -Bl 0326 1 1 09 Mod 3. revising periods of performance & Increasir 
'Conduct Study to Develop Integrated Safeguards Info Sys 
(ISIS) - 

GRANT, B M Boeing Computer Services, Inc (tubs of Boelr 
MORTON- K V Division of Contract* FIN 0-3714 NRC-04-: 

77/12/14. 2pp 


- -01 0326 1 1 I 5 Mod 4> adding tasks to Statement of Work- Phase 1.1 
"Develop Safeguards Info Requirements,” to "Conduct 8tudy 
Develop Integrated Safeguards Info Sys (1810)." 

* Boeing Computer Services. Inc. (sub* of Boeing Co ) 
MORTON. A V Division of Contracts FIN B-5714. NRC-04-1 

70/04/06 2pp 


--0103261120 Mod 5. Increasing fundi. to "Conduct 8tudy to Devel 
Integrated Safeguards Info 8q» (10131” 

GRANT. B M Boeing Computer Services. Inc. (lube of Boefi 
MORTON. K V Division Of Contract*. FIN B-3714 NRC-04-1 
70/04/20 2pp 


— 6103261123 Mod 6. adding tasks to Statement of Work, to "Condi 
Develop Integrated Safeguards Info Sys (19131 11 
• Boeing Computer Services. Inc. (subs, of Boeing Co ) 
MORTON. K. V. Division of Contracts. FIN 0-3714 NRC-04- 

70/05/12. 3pp 


— >0103261128 Mod 7, Increasing funds, to 'Conduct Study to Devel 
Integrated Safeguards Info 8y% (ISIS)." 

FUOlTT.H 0 Boeing Computer Services, Inc (subs of Bosl 
MORTGN. K.V Division of Contracts. FIN B-5714. NRC-04-1 
70/06/12 2pp 


--8103261134 Mod 0, e * tend ing period of performance until 7810' 
"Conduct Study to Developed Integrated Befeguards Info Syi 
( 1813 ) " 

Fl/GITT.H D. Ooeing Computer Services. Inc. (subs, of Boel 
MORTON- K V. Division of Contracts. FIN 0-9714. NRC-04-1 

78/00/16. lp 


0103261065 FOIA request for Contract NRC-04-77-069 t subeequer 
amends. 

RUTHERFORD. J. F. BDM Corp. BDM/W- JFR- 1282- 81/03/09. Ip. 


8103270091 Responds to FOIA request for documents re possible 
of review panels. task force* L committees to study Issue* 
raised by Stratton Forwards Documents 6-10 listed in app. 
Documents 1-5 are available in PDR. 

FELTON. J M. Division of Rule* and Records 01/02/!!. 2pp 
00045: 119. 


03043. I 30 


HATT&GN. R J 


Division of System* Safety 


7D/0B/1 1 


-**3103270103 Summary cf 001204 planning meeting to discuss state of 
technology rept of Iodine Related info »nc 1 
» NRC - nj Detailed Affiliation Given 80/12/04 Qpp 
08043 14! 


-*■0103270112 Comments on proposed OPc cf Nucleor Regulatory Research 
program. ‘State of Technology Rept on Release of Fission 
Product Iodine " Progran endorsed sub j to referenced 
provisions 

ARLOTTO. 0 A NRC - No Detailed Affiliation Given 00/12/22 2pp 
06043. 149 


-*“9103270119 Submits schedule U designated individuals to wad on rept re 
Impact of Pinion-product iodine 6 fission-product aerosols 
on past licensing practicf. pressnt regulations t, future 
licensing application 

KREOER, W E Assistant Director for Radiation Protection 
01/01/06 lp. 00043 151 


--0103270120 Summary of 010107 meeting of ad hoc group for development of 
rept on impact of fission product source terms on licensing 
Preliminary outline of rept L schedule enc 1 
PASEDAO. W F Accident Evaluation Branch 01/01/09 3pp 
00043 132 


--01O327O134 Designates R Kasper as Nuclear Safety Oversight Committee 
contact person re Iodine issues. 

£00 1 N, 6 Nuclear 3afety Oversight Committee 01/01/02 lp. 

08045 197 


- -9103270142 Espressos appreciation re nomination of R Kasper to 
participate as obtervor ^/Research Review Group for peer 
review of 'State of Technology Rept on Iodine " Suitable 
review mat! will be provided when available 

KEL8ER, C If Assistant Director for Advanced Reactor Safety 
Research 01/01/07 Ip 00043 1 DO 


— 0103270147 Ac It receipt of 901125 ltr nominating RC Vogel to serve on 
Research Review Group re iodine-cesium question 
MINOQUE. R 0 OPfice of Nuclear Regulatory Research. Director 
01/01/07 Ip 00043 199 


-*-0103270137 Comments on Nuclear Safety Oversight Committee Doc 1900 
meeting re research program, aeromo 1 release risk of steam 
eiploslon being less than postulated In WASH-1400 
MI NO OLE. R 0 OPfice of Nuclear Regulatory Research, Director. 

81/01/19 2pp 0BO43 160 


--01O327O163 Ack receipt of 010106 ltr re need to investigate state of 
technological under s tend ing ol radioactive iodine release L 
behavior during potential ac c 1 den t » Tec hn 1 c a I rept Is being 
drafted focusing on Iodine 1 other available iratl 
MINOOUE. R 0 Office of Nuclear Regulatory Research. Director 
81/01/26 Ip 00043 162 


--01O327O17O Requests review S. comment* re NRC efforts concerning Iodine 
release issues & potential regulatory impacts Preliminary 
list of refs enc 1 

AHEARNE. J. Commissioners 81/01/14 Jpp 00043 163 


- -0103270178 Summer lies schedule for preparation of state of technology 
rept on fission product Iodine, In responie to NRC 001219 
request. Rept objettlve Is to provide Commission w/technicel 
basis for judgments concerning engineered safety features 
MINOOUE. R 0. Office of Nuclear Regulatory Research, Director 
80/12/22 lp 00043 166 


OEM TEC 18 GENERIC TECHNICAL ISSUES 


8102060467 Requests NRC presence at Mar 1901 meeting of utll.GE 6 
Mark II owners group In Sen Joie.CA to discuss chugging load 
definition 

CHAU, H Mark II Owners Group MK II-077-LIC 01/02/02. Ip 
0764*. 302. 


8103030360 Responds to 810202 request for NRC attendance at meeting 
w/Mark II owners group In 0«n Jose. CA re Unresolved Safety 
j i iut A -8. Meeting should be held In Dethesda.MD.due to 
travel budget restrictions. 

DENTON, H. R. Office of Nuclear Reactor Regulation, Director 
81/02/11 Ip 07791 201 


8103110625 Forward* draft statement of work re cost estimating for 
proposed safety requirements task description 6 supporting 
Info. 

BAER , R. L Safety Program Evaluation Branch 01/02/17 6pp. 


'PP 


0103120199 Notifies of endorsement of proposed research on 
' Envir onmenta 1 1 y Assisted Cracking in l.WR Piping Sys. * 
proposed by 001216 nemo Requests meetings be held to discus* 
encl comments 

DENTON, H R Office of Nuclear Reactor Regulation, Director 
01/01730 ?pp 07903:335 


- -01 03 1 20204 Discusses concern* 4 comment* on research program. 
'Environmental ly Assisted Cracking in LWR Piping 3ys. ' per 
request Recommends work in sub j area be initiated & 

Corrosion Research Review Penal provide review 6 guidance 
BENARO/A.V Chemical Engineering Branch FIN A22I2 Rl/Ol/ 
2p p 03966 001 


0103160727 Notifies that due to time limitations, no effort uull be 
diverted to respond to NRC 001029 questions jn WCA p -9620 1. 
WCAP-974G re asymmetric L DC A loads Suggests response be 
re-evaluated re fracture mechanics review 

ANDERSON. T M We * 1 1 ng h ou s e Electric Corp NS-TMA-2399 01/02/ 

2pp 07910 304 


0103100904 Forward* nonproprietary NED3-24200. 'Generic Condeneatt 
Oscillation Load Definition Rept " 

DUCHH0L2.R H Oeneral Electric Co MFN-036-01. 01/03/06 lp 

07933. 271 


--Q1031BO3B8 NEDO-242B0 

Nonproprietary version of ‘'Generic Condensation Oacillatlon 
load Definition Rept ' 

WADE-0 E - IANN1.R U . I OnNEENO. h E General Electric Co 
0ONED299 91/02/20 52p p 07933 272. 


0103200221 Forwards proprietary version of errata to NEDE-23 J 00-P . 
"Caorso Safety Relief Valve Discharge Tests. Phase I Test 
Rapt." submitted on behalf of Mark II owner* group Enel 
available in Central Flies only. 

ntlCHHDL Z. R H General Electric Co MFN-020-81 ai/02/lD. Lp. 

07970 344 


9103200315 Forward* Errata U Addenda Sheet 1 to NEDD-25100. "Caor* 
Safety Relief Valve Discharge Tests. Phase I Test Rept.*' 
for Mark 11 containment program. 

nuCHHOLZ. n H General Electric Co MFN-O2I-01 01/02/10. Ip 
07960; 030 


8103260700 Discusses purpose of AlF Committee on Power Plant Dosigi 
Const Operation, estab I i shed op QIO120 «, assigned teti re 
fracture toughness requirement* of nuclear component 
supports per NUREO-0377. 

HOL'ELL. □ H Atomic Industrial Forun B 1/03/20. |p 08036 090 


8103270808 Forwards Suppl 2 to NURE0-04B7 t* FH notice re liarV II l 
plant pool dynamic LOCA loads e va 1 ua 1 1 on. W/o ends 
DENTON. H R Office of Nuclear Reactor Regulation, Director 
01/03/16 ip 00045 107 


0103270013 Forward* 8uppl 2 to NURE0-O497 ft, FH notice re Mark II X 
plant peal dynamic LOCA loads a va 1 ua t I on. U/o ends 
DENTGN. M R Office of Nuclear Reactor Regulation, Director 
81/03/16 2?p 09049 1O0 


Q103270BI7 Forward* 6upp| 2 to NJREQ-0487 f» FR notice re Mark II I 
plant pool dynamic LOG A load* *vaUaUon.W/o ends 
DENTON* H. R OPfice of Nuclear Reactor Regulation. Director 
01/03/16 lp 00049.110 


010327001'? Forward* Suppl 2 to NUREQ-04B7 & FR notice re Mark II l 
plant pool dynamic LOCA loads »v« l ua 1 1 on. U/o ends 
DENTON. MR. Office of Nuclear Reactor Regulation, Director 
01/03/16. Ip 08045 111. 


HE INSPECTION and enforcement 


800822027 1 EE Circular 01-03. " tneperab l e Seismic Monitoring 

Instrumentation " 

a Director's Office. Office of Inspection and Enforcement. 
01/03/02 3pp. 65133 249 


9008220280 IE Circular Bl-01 . "Design Problems Involving Indicati 
Push Button Switches MPg by Honeywell. Enc". 

* Director's Office, Office of Inspection and Enforcement. 
01/01/23. 4pp. 07893026 


QC0B22O297 l£ Info Hotics Bi-02. “ Tr »(Mpor tetl on of RadUyreohy 

Dsvltes. " 

• Director's Office* Office of Inspection and Enforcement 
81/01/23 9pp 65025 235 


8011040265 IE Info Notice 81-04. "Cracking in Main Steam Lint* ' 
♦ 0 | r it tor '» Office. Office of Impaction and Enforcement 

0WO2/27. 2? p . 63153 244 


001 1040269 IE Info Notice 01-06, "Failure of ITE Model K-600 Circuit 
Breaker •' 

• Director's Office, Office of Inspection end Enforcement 
01/03/11 lp 65153 297 


00 1 1 04027 1 IE Info Notice 01-05. "Degraded CC 6 k ♦ at Palisades H 
* Director'* Office, Office of Inspection and Enforcement 
01/03/13 2pp. 65193 259 

8011040276 IE Bulletin 81-01. Revision l. ‘8ur v e 1 1 1 anc ■ of Mechanical 
Snubbers " 

« Director's Office, Office of Inspection and Enforcement 
Ql/01/27 6pp. 


00121101 79 PN3- I -0O-I67A investigation Into source 6 eitsnt of 
radioactive contamination near Route 17 in Rochelle Park.Nj. 
cont inues. Maywood Chemical * Stepan Chemical Cos mag be 
source. but has not been definitely established 
CCSTEllO. F Region 1, Philadelphia. Office of the Director 
00/12/01 lp 07223 102 


61021 003 43 PKD-m-00-196 1L EPA notified Eileen. IL officials that 
grose alpha activity in public wells eicaeds ERA limit 
Caused by naturally occurring Pa-226 decaying to 
alpha- «mi 1 1 Ing daughters 

PAPERIELLO. C J Region 3, Chicago. Office of the Director 
80/10/21 2pp 07704 346 


0102270702 Pfia-v- 81 -009: on 010223. wipe test performed on shipping cask 
received frcm DC Coot facility indicated exteseiva 
contamination level® State of NV has banned util use of 
burial si te. t ff ec 1 1 ve 810223 Disposition undetermined 
TH3MAS.R D. Region 3* San Francisco. Office of the Director 
81/02/24 Ip 


9103020131 PNA 80 - 027 A update* fr doses out PNA 00-027 State of TX 
notified 0 f c of State Programs that reported iBS-rom 
exposure could not be verified No overexposure to lab worker 
found Processor maintain* accuracy of Initial reading 
LVBENAU, J D , BOILING, L A Olflce of Btate Programs. Director 
01/01/30 lp 07704:347 


01030201 92 PNA 60-0218 update* 4 clove* out PNA 80-021 Ofc of Slate 
Programs was informed that thr omoso.-.s analyse* performed by 
0&NL should no evidence of tignlficant etpotur* to pregnant 
woman. Ten none omp I i anc e * identified by state 

LU8ENAU. J 0 . BOLLING. L A. Office of 8tate Programs. Director. 
01/01/30 ip 07794.344 


0103020162 PNA 80-032A updates PNA 00-32. On 810107, 8tate of TX informed 
Ofc of State Program® that Nuclear Diagnostic Lab* received 
postponement of shout cause hearing until 01030*? Telephone 
caller alleged us* of unapproved «*tls 

LUBENAU. J 0 - 8DLLIN0.L.A Office qf State Program*. Director 
01/01/30 lp 07784 343 


0103020431 PNO- IV- 01 -006 on G 10223, hot reheat tewp scrarv occurred* 
releasing mlnut* amount of radioactivity Into reactor bldg 
Caused by frequency swing* on grid sys State of CO was 
noti fled 

WEQTERMAN, T F Region 4. Dallas, OPflca of the Director. 81/02/24 
lp 


0103020496 PNG- 1 1 1 -81 -02i on 01 0223. rtc e 1 ved not i f I cation that OAO mill 
begin conducting comprehensive analysis of comparative costs 
re upgrading safety at utils to reduce danger to nearby 
population ctrs. Study will be completed In FY01. 

HENCZER.W S Region 3, Chicago, Office of the Director 81/02/24. 

2pp 


9103020501 EN- B I - 007 : ° n 610303 notice of proposed imposition of civil 
penalties to be issued to Ft Hamilton Hughes Memorial Hosp 
Ctr for alleged failure to r*pt teletherapy unit malfunction 
4 technician exposure upon entering high radiation area 
METZGER* J R. Enforcement Branch. THOMPSON. D Director's Office 
81/02/27. Ip. 07795:099. 


6103020591 PNO- III -81-020 on 010224. fol lowing lose of air supply, 
reactor tripped froze 90X power Caused by shutdown of one 
operating air comprdteor 4 stuck open check valve. Air 
compressors were restored to sve 

BROUN, C H Region 3. Chicago* Office of tht Director. 01/02/24 

2pp 


8100020597 PNS-III-01-004 on 810224. two equipment operators were 
arrested 4 charged ^/possession fc/or use of controlled 
substance* Individual* w«r* suspended 4 access au th or 1 x at 1 on 
to site was r evoked. Sh 1 ft monitoring in progress 

NORELIUS. C E Region 3. Chicago. Office of the Director 01/02/24 
lp 


0103030410 PN3-I H-eO-234 on 001219, unit shut down for scheduled 
outage Tech Specs violated when primary containment 
personnel doors stayed open 8. when reactor pressure was 90 
psio more u/HPCl * isolation condenser sys out of sve 
TONOUE. T Region 3. Chicago. Office of the Director. 00/12/22 
2PP 


6103030445 PNQ- 1 1 1 -80-224 on 801203. l*E auVhorixsd resumption off 
United electrical * mec han 1 c a 1 /p I p l ng work for 
subcontrae tors, Cherne Contracting Corp 6 Commonwealth Lord 
J V , based on favorable Insp findings. 

F IORELL ( . 0 Region 3, Chicago* Offita of the Director. 00/12/03 

IP 


0103030003 PNS- 1 -81-005: on 810223. Con Ed customer eve representative 
received bomb threat by telephone. Corporate ofc 1* facilities 
notified Bomb searches Initiated w/negatlv* results. No 
further action anticipated 

MCKEOWN.L Region 1. Philadelphia, Office of the Director 
01/02/26 Ip 


0103030042 PNO-I-01-003 on 010225. customer »v£ representative received 
bomb threat by telephone Util corporate ofc notified 8* 
bomb search initiated Results negative 

MCKEOWN.L. M Region 1, Ph 1 1 ade Iph la, Offlc# of the Director 
01/02/26 2pp 


0103030034 PND- II -01 -0 1 8 on 01 0224, not I f i < at I on received re indefinite 
const delay on facilities Work on Unit 1 will be reduced 4. 
const on Unit 2 will be stopped . Caused by financial 
problems 

PEEBLES, T. Region 2* Atlanta. Office of the Director. 01/02/23. 
ip 


8103030911 PNO-f-Bl-028 on 810223. phy* Uei location of ATW0 alternate 
rod insertion solenoids In scram discharge air header found 
to allow insertion of control rods w/o scram discharge vol 
vent l> drain valve* closing LQCA may result. 

JOHNSON, J Region !■ Philadelphia, Office of the Director 
81/02/26 2pp. 


B103030942 PNO- til -00-229 on 001211. unit manually tripped following 
hi-hi alarm fro* scram discharge vol continuous monitoring 
sys. Caused by water leaking into 8DV during maint on control 
rod drive hydraulic control unit 10-11 Drawing end 
rEIMANN.F Region 3, Chicago, Office of tha Director. 80/12/11. 
3pp. 


0103030987 pNO-1 1 1-80-230: on 801 229. ga seous release of 0. 1 Cl occurred 
when makeup tenl vented through instrument line Venting 
occurred during improperly euthoritvd maint work. Bldg 
ventilation secured & bldg evacuated 

CREOER.L R Region 3, Chicago, Office of the Director. 80/12/30 
2pp 


Q1 0303099 7 PNQ- U l-S0~233: on 001227, unit shutdown Inltieted reeultlng 
in outage of greater than two days. Caused by maint on main 
condenser tube leaks. Repairs to be completed & unit returned 
to sve by 801231. 

REIMANN.F. W Region 3. Chicago. Office of the Director. 00/12/29 
Iff 


0103031009 PND-II 1-80-231: on 801207*3 Cl technetium generetor reported 
miss Ing. Generator properly packaged S< labeled. As of 801215* 
generator would contain 240 mCi activity No haierd exists 
unless generator disassembled. 

OBEROrC.T. * SCHULTZ* W H , DAVI8* A B Region 3* Chicago* Office of 
the Director 80^2/16 2pp. 07791:200 


8103031014 PNO- II 1-80-206: on 801 106* main generator output breakers 
tr Ipped. resulting in plant shutdown ovar two days. Cause not 
determined. Unit will be maintained In hot standby until 
001 1 10, pend lng determination of cauee. 

KOHLER. J. * HE18HKAN*R. F. Region 3. Chicago, Office of the Director. 
00/11/07 lp. 


6103031073 PNO- 1 11-80 -2QBA- on 001107, Unit 2 commenced cooldown to cold 
shutdown resulting in giant shutdown over two days. Caused by 
maint on presturirer spray lines due to 801106 trip. Outage 
to last at least three days. 

KOHLER, J., HEISHMAN* R. P. Region 3, Chicago* Office of the Director. 
80/ 1 1/07 Ip 



6103040015 PNO-l lI-01-Ott water found In 1? containment electrical 
penetration* in east penetration room Source of water 
undetermined 

HE38HMAN.RF Region 3. Chicago* Office of the Director. 81/01/20 
3pp. 


6103040029 P NO -111-01-010. on 810116* t top work order re installation of 
core *upport assembly vent valve* issued to B&U after 
ditcropanc lee noted Included failure to maintain adequate 
inventory control &< to identify valve parts. 

KNQP.R. Region 3. Chicago* Office of the Director. 01/01/19 2pp. 


8103040042 Ph.0- 1 1 1 -01 -009. on 81 01 1 7. severe 1 gaseous releases occurred 
Caused by slight pr essur 1 latlon during periodic letdown 
while manually activated degetlfier pumps not operating. 

MUETER.L Region 3* Chicago* Office of the Director. 61/01/19 
2pp. 


6103040054 PN0- 1 1 1-80-107: on G0101 1* reac tor scrammed. Caused by control 
valve fluctuations resulting in greater than LOO lb 
differential pressure between main steam lines. Safety 
injection initiated 

6WANB0N, E Region 3* Chicago* Office of the Director 00/10/14 
*PP 


0103040066 PNO-ll 1-00-101 on 001004. unit tripped from 63X power. Caused 
by high water level trip due to !& main feedwater pump 
malfunction Bus 18 would not switch over to offsite power 
supply autome tleel 1 y. Reac tor restarted. 

FORNEY. W. L. Region 3* Chicago* Office of the Director 00/10/06 

2pp. 


0103040120 PNO- 1 1 1 -00 “*21 0. on 001 1 1 0* 1 eat Ing relief valve was cycled in 
attempt to reseat t resultant blowdown caused reactor scram 
During r a c overy . d 1 s cover cd that A MSfVs did not close. Caused 
by improperly connected wire In circuit. 

SMITH. J. Region 3* Chicago. Office of the Director. 00/11/12 Ip. 


0103040147 PNO-1 1 1-00-213: on 801112* ASHE survey team completed 
implementation survey. Intends to recommend N-Btamp be issued 
to util 

WILLIAMS* C. C. Region 3. Chicago* Office of the Director. 00/11/12. 
Ip. 


8103040443 PNO- 1 1 1 - 00-237: on 001225. unplanned gaseous release occurred 
during transfer of waste gas to holdup tank.Caused by 
leaking va Ive. Inves t iga t ton continuing. 

LOV/ENDALE. P Region 3. Chicago* Office Of the Director. 00/12/29. 
If- 


0103040474 PNO-1 1 1-80-100: on 001005* small oil fires occurred Caused by 
maint on MBIVs. Valves operated w/throttle valve protective 
caps removed, allowing oil to leak past packing 6 spray onto 
hot steam line. Fire* ex t Ingulshed. Maint completed 
CHRI680TIM06. N , HE I8HMAN, ft. F. Region 3* Chicago* Offlc* of the 
Director 80/10/06. 2pp. 


6103040691 PNO-TMl -01 -006: on 810227. contaminated rodent feces found in 
control t sve b ldg. Af f *c ted areas roped of f. Ex terminator 
contacted to capture pests. Contaminated rodents do not 
pose radiological risk to public or environ. 

BHANBAKY, M. TMI Program Office. 81/02/27 2pp. 


6103050624 P NO- I -01 -029 on 010227* security guards went on strike, 
because of Inability to negotiate acceptable contract w/ 
amp loyer. Licensee ha* implemented strike contingency plans. 
State of ME has been notified. 

LADUN* R H. Region 1* Philadelphia* Office of the Director. 
81/02/27. 2pp. 


B 103050669 PNO-1 -81-036 on 810219. 2-lnch RC8 valve inside containment 
found leak Ing. Cause not stated. Plant was shut down to repair 
leak. Valve Isolated 6 packing leakage reduc ed. Repair will be 
attempted after partial cooldown. 

BECKMAN, D. Region 1. Philadelphia, Office of the Director 

81/02/20. 2pp. 


B1031003&S PN8-IV-0 1-003: on 010302-03* tecurl ty guard for BIN received 
telephonic bomb threat* from malt caller*. Area roped off fc 
searched. No bomb found. Local Inveet igafel on continues. 

KELLY* J A Region 4. Dallas. Office of the Director. 01/03/03 

2PP. 


6103100406 PNO-1 1 -8 1 -20: on 810304. during surveillance functional 
testing of accessible hydraulic snubbers * fa I lure rate of 20X 
occurred. Functional testing of 107 snubber* revealed 20 
which felled to meet criteria. 

JULIAN. C. Region 2' Atlanta. Office of the Director. 61/03/03 ip. 


0103100509 PNO-1-0I-O3O on 010301. unit tripped from 100% po^er Ct 
by steam generator low level after feed pump it trip, because 
of low suction pressure due to heater drain pump vibration 
Shutdown extended for repairs & test per IE Bulletin 61-01 
NORRHOLM. L Region 1. Philadelphia. Office of the Director 
IEB-01-01 01/03/03 2pp 


01 03 1 2036 2 EN-61 -O05A: on 610306. IE issued order to rescind lit eng 
suspens i on. terminate show cause proceeding & temporarily 
modify license w/ord»r requiring util to implement specific 
procedures 6 submit license amend ap p 1 1 c a t i on . Re P s LN-61-03 
METZOfift. J. . THOMPSON. D Office of International Programs. Dire 
61/03/06 Ip. 07904 359 


0103120419 EN-0 1-000 notice of violation t« notice of proposed 
imposition of clvit penalties will be issued to licensees. 
Action based on alleged n one omp 1 1 anc e re t r ensp ort* t i on of 
radioactive metis it radiation protection program 
METZOER.J * THOMPSON, O Director's Office. Office of Inspect! 
Enforcement 01/03/09. ip 07901 219 


9 J 03 120623 EN-0O-O3OA on 010309. order to modify license Issued to 
Incorporate,** requirements, 1 (esnies 610127 statements S. to 
terminate 001206 show cause order Hearing npy be requested 
within 23 days of order date 

BROCKET!*, T , THOMPSON, D Director's Office. Office of Inspect 1* 
Enforcement 81/03/09 Ip. 


0103120630 PNQ- 1 1 -01-022 on 010307. fire occurred in nonsafety-re I. 
digital computer sys In communications room of control bldg 
Cause not stated Fire extinguished k Investigation is in 
progress. 

MILLER. Id. H Region 2. Atlanta. Office of the Director 01/03/1 

»P 


9103130413 PNO-I-81-033 on 6 10303, C 1 o t h i ng worn by two Consolldatn 
X-ray Svcs employees found to ba contaminated w/Co-60 from 
contact u / Dec 1900 leakage of Co-60 source at Qa-ma 
Industrial of Baton Rouge* LA Clothing confiscated. 

KINNEMAN* J . KI 0TER* II Region t, Philadelphia, Office of the 
Director 01/03/06 3 pf 07907.034 


0103170373 PNO- IV-91-007. on 010310. three contract maint workers fi 
working in high radiation area w/o health physics technician 
supervision or knowledge of eriating radiation haiard*. 

Caused by lax administrative controls for area door keys 
HUNNICUTT* D. M. . BAIRD. J. 0 Region 4, Dallas, OPfl<» of the Din 
61/03/11. 2pp 


8103190303 PNQ-1 1 1-81-029: on 610309 I* 10. reactor scrammed First ex 
by lots of voltage on distribution train D due to misaligned 
electrical distribution brea k ere. Bee ond caused when operator 
failed to correct increasing water level. 

FORNEY, W. Region 3* Chicago. Office of the Director. 61/03/10. 


8103230630 PNO- JV-01-006 on 810317. rad 1 ograp h lc camera containing 
Ci Ir— 192 fell into Oulf of Mexico. 14 miles offshora from 
State of LA Olvere searching 

DQOA.R . BROWN, <3, D Region 4. Dallas. Office of the Director. 
01/03/18 Ip 07973 337 


0103240376 PNQ-1-81-036 on 010317, prior to start of day shift, neml 
of security organitation called in sick. Cause of "sick out" 
unknown but licensee understands work force displeased w/ 
change to rotating shift assignments. 

DEVLIN. J, U . ALLAN, J M Region 1. Ph i 1 ad e Iph 1 a. Office of the 
Oirector. 01/03/17. 2pp. 


0103300296 EN-61-01A; on 810326* 1 1 ce nsee was issued order Imposing 
civil pena 1 ties. Act 1 on based on alleged violations 
including failures to callbr radiation survey Instruments 6 
to barricade k post work site*. 

MET70TER.J R * THOMPSON, D. Director's Office. Office of Inspac 
and Enforcement 81/03/26. Ip. 08099:120. 


0103300392 PNB-11 1-01-05. on 8 10323, m d 1 and County Sheriff Dept n< 
telephonic bomb threat from male caller. Bonb threat 
procedure 6 search of facility Initiated. No fuel on site 
Licensee made press r e 1 ea s e. 6 tete of 141 will be notified. 

CREED, J. R. Region 3. Chicago. Office of the Director. 61/03/2: 

lp 


8103300393 PNA-01 -003: on 0 1 0322. news pap * r rept published rg radiui 
contamination at Aircraft Instrument 6 Development in 
Wich lie. KB. Censed by paint stripping on surplus military 
aircraft instrument* Whole body counts in progress. 

NU83BA0HER, D. A. Aislstant Director for Material Safety t Licen 
LU8ENAU* J 0 Office of State Progrant, Director. 61/03/29 1 

06095: 309. 


S1033107CB PN0-I-S1-037 en B1032 1 . 69-yr - c 1 d woman received 0 mCl 1-131 
therapy uMr mutaken for another pet 1 ent. Caused bg mistaken 
tCenUtg AUvn^iq^ (•h^i'Un notified Media interest not 
expected 

CQST£U.O*f ■ K I NNEMAN. J • JOYNER. J Region 1 . Philadelphia. Office 
of the Director ©t/ 03 / 2 b Ip 09075 099 


B103310717 P WO- J I I-Bl “034. on 6 l 0321 . r?c irculat 1 on loop discharge valve 
9 failed to close Valve inoperability frum LOCA loop 
selection logic circuitry to be testeJ during outage 
Contactor at breaker manually « l o % e d. c l c * 1 ng valve 
CHH 1 GrTAufi D‘J. F . F1CRELL1.0 Region 3. Chicago. Office of the 
Director. 81/03/23 Ip 


M l SC PU9l. I C DOCUMENT ROCM MISCELLANEOUS 


B 1 03040394 Notifies t*>et h»RC may be contacted bg pr • sarvat 1 ona 1 
organ i t a i i on* participating in annual review of natl 
l andira r 1 9 . 

MARTWIO.P. 8 Inter lor. Oept of 91/02/27 Ip 07050 041 


8103050641 Request* c l a r i f i c a 1 1 on r* »any f ac t ur «r OA program 
r equ trepan t* 

SULHAU. B Jos Dg «on L Son*, Inc 81/02/23 2pp 07026 506 

B103050647 Request* clarification g# ASME Code requirement* re 
OA program upgrading *toek c*atli. 

HAZ7ARELLA.A . Bt/LMPfJ. B Jo« Oyeon t Son*. Inc 91/02/19 2?? 

07025 061 


3 1 03060078 Describe* method* used in program re systematic assessment 
of licensee performance Rating assigned *■! 1 1 represent 
collective judgment of four NRC lint manes er *. Program 
charter one I 

STEl.LO. V Office of I nte rna 1 1 ona 1 Program*. Director Bi/02/09 
6 p p 07938 356 


0103060637 Forward* r«*ult% of five high-burnup fission go* release 
calculations based on R|*o Watl Lab data GAPCON-2 continues 
to exhibit intrinsic thermal c emt rva t i »r * 

VOCLEWEDE. J C Cora Pfrfornent* Branch 01/02/20 20pp 
07506: 001 


01 Do 09065 7 Inform* of sun re impact of delaying application requiring 
documentation of deviations from revised 820101-0401 8RP 
List of plant* w/ 8ER issuance in 1902 end 

TEDESCO.R L. Assistant Director for Licensing 01/01/16 3pp 


0103100130 Respond* to 9KH23 Itr requesting Info on progress t 
conclusions of Nftc investigation of proposed 8US Plaxa site 
in Rochelle Park, N j Contaminated soil will need to be 
removed before Site development. 

*TN'4EKAN. J D. Region 1, Philadelphia. Fuel Facility & Materials 
Safety Branch 01/02/09 Jp. 07066 CO! 


- B 1 03 1 00 1 35 Request* info on progress & conclusions of NRC investigation 
of proposed SWS Plata site in Rochelle Park.Nj 
HJRH.J 0 Bergen County. NJ. 01/01/23 Ip 07866 002. 


6103100515 Forwards memo distributed at Pools meeting w/Corm| ss I on on 
NRC role re approval of WELI A policies Inc lusi on of full 
text of policies in NRC regulations uould help ensure >tate 
approval in format satisfactory to Commission. 

MARRONE.J American Nuclear Insurers 81/03/04 3pp 07067 209. 


0103100754 Responds to Rochelle Perk.Nj 001222 request re restriction 
necessary for Blocks 10. 19 i SO due to thorium 
contamination Further sampling is necessary to ascertain 
extent of contamination 

SMITING H Region l< Philadelphia. Office of the Director 
01/02/09 tp. O706S 314. 


--0103100761 Requests info re restrictions or regulations applicable to 
Blocks 10, 19 J 2D of Rochelle Perk.Nj 

DAHi_!WOEfl.F B Affiliation Unknown 00/12/22. Ip. 07065 315 


6103160068 IE Change Notice 8 1 - CM. r evl * ing Manual Chapter 2512/07. 
• Director's Office. Office of Inspection and Enforcement 
Bl/02/29. lOOpp 07917 201 


B 1 03160233 Act receipt of 610206 ltr expressing concern for safety of 
nuclear p o war . Forwards "Reactor Licensing Process " W/o 
<nc 1 

DERKCU. H N Management Analysts Branch. 91/03/06 Ip 07921.245 


—8103160239 Expresses concern for safety of nuclear power plant* 
MAO IE. L Affiliation Unknoun 01/02/06. Ip. 07421 246 


8103160272 Responds to 010207 request for Info re nuclear safety NR 
policy include* meint of radiation levels 41 low as 
reasonably achievable under normal conditions 

2 ECM. 0 0. Technical Support Branch 01/03/04 3pp 07917 190 


— 0103160276 Request* info re r.uclear safety 

STROUD. S Affiliation Unknown 01/02/07 ip 07505 001 


9C072405 l 9 Discu«*es NRC authority to order cleanup of offsite tai 
contamination 

5 HAFAR. N K Office of the Executive Legal Director 00/03/31 
03023 234 


9103170431 Requests support for stronger regulations re radwaste 
shipment Notification should include specific times Sc 
routes. all low level waste* & should not restrict governor 
from freely disseminating transportation info. 

RIMER. A Aff 1 Mat ion Unknown 81/02/24 Ip 07923.206 


8 ) 03170489 Forwards sun-mens 6 complaint filed by J it 0 Specchlo ag 
Atlantic Richfield Co. et el. In NJ Superior Court If 
liability exceeds Insurance c overag e. Pr 1 c e -Andor s on Act 
provisions applicable 

WILSON. J F AtUntlc-Ricbf ield Co L-27340-QQ Ql/03/12 2pp 

07933 201 


- -8103 1 7049 l Responds to 701102 request re applicability of Prlce- 
Anderson Act to liability resulting from Oleeson suit 
exceeding insurance coverage Excess liability would be 
covered by Pr 1 c e-And »r 1 on indemnity provisions. 

SCHUR . 8 H Atomic Energy Commission L-42307-67 70/11/29 

07933 203 


— 8103170495 Corplalnt requesting compensatory & punitive damages b, 
upon 630100 exposure. a 1 1 egad ly due to negligence of AEC. 

Nuclear Metis L Equipment Corp, Nuclear Decontamination Corp, 
Atlantic Richfield Co.et al 

HaROi/ITZ.A A Affiliation Unknown HQRQUIT2.A A Affiliation 
Unknown L-42307-67 63/01/00 32pp 07933 204 


- -8103 1 70503 Complaint requesting compensatory & puntive damages ba 
on 630100 exposure. 3 1 1 eged 1 y due to negligence of Nuclear 
Metis t* Equipment Co rp . Nuc I ear Dec on tam i na t i on Corp, A 1 1 ant i c 
Richfield Co. et al 

SPECCHIO.J . 8PECCIU0. 0 Affiliation Unknown JOEL. K E 
Joel.K E L-2734D-BO 01/01/13. 12pp. 07933 236. 


8103100703 Agree* w/util "take action” ltr & Uol 2 Energy Update 
article. Jan 1901. Concludes R Nader harm outweighs good. 

DURANT. E W Affl 1 lation Unknown. 01/02/02. ip. 07954 100. 


8103230029 Notification of 010317 meeting w/Muenow t Assoc 1 a tee . I nc 
Oethesde-MD to discus* methods for nondestructive testing of 
concrete in investigation of quality of workmanship, 
including pulse echo technique L acoustic emission. 

UQNQiH J Division nf Resident l> Regional Reactor Inspection 
01/03/12 2pp 07970 023 


8103250130 Notification of 010402 meeting w/Utll Qroup for Regulate 
Application in Dethesda.MO to discuss generic review of 
licensing topical rept> "RETRAN, ** generic reactor tyi 
transient analysis. 

BER09REN.J 8 Standard i xa t i on L Special Projects Branch 81/03/ 
2pp 07997 342. 


0103250233 Supports nuclear power. 

HENRY. JW Aff 1 1 iation Unknown 01/02/17. Ip 07997.276 


8103230466 Respond* to 910219 i, 23 ltr* re natl acceptability for 
large fasteners per ASME code S substitution of 10CFR30. 

App Q & ANSI N45. 2 for MCA- 3800 for nuclear applications 
Code questions should be addressed to ASME. 

HAAQ9.W P Quality Assurance Branch. 81/03/19- 2pp. 07997 339 


0103260351 Submits Progress Rept 37. Feb 1981. 

PLATO. P Michigan, Univ. of. NRC-Ol - 77- 1 00 01/03/06 4pp. 

09040. 141. 


8103260601 Coiment* that dra » 1 1 c . p os 1 1 i ve changes will be needed i 
to push for 9 trong nuclear program 
FINK. 0.0 Affiliation Unknown. 81/02/10 Ip. 


8103310571 Annuel rept 1980. 

NOOFTER. R. D. Community Public Service Co. 01/03/27. 26pp 


* Office of Inspection h Enf or c amen t . Office of the Director 
B0/O9/30 lOpp 071 70: 017 


8102260479 Partial reipome to FOIA request for ell docuoenU re five 
categories of info concerning u mills in UT.NM.A2. CO & MY 
Foruerdi Documents 1-17 listed in app Docunent 10 mag be 
obtained f r o-n NT tS 

FELTON. J M. Division of Pules and Records. 01/02/03 2p p 


- -81022607 1 1 Forward* proposed Fft notice re availability of NuREG/CR- 
0639 Rep t contains info re epidemiological investigation of 
possible relationship between access cancer incidence in 
Mesa County. CO !» radiation etpoiurs from mill tailings 
MH1IF1EL0. 8. C Radiological Health Standards Branch 79/00/10 
lp 


--7910090482 Forwards NUREO/CR-0635. "Excess Cancer Incidence in Mesa 
County v Results indicated two-fold increase in louVemta 
Incidence for all ages in Mesa County 

MINQ0U6. R 0 Office of Standards Development. Director. 79/00/27 
2PP 93031 0B7 


--8102260743 Request* NURE0/CR-0633. ’Excess Cancer Incidence In Mesa 
County, CO. " for engineering library Unlv of MN request enc 1 
FRAZER. J Princeton Unlv. 79/10/04 2pp 


--B102260747 Requests NURE0/CR-063S. "Excess Cancer Incidence in Mesa 
County. CO ■' 

H4UZ.W. General Electric Co 79/09/34 Ip 


NT 19 *3 23 07791 222 


B1 03030300 NUflEG/Cfl-1692 

ELECTRICAL INSULATORS 111 A REACTOR ACCIDENT ENVIRONMENT 
STUET2ER.0 M Sand 1 a La b ora t or i e s. FIN A-1051-0. BAND90-19 

01/01/31 70p p Available at NT IG. 07791:001 


0103030336 NUREO/CR- 19 72 

REACTOR CALCULATION '■BENCHMARK 1 PCA BLIND TEST RESULTS 
STALLMAN. F M . KAH. F. D . EASTHAM, j F. Oa L Ridge National Lab 
FIN B-0419 ORNL/NUREO/TM-4 01/01/31 55pp. Available a 

07709 330 


81 03030353 NUPEO/CR - 1 343 V02 

NUCLEAR POWER PLANT CE3I0N CONCEPTS FOR SABOTAGE CONTROL 
ERICSOILD. M , VARNaCO.O 0. Sandla Laboratories. FIN A-1210 
SANDS 0-04 7 7/ 2. 81/01/31. 575pp. Available at NTIB. 07804 £ 


8103030920 N‘JPEO-0540 V02 Nil 

TITLE LIST OF DOCUMENTS MADE PUBLICLY AVAILABLE November 
1-30. 1900. 

* Division of Technical Information L Document Control 61/C 
410pp. Available at NTI3 07505. 001 


0103030530 NUPEO/CR- 1068 

EXPERIMENT DATA REPORT FOR LOFT NUCLEAR SMALL BREAK 
EXPERIMENT L3-6 AND SEVERE CORE TRANSIENT EXPERIMENT L8-1 
DAYLESS. P D . CARPENTER, J M. EO60 Idaho. Inc FIN A-604Q 
E 00-2075 01/01/31 2S9pp. Available at NT 18 07001.027 


--810226Q733 Requests NUREO/CR -0633. "Excess Canter Incidence in Mesa 
County. CO ’ 

LEWIS. M I Affiliation Untnown 79/09/24 ip 


— Si 02260756 Requests NUREO/CR-0635, "Excess Cancer Incidence in Mesa 
County. CO " 

MATHEWS. D H ArVansae. Univ of 79/09/17 Ip 


6 1 03020624 NUREO/CR- 1 3*6 VOI 

MANAGEMENT OF RADIOACTIVE WASTE OASES FROM THE NUCLEAR FUEL 
CYCLE: COMPARISON QF ALTERNATIVES 

EVANS. A 0 . PAOUT.W E . BUCKNER, J T E f du Pont de Nemours it Co . 
Inc FIN 0-4127 DPQT-NUREG-00-3 81/02/20. 90pp. Available at 

NTIB 07701.089 


0103030560 NUHEQ-O750 VI 2 N03 

INDEXES TO NUCLEAR REGULATORY COMMISSION ISSUANCES. July- 
Gept ember 1900 

* Co/rir les loners 80/09/30 33 j> p Available at NT T S 07381 


0103030393 NUflEG-0330 V04 N02 

STATUS SUMMARY REPORT . AOVANCED REACTOR SAFETY RESEARCH Data 
As Of March 31. 1980. (Buff boon 

a Division of Reactor Safety Research 00/03/06 74pp 


8103030599 NUREG/CP -00 1 6 

PROCEEDINGS OF THE U. fi NUCLEAR REGULATORY COMMISSION 
MEET I NO ON REACTOR VESSEL LIGUIO LEVEL MEASUREMENT 
KONDIC.N N Division of Reactor Safety Research. 81/01/31. 
Available at NT IS <3 50 07003 268. 


8103020674 NUREQ/CR- 1 791 

ASSESSMENT OF METHODS FOR EVALUATING ADEQUACY OF PHYSICAL 
PROTECTION SYOTEM0 

CHAPMAN. L. D. Sandla Labora tor 1 e». FIN A-1060 8ANDB0-2352 

01/02/20 19pp Available at NTIB. OV70L 235 


0103020700 NUREQ-0040 V04 N04 

"LICENSEE CONTRACTOR «« VENDOR INSPECTION STATUS REPORT.' 1 
QUARTERLY REPORT VOLUME 4. NUMOER 4. 

* Director's Office. Office of Inspection and Enforcement. 
00/12/31. 93p p 07779 103 


0103020707 NURE0/CR-07QI 801 

THE BHY8H1NE-II PROCEDURE CALCULATION OF THE EFFECTS OF 
STRUCTURE 0E91GM ON NEUTRON. PR IMARY QAMMA-RAY AND SECONDARY 
QAMMA-RAY 009 E RATES IN AIR. 

LAMPLEY.C.M Radietion Research Associates. FIN 8-1197. RRA-TBOOB 
01/01/31. B9pp. Available at NTI9. #4.00 07700:191. 


8103020723 NUREO/CR- ! 896 

REVIEW OF SYSTEMS INTERACTION METHQOOLOO IEB. 

CYBULBKI0. P . DENNINO, R. 8 . OALLUCCl.fi Battelle Memorial Institute. 
Columbus Labora tor 1 is FIN 8-2339 BMI-2073 01/01/31 179pp 

Available at NTI8 *3.90 07700: 276 


0103020773 NUREO/CR- 1 690 

WRAITH-A COMPUTER COOE FOR CALCULATING INTERNAL L EXTERNAL 
DOSE 8 RESULTING FROM AN ATMOSPHERIC RELEASE OF RADIOACTIVE 
MATERIAL. 

8CHERPELZ, R I. . 8QR8T. F. J. . H0ENE8. 0 R Oa 1 t* 1 1 a Memor ia 1 Institute. 
Pacific Northwest Laboratory. FIN B-226S. PNL-3302. 80/12/31. 

I42pp Available at NTIS *3.30 07700:049 


8103020782 NURE0/CR-13S0 V02 

ASSESSMENT OF CURRENT ONSITE INSPECTION TECHNIQUES FOR 
LIGHT-WATER REACTOR FUEL SYSTEMS. Di scuseion Of Inspection 
Technique*. . . 

BAILEY, W J. . MORIS, C.J. , REICH.F.R Battel 1® Memorial Institute. 
Pacific Northwest Laboratory. FIN 0-2191. PNL-3323 01/01/31 

22£pp. Available at NTIB. *6.00. 07779 190 


0103030610 NUREQ/CR - 1 780 

BOIL -STRUCTURE INTERACTION THE BTATU8 OF CURRENT ANAL Y8 IS 
METHODS ANO RESEARCH. 

JOHNSON, J J. Lawrence Livermore Laboratory FIN A-0130 
UCRL-33011 01/01/31 730pp. Available at NTIS *13 00. 

07806 002 


0103030664 NUREQ/CR- 1701 

SPECIFICATIONS OF COMPUTATIONAL APPROACH 

CQLL INS, J D. . HUDSON. J. H , CHROSTQWSK I . J Lawrence Livermore 
Laboratory FINA-0126 UCRL-13986 01/01/31 I65pp. Aval 

at NTIS. *7.75. 07796:220 


8103030921 NUREG/CR- 1240 U02 

LWft PRESOURE VESSEL IRRADIATION SURVEILLANCE DOSIMETRY. 
Quarterly Progress Rep or t . Ap r i 1 - Jure 1979 

GUTHRIE, 0 L . MCELROY, W. N. Hanford Engineering Development 
Laboratory. FIN B-99Sa-7. HEDL-TME 00-1 01/01/31 9App 

Available at NTIS *400. 07789:204 


0103040100 NUREO/CR- 1610 V01N02 

INSPECTION METHODS FOR PHYSICAL PROTECTION PROJECT. Guar t er l y 
Report. June- August, 1990. 

BOWDEN. 0. D . BRADLEY. R T. • MU J t CHI NO. C . Laurence Livermore 
Laboratory FIN A-0143 UC I 0-1 0123-80-2 01/02/28. 16pp 
Available at NTIS. *1.75 07019:303. 


8103040491 NUREO/CR- 1037 

QUARTERLY PROGRESS REPORT ON BLOWDOWN HEAT TRANSFER 
SEPERATE-EFFECT9 PROGRAM FOR JULY- SEPTEMBER 1980. 

WHITE, J D. , CRADDICK 1 W. O , FELDE-D.K Oa fe Ridge National Lab< 
FIN B-OI23. ORNL/NUREQ/TM-4 81/02/28 13pp. Available ai 

07815 090. 


0103040311 NUREO/CR- l 792 

LOAO COMBINATION PROGRAM, PROJECT II LOAD COMBINATION 
ME THOOOLOG V DEVELOPMENT. Interim Report II. 

SCHWARTZ. MW.. RAVINORA. M. K . COLLINS, J 0 Lawrence Livermori 
Laboratory. FIN A-0632. UCRL-53009. 81/01/31 I 16pp. Ava : 

at NTIS *4 50. 07810: 183 


8 1 03044538 NuREO/CR- 10 70 

AN integrated GEOPHYSICAL and geological STUDY of the 
tectomic framework OF The 39 th parallel LINEAMENT in the 

VICINITY OF ITS INTERSECTION WITH 1H£ EXTENSION GF THE NEW 
MADRID FAULT TCNE 

9RAILE.L W H*morial Inttitutt. Colu-ibu* Lab ora tor i t t . 

HtNZE.W J . 8EKTQN, J L Purdua Unlv FIN 9-3971 81/01/31 I46PP 

Aval labia at NTIS *4 73 07811 015 


0103040540 NURED/CR- I 702 

SPECIFICATION OF COMPUTATIONAL APPROACH. 

UAL-L. I S , KAUL.M K. ■ POST . R I Lawrence Livermore Laboratory FIN 

A-0126 UCRL- 13903 81/01/31 16d>pp Aval lab It at NTIO 49 SO 

07011 161 


0103040579 NUREO/CR- I BOO 

WATER REACTOR SAFE I Y RESEARCH DIVISION. Quarterly Progrin 
Report July 1 -Bap te^h • r 30.1900. 

ROMANO. A J Brookhavan National Laboratory FIN A-3043 
BNL-NUREO- 51290 00/11/30 66pp. 


8103040399 NURE0-07S7 

RAOQN RELEASES FROM URANIUM MININO ANO MILL I NO ANO THEIR 

calculated health effects 

a Division of Fuel Cycle & Material Safety 81/02/28 I09pp 
Available at NTIS *4.23 07818 327 


9 103040 AO 7 NUftEG/Cft- 1 798 

ACCEPTANCE AND verification FOR EARLY WARNING FIR6 
DETECTION SYSTEMS. 

GOCCIO, J L . ASP. I « HALL. ft E Brcokheven National Laboratory FIN 
A-3333. BM.-NURE0-91296 91/03/31 107pp Available at NTIS 

07618 221 


B\03040fc23 m*E0/cn-\930 

INDEX OF RISK EXPOSURE AND RISK ACCEPTANCE CRITERIA 
MILLER. 0 , HALL. R E Brookhavan National Laboratory FlN A-3222 
BNL - NURE0**9 f 339 61/02/20 103pp Available at NTIS 14 23 

07019. 139 


0103040978 NURE0-07SS 

REPORT OF THE LOFT SPECIAL REVIEW CROUP. 

POSS.D F LOFT Spatial Review Group 81/02/28 lOOpp Available 
at NTIS *4 30 07912:038 


8103030901 Forward* “Ha i t inghdute Prediction for LOFT Nuclear 
Eiparlment L3-6." p*t nLREG' 0737. Convtttut** evaluation 
model prediction w/WFLASH computer program u*ing eupplled 
set of initial 6 boundary a**umptlon* 

JURGEN SEN. R W U* » t 1 nghaute Operating Plante Owner* Group 00-49. 
81/03/03 Ip 07826 ICB 


103030391 NURE0-0489 V03 N02 

SYSTEMATIC EVALUATION PROGRAM 8TATU9 BUMMARY REPORT. 

♦ Office of Maragtcetcvt end Program Anel^ete GW02/2Q. 35pp. 

Available at NUB. *3 75 07828.247 


6103060758 NUREO-0566 VO! NOl 

standards development status Summary report statu* a* of 

January 31.1901. (Green Book) 

* Internal Information 8y*t»mi Branch 81/02/20 3Q0pp Available 
at NTI8 07830:040 


9103090304 NUREG-0090 V03 N03 

REPORT TO CONGRESS ON ABNORMAL OCC URRENCE6 Jul y-0ep tami er 
I960 

• Off it* of Management and Program Analyvi* 01/02/20. 34pp. 

Ava liable at NTIS. 07047.173 


6 1 03090807 NUREG/CR - 1 9 1 6 
A RI8K COMPARISON. 

COPPOLA, a , HALL. R. E Brookhavan National Laboratory. FIN A-3222. 
BNL-NUREG- 31338 81/02/26 91pp. Available at NT 18. *4 00 

07851 048. 


0103090910 NUREG/Cft-1928 

DEVELOPMENT OF LICENSEE EVENT REPORT SEQUENCE CODING AND 
SEARCH PROCEDURE. 

GALLAHEft.R B Oak Ridga National Laboratory. FIN 8-1383. 
CWNL/NURE0/NB1C. 91/02/28 53pp. Available at NTI 8. *3.73 

0783 J 004. 


8103090812 NUREG/CR-1936 

THE MEASUREMENT OF TWO-DIMENSIONAL PHASE SEPARATION 
PHENOMENA 

Barash, M , LAHEY, R T ften*«eleer Polytechnic In«t. FIN B-3073. 
01/02/28 265pp Available at NT] 0. *630 07051:139 


8103100006 NUREG-0020 VOS NOl 

OPERATING UNITS STATUS REPORT, LICENSED OPERATINO REACTORS 
Statu* Report Data A* Of December 31.1900 (Grey Book) 

« Llcantee Operator* Evaluation Branch 01/03/20 65pp. Available 

at NT 18 


fl 103100060 MURED /CR“ 1400 V04 

QUARTERLY TECHNICAL PROGRESS REPORT ON WATER REACTOR SAFETY 
PROGRAMS SPONSORED BY THE NUCLEAR REGULATORY COMMISSION'S 
DIVISION OF REACTOR SAFETY RESEARCH Oc tob *r-Dac ember 1980. 
OEARIEN. JA EGS.0 Idaho. Inc FIN A-603G EGO-2079. 01/02/28 

37 p p Available at NT18 07064 U0 


8103100072 NuREO/CR - 1 720 

SUMMARY REPORT QF PRESSURE 9EN0OR FOR THE LO08-OF-FLUIO-TE8T 
, (LOFT) REACTOR 

BILLETER. T R Hanford Engineering Development Laboratory. FIN 
B-6220. HEDL-TME 00-33 01/02/28 67pp Available at NTIS 

*3 79 07863 236 


9103100076 NUREO/CR- l 791 

ARMA MODELS for earthquake ground motions 

CHaNQ.Mh , KWIATKOUSKI. J , NAU.R F Laurence Livermore Laboratory. 
FIN A-0139. UCRL -1 3084. 01/02/20 99pp. Available at NT IB 

♦4 00. 07064.021. 


9103100007 NUREO/CR- 1913 

HDR RE8P0N9E-EXPERIMENTAL AND ANALYTICAL 

FINICLE.O P ., 0UEN7LER. R. C. , RAHL.R 0 EOtG Idaho- Inc FIN A-6306. 
EGG-EA-5261 01/02/20 l43pp. Available at NTIS 45 00 

07036 206. 


0103100116 NUREQ/Crt-1616 

DETERMINATION QF TORNADO HINO 8PEED0 FROM TORNADIC SOUNDS. 

ARNOLD. R T . 0A08. H E MKeltilppi. UrUv of. FIN Q-6270 UH 

0220304020. 81/02/28 44pp. Available at NT19 *3 25 07063 341 


B 1 031001 23 NUREO/CR- 1 734 

TECHNOLOGY, SAFETY AND C08T8 OF DECOMMISSIONING REFERENCE 
NON-FUGL-CYCLE NUCLEAR FACILITIES 

MURPHV-E. B Battelle Memorial Initltute, Pacific Northwest 
Laboratory FIN B-2036. 81/02/28 4l5pp Available at NTIB. 

♦9 50 07033 196 


0103100136 NUREO/CR-1194 V02N01 

BWR HLOWDOWN/EMERQENCY CORE COOLINO SEVENTEENTH QUARTERLY 
PTIOORE80 REPORT. J 6 n«*ty 1 -March 31,1900. 

LEE.L .8. General Electric Co. NRC- 04-76-21 5, OEAP-21 304-1 7. 

81/02/20 39pp. Available at NTI8 *2 50. 


8103100179 NURE0/CR-1D43 VOI 

NUCLEAR POUER PLANT DESIGN C0NCEPT8 FOR SABOTAGE PROTECTION 
ERICBON. D. M, VARNADO, 0. B Sand 1 a L* b or a t o r 1 • * FINA-12I0. 

8ANDB0-047 7/I 01/02/20 1 89pp. Available at NT10. 07066:320 


9103100410 NUREO-0696 

FUNCTIONAL CRITERIA FOR EMERGENCY RESPONSE FACILITIES. 

* DlvJtion of Emergency Pr epar adne **. 01/02/20. 30pp. Avellabla 

at NTIS. 00139 270 


8103100640 Forward* NUREG-0090. Vo 1 3. Number 3. "Rapt to Congrttt on 
AO*, Ju 1 -Be p t 1900 '■ One AO at lic*n**d nuclear power plant 
involving failure of laltu/ater cooling ay*. Three AO* 
reported by Agreement State*. 

AHEARNE.J. F Conditioner* 81/02/20. Ip. 07069:300. 


--B103100655 Forward* NURE0-009Q, Vo 1 3. Number 3, "Rapt to Congrei* on 
AO*, Jo I -8ep t 1900 " On* AO at licenaed nuclear power plant 
Involving failure of «alt water cooling *y«. Three A08 
reported by Agreement State* 

AHEARNE, J. F £ommt«t loner* 81/0 2/20. ip. 07069:309. 


8103110332 Trantcript of ACRB Subcommittee on Reactor Operation* 010309 
rotating In U««Mngtan< DC re NURfiO-lSflO. Pp 1-77. Supporting 
document* 6 vlewgreph* end. 

« ACRB - Adv ivory Committee on Reactor Safeguard*. 61/03/09. 

105pp. 07802:039. 


8103110697 Forward* prepo«ed fracture mechanic* procedure* for primary 
component tupport tovghne** evaluation*. Procedure modified 
per NRC comment* |> recommended for inclu«lon In NURE0-0377. 

Submit* drawing* for c lar 1 f 1 ca 1 1 on of applicable geometric* 

SCHERER-A E. C-E Power Gyttemi. LD-01-013. 01/03/06. Ip. 

07085: 060. 


— B103H0706 “Fracture Mechanic* Procedure* for Primary Component SuppoT 
Toughne** Eveluat lone: Recommendation* for Incluelon In 
NURE0-0977. ■■ 

* C-E Pouar 8y»t*m*. 01/02/27- 34pp. 07099:061. 



0103110919 HUREQ/CR-1799 

AOVANCED REACTOR SAFETY RESEARCH DIVISION Quarterly Progress 
Report. July 1-8eptember 30, I960. 

RAHANO. A J. Brookhaven National Laboratory FIN A-3019 
BNL-NUREO- 31297 01/02/20 144pp. Aval labia at NTIS 07970.001 


0 103160292 Forward* wCAP-9004, "Prob ab 1 1 1 a 1 1 c Analysis & Operational 
Data In Response to Item II K 3. 2 for Wo a t tnghou* a N8S0 
Plant* 

<A>R0EN8EN. R U Uestinghouee Operating Plant* Owners Group. 00-92 
61/03/13 Ip 07910 009 


-**8103160237 WCAP-9004 

"Pr obab 1 11* tic Analyst* & Operational Data in Response to 
NUREO-0737 Item It K 3 2 for fries t 1 nghnut a Plants.” 

ANDERSON. T. K. . WOOD. D C . G0TT6HALL. C L WeStlnghousa Electric 
Corp 01/02/20 86pp 07919:090 


0100160426 Comments on NUREO-0536. "Oraft 0EI8 ofl Dac ommi at 1 onl n g of 
Nuclear Facilities" Nonpouer research t test reactor* 
should be mentioned in DEB 

HILLER. J R Standard 1 rat Ion & Special Project* Branch 81/02/11 

2pp. 


0103160314 "Environ Behavior of Tranturanic Nuclide* Leaked From Water 
Cooled Nuclear Power Plant*. " final rept Aug l977-0ec 1978 
BOWEN, V. T. Wood* Hole Oc eanogra ph 1 c Institute. FIN 8-6133 
6 1/03/31 63pp 07918234. 


8100100060 Transcript of 010309 meeting in Wa «h i ng ton. DC re briefing 
on programmatic EfB for TMI. Pp l*-63. 
a Comm i ** i oner*. 01/03/09. 66pp 07942 213. 


8103100071 8ECV-81-133 

Provide* Commission u/programmetic E 10. "Decontamination & 
Disposal of Rad wa* t e « Resulting From Her 20.1979 Accident 
at TMI-2. " & proposed statement of policy by Commission on 
EI8. 

DIRCK8.U J Office of the Executive Director for Operations. 
91/02/27 3pp 


0103100962 NUREQ/CR-1077 

STRUCTURAL FRAMEWORK OF THE M1G8I001PPI EHQAYMeNT OF 
SOUTHERN ILLINOIS 

KOLATA.D.R,, TflEWQROY. J. D. . MASTERS. J. M Illinois Btate Oeologlcal 
Survey. FIN B-6291 01/03/31. 79pp 08024 133 


8103190073 Unofficial tranecrlpt of 010311 meeting In Wash lug ton. DC re 
discussion & possible vote on full power license for 
Farley. Pp 1-36 

* Commissioner*. 81/03/11. 37pp. 


0103190364 NUREO-O740 VOl NO! 

OPERATING REACTORS LICENSING ACTIONS SUMMARY Data as of 
January 31 , 1901 . {Orange Boot) 

e Internal Information By* tern* Branch. 81/02/20. I49pp Available 
at NT IS *3.30 07963 070. 


8103190737 NUREO-O403 V03 NOG 

SYBTEMATIC EVALUATION PROGRAM STATUS SUMMARY REPORT Data ae 
of February 1. 1981 (Buff Boot) 

* Office of Management and Program Analysis * Office of Nuclear 
Reactor Regulation. Director. 01/02/20 30pp. Available at NTI8. 

•3 73. 00024:343 


8103190763 NUftEQ/CR- 1 703 

STRUCTURAL INTEGRITY OF WATER REACTOR PRESSURE BOUNDARY 
COMPONENTS. Ouar tar 1 y Progress Report. Apr i 1- June 1900. 

LQSB-F. J. Navy. Dept, of . Naval Rasearch Laboratory. FIN 8-3320. 
01/02/20 70pp. Available at NTIfi 07964:173 


9103200337 NUREG/CR-1610 V01N03 

INSPECTION METHODS FOR PHYSICAL PROTECTION PROJECT. 

Quarterly Report. Septeaber-Noveaiber 1900. 

BOWDEN. D. D . MINICHINO. C. , OLSON. A. W. Laurence Livermore Laboratory 
FIN A-0I43 81/02/20. 23pp. Available at NBC 41.73 00024:267. 


8103230106 NUREG/CR-1767 

SODIUM OXIDE AND URANIUM OXIDE AEROSOL EXPERIMENTS: NSPP 
TESTS 106-100 AND TE8T8 204-207. DATA RECORD REPORT 

ADAMS. R. E. . KREB9. T. 8. . T06 IAS. M L. Oak Ridge National Laboratory. 
FIN 8-0121 0RNL/NURE0/TM-4 81/03/31. 113pp Available at NTIB. 

07976: 131. 


8103230239 NURE0-CR-1872 ERR: 

REACTOR CALCULATION "BENCHMARK" PC A BLIND TE0T RESULTS. 

*, HUFFMAN. J. M. Oak Ridge National Laboratory. FIN 8-0413. 
ORNL/NUREO/TM-4. 01/02/13 3pp. Available at NTIS 07970 001 


8103230243 NUREG/CR -0049 V02N02 

3AFE0UARD9 MATERIAL CONTROL AND ACCOUNTING PROGRAM Quarterly 
Repor t. Apr i 1 -June i960 

P 000 10, A J. . DUNN. D R Laurence Livermore Laboratory. FIN A-Ol 
UCRL-32718-B0-3 GI/02/20 33pp. Available at NTIB *2 23. 

08024 . 230. 


8100230432 Discusses draft NJRE0-0772. 'Technical Oases for Estima 
Fission Product Behavior During LWR Accidents “ Issuance of 
Mar 1901 draft NUREQ-0771. "Regulatory Impact of Nuclear 
Reactor Accident Source Tern Assumptions. • ray be delayed. 

MARK. J C. ACFS - Advisory Committee on Reactor Safeguards. 
81/03/17. 3pp. 07976.330 


0103230472 Submits summary of BI03I2-I4 AC RS meeting to discus* dr^ 
NUREQ-0666. "Pr obab 1 1 1 1 i c Safety Analysis of OC Power Supply 
Requirements at Nuclear Power Plants." M/REO Is acceptable 
Reliability goals for dc ays should be developed. 

HARK. J C ACRS - Advisory Committee on Reactor Safeguard* 
01/03/17. 1 P 07973 330 


8103230392 Forwards NL'REQ-0751. "Review & Evaluation of NRC Safety 
Research Program for FY82 ” 

MARK. J C . ACRS - Advisory Committee on Reactor Safeguards. 
01/02/12 ip. 00029 099. 


--0103230599 NUREG-0791 

REVIEW ANO EVALUATION OF THE NUCLEAR REGULATORY COMMISSION 
EAFETY RESEARCH PROGRAM FOR FISCAL YEAR 1902 

# ACRS - Advisory Committee on Reactor Safeguards. 01/02/28 
61pp. Available at NWS 08023:096. 


0103230991 NURE0-0723 

ENVIRONMENTAL ASSESSMENT RELATED TO THE OPERATION OF 8 AN 
MIOUEL URANIUM MILL PROJECT, WM-20 (Pioneer Uravan, Inc ) 

* Office of Nuclear Material Safety 4. Be fe g uard *. 01 r e c tor 
01/01/31. 1 J 6pp . Available at NTIB 44 24 00026:202 


8103230999 NUREQ-0566 VOl N02 

BTANOARDB DEVELOPMENT STATUS SUMMARY REPORT. Data as Of 
February 20, 1901 . (Green Bonk ) 

* Interna 1 Information Systems Branch 01/03/31. 19lpp Avail 
at NTIS 08023 IS! 


B103240237 NUREO/CR- 1 749 

ANALYSIS OF TECHNIQUES FOR ESTIMATING EVACUATION TIMES FOR 
EMERGENCY PLANNlNO ZONES 

UR DAN IK. T. . LINDELL-M. K. SCHULLER.C.R Dattelle Memorial tnstit 
Pacific Northwest Laboratory. FIN B-2311 0MARC-4OI/GO-O1 
00/ 11/30 38pp Available at MTI0 08026:217. 


0103240246 Forward* NUREC-07SS. "'Rept to Congress on Statu* of 
Emergency Response Planning for Nuclear Power Plants " 
Satisfies Section 109. Public Laur 96-293 

KENORIE.J. M Commissioner*. 01/03/10 Ip. 07980:234 


— 0103240234 Forward* NUREQ-0733. "Rept to Congress on Statu* of 
Emergency Response Planning for Nuclear Power Plant* " 
Satisfies Section 109, Public Leu 96-293 

HENDRIE, J M. Commissioner ». 81/03/10. Ip 07900:233 


■8103240260 Forward* NUREQ-0753, "Rept to Congress on Status of 
Emergency Response Planning for Nuclear Power Plant*. " 
Satisfies Section 109. Public Law 96-295 

HENORIE. J.M. Commisiloneri, 91/03/10 lp. 07980:296 


--0103240267 Forward* NUREQ-0733. "Rept to Congress on Status of 
Emergency Response Planning for Nuclear Power Plant* " 
Satisfies Section 109. Public Law 96-293 

HENORIE* J. M Commissioner* 01/03/10 Ip 07900:237 


--81 03240269 Forwards NUREG-0733, "Rept to Congress on Status of 
Emergency Response Planning for Nuclear Power Plants." 
Satisfies Section 109. Public Lew 96-293. 

HENORIE. J.M. Commissioner* 01/03/10. Ip 07900:238 


--8103240272 Forwards NURE0-O733. "Rept to Congress on Status of 
Emergency Response Planning for Nuclear Power Plants." 
Satisfies Section 109. Public Lew 96-293 

HENORIE’ J. M. Commissioners. 01/03/10. Ip. 07980:299. 


- -8103240270 NUREO-0733 

REPORT TD CDN0RE8S ON STATUS OF EMERGENCY RESPONSE 
PLANNlNO FOR NUCLEAR POWER PLANTS. 

» Division of Emergency Preparedness. 81/03/31 107pp. 

07903:016 



A UfcNfcKALWfctf AVfc -utrtrvutni ivr,w ruutL wj m ^f'LRrti iu «3 iu 
RADIATION STANDARDS 

CRAUFOPD.O J Oak Ridge National Laboratory FIN 9-0410 
ORNL/NUPEO/ 7 M -4 0 [/O 3 / 3 l B 9 pp Available at NHS 


BJ 03250134 ForwarC* M-REQ/CR- 1 533. "Analysis of FLECHT 8EA5ET Unblocked 
Bundle Steam Cooling V Bcilo ft Tut* *• 

MA&SIE.H w We*tinghou*e Electric Corp URC - 04-77 - 127. FS5-91-35I 

31/02/iQ Ip CB024 016 


-3103250141 NUREO/CR-1533 

ANALYSIS OF THE fLECHT SEASET UNBLOCKED &LSCLE STEAM COO_[NQ 

AND boiloff tests 

UOSG.S , H3CHBE1 TCP. l_ E U» * v t n 5 r. d e ClittTH Corp . Nuclear 
Energy 3y*tem* NRC-04-77- 127. EPRt NP-1460. 01/03/31- I35pp 

00024 017 


B1032S0256 N0REC/CR-I761 

PRESENCE OF PATHOGENIC AM“FBAE IN PCWER PLANT CCCL IN3 
WATERS Final Report Tor the Per tod October 13.1977 Lq 
S eptember 30. 1979 

TYNOAL.P L . 5TEVEN3. A R . HlLLAERT. E Oak Ridge National 
Laboratory F If; D-0410 ORNL /NUREO/ TM-4 01/03/31 35pp 

Available at NT 18 07993 29B 


9103290261 NUREG/CR-1493 

aOUATIC FOODNEO RADIONUCLIDE MIGRATION MODEL 

MARIETTA. N 0 . NAYLAND. J fl Sand a Laborat or 1 e » JACKSON. D U 
Southwe*t Research Institute FIN A-1200 GAND0O-IO47 91/03/31 
69pp Available at HI IS 07993 331 


SI 03290293 NLREQ/Cfi- l 507 

NUCLEAR PIN SIMULATION ANALYSIS OF TH TF TEST 109 
MAGAR, R C Oak Ridge National Laboratory FIN 3-0125 
ORLL/NLrRFG/TM-4 01/03/31 200pp Available at NT IB 


6103250432 Forward* background info fe owner* group procedure* 
evaluation & development program to achieve compliance u/ 

WORE 0-0737. I tern 1 C I activities NRC acknowledgement of 
programv acceptability end 

JURCENSEN. R W L'e * t J nghouee Operating Riant* Oum<n Oroop OG'34 
01/03/18 65pp 07996:124 


--8102270391 Requests basis document for emergency procedure guideline*, 
per Q 01112 meeting Preliminary review of U£A p -969l to 
determine conformance w/Nl/REO -0737. Item 1C, 1 requirements 
will be completed by end of Feb 1981 

HANAUER- S H Division of Human Factor* 9afety 00/12/17 ]p 
65030 24 7 


--01O325O435 Delineate* owners group proposed plan* to comply u/ 
NURE0-0737. I ten I C. 1. requirement* re procedure* evaluation 
t development Group will meet u/NRC in Jan (961 to d Items 
risk evaluation retrod. if necessary 

JvJRGENSEn.R U Meetinghouse Operating Plante O-ner* Group 00-47 
00/12/13 Spp 07946 199 


6 103250450 NUREO/CR-i 769 

ANALYSIS OF FLA3HING TRANSIENT EFFECTS DURING REFILL 

CRO.JLE V. C J . LEI.S . ROTHE-PH Creare, Inc FJNA-4070 TN-331 

01/03/31 1 02 pp Available at NT 18 »50 50 08027; 035. 


8 1 03290629 Package of 12 comment* oppoiing NjREG-0310 re proposed 
rulemaking eie-nption from licensing requirement* for amelted 
alloy* containing re*idual Tc~?9 %. Icy enriched U. 

* Affiliation l/ntnown 45FR7097 7. 00/12/03 74pp 07306:001 


0103250629 NU9E0/C R- 1909 

TRANSIENT TE8TIN0 CF AN IN-CORF. IMPEDANCE FLOW SENSOR IN A 
9* ROD HEATED BUNDLE 

HARDY, 0 . E . LEAVELL.W H , LIEBERT.H Qak Ridge National Laboratory 
FIN 8-0413 ORNL/NUREO/rM-3 01/03/31 7 1pp. 07990033. 


0103250636 NUREO/Cfi- 1951 

HGBQUNDS.A PROGRAM FOR CAP CONDUCTANCE BOUNDS OF FAST 
REACTOR FUEL P1N8 

KALlHUuLAH Argonne National Laboratory. FIN A-2015 ANL-01-3 

BI/03/31. 4Bp p 07998.207 


0103250646 MJftEG/CR-1962 VOl 

INTERNAL DOSIMETRY DATA 4 METHODS OF ICRP-PART 2. VOL l: 

CQWHTTE.0 DOSE EQUIVALENT AMO SECONDARY LIMITS 

ECKERMAN.K F . FORD. M. R. , WATSCN, 8 . 0. Oak Ridg* National Laboratory 
FIN B-0213 ORNL/NUREO/TM-4 01/03/31. 141pp. 07998110 


8103250649 Requests availability of NL'REO/CR - J 01 4 , "Integral 
Geophysical L Geological Study of Tectonic Framework of 
.Thirty-Eighth Parallel Tlneament In Vicinity of Intarsec li on 
u/Et tens i on of New Madrid Fault lonti" for 810323-0421 eale. 
BROMBERG, 0 flp*earch Contract* Branch. 01/03/lB ip 07999 361 


notice. Including Commission statement t* discussion rapt 
should be revised Marked-up natl end 

CHlLK. 8 J Office of the Secretary of the Commission G0O-S51 
01/03/18 31 P P OOOOO 254 


0103360022 r,UREO/CR- 1 943 

THE INCOMPLETE LOWER- VP PEN CONJUGATE GRADIENT ULUCOI METitOO 
FOR EOuVlNO LAPOE, SPARSE LINEAR SYSTEMS. 

NEIL.C H Lo* Alaro* Scientific Laboratory FINA-70I6 
LA-070 5'HB 01/03/31 10PP 00041: 131 


9103260030 NUREG/CR-1902 

HtGH- TEMPERATURE GAS -COOLED REACTOR SAFETY STUDIES FOR THE 
DIVISION OF REACTOR SAFETY RESEARCH Quarterly progre** 
Report. July I'September 30-1900 

BALL.S. J > CLEVELAND, c J . CO-’ML IN. J C Oak Ridge National 
Latoratory FIN D-0122 ORiiL /NUftEO/TM- 4 61/03/31. 22pp 

Available at NFIO 08041 140 


Q 1 03260039 NOREO/CR- 1 01 4 

SIMULATION OF A STEA0Y-9TATE AN0 TRANSIENT SODIUM ROILING 
EXPERIMENTS IN A SEVtN-PlN SUN OLE UNDER FLOW RUNDOWN 
COWOH 1CW6 3Y USING 30DYFIT-IFE CODE 

ChEN, 0. C ■ SHA. W T. Argonne National Laboratory. FIN A-2045 
ANL-CT-G1-9 81/03/31. 44pp Available at NT1S 08041 167 


0103260301 Forwards "We* t i ng h ou* » Prediction for LOFT Nuclear 
Eiperl^ant L3-6 U*lng NO TRUMP 'Better Eetimate' Code." in 
rttgqn*? to NuREG-0737 requirement* Rapt available in 
Central File 9 only. 

JUROENSEN. R W We*tinghou«a Operating Plant* Owner* Group. QQ-50 
01/03/25 Ip 00022 045 


8103260780 Di*cu**e* purpoie of A IF Cormtttee on Power Plant De*ign, 
Con* t & Operation, e* tab J i shed on 010120 t> a*«lgn*d task re 
fracture toughness requirement* of nuclear component 
*up p ort * per NURE0-0577. 

HOLELL.G l< Atomic Industrial Forun 01/03/20 Ip 00036 090 


0103270063 Comment* on draft NU‘REC-0310. "DEB rd Proposed Rulemaking 
Exemption From Licensing Requirement* for Smelted Alloy* 

Containing T<-99 6 Low Enriched U " Environ L economic 
anelyeea do not *upport broad applicability of rule 
HEOEMAN. Id N Environmental Protection Agency 45FR70077 026 
Ql/Oi/26. 7pp OQ044 129 


0103270085 Comrent* on draft EIS re proposed rulemaking enemptlon ft 
licensing requirement* for smelted alloy* containing Tt-99 L 
low enriched u Proposed controls provide adequate assurance 
that Individual t. population do*e« meet requirement* 

VILLFORTH. J C Health «. Human Bervice*. Dept of, 43FR7O077 021 
80/ 1 2/24 Spp OB044 : 127 


8103270094 Comment* on draft E18 re proposed exemption of licensing 
requirement* for smelted alloy* containing Tc-99 6 low 
enriched U Oppo*e* NUREG 

GRAVE'S. Z R Affiliation Unknown 45FR7O077 019 00/12/24 |p 

00044 126 


9103270106 Forward* comment* on draft E18 re proposed exemption from 
licensing requirement* for smelted alloy* containing Tc-99 S< 
low enriched U Oppose* NUREG 

DREY-* Affi I latiofi Unknown 43FR7O077 OI4 00/12/19. 3pp 
0004 4 120 


R103270H6 Comment* on draft ElS re proposed otemptlon from llcen«l 
requirement* for smelted alloy* containing Tc-99 81 low 
enriched U Draft doe* not adequately describe range of 
contamination level* of scrap input or smelted metal 
THOMPSON, 0. R. Union of Concernad Scientists. 43PR7O077 013 
00/12/22. 2pp 08044:118 


0103270253 Conmentf by OH Citiien* for Responsible Energy on 
NURE0-05B6# "Draft Generic EIS on Dec omn 1 »S i on i ng of Nuclear 
Fac i I i ties . " Rept contain* contradiction* re entombment 
viability L required time*. 

ALEXANDER, J. Affiliation Unknown. 46FRII666 81/03/16 ip 


0103270317 NLREG-0748 V01 NQ2 

OPERATING REACTORS LICENSING ACTIONS SUMMARY Data a* of 
February 20.1961 (Orange Book) 

» Internal Information By*t«rr% Branch. Ql/03/31. t23pp 
00034; 132 


8103270000 Forward* Quppl 2 to NUREQ-0487 6 FR notice re Mark II lea< 
plant pool dynamic LOCA load* evaluation W/o end*. 

OENTON.H P? Office of Nuclear Reactor Regulation, Director. 
Ql/03/16 Ip. 00049 107 


0103270016 Comments on draft E1S re proposed e«fnptlon from licensing 
requirements for smelted alloys containing Tc-99 & lou- 
tnriched U Opposes NUREO 

CHARLES. 0 Affiliation Unknown 49FR7O077 012 01/02/20 2p p 

08044 312 


9103270017 Forwards Buppl 2 to NJflEO-0407 L FR notice re Mark II lead 
plant pool dynamic LCCA loads »v« 1 ua 1 1 on. W/o encti 
D€ NTON. M R Office of Nuclear Reactor Regulation* Director 
61/03/16 lp 00045 110 


□10327G819 Forwards Suppl 2 to NI/REQ-04B7 6 FR notice re Mark If lead 
plant pool dynamic LOCA loads evaluation if/o encls 
DENTON. H R. Office of Nuclear Reactor Regulation. Director 
81/03/16 lp C0O43 1 1 l 


0103310^74 Submits comment* on "Review t> Evaluation of Sys Interactions 
Methods." "Review of Bgs Interaction Methodologies." S. "Sys 
Interaction Bte t e-of - Ar t Review L Methods Evaluation " 

WAGNER. 0 P JOF Associates DRW- 133-01 01 /03/24 3pp 

00063. 004 


□103310924 NUREO/CR-1043 

FRAPCON-2 A COMPUTER CODE FOR THE CALCULATION OF STEADY 
STATE THERMAL-MECHANICAL BEHAVIOR OF OXIDE FUEL RODS. 

DERMA. 0 A . BOHN. M P E<?tO Idaho. Inc RAUSCH, u N Battel le 
Manorial Institute. Pacific Northwest Laboratory. FIN A-6030. 
Gl/01/31 296pp Available at NT IS »7 00. 08061 139 


090 CORRESPONDENCE WITH OTHER ORGANIZATIONS 


79(2310210 Forwards two std orders for DOE work re fire protection 
re-* va tue t I on. Roquet t s DOE acceptance 

El6EM‘«jT. 0 . q Division of Operating Reactors FIN A- 3333 
79/12/11 lp 01697 209. 


8103030413 Notification of 010224 meeting w/lnst of Nuclear Powiar 
Operations In Dethesda.MD to discuss Integrated operational 
experience reporting sgs 

I-6000N.F J Director's Office 91/01/30 lp 07 793 014 


0103060680 Submits quarterly rept of svcs performed for Oct-Dec 1900 
Computer printouts end 

WILLIAMSON, M m Energy. Dept of. Idaho Operations Office 01/01/30 
9pp 07040 334. 


B 1 0309061 1 Transcript of 010121 meeting w/Al f In Was h i ng ton. DC re 
future of nuclear power plants Pp 1-82 
« Commissioners 81/01/21 04pp. 07043.113. 


--8103090631 Transcript of FM Stssisskg Introductory statement during 
010121 meeting w/Connisslon re long-term outlook for add 1 
nuclear power plants 

STASZEflkY. F M Atomic Industrial Forum. 81/01/21. 3pp. 
07643-202. 


-0103090637 Submits agenda for 010121 meeting w/Coir.m i s t i on 

WALSKE.C, Atomic Industrial Forum. 01/01/13 2pp 07045. 209 


--6103090643 Requests late Nov or early Dec meeting w/Comnisslon to 
discuss NRC 6 Industry conflicting views re future of 
nuclear power. 

WALSKE.C Atomic Industrial Forum 00/11/03 2pp 07045 206 


0103120192 Discusses need to reiterate NRC policy re ANL contac ts 
u/other agencies Recommends that Itr clarifying 
responsibilities during preparation of FEB be forwarded to 
appropriate mgt level at ANL. 

TEBESCQ.R L Assistant Director for Licensing. 81/02/06 lp 
07903 334 


0103160357 "Upgrading Emergency Preperdnesf at Nuclear Power 
Fee i l 1 t lat • " presented at American Nuclear Soc Inti 
Conference in Wa s h 1 ng t on. PC on B011SB 

OR I MES, B K. Director's Office. 80/11/10 4pp 07916 133 


8103190097 Notification of FY01 mldyr review of NBIC program on 010326 
in Silver Bpring.MD to didtuss accomplishments 6 future 
plans 

OIBALVQ.R Division Of Reactor Safety Research. 61/03/12 2pp 
07964: 096 


0103260700 Discus*®* purpose of AlF Committee on Power Plant Das 
Const J. Op era 1 1 on. e & t ab 1 i s h e d on 010120 6 assigned task re 
fracture toughness r e qu i r emeu t s of nuclear component 
supports per NURE0-O577 

HOWELL. 8. H Atomic Industrial Form, 01/03/20 lp 0RO36 0 


01O3P61141 Notification of 010319 meeting w/lnst of Nuclear Roue 
Operations in Bethesda.MD to discuss technical exchange on 
humans factors programs Agenda »nc I 

IRELAND. R Division of Human Factors Safety 01/03/16. Jpp 
00035: 262 


PR PROPOSED RUlE 


8102020293 Discuses Ivor Units \ 6 2 siting & problems L»/svetuat: 
emergency planning due to population density Potential for 
catastrophe is unlimited Facility site it unr ea sonab 1 « 
Certificate of five ancl. 

OU IGO. C Pollution t Environmental Problems. Inc 00/12/24 j 
07590 263 


0102170111 Revision 1 to preliminary draft* Analysis of Com-ents 
Received on NRC Advance Notice of Rulemaking Revision of 
Reactor Siting Criteria, f 43FR 30330. 000729 1 • 

* Oak Ridge Natioral Laboratory 43FR50350 01/01/31 233pp 

07692 039 


0102270554 Responds to 610126 Itr e*pres*ing concern re proposed 
changes in radwaste disposal regulations at medical 
facilities Ltr will b® tent to NRC in Washington. DC for late 
ctTumt consideration w/o now announcement 

OTRASMA. J Region 3. Chicago. Office of the Director Bl/Ol/2 
lp 


--0102270550 Protests proposed changes in raduaste disposal regul 
at madlcal facilities Mods jjill cause cancer 6 genetic 
defects 

ROTH. L a L’cnen't International League for Peace L Freedom 

01/01/26 Ip 


01 03020298 Pac k age of 646 comments opposing proposed rules 10CFR3 
70 & 150 re possess I on* use 6 transfer of low enriched U as 
contaminant in metals 

* Affiliation unknown 45FR70874 00/12/03 393p p 


0103020305 Pa c k age of 20 torments opposing proposed rules 10CFR3C 
70 4 ISO re exempting use of Tc-99 or | o j enriched U as 
contaminant in smelted alloys for consumer products. 

* Affiliation Unknown. 45FR7O074. 00/12/16 l5pp 


01 03030 102 Comments on proposed rule 10CFR2 re proposed general 
statement o# policy t procedure for enforcement actions 
Pattern of severities should be red* more uniform 
CLARKE. E T Technical Op era turn*. I nc 4&FR66754 155. 01/02/05 

2pp 07608 134 


□ 103030194 Forwards comments on behalf of PA E 1 ec t r i c . lie t Ed L uC 
proposed general statement of policy 6 procedure for 
enforcement actions Follcy Is unfair. 

TIPTON* T E Oenerel Public Utilities - CPU Service Corp 43Ffl 
154 QI/01/26 12PP 


8103030208 Coir-nents on proposed rule 10CFR2 re proposed general 
statement of policy 4 procedure for enforcement actions 
Policy found unfair & Inequitable 

NAREMSOURO.D U Public Service Co of Colorado 43FR66754 IS: 
60/12/23 4 pp 07809 359. 


8103030218 Comments on proposed rule 10CFR? re proposed general 
statement of policy & procedure for enforcement actions 
Rule will mandate penalties inappropriate to severity of 
violation or infraction 

6CHERER.A E C-E Power Systems. 4SFR66734 152 01/01/26 2f 

07805 357 


0103030227 Forwards cornents on proposed rule 10CFR2 re proposed 
general statement of policy t procedure for enforcement 
actions Rule found too rigid. 

SHELLEY. W d **r?-MtOee Corp 43FR66734 131 01/01/27 3pp 

07603 332 


0 I 0303 0234 Comments ° n proposed rule 10CFR2 r» proposed general 
statement t>« polity 4 ?TC celure ♦or «c\force«*ent ictioin 
Oppose* rule 

IILLER.E Affiliation Unlnown 43FR66794 J 50. Bl/01/23 3pp 

0760b 349 


0103030319 Notification of contract « iteotlon. Mod 1 to “Technical 
At 1 1 stance for E IS on 1GCFR61." Contractor Damn 4 Moore 
HAIRSTON. C > SMITH. P A Technical Assistance Contract* Branch FIN 
B-7312 NftC-OS-Bl -049 01/01/16 Ip 07790 23? 


'•*8103 030331 Mod 1 . increasing monetary 1 imi tatlon. ief 1 nl tl I ing unpriced 
order into priced contract & adding tern* & condition* to 
‘Technical Assistance for EI8 on 10CFR6I “ 

CLINE. J C Daft** % Moore. MAT T l A, H J Adir ini str stive Contract* 

Branch FIN 0-7310-1 NRC-02-01 -049 Bi/Ol/16 33pp 

07 790 233 


8103040134 Comments on proposed rules 10CFR30. 40. SO. 70 4 72 re reaidual 
radioactivity. Levering residual levels from 30 mr»r*/yr to 
3 ir.rem/yr would have small impact on decommissioning cost 
SMITH. ft I Battell# Memorial Institute. Pacific Northwest 
Laboratory 45FR10370 01/02/06 4pp 07009 314 

0103040004 Comment* on proposed rule 10CFR90 re Tech Specs for nuclear 
co-or reactors New category of requirements based on concept 
of immediate Importance to safety should be included 
HOFFMAN. D P Consumer* Power Co 43FR45916 034 91/02/11 Ip 

07012: 237 


0103041031 Comments on proposed rules I0CPR30, 40. 70, l 50 6 170 re 
request for stay of effective date of radiation protection 
stds for U mills Effective date of 40CFRI90 should be 
stayed 

GVERTGN. J A American Mining Congress 44FR30012 00/11/04 ?pp 


8103050007 Comments on proposed rules 10CFR30. 32. 70 4 190 re use of 
Tc-99 L low enriched U at contaminant In metals Also 
comments on proposed rule I0CFR2O re disposal of radwaste in 
sewer tys 6 sanitary 1 and f 11 1 s Opp os* s rules 

LUFTMAN. M Affiliation UAlnown 43FR6701B334 00/12/20 Ip 


81030500 i 2 Comments on proposed rules 10CFR30. 32. 70 4 130 re use of 
Tc-99 l lou enriched U as contaminant in metals. Also 
comments on proposed rule 10CFR2O re disposal of radweste 
in sewer sy* & sanitary I and f 1 1 1 s. Op pose t rules 
KJPAFI.R Affiliation Unknown 43FR&7O10 332 81/01/27 lp 


103030024 Forwards E Nemethy 010112 comments on proposed rule IOCFR20 
re disposal of low level radwasta . A1 so comments on proposed 
rule* 1OCFR30. 32. 70 4 130 re recycling metals containing 
Tc-99 l low enriched V for consumer produc ts. Opp ose « rules. 

5FECTER.A Senate 45FR7O074. 01/01/20. 3pp 


8103030029 Comments on proposed rules I0CFR30, 32, 70 4 150 re use of 
Tc-99 & low enriched U as contaminant In metals Also 
comments on proposed rule I0CFR20 re dispose! of radwaste 
In sewsr sy* 4 sanitary landf 1 1 U. Opposes rules 
TEELIN9.M 0 Nomen's International League for Peace 6 Freedom. 
43FR67018 333 B1/0W26. tp 


0103050042 Comments on proposed rule 10CFR33 re reporting requirements 
for medical m t sadml nl s trat 1 on of radioactive metis Rule la 
usele is. espens | ve l of no value to anyone. 

WETKL.R A william Beaumont Hosp. Royal Oak. MI. 45FR31701 009 
01/01/23 ip. 07609 001 


0103030051 Comments on proposed rule 10CFR20 re disposal of /medical 6 
research radwatte into sewer sys & sanitary landfill* Also 
ccmments on proposed rules I0CFR30. 32. 70 4 190 re recycling 
radioactive metal* for consumer products Opposes rules 
KRAFTiR Affi nation Ifnknown 49FR7O074 01/01/27. Ip 


0103050056 Forwards CE Smith 001230 comments on proposed rule 10CFR39 
re reporting requirements for medical mi sadml n l s trat 1 on of 
radioactive metis. Rule represents miseppropr letlon of 
regulatory power. Msdica 1 practices not Improved by rule 
CRAIG. L £ House of Rep 49FR3170I 006 01/01/30 2pp 

07027:014 


8103030077 Responds to 810112 request re proposed rule 10CFR33 on 
reporting for medical m i sadml nl s tra 1 1 on* of radioactive 
metis. Ruj emak lug will not be reopened unless pertinent info 
was not available when final rule was approved. 

DlRCKB.W J. Office of the Eiecutlve Director for Operations 
43FR31701 007. 01/02/09 12pp. 


-0103090084 Forwards CE 8m! th 601230 comments on proposed rule 10CFR39 
re reporting requirement* for medicel mi sedmln t s tr J t ions of 
radioactive mati.for NRC consideration. 

HANSEN. 0 House of Rep. 49FR31701 004 01/01/12. 14pp. 


8103090099 Comments on proposed rule 10CFR33 re reporting requirement! 
for medical mi sadml n i * tre 1 1 on of radioactive matl* Rule It 
no gain in improvement to public health 

WETZEL.R A William Beaumont Hosp Royal Oak. Ml 45FR3170I 003 
00/12/10 2pp 07027.012 

8l03050fc05 Forwards comments on proposed rule 10CFR61 r e disposal of 
lew level radwaste 4 low activity bulk solid waste 
EA50N. C F Affiliation Unknown 45FRl3\04 004 Ql/Ql/30 6pp 
07032 090 


0103050631 Comment* on Working Group rept on storage l* disposal of 
nuclear waste Waste can be stored & disposed of safely No 
review of supplemental info necessary NRC should confine 
review to technical 1 st u# * C ert I f 1 c a t# of 8vc end. 

WHITE. E B American Nuclear Society WHITE. £.0 Pacific Legal 
Foundation 01/03/04 12pp 07029 189 


9103030802 Comments on proposed rules lOCFROO. 32. 70 8. 190 re 
possession, use 6 transfer of low enriched 1/ as contaminant 
In metals Opposes rules 

NAKAOEOAUA, J. Affiliation Unknown. 49FR70B74 1816. 00/12/09. Ip. 

8103030008 Commenti on proposed rules 1 0CFR30, 32. 70 4 190 re 
possession! use 6 transfer of low enriched U as contaminant 
In metals Opposes rules. 

8TADLEFOR0! 0. H Affiliation Unknown. 43FR 70074 1094 00/12/09 

lp. 

8103050013 Concents on proposed rules 1 0CFR30. 32. 70 & ISO re 
possession* use !< transfer of low enriched U as contaminant 
In metal s. Opposes rules 

PEDRAVE8. M. J. Affiliation Unknown 49FR70Q74 1702 00/12/09. Ip 


0103090823 Comments on proposed rules 1 OCFR30. 32. 70 6 1 30 re 
possession. use 6 transfer of low enriched U as contaminant 
in metals Opposes rules 

H0LLI8.K Affiliation Unknown 49FR 70874 1787 00/12/09. Ip 


B 103050064 Comments on proposed rule* 10CFR30 4 31 rs dTaK soppl to 
£10 for Virgil C Bummer Nuclear Station f NUHE0-0934 ) . Bupp 1 
does not describe potential Impacts of serious accidents orr 
human health 6 environ In manner which is clear to public 
KNIOHT. C. F President of US & Erecutlve Offices 43FR40I0I 027 

01/02/04 4pp. 07031 334. 


8103050910 Comments on proposed rules lOCFRPO. 32. 70 4 ISO re 
possess ion. use 4 transfer of low enriched U ei contaminant 
In metals Opposes rules 

8TROTER tOQ£. 9 Affiliation Unknown 45FR7O074 1700. 80/12/09 t| 


81 03050916 Comments on proposed rules I OCFR30. 32. 70 4 ISO re 
poss esslon. use l transfer of low enriched U a* contaminant 
in ni ta 1 S. Op poses rule* 

PALAZZO, L. Affiliation Unknown. 49FR70G74 1669 80/12/09 Ip. 


8103050923 Comments on proposed rules 1 OCFR30, 32. 70 4 ISO re 
possess Ion. use & transfer of low enriched U as contaminant 
In metals. Opposes rule*. 

CHIaRElLA. e Affiliation Unknown 43FR70074 1672. Q0/I2/09. Ip 


0103090929 Com sent* on proposed rules IOCFR30. 32. 70 3. ISO re 
possession, use 4. transfer of low enriched U as contaminant 
in metals Opposes rules 

MICHEL. M Affiliation Unknown 49FR70B74 1674 80/12/09. Ip 


8103090932 Corments on proposed ruls* 10CF830. 32. 70 4 150 re 
poss os elon, use 1 transfer of low enriched U ae contaminant 
In metals. Opposes rules. 

MACOMB ER. 1 . Af M 1 1 at 1 on Un known. 45FR70874 1800 80/12/09. Ip- 


0103030938 Comment* on proposed rules 1 0CFR30. 32. 70 4 150 re 
possession. us e & tfansfer of low enriched U es contaminant 
in metals. Opposes rules. 

FI8K.P.N Affiliation Unknown. 45FR7O074 1714 80/12/09 lp. 


8103050945 Ccnments on proposed rules IGCf R30, 32. 70 t. ISO ts 
possess Ion. use 4 transfer of low enriched U at contaminant 
in meta 1*. Oppose* rules. 

PtPPENS.D. Affiliation Unknown. 43FR70874 1731 00/12/09. Ip. 


0103090949 Comment* on proposed rule* 10CFR30. 32. 70 4 130 re 
posses s ion, use 6 transfer of low enriched U as contaminant 
in meta Is. Opposes rule*. 

MULLEN. M Affiliation Unknown. 43FR70374 1728. 00/12/09. Ip. 


0103090950 Comments on proposed rules 10CFR30. 32. 70 4 190 re 
possession, use 4 transfer of low enriched U as contaminant 
In metals Opposes rules. 

SHERIDAN, A. Affiliation Unknown. 45FR70B74 1727. 80/12/09 lp 



8103030766 Comments on proposed ruin 10CFR30, 32. 70 6 150 ro 
possess Ion. ui( ft transfer of low enriched U as contaminant 
in metals Opposes rules 

HGflLEBElN. H Affiliation Unknown 45FR70874 1726 00/12/09 Ip 


0103050973 Consents on proposed rules IOCFR30. 32, 70 ft 150 re 
possess I on. use 6 transfer of low enriched U as contaminant 
in metals Opposes rules. 

BUTTACAVQLE. A Affiliation Unknown 45FR7O074 1 724 00/12/09 lp 


0103050977 Comments on proposed rules 10CFR30. 32. 70 & 150 re 
possess! on. use ft transfer of low enriched U as contaminant 
In metal s. Opposes rules 

RAWN.L. Affiliation Unknown. 45FR70074 2315 00/12/09 Ip 


0103050983 Comments on proposed rule* 10CFR30. 32. 70 ft 150 re 
possess Ion. use b transfer of low enriched u as contaminant 
in metals Opposes rules 

PnyPUTNtCUiCZ Affiliation Uninown. 49FR70B74 1915 00/12/09 2pp 


0103050980 Comments on propaierf rules 10CFR30. 32. 70 6 150 re 
possess Ion. use ft transfer of low enriched U as contaminant 
In metals Opposes rules 

CRUMLEY. J J Affiliation Unknown. 45FR70974 1926 00/12/09 2pp 


0103050996 Comments on proposed rules 10CFR30. 32. 70 & 150 re 
possessl on. use ft transfer of low enriched u as contaminant 
In metals Opposes rules 

U1N0KUR, 9 Affiliation Unknown. 45FR70874 2314 R0/12/09 ip 


8103051000 Comments on proposed rules IOCFR30. 32. 70 ft 150 re 
possess Ion, use b transfer of low enriched U at contaminant 
in metals. Opposes rules. 

KRUOMAN, A Aff l nation Unknown. 43FR70874 2508 00/12/09. Ip 


0103051005 Comment* oh proposed rule* 10CFR30. 32. 70 b 150 re 
posse** ion, use b transfer of low enriched U as contaminant 
In metals Oppose* rule*. 

LOME. 0. Affiliation Unknown. 4SFR7O074 2303 00/12/09 lp 


0103051000 Comments on proposed rules 10CFR30, 32. 70 b 150 re 
possess Ion. use b transfer of low enriched U as contaminant 
in metal* Opposes rules. 

C/ARD.W.L- Affi | iation Unknown 43FR70B74 2437. 00/12/09 Ip 


8103060005 Advises recipients of comments on proposed rule 1OCFR20. that 
Comment 9 was miscoded Comment 3 will not be used again. 

* Docketing b Services Drench 4SFR26072 01/02/02. lp 

07037: 048 


G100060361 Comments on ACRS 001210 Itr to COmmi * 1 1 on. Agr ees that 
Institutional Issues not resolved b date of waste repository 
availability indeterminable Disagrees w/ACR8 conclusion that 
safe disposal technology ex 1 sts. W/Cert 1 ficate of Sve 
ABRAMS. R. . BIALIK, E t New York. State of 81/03/02. Bpp 
07037: 000. 


8103060369 Comments on working group 1 den 1 1 f j c a t i on of issues Croup 
failed to recognfit confidence must be based on existing 
facts rather then hope. Commi ts ion must decide whether waste 
will be dlspomed of saf e ly. Certificate of 8vc enc 1 
ABRAMS, R. , BIALIK, E l New York, Btateof. 81/03/02. I8pp 
07037: 096. 


8103060463 Forwards notice of petition for rulemaking 30-57 re amend of 
exemption for lonlitng radiation measuring instruments 
Proposed rule 10CFR30 results from petition for rulemaking 
30-37 

SMITH. R Q. Office of Btandards Development. Director. 01/02/23 
3pp. 07836036 


— 0103060409 Notice of proposed ruls 10CFR30 re amend of exemption 
for Ionising radiation measuring Instruments. 

DIRCK8. W.J. Office of the Executive Oirtctor for Operations 
01/02/17. 9pp. 07036-060 


8103060683 Comments on proposed rule 10CFR50 re design changes in 
nuclear power plant facilities after Issuance of CP 
Appropriate approach is Alternative 1. Al ternati vet 2.3 b 4 
are iaiprac t leal , ret trictive b burdensome. 

ANDERSON, T. N. Meetinghouse Electric Corp. 43FR016O2 021. 01/02/10 

5pp. 07835:343. 


0103060609 Comments oh proposed rul* 10CFR50 re design changes in 
nuclear power plant facilities after Issuance of CP. Opposes 
rul t 

6 TO WE, W. 8. Boston Edison Co. 43FRB1602 020. 81/02/09. 7pp. 

07035: 348 


0(03060691 Cor-mentt on proposed rule IOCFR53 re design change* in 
nuclear power plant facilities after issuance of CP Supports 
Alternative 1 Other 1 a l terna t f ve • , i f i r»p 1 eren t ed . «ou 1 d 
require rang other change* Status quo should be maintained 
COJKS Il» IV 0 Northeast Utilities. 45FRIH602 019 01/02/04 

07635 333 


B 1 03060690 Comments on proposed rule 10CFRS0 re design changes in 
nuclear power plant facilities after issuance af CP NRC 
should develop one-fitop licensing alternative for plants 
applying for future CPs Altcrnstives l b 2 most practical 
DAIL.L C. Puke Power Co 4SFR01602 018 Ql/02/06 2?P 

07035 331 


8103060705 Contents on behalf of Houston Light b Po^er ft Puget Boon 
Power b Light on proposed rule 10CFRS0 re design changes in 
nuclear power plant facilities after issuance of CP. NRC 
should cease rulemaking efforts 

POIJEI.L, D 0 Cozens tern, Neoman, Re! s. Axelrad % Toll 45FR016O2 Ol 
01/02/09 1 Bpp 07833.313 


B 1 03060708 Forwards torments on proposed rule I0CFN50 re design chai 
in nuc leer power plants after issuance of CP Alternative 4 
should be modified so details of safety significance can be 
made condition* of CP b not changed u/o NRC approval 
VAN BRUNT. E. E Arjiona Public Service Co 45FR8J602 016 01/02, 

5 P p 07035 303 


0103060715 Corments on proposed rule 1OCKRS0 re design changes in 
nuclear power plant facilities after issuance of CP Supports 
objective to provide guidance to CP h a I d e r * . C orb j n* t i on of 
Alternatives 3 ft 5 is not best approach 

TAYLOR. J H. Babcock b WUcot Co 49FRB1602 002 01/01/27. 2pp 

07839 306 


8103060726 Cogent* on proposed rule 10CFR50 re design changes in 
nuclear power plant facilities after Issuance of CP 
Alternative* 4 ft 5 would penal 1 te plant* u/n«ni or different 
designs Amends disproportionate to benefits to be derived 
FISHER. C R General Atomic Co (Subs, of Qu I f Oil Co J 45FRBI6C 
004 01/01/27 2pp 07832 360. 


0103060731 Corments on proposed rule I0CFRS0 re design change* in 
nuclear power plant facilities after Issuance of CP 
Imp 1 erent a t ion of Al tor nat i vei 1 ft 3 would mexlmtie 
resource* ft would not require development of new procedure* 
BRADBURY, R B Stone j. Wehster Engineering Corp 45F/70J6D2 035 
01/01/27 4pp 07035 226 


0103060730 Comments on proposed rule iOCFRBO re design change* In 
nuclear flower plaht facilities after Issuance of CP Only 
Alternatives Its should be utlllted Mods Initiated from 
discoveries of improvements must not be eliminated 
SCHERER. A E. C~F Power System*. 43FR0I6O2 C03 81/01/29. 2pp. 

07035 341 


0103060744 Comfnt i on proposed rule I0CFR50 re design changes in 
nuclear power plant facilities after issuance of CP NRC 
should maintain statue quo General criteria for changes 
requiring CP amend should be established. 

FRYLtWtF. Pubtic Service Electric & Ga* Co. of New Jersey. 
45FR016O2 006 81/01/30 3pp 07835.336 


8103060751 Com-ent* on proposed rule 10CFR90 re design changes In 
nuclear power plant facilities after Issuance of CP 
Alternative l *houtd be rstfllned Print lpl«s of Alternative 5 
should be developed as option to Alternative 1 

CAHN.A. L. Bechtel Corp 45FR016O2 00G 81/01/30 3p p 07032 


0103060752 Forwards solicitation for comments on State C 1 ear 1 n ghou * 
Project 81 - 12-466, not 1 c e of intent to prepare E10 for siting 
of nuclear power plant* Ccnnent should be sent to NRC b info 
copy to State Clearinghouse 

MCCOUNAUGHHAY Maryland. State of 45FR5039O BO/12/15 Ip. 

07032:356 


0103060754 Comment* gh proposed rule 10CFR50 r* design changes In 
nuclear power plant facilities after issuance of CP. Approach 
using Alternative* I ft 5 would b* most beneficial to 
enhancement of safety ft efficient use of resource* 

0 T 3 BS. D C Atomic Industrial Forum 45FRQ1602 007 61/02/02 

07032. 352. 


8103060760 Comment* on proposed rule 10CFRSO re design changes in 
nuclear power plant facilities after Issuance Df CP. Current 
regulations ere adequate NRC has not supplied justification 
for change of regulations. 

LE0OE17F, R. J , LAMB, HR . LEI BY, A. C LeDoewf, La-»b, Leibu ft MacPa 
45FR016O2 010. Gl/02/02. 6pp 07832 346 


9103060773 Can’fnt? r»n proposed rule 10CFR50 vp design chdijes in 
njc tear poutT plant facilities after issuance of CP 
imp 1 emer tat ic n would add to licensing process $, decrease 

applicant ccnfiden-.e in jetting facility constructed 
»<NU TH. 0. F /e*r-McCe« Chemical Corp (syH of Kerr-HcGee Corp > 
45FRQ1603 00? B 1/02/03 7pp 07E32 339 


BIC3O6O702 Cor*»nti jn proposed rule 10CFP5Q r$ design changes in 
nuclear po*>er plant facilities after issuance of CP 
Tppc&es adoption of procedures that uouU in'-ioit licensees 
Iron installing improved environ or safety sg* in plants 
V ‘EDEMA’*- Vi H Environmental Protection Agency 45FR9160? 015 
81/02/05 |pp 0703? 333 


9103060/?! Comments o" proposed rule 10CFRS0 re licensing requirements 
fcr perdmg CP I rf ) license applications No standardited 
plant should lie retired to r*a«e charges that are not 
required of all plants of ser-e design 

FCHF.REK-A E C-£ Pojct S,st»^s 4SFR65247 013 COM 1/1 4 3pp 
07S32 333 


81030607?? Co’..?«nts cn proposed rule ICCFR50- Domestic Licensing of 
Production 5 Utilisation Facilities or Melted Cores in 
Safety Regulation 

►-E l 5 1 N 3- <3 CIO Oh* AN hatsac ‘udetts Institute of Technology 45FR65474 
04PA 60/12/09 5pp 07832 330 


01O3CiOB2O CocthiIs cn proposed rule JOCFRSO re inter In requirements 
re nyrfrogen control ^ certain degraded core considerations & 
consideration* of degraded cr melted cores in safety 
regulatioi- Changes should focus on prevention 

PRESSESHY.A j Energy. Dept of. 45FR6546603B 01/02/03 ll4pp 

07032 212 


9103090358 Comments on proposed rule IOCFRSO re design changes in 
iwjc 1 ear pemer plant facilities after issuance of CP Status 
quo should be maintained Alternatives 2 it 3 should be 
postponed until CL tacking il Mulshes to manageable level. 

L'GUC llEV. C Washington Public Power Supply System 45FR81602 022 

01/02/09 3?p 07046; 2 J 7 


910309036B Forja-di comments on proposed rule 10CFR50 re consideration 
of degraded or rcltfi) cores Ui safety regulation Core melt 
can te reduced by foolproof monitoring of reactor water 
lew! t provision of diverse t< redundant reactor feed sy* 
O'FaRRELLY.C Affiliation Unknown 45FR6S47? 047 01/01/1? 20f»p 

070-ifc 103 


91C3O90373 Comments on proposed rule 1CCFR90 r« development of 
Integrated op prat ioral experience reporting sys intended to 
Improve LER f N^RDE reporting programs Provision of timely 
distribution cf info to manufac turer should bo Included 
CAUDE9.W Foiborc Cdr P . 46FR3941 001 31/02/03 Ip 07046 103 


9103090392 Co'"tenU on preposed rule 10CFR53 re development of 
Integrated operational experience reporting sys to improve 
LFR fc NFRD3 reporting programs ftept* should include model 
nu-ber ti,pe 4 other pertinent nameplate data of component 
VERNA. 0 J Affiliation Unknown 4SFR3341 C02 01/02/05 3pp. 

07946 106 


01O3C9O307 C oT^en t t on proposed rule IQCFR5Q Ap p 0 *» H re reactor 
vessel ci t I tur ve i 1 l anc e program requirements If “after 
completion of testing’ nans “after completion of analysis 
of all data" then 90 days is workable submittal period 
uURGENSEN. R \i. American eisctMc P<Jv-«t Co , tnc 45FR 79U36 000. 
91/01/15 Ip 07046 104 


9103090393 Forwards cements on proposed rule 10CFR9D re fracture 
tough”*** requirements for nuclear power reac tors. U/o end 
PRATT.C M Power Authority of the State of New York 4SFR75536 009 
91/01/13 Ip 0/646 1 63 


0103090431 Comments on proposed rule 10CFR50 re fracture toughness 
requirement! fur nuclear power reactor* Ap p H Section Ilf A 
requirement that director be notified 30 days in advance of 
capsule removal should be deleted 

HOFFMAN. 0 P Con surer s Power Co 4 5FR79536 011 01/02/02 Ip 

07046; 136 


B| 03090459 Co’.ftjnts on proposed rule 10CFR50 App 0 re temp in region of 
reactor vessel flange & noi ties, ftevleu of radiographic test 
NDT 6 ISO F requirement for vessel flange matl should be 
mad o 

HOFFMAN , U P Consumers Power Co 45FR/9S36 012. 81/02/02 2pp 

07044 347 


8103090463 Corments on proposed rule 1CCFR73 re searches of individuals 
at poorer reactor facilities Opposes rule 

UHRJO/R E Atomic Industrial forum 45FR79492 016 81/01/23 2pp 

0/946 134 


3J03C90522 Cor-enlt on notice of intent to prepare E16 for revision of 
regulation* governing plant siting Permission to use federal 
land in western OS srculd be granted bj Secreatry of 
Interior 

WH T T E I L Inter ior. Dept of. Bureau of Land Management. 45FR7902O 
039 01/01/29 2p p 07044 101 


□ 103090326 Comerits on notice of intent to prepare E16 for revision of 
regulations governing plant siting EIS should evaluate cost 
vs benefit of various approaches tc site selection 
CRA^FCRD- J W Energy- Dept of 45FR7902O 038 91/02/05 I2pp 

07844 16? 


6103090528 Comments on behalf of Ofc for Planning $» Programming re 
notice of intent to prepare FIS for revision of regulations 
governing plant siting No comment necessary 

WALLACE- a T Iowa. State of 45^479820 037 01/01/26 Ip 

Q7B44 16B 


9103090332 Cor^nli on notice of intent to prepare CIS for revision of 
regulations governing plant siting Recommends incorporating 
specific population density &. distribution limits that are 
dependent on average regional copulation 

VILL FORTH- j C HEM. Dept of. Food C. Drug Adm i n i » tra t i on. 49FR7902O 

034 81/01/2B 3pp 07844 163 


6103090534 C oments on notice of intent to prepare EIG for revision o# 
regulations governing plant siting Proposed revision is not 
timely r.RC rulemaking procedures are Illogical 

D9ADOORY. R fl Stone t Webster Engineering Corp 49FR79S?0 030 
01/01/16 4pp 07044 161 


6103090336 Comments on notice of intent to prepare EIS for revision of 
regulations governing plant siting Comments would be 
premature & mould be mor® appropriate for proposed 
ru 1 ema ling 

ANOEflSCN. T M Westlnghousu Electric Corp 49F*79Q20 031 01/01/23 

4pp 07846 119 


8103090337 Co*r rents ° h notice of intent to prepare £IG for revision of 
regulations governing plant siting Supports notice Section 5 
of EIG should discuss c ompa tab I 1 1 1 y of siting goals u/NRC 
safety policy 

KEDEKAN.W N Envtr onirenta 1 Protection Agency 43FR7902O 032 
81/01/26 2pp 07046 114 


0103090571 Cor.nents on notice of intent to prepare CIS for revision of 
regulations governing plant siting EIB should be based on 
quantitative risk assessments considering plant design, 
population & emergency planning 

EDWARDS. D L' Yankee Atomic Electric Co 45FR79820 033 01/01/27 

3pp 07046.110 


010309057? Comments on behalf of Oft of Eiecutlve Mg t re notice of 
intent to prepare FT8 for revision of regulations governing 
plant siting No comments at present tine 

RICHARDSON. J n South Dakota. State of 45FR79020 025 01/01/16 

Ip 07046 109 


8 1 03090503 Comments on behalf of Ofc of Mgt. Budget 8« Planning re notice 
of intent to prepare EI8 for revision of regulations 
governing plant siting No negative comments to offer at 
present time 

HUGO. D S Delaware. State of 4 5FR 79820 029 81/01/21 ip 

07044 156 


B 1 03090590 Comments on behalf of Federal Aid Coordinator Ofc re notice 
of intent bo prepare EI8 for revision of regulations 
governing plant siting No comments received from state l> 
regional agencies 

BANKS.!? A North Dakota. State of 45FR79830 020 01/01/13 lp. 

07B44 153 


B10309075J Comments on notice of intent to prepare EIS for revision of 
regulations governing plant siting Demographic criteria 
approaches should nob Include reg 1 on a 1 i i a 1 1 on as framework 
for specifying desired degree of remoteness 

UHfllQ. R E. Florida Power & Light Co 4SFR79820 036 01/01/30 Ip 

07044 197 


0103100309 Comments by Univ of Santa Clara on proposed rule 10CFR50 
Policy language Is hostile & will discourage some 
researchers from using rad i o i * o top es Action should be 
delayed until feedback is received 

MAYN'C H Affiliation Unknown 49FR69077 001. 00/12/19 lp. 

07063 196. 


0103100347 Comments on 010109 working group repk Util adopts comments 
of Util Nuclear Waste Mgt Group-Edlson Electric Inst. 

Legal Std for decisionmaking should not be open to question. 
Certificate of Svc encl 

CALLO. U . WILLIAMS. F C. Consumers Power Co. GALLO. J Isham. 
Lincoln t Beale 81/03/09 10pp 07864 331 


G10T 10035? Cogent? un 010109 working jrDup rept Cottissiom should r>ct 
rely on uorktng group sugary of record Bumbry did not 
include forun position on sore topics 4 did not consider 
correct confidence finding *td Certificate of enc 1 

MORIN. U A . PRICE. A S Atonic Industrial foruo MORIN. W A 

Oebevoise 4 Liberman 81/03/03 23pp 07063 009 

0103110400 forwards CA Dept of Conservation review of workirQ group 
rest re preposed waste confidence rule na king 

GERBICa.M- California, State of 01/03/03 Jp 0707? 1 40 


--0103110493 CA Dept of Conservation co^enti on 0)0129 working group 
rept re proposed waste confidence rulemaking Rept has 
Included 4 represented adequately all issues participant 
considers significant Certificate of Svc enc 1 

GERSlCK.M California, State of 81/03/03 47pp 07072 149 


61 031 1 030 1 Contents on working group rept on storage 4 disposal of 
nuclear waste Commission should find no confidence that 
raduaste will be disposed of safely or that disposal will Pe 
aval lab le- Cert i flea te of Gvc end 

CKSON.J f . BEf.'ECHAL.M E Minnesota. 9tate of 01/03/03 29pp 
07072 202 


6103110303 Comment* on proposed rules 10C&R90 4 31 re <rgt 4 disposal of 
nuclear waste Working group rept s^ple to demonstrate that 
record supports Commission finding of confidence Question of 
confidence ripe for decision M/C»r t i f ( c ate of Svc 

SANGER. U S . WALLACE' L E . BURGER- J F Tennessee Valley Author lt„ 
01/03/05 9pp 07871 330 


0103110349 Forwards New England Coalition on Nuclear Pollution consents 
on NRC working group rept Conrenti cannot be docketed until 
all participants are served W/o enc 1 

STEPHEN6-C R Docketing 4 Services Branch fll/03/06 Ip 
07073 326 


6103110564 Requests e*tenslon until 010316 to file coimenti on working 
group 810119 rept re waste confidence rule-raking Personnel 
changes necessitate extension 

8 1 NOERQRANO. C . Wisconsin. State of 01/03/05 Ip 07802.340 


9103UG365 FoTniavds NROC casnodts on NRC working group rept Comments 
cannot he docketed until all participants are served W/o 
enc 1 

STEPHENS. C R Docketing 4 Services Rrahch 01/03/06 Ip 
07002 341 


01031 1 0560 Consents on 010129 working group rept re waste confidence 
NRC should close proceeding w/positlve finding on confidence 
in safe disposal of nuclear waste 4 establish u/EPA specific 
requirements Certificate of Gvc encl 

nuCKHAM. J A American Institute of Chemcal Engineers 01/02/87 
7pp 07GG2 342 


61031 l 0571 Comment* of util* on 810129 working group rept re waste 
confidence Rept unnecessarily concerned w/detalls Commission 
should take no further action until nea> chairman appointed 
Certificate of Bvc encl. 

VOIGT. H H Niagara Mohawk Power Corp VOIGT. H H Omaha Public 
Power District VOlOT.H H Power Authority of the State of New 
York 01/03/09. 7PP 07082 349 


0103110577 Comments on ACRO 801210 Ur 4 working group 810J29 rept re 
waste confidence Agreei w/ACR8 statement 4 technical 
conclusions Rept raises basic questions relevant to 
Commission determination Certificate of Svc encl 
OAUSER.M A Edison Electric Institute DAUBER- H A 

Lowens te i n , Neunan. Re 1 s . Ax e 1 rad 4 Toll 01/03/03 21pp. 07077 212 


□103110696 Notice that official svc list for waste confidence 
rulemaking should be changed to read M Oersick in place of 
PC Crew for CA Dept of Conservation 

GERSICK- M California. 8tat© of 01/03/03. *P 07075 349 


0103120603 Comments on proposed rules 10CFR30. 32. 70 4 150 re 
pottmiorii ui( 4 transfer of low enriched U as contaminant 
in me ta I s. Oppo »*s rules 

GftANDOERO. J Affiliation Unknown 45FH70974 1914 80/12/09 2pp 


0103120609 Comments on proposed rules 1 OCFR30. 32* 70 4 150 re 
possess! on. use 4 transfer of low enriched U as contaminant 

In metals Opposes rules „ 

FLINT. 8 C. Affiliation Unknown 43FR70874 2593 80/12/09 2pp 


0103120614 Comments on proposed rules 1 0CFR3O* 32- 70 4 ISO re 
possession. use 4 transfer of low enriched U as contaminant 

in metal s. Opposes rules ... _ 

RICHARO0.P. Affiliation Unknown 43FR7O074 2762 80/12/09 PP 


01 03 1206 10 Cor.noi U 90 prr.pcsnd rule* If C p f?30 32.70 *. 1 20 re 
possession, use 4 transfer if low errichetf U a* cortarinam 
in irf als Cppcses r ule* 

OA'JIU.E Aft 1 1 v a*- i on Uiik-iowi 41FR7CB74 2351 80/ 12/ 09 lp 


0103120645 Cor-xe.-ts on prjpcsed rule* I Off R 30. 32, /O 4 150 -e 
possession, use 5 transfer* of lew enriched U as contaminant 
in metals U?pc»e* rule* 

OFRNSTElN B Affiliation Onirovs 4S t R7<?074 2 352. RO/12/09 1 


G 1 03 120653 Co-^ents or. proposed rules 1 C*C FR 30. 32 . 70 4 150 ^ e 
poises* » on. use 4 transfer cf low enriched U as contaminant 
in metals Opposes '•ules 

K*Cl C6/CV. H Affiliation Uninnur. 45FR70874 2353 80/12/09 l 


0)03120660 Comments on proposed rules lOC^RSO 32. 73 4 150 re 
possession, use 6 transfer of \ «w enric-ed U as : ontart nart 
jn metals Opposes 'tries 

MCONNCIMAN. D Affiliation Unknown 45F/4/C8 74 2354 8Q/12/C9 1| 


0 1 C3 1 20665 Co-rnents on proposud rules I CCFR30 . 32. 70 4 ISO re 
possession, use & transfer of lew enriched U as contaminant 
in metals Opposes rules 

v'REElAND. C Affiliation Unknown 45FR7O0/4 2349 80/ I 2/C9 Ip 


0103120672 Comment* o'* proposed rules 1 OCFR 33. 32 ■ 70 4 L 50 re 
possession, use 4 transfer of low enriched U as c on t air i na nt 
in metals Opposes role* 

ERICKSON. 6 Affiliation Unknown 45FR7C074 2350 GO/12/OV tp. 


U10312C673 Respcr.es to BlO-116 request for* concurrence in initiating 
Task h'M-905- L Manpower not available to support task 
mvRLEV. T E Division of Safety Technology Bl/01/30 Ip 


0103120679 Cn’-.-ents on proposed rules ICCFR30- 32 70 4 130 re 
posse* s i co, use 4 ti ansf er of lew enriched l> as lo-itaiimiant 
in metals Opposes rule* 

CALLAHAN. D Affiliation Unknown 4SFR7O0/4 2341 80/12/09 Ip 


0103120661 Comments on proposed rules ] OC FR30- 32. 70 4. 150 re 
posse** l on. use 4 transfer of low enriched U as contaminant 
Jn .metal* Opposes rules 

« Affiliation uninovo 4SFR70874 2J42 80/12/09 ip 


8103120607 Cor.ments on proposed rules 1CCFR30> 32* 70 4 130 re 
possess! on, use 4 transfer of low enriched U aa contaminant 
in metals Opposes rule* 

FFRETTI-M M Affiliation Unknown. 4SFR7C074 2340 80/12/09 1( 


01O312O6E9 C o- -ent s pr proposed rules ICCFR30- 32. 70 6 150 re 
possession. use 6 transfer of low enriched U as tontamnAnt 
In . metal* Oppose* -ule* 

FERRETT1. R K. Affiliation unknown 45FR7O074 233F) SD/J2/09 


8103120691 Comments o" proposed rules 1OCFR30 ■ 32 • 70 t* 1 30 re 
possess* on. use 4 transfer of low enriched U as contamn-int 
In metals Opposes rule* 

FERRETTI.M Affiliation Unknown 45FR7O074 233? BO/12/09 Ip 


0103120697 Comments o' 1 proposed rules 1 CCFR30 - 32. 70 4 150 re 
posses** on. use 4 transfer of lou enriched U as c o n tar, i nan t 
in metals Opposes rules 

LEVENBAUM.fi Affiliation t/nfcnown 45FR7O074 2319 80/12/09 I 


8103120699 Comments o n proposed rules 10CFR30- 32. 70 4 150 re 
possess 1 on. use 4 transfer of low enriched U as contaminant 
in netal* Opposes rules 

WCRD. W A Affiliation Lnitnown 4SFR70874 23i6. 0O/12/C9 lp 


8103120702 Comments on proposed rules 1CCFR30. 32. 70 4 150 re 
posses* i on. use 6 transfer of low enriched U as contaminant 
in metals Oppose* rule* 

LERNER- J- Affiliation Unknown 4SFR70874 2317. 80/12/09 lp 


8103120706 Comments o" proposed rules 10CPRJ0. 32. 70 4 150 rp 
poss es« I on . us e 4 transfer of low enriched U os contaminant 
in metals Opposes rules 

GFAN. K A. Affiliation unknown 45FRV0a74 23G6 00/12/09 l p 


0103120714 Comment* on proposed rules 1 0 CFR 30 . 32 . 70 4 130 re 
posse** loti, use 4 transfer of low *nr\ched VJ as tontaninar>t 
in netals Oppose* rule* 

DAV18.0W Affiliation Unknown 45FR70874 2308 00/12/09 lp 


0103120718 Comment* on proposed rules 10CFR30. 32. 70 4 150 re 
possess i on, use 4 transfer of low enriched U as contaminant 
in netals Oppose* rules 

DUNCAN. T. Affiliation Unknown. 45FR70874 2421. GO/ 12/09 i p 


0103120723 Co'.Tpnt* on proposed rules 10CFR30,32. 70 t 150 re 
possctsi3r>> use V transfer of lou enriched U as contaminant 
in nf tals, Opposes rules 

COGERLY. G J Affiliation Unknown. 45FR70874 2379 80M2/09 Ip 


G 1 03 1 20725 CoT.~*nts on proposed rules lOCFfl'jO, 32.70 %t ISO re 
possession, us? t. transfer of low atirtched U as contaminant 
in retail Opposes rules 

MCCLOSKFY. P Affiliation Unknown. 4SFR7O074 23B0 80/12/09 lp 


G 1 03 1 2072Q Coiy.-tnts on proposed rules I0CFR30. 32. 70 U ISO re 
possession. use U transfer of low enriched U as contaminant 
in metals Opposes roles 

GCROOM. P S Affiliation Uni noun 45FR7C974 23U2 BO/ 1 2/09 Ip 


9103120732 Coxrents on proposed rules 1 CCFR30. 32. 70 6 ISO re 
possess i on, uie & transfer of low enriched U as contaminant 
in metals Opposes rules 

MOR FQN, R Affiliation Unknown 45FR70874 2383 00/12/09 Ip 


Q1 03 120735 Comments on pio;ose4 rules 1CC.FR30, 32, 70 t 150 re 
possession. use 6 transfer of low enriched U as contaminant 
in retail Opposes roles 

* Affiliation Unknown 45FR70G74 2391 60/12/09 lp. 


B 103 I 20737 Cement* on proposed rule* l CCFR30. 32. 70 t ISO re 
possess! on. use & transfer pf low enriched U at contaminant 
in metal* Oppose* rules 

Bl/RTKEM'. J. Affiliation Unknown 45FR7O074 2360 B0/12/09 lp 


£3103120739 Cement* on proposed rules I OCFH30. 32, 70 h 150 re 
posses s i on. ut e $. transfer of low enriched U a* contaminant 
ii> metals Oppose* rule* 

TARNE, P C Affiliation Unknown 45FR70R74 2372 00/12/09 ip 


810312074? Comments on proposed rules 1 0CFR30. 32, 70 K 150 re 
posses < i on, us » & transfer of low enriched U a* contaminant 
in metal* Opposes rules 

MCKENNA. 0 L Affiliation Unknown 45rR7O074 2377. B0/12/09 lp 


8103120745 Ccr-enls on proposed rules 1 0CFR30. 32. 70 8. 150 re 
possess i on, u» e 6 transfer of lou enriched U as contaminant 
in metals Oppose* rules 

M0IJAK-CA9M0U. c Affiliation Unknown 45FR70874 2373 G0/I2/09 

IP 


B103120747 Comment* on proposed rules IOCFR30. 32. 70 8. 150 re 
posse* s 1 on. us e S, transfer of lew enriched U as contaminant 
in metal* Opposes rules 

ADLER, S Affiliation Unknown. 45FR70974 2374 80/12/0? Ip 


B10312074B Co-nents on proposed rules I0CFP3D- 32, 70 & 150 re 
possess ion* use & transfer of losi enriched U as contaminant 
in metals Opposes rules 

f.GMGACRE . S AP f i 1 i a 1 1 on Unknown 43FR70P74 2396 00/12/09 lp 


8103120/51 Comments on proposed rules 1 OCFR30. 32, 70 t- 13D re 
pDtsestlos. uu 6 transfer of low enriched if as contaminant 
to netal* Opposes rule* 

IJOBERTECM. F Affiliation Unknown. 4 5PR 70 074 2395 00/12/09 lp 


3103120755 Cc^snt* on proposed rules 1 OCFR3-0, 32. 70 S« 150 re 
possession, use fc transfer of low enriched U as contaminant 
in metal* Opposes rule* 

GOLDMAN. L A Affiliation Unknown. 4&FR7O074 2394 00/12/09 lp 


8103120759 Co-ments on proposed rules 10CFR30. 32* 70 U 190 re 
possession > use 6 transfer of lou enriched U as contaminant 
in metals Opposes rules 

* Affiliation Unknown 45FR70874 2393 80/12/09. Ip 


0103120764 Consent* on proposed rules 10CFR30* 32. 70 t» ISO re 
p o » » e s * I on , u* e 4 transfer of low enriched U as contaminant 
in metals Opposes rules 

MCCARTHY * Affiliation Unknown 45FR70B74 2392 80/12/09. lp. 


0103120767 Comments on proposed rules 10CFR30. 32. 70 U ISO re 
possess i on. us e & transfer of low enriched V as contaminant 
in 'iota l s Opposes rules 

nCROOUlSr.M. Aff t J lat ion Unknown 4SFR70874 2415. 80/12/09. Ip 


8103120771 Comments on proposed rules IOC FR30. 32. 70 *» 150 re 
possession, use L transfer of low enriched U as contaminant 
(n retail Opposes rules. 

* Affiliation Unknown 49FR70874 2416. 00/12/09 lp. 


8103120773 Cc-tm-ent* on proposed rules J0CFR3O. 32. 70 t 150 r 
posse** « on. use U transfer of low enriched U as contamlnan 
in metals Oppoie* rule* 

BCU3ER- U Q Affiliation Unknown. 45FR7O074 2420 00/12. 

8103120778 Cornents or proposed rules 10CFR30. 32. 70 8« 150 n 
potsesslon- u»* s, tren*fer of low enriched- U a* contamlnan 
in metal* Oppose* rule* 

FA01N.M Affiliation Unknown 45FR70874 2419 00/12/09 

8103120701 CoTnent* on proposed rule* l 0CFH30. 32. 70 & 150 r 
po s t es * i on. ut e & transfer of low enriched U a* contanlnan 
it> metala Oppote* rule*. 

AVILA, N Affiliation Unknown 4SFR70874 2425. 00/12/09 

0103120706 Comments on proposed rules I 0CFR30. 32. 70 & ISO r. 
possession, u*e £. transfer of lou enriched U a* contamlnan 
in metal *. Oppose* rules 

STARKEY. E Affiliation Unknown. 45FR70B74 2424 80/12/1 

0103120795 CoT-r.ents on proposed rules lOCf R3Q . 32. 70 I. 130 r< 
po s t ee * I on . us e %> transfer of lou enriched U a* contaminan 
in metals Oppose* rule* 

0ARi.EE>. B Affiliation Unknown 45FR70874 2423 00/12/0' 


8103120000 Comment* on proposed rule* 1 OCFR30. 32. 70 l ISO r< 
possession. use 6 transfer of low enriched U as contamlnan 
In metal s. Oppose* rules 

RCGEN. M Affiliation Unknown. 45FR70874 2339. 00/12/09 

8103120004 Comment* on proposed rules 10CFR30. 32, 70 ISO r< 
possession, j«e h transfer of low enriched U as contamlnan 
in metals Oppose* rule* 

FOX.M W Affiliation Unknown. 45FR70B74 2360 80/12/09 


8103120005 Comment* on proposed rules 10CFR30. 32. 70 & 130 r< 
posses* I on, use «. transfer of low enriched U as contamlnan 
in ratals Oppose* rules 

OUlNNgLL.M L Affiliation Unknown 45FR70074 2361. 00/ 


8103120809 Co*, "tents on proposed rule* 10CFR30. 32, 70 !« 130 ri 
possession, use {* tranafe. of lou enriched U as c on tarn 1 nan ■ 
in metal* Opposes rule* 

UEISINOER. D C Affiliation Unknown 45FR7O074 2362 00. 


6103120013 Garments on propo*ad ruls* I0CFR30. 32. 70 t, ISO r 
pos * •• * 1 on , u t e t> transfer of low enriched U a* contamlnan 
In metals . Oppose* rule* 

« Affiliation Unknown 45FR70874 2363 00/12/09 lp 


8103120010 Comment* on proposed rule* 10CFR30. 32, 70 Si 150 n 
passes* ! on. use i, transfer of lou enriched If as contamlnan 
In retal* Oppose* rule* 

WILKINSON. K Affiliation Unknoun- 45FR70Q74 2364. 80/ 1. 


8103160201 Staff requirements memo re 010305 Affirmation Be 
Direct* FR publication of rulemakings re therapeutic 
treatment of cardiac dysfunction by T-131 It environ 
radiation protection std* 

CHILK. 8 J Office of the Secretary of the Commission. Ml 
Bt/03/06 3pp 07918 321 


8103160349 Comment* on proposed policy statement re criterl, 
evaluation of Agreement States radiation control program. 
YOUNG, P E Affiliation Unknown 45FR65726 014 G0/12/J 

07503. 001 


8103160356 Coirments on proposed rule 10CFR71 requiring lice 
■hipping nuclear wastes to provide advance notification t 
governors Supports rule 

CARlER.JfT. BERKLEY. D A. Af f 1 We 1 1 on Unk noun. 45FR8J05I 

81/01/26 lp. 07921:133. 


8)03160372 Corment* on proposed rule* 10CFR71 & 73 re advan. 
notification of raduaste *h l pment t Not i f j c a 1 1 on should 
Include specific time* $. route* for tpent fuels t low lev 
watte. 

TEAOLE, F H Affiliation Unknown. 45FRB1038 004. 01/01/: 

07921: 132. 


8103160426 Comments on NURE0-05B6, ‘'Draft 0EI8 on Decommie* 
Nuclear Facilities." Nonpouer research 6 test reactors 
should be mentioned in DE8. 

MILLER, J. R Standard 1 tat I on 6 Special Projects Branch. I 
2pp 07916 194 


8101160496 Commants by N3 X-Roy Svc on proposod rule 10CH17) *• p advance 
notification of radwdtte (Mpuout* Regulation* should be 
controlled by Individual states 

RUSSELL. K Affiliation Unknown 45FRGIO90 006 01/01/26 15 

07921 121 


8103160309 Comment* on proposed rule I0CFR71 re advance notification to 
states of traniportatlon of nuclear waste Rule should be 
rewritten to exclude radiographic source* except u.hpn being 
transported In Type 0 package* 

CLARK. E T Tech/Op* (Technical Operations. |nc ► 4SFR0JO5G OOG 
01/02/09 Ip 07921 119 


0103160920 Consents on proposed rule 10CFR73 re shipirent* of rad waste 
Notifications should Include tpaclflc times & routes for 
spent fuel & lour level watte Regulations should not restrict 
Governor from notifying local authorities. 

TAflANORSK 1 . 0 0 Affiliation Unknown 43FR01O6O 006 Ql/02/02 Ip 

07917 133 


0103160532 Comments on proposed rule 10CFR73 re shipments of rxduatte 
across sta te. Not 1 f Uat Ion should Include specific tl-ne & 
routes for spent fuel $ low level waste Regulations should 
not restrict Oovernor from notifying local authorities 
LEBEAU. 0 Affiliation Unknown 45FR01060 000 Gl/02/06 lp 

93224 047 


0103160943 Comments on proposed rule 10CKR73 re shipments of spent 
nuclsar fuel or radwaste Oovernor should be notified in 
advance when shipments of spant fuel or radwaste will be 
transported through state. 

WlLKEN.E 9 . WILKEN.a E Affiliation Unknown 43FRQ1O60 C09 
01/02/05 Ip 99224 046 


6100160374 Transcript of 010227 Af f i rma 1 1 on /0 1 sc u s« 1 on Session 01-0 in 
Wash ing ton. DC Pp 1-3 
• Commissioners 01/02/27 8pp 


--B 103 1 60393 BECY-01-O77B 

Forwards Gfc of Policy Evaluation 010219 nemo re preparation 
of negative declaration 4. EIS In support of proposed final 
rule to amend 10CFR20 re radwaste disposal Radiological 
impact analysis was misinterpreted Action is unwarranted 
DIRCK8.W J Office of the Executive Director for Operations 
01/02/24 ?pp 07917 016 


— 0103160440 SECY-01 -077A 

Discusses proposed final rule to amend J0CFR20 re disposal 
of tritium l C-14 Even if assessment of sewer release amend 
was in error by couple of orders of rnegn 1 tud e. c o 1 1 ec t I vo 
doses & health effects are still negligible 

DfRCKS, w J Office of the Executive Director for Operations 
01/02/20. 3pp. 07917 020 


B 1 03 100170 Unofficial transcript of 010212 meeting in Wash ington. DC re 
ATW8 policy Pp 1-04 

e Commissioners 01/02/12 86pp 07943.070. 


■8103180100 Forwards draft £1A for proposed rule amending 10CFR90. 
"Domestic Licensing of Production L Utillietlon Facilities." 
re ATW8 events E10 not required 

DIRCKB. W. J Office of the Executive Director for Operetlons 
81/02/03 Ip 07943 166 


— 0103100196 Draft E1A for proposed rule te amend I0CFR90 re ATW8 events 
EIS not required 

* NRC - No Detailed Affiliation Given 01/02/03. 10pp 
07943 167 


— 8JQ3180209 Forwards revised FR notice on 8ECY-0O-4O9 re 10CFR90 amend. 
"Domestic Licensing of Production L Utlliiatlon Facilities, 
per 001209 memo about AT US events Changes in discussion 
section Included 

DIRCK8. W.J. Office of the Executive Director for Operation* 
01/01/29 4 1 pp 07943 103. 


G 1031 01082 Responds to 001210 Itr re NRC proposal to exempt Tc-99 8< low 
enriched U from licensing b regulatory requirement* a* 
residual contamination In any smelted alloy Forwards 
proposed exemption k relevant info. W/o encl. 

JONES. R. J. Transportation t Product Standards Branch. 43FR70874 
01/03/13. 2pp. 


8103190031 Orders to modify licenses to incorporate new or upgraded 
radiological contingency plans par 10CFR30. 40 L 70 Plans 
will assure adequate onsite protection against & response to 
respond to nuclear accidents 

CUNNINGHAM, R. Division of Fuel Cycle b Material Safety 01/02/11 
49pp. 07964 316 


8 ; 03 190326 Respunde to 010120 coir>*ntt in proposed rulo 1CCFP23 n 
disposal of liquid scintillation media t annal carcasses 
l tr wilt be i> o’- warded to NMSS 

ABRAHAM, k Region 1- Pf* i I ad a 1 p h i o. Office of the Director 
45FR67O10 01/01/23 >P 07993 006 


•*-0103190375 Comment* on propose? rule 10CFR20 re disposal of 1 1 qi 
scintillation media % anjmal carcasses Proposal is 
irresponsible 6 dangerous Opposes rule. 

2 1 MMEfl^AN. fl 0 Affiliation Unknown 49FR67O10 340 B1/01/2C 

lp 07959 C07 


0103190385 Responds to 010121 comments on proposed rule JOCFR20 re 
disposal of liquid sc inti I lat ion media *. animal carcasses 
L tr will be forwarded to NMBS 

ADRAHAH. K Region I. Philadelphia. Cfflce of the Director 
43FH67O10 01/01/23 Ip 


— 8103190392 Comments on proposed rule J0CFH20 re disposal of llqu 
sc 1 nti 11 at i on media 6 animal carcasses Opposes rule 
PORTER. A. V Affiliation Unknown 4&FR67O10 339. 81/01/21 


0103190403 Respond* to ltr opposing use of radioactive scrap metal 
consumer products NfiC proposes to amend licensing 
requirements that have effect of inhibiting trade In metal 
scrap contaminated w/ snail amounts of two radioactive metis 
wALOUIST.E J Energy. Dept of. 45FR70G74 Qt/01/12, I? 


8I0319D420 Responds to B101P0 co.-ments on proposed rule 10CFR20 re 
disposal of liquid scintillation media 4 animal carcasses 
Ltr will be forwarded to N. M 8S 

ABRAHAM. K Region I. Philadelphia. Office of the Director 
43FR670I8 01/01/23 ip 


--8103190420 Comments on proposed rule 10CFR20 re disposal of liqu' 
scintillation mod la t animal carcasses Opposes rule 
BONNER. E 3 Affiliation Unknown 4 9FR6 701B 337 Ul/01/20 


8103190443 Responds to 010120 comments on proposed rule 1OCFR20 re 
disposal of liquid scintillation media L animal carcasses 
Ltr will be forwarded to NMfiS 

ABRAHAM. K Region 1. Pn i 1 ad e t ph i a . Office of the Director 
4SFR67OI0 336 01/01/27 lp 


-0103190452 Comments on proposed rule 10CFF12O re disposal of liqui 
scintillation media 6 aninal CSrcasses 

D0CKH09N.M Affiliation Unknown 4SFR670I8 336 01/01/20 I 


8103230709 Responds to FOIA request for cor-nents b NRC responses ti 
comments on proposed rules 10CFH30. 32. 70 & ISO. FE6 
containing NRC responses will be provided when available 
Other comments are available in PDR.W/o encl IOCFR‘7, 

FELTON. J M Division of Pules and Records A9FR709/4 91/03/1: 

lp 


0103230714 FOIA request for comments S« NRC responses to comments oi 
proposed rules 10CFR3O. 32* 70 t 130 

HONICKER.J Affiliation Unknown 002016 00/11/11. 3pp. 


8103240009 Responds to 810120 comment* on proposed rule I0CFR20 re 
disposal of liquid scintillation media L aninal carcasses 
Ltr will be forwarded to NMS8. 

CRIER, BH Region l- P h i 1 a d e 1 p h la. Office of the Director 
49FR6701B 81/01/26 lp 07989:340 


— 6103240012 Comments on proposed rule 10CFR20 re disposal of llqu 
scintillation media & animal carcasses Opposes rule 
UDLPE.L Affiliation Unknown 4SFH67O10 342 81/01/20 Ip 

07909 341 


Q103240492 Comenti on proposed rule 10CFR20 re radwaste disposal 
sewer iy* 6 proposed rules 1 OCF R30. 32. 70 & 150 re use of 
contaminated metals in consumer product* Requests public 
hear Ings 

OL 82 ANSA 1 , M United Steelworker* of America 4SFR70874 3340. 
01/02/12 Ip 


8103240364 Package of thru comments on proposed rule 10CFR20 re 
disposal of liquid scintillation media & animal carcasses 
into sanitary water sys Opposes rule 

• Affiliation Unknown. 4SFR67018. 01/02/19 3pp. 07909001 


0103240966 Package of 38 comments on proposed rules I0CFR3O. 32. 70 
re exempting from licensing requirement* low enriched U as 
contaminant* In netals for consumer products Opposes rules, 
a Affiliation Unknown. 49FR70874. Gl/03/06 32pp 


462 


IMOlMDUuKfcl ED I I tlVlb 


81032*10651 Sumner y of Degraded Cooling Steering Orgup 810303 meeting re 
strakegy to Jttur« proper coordination 0? ARC efforts 
related to iegradej tooim; 4 associated rulemakings 

MEDElRGS-^ s Office cf Standard DjvbI jprjnt. Director 81/ 03/11 
9pp 07*02 290 


8103250013 Cor'-emt* on proposed rule 10CFR73 re advance notification to 
governor* of shipment* of irradiated reactor fuel t- proposed 
rule ICCFR71 re pr «no t i f ICet icn to states of transportation 
of certain nuclear wastes No cogent* on rules 

VAN CLEVfc’. ft C Inter, or. Dept of 49FR01O39O26 01/03/09 50pp 

07«?97 32? 


810325C017 Cogent* on prcpcsec rule JCCFR73 re advance notification to 
governors of shipment* cf irradiated reactor fuel & proposed 
rule 10CFR71 re prenotification to states of tran spor ta t l on 
of certain r-jc 1 ear .as tel 

70GB/- JJ Pennsylvania. State of 45^91058 013 01/02/13 Ip 

07996 255 


0103250026 Consents on proposed rule 10CFR73 i» advance notification to 
ggvernoi t of shipment* of irradiated reactor fuel 4 proposed 
rule 10CFR71 re prenotification to states of transportation 
of certain nuclear wastes Supports rules 

PPELESVtVL W L Affiliation Unknown 45FRQ1Q59 003 01/01/07 ip 

07996 254 


6103250034 Car-mt, on proposed rule IOCFR73 re advance notification to 
governors gf shipments of irradiated reactor fuel 6 proposed 
rule 1 GCFR 7 1 re pr erot l f I c a t i on to states of tran spor ta 1 1 on 
of certain nuclear wastes Supports rules 

CAWSC'J. A C Affiliation Unknown 45FR01O58 012 01/02/24 lp 

07905 OOl 


8103250035 Cc-m.ents on proposed rule 10CFR73 re advance notification to 
governors t f shipments t>f irradiated reactor fuel t> proposed 
rule 1CCFR7I re p r tno 1 1 f 1 c a t i on to states of t ranspor ta 1 1 on 
of certain nuclear wastes Opposes rule 

PARENT. C 0 Affiliation fninc^n. 45FR9I0S8 OH 01/02/2? 3pp 


6I0325CC41 Cc.-rents pr proposed rule 10CFP73 ro advance notification to 
governors of shipments of irradiated reactor fuel 6 proposed 
rule IQCFR7J re prenot i f icat Ion to states of transp or ta 1 1 on 
cf certain nuclear wastes 

MILLS. L M Tennessee Valley Authority 45FRQ1O50 023 81/03/04 

2pp 07996 252. 


61Q325C044 Cc'^ents cn proposed rule 10CFR73 re advance notification to 
governors cf shipments of irradiated reactor fuel & proposed 
rule 10CFR71 re prenotification to states of transportation 
of certain nuclear wastes Supports rules 

SCHRADER. U Affiliation Unknown 45FR0 1038 039 Bl/03/Jl Ip 
07589 OOl 


910325C050 Comments by Rising Bun Coalition on proposed rule 10CFR73 re 
advance notification to governors of shipments of irradiated 
reactor fuel 6 preposed rule 10CFR71 re prenotification to 
states of transpor tat ion of certain nuclear wastes 

RUSSELL- 3 . MCMJSlANO.P . SPfUtiO.A Affiliation Unknown 4SFRB1059 
014 81/02/10 2pp 07996 250 


8103250053 Comments on proposed rule J0CFR73 re advance notification to 
governors of shipments of irradiated reactor fuel 4 proposed 
rule I0CFR7J re p renot 1 f 1 ca 1 1 on to states of tran sp or tat i on 
of certain nuclear wastes Supports rules 

DAl T ON. J N Virginia. State of 45FRG1O90 038 01/02723 lp 

07996 240 


Bi 03230337 Comments by City of Salma. K8 on proposed rule 10CFR73 r» 
advance notification to governors of shipments of irradiated 
reactor fuel 4 proposed rule 10CFR7J re prenot 1 f l c at i on to 
states of transpor tat ion of certain nuclear wastes 
GEI8.DG Affiliation unknown 4SFR01O38O16 01/02/03. lp 

07996 247 


810325C063 Comments on proposed rule 10CFR73 re advance notification to 
governors of shipments of Irradiated reactor fuel & proposed 
rule 10CFR71 re prenotification to states of transportation 
of certain nuclear wastes Supports rules. 

LAMM, ft D Colorado- State of 45FR01O59 037. 81/02/18 lp 

07996 246 


8103350064 Comments on proposed role 10CFR73 re advance notification to 
governors c-f shipments of irradiated reactor fuel l proposed 
rule IOCFR7J re prenotification to states of transportation 
of certain nuclear wastes Support! rules. 

WHITE. F Arkansas. Btate of 4SFR01O5B 013 01/02/12 lp 

07996 24 5. 


0 1 03250073 Comment* on proposed rule 10CFR73 r$ advance notification t 
governors of shipments of irradiated reactor fuel 6 proposed 
rule 10CFR71 re p r eno 1 1 f i c a 1 1 on to states of trans p or t a t i on 
of certain nuclear wastes Supports rules 

KJNO.S 0 New Me , 1 1 o- State of. 45FR810S8 036 01/02/13 Ip 


8103250379 Comments on proposed rule 10CFR73 r» advance notification t 
governors of shipments of irradiated reactor fuel 4 proposed 
rule 10CFR71 re p r eno 1 1 f 1 ca 1 1 on to states of t ran sp or t a t i on 
of certain nuclear wastes Supports rules 

HFR8CH..ER. E Wyomin;. State of 45FR01OS8O33 01/02/03 lp 

07997 324 


810325C084 Co^-ents on proposed rule 10CFR73 re advance notification t 
governors of shipments of irradiated reactor fuel & proposed 
rule 10CFR7I re prenotification to states of transportation 
of certain nuclear wastes Supports rules 

v’AMES.F Alabama, 3tate of 4SFR01O50 034 81/02/13. lp 


0103250094 Comments on proposed rule 10CFR73 re advance notification t 
governors of shipments of irradiated reactor fuel & proposed 
rule 10CFR71 re prenotification to states of transportation 
of certain nuclear wastes Supports rules 

HEOEMAN. W N Environmental Protection Agency 45FR01O58 020 
Dl/02/2 7 2pp 07997 321 


8103230426 Comment* on proposed rule 10CFR73 re advance notification t 
governors of shipments of irradiated reactor fuel Opposes 
rule Substantial technical problems hamper compliance & 
enforcement of rule 

FLOWERS. F D General Electric Co 4SFR81060 030 81/03/03 2pp 

07997 258 


0103230457 Comments on proposed rule 10CFR73 re advance notification t 
governors of shipments of irradiated reactor fuel Endorses 
tu\® 

CUlSie.F C. Affiliation Unknown 43FRQ1060 011 81/02/21 lp 

07996 361 


8103250460 Comments on proposed rule I0CFR73 re advance notification t 
governors of shipments of irradiated reactor fuel Endorses 
rule 

MAVB.E Affiliation Unknown. 49FR81060 010 01/02/10 lp 

07996 360 


9103250464 Comments on proposed rule I0CFR73 re advance notification t 
governors of shipments of irradiated reactor fuel Endorses 
rule 

ELLER- C S Affiliation Unknown 45FRBI060004 01/01/08 Ip 

07996 339 


0103230470 Comments by Nuclear Assurance Corp on proposed rule 10CFR73 
re advance notification to governors of shipments of 
Irradiated reactor fuel Opposes rule Pr eno t l f 1 c a t t on has 
little value for governors' ofc t could jeopardise security 
JCHUStm-C.R Affiliation Unknown. 45FR0 1060 022 81/03/03. 2pp 

07996 357 


B10325D47B Comments on proposed rule 10CFR73 re advance notification t 
governors of shipments of irradiated reactor fuel 
Notification should include specific tines & routes for 
spent fuel 6 low level radwasta shipments. 

PENNQCK.S- Affiliation Unknown 45FR01O6OO12 01/02/08. lp. 


8103250403 Forwards consents on proposed rule 10CFR73 re advance 
notification to governors of shipments of Irradiated reactor 
fuel. 

KASSEL. R L Iowa. State of 43FR01O6OO19 81/03/03. Ip 

08022 153 


--81O325049O Comments on behalf of Interagency Coordinating Council on 
Radiation Safety on proposed rule I0CFR73 re advance 
not! f tc.* tion to governors of shipments of irradiated reattor 
f gel . fiupp orts rule 

CURE. J. A.. CRANE. L . E. . KASSEL. R L. Iowa. State of. 45FR8I060 
01/02/26 Spp. 00022 136. 


8103230493 Comment* on behalf of IL Dept of Nuclear Safety on proposed 
rule 10CFR73 re advance notification to governors of 
shipments of Irradiated reactor fuel. Supports rule 
GUBTAF6DN. F> F Illinois. Btvte of 45FR01O6O 021. 81/03/04 Ip 

08000 360 


0103230501 Comments on proposed rule 10CFR73 re advance notification ti 
governors of shipments of Irradiated reactor fuel Supports 
rule. 

ARIYOSHl.Q R Hawaii' State of. 45FRBI060 032. 81/02/18. lp 

00000359 


9103550509 Contents on behalf of Disaster Svcs Agency on proposed rule 
10CFR73 re advance notification to governor* of shipments of 
irradiated fuel Endovies notification oP Type 0 packages *• 
io«nt fuel shipments Notification tine should bo changed 
GRIFFITH. C Ohio, state of 45FRQ1060 001 00/12/19 Gp- 

C0O22 14 7 


SI-03230519 Comments on proposed rule 10CFR71 re p r eno t i f 1 c a 1 1 on to 
states of transportation of certain nuclear uaitet Opposes 
rule Notifications i's unnecessary t> fail to accomplish 
intended objectives 

FLOWERS- F D General Electric Co 4S‘ r flRl0i>0 0,13 01/03/01 3pp 

03022 144 


S103250529 Comments on proposed rule 10CFR73 re advance notification to 
governors of shipments of irradiated reactor fuel Governors 
Should be enpotered to refuse shipment of spent fuel rods 
if weather jeoperdltes safe passage of cargo 

SIDED THA’I, D P New England Coalition on Nuclear Pollution 
455R01O6O 040 01/01/0? Ipp 00022 Kl 


8103250535 Consents on proposed rule 10CFR71 re pr eno t 1 f 1 c a l i on to 
states of transportation of certain nuclear wastes Supports 
rule Rule should requite licensees to provide listing of 
routes to bo used 

EPSTEIN. 1. R Affiliation Unknown 49FR01OSU 002 91/01/07 Ip 

03001 36.1 


0103250541 Forwards motion for partial stag pending judicial review of 
final rule on fir* protection Requests action on notion b, 

G 102 I 7 

NATrtfNS.K Deb evo i se t Liberman 45FR76602 01/01/16 Ip 

OOOD1 311 


8103250550 Motion for partial stag of lOCFROO, App R III 0. L b 0 pending 
judicial review Pr oirul ga 1 1 on of fire protection rules 
involves serious legal questions It contains several 
fundamental flaws Affidavits & Certificate of Rvc enc 1 
WATKINS. M Arkansas Power t Light Co WATKINS. M Boston Edison 
Co WATKINS. fl Florida Power *. Light Co 01/01/16 44pp 
00001 312 


0103290342 Corments on proposed rule 10CFR71 re prenotification to 
states of transportation of certain nuclear wastes Opposes 
rule NRC should inform Congress that shipments ar© not 
haiardous 

SCWENGEL.K H Wyoming Mineral Corp. 4&FR01O9Q 031 01/02/24 Jpp 

O000I 302 


0103250590 Comments on proposed rule 10CFR71 r© p renot i f 1 c a 1 1 tin to 
states of transportation of certain nuc lear wastes Opposes 
rule. Rule will impose unreasonable 6 unb eno f 1 c 1 a 1 burden on 
Industry %, state govt staffs 

KOVACS.H Foster Wheeler Corp 45FRB105Q 010 01/02/10 Ip 

OBOO I 360 


0103250567 Comments oh proposed rule 10CFR71 re p r f no 1 1 f 1 c a t i on to 
states of transpnr tat 1 or> of certain nuclear wastes Rule 
should specify that low specific metis are not included in 
do f 1 n 1 1 1 on of nuclear waste 

DRAB B I W A Affiliation Unknown. 4SFR81O50 010 01/02/27 2pp 

08001 358 


G 1 03230375 Comments on proposed rule 10CFR71 re p r eno t i f i i a t ion to 
states of transportation of certain nuclear was te s. Bp e 1 1 f 1 c 
clarifications mould be /'Mde excluding non! r rad 1 a ted Jou 
enriched U 

KAPLAN, A. L. General Electric Co.. Nuclear Energy Produc ts Oiv 
45FR0IO39 00? 0I/O2/J7. 2pp 08001 336 


B 1 03230581 Comments on proposed rule 10CFR71 re prenotification to 
states of transportation of certain nuclear waitet. Supports 
rule 

ADAMSON. E Affiliation Unknown. 45FR81O30 020 01/03/05 lp 

07306: 001 


8103250584 Comments on proposed rule 10CFR30 r© codes 6 stds for 
nuclear plants Regulation should be divided into two 
sections, one for plants under design 1 const second for 
plants which have OL 

DAIL-L.C. Duke Power Co 43FR063OO 001 81/02/06. 2pp 

07990 396 


0103290580 Comments on behalf of Dept of Nuclear Safety, on proposed 
rule 10CFR7I re prenotification to states of transportat Ion 
of certain nuclear wastes. Supports rule 

GUSTAFSON. P. F Illinois. State of 43FR0IO58 021 01/03/05 Ip 

07990: 399 


B10325059S Cor^pnts on proposed rule 10CFR50 re developmwnt cf 
integrated epe rational uperitnc? reporting gyi Ratio rial© 
is <imp;istic t, iiv©rlo(iks idea of u^iqi-e character of 
t) e f l c i enc <, 

ZEQROSK I . E L . Rt/DIG.A Electric Power Researcn Institute 46 F 
006 01/03/02 Qpp 


01 03250596 Com.Tetils on proposed rule 1CCFR7J t© pr© notification to 
states of transportation nf certain nuclear wastes Opposes 
rule Local city 6 town govts should be notified re nuclear 
t h ] p rent S 

GETZ. L Affiliation unknown 49FR0105B 022 81/03/05 lp 

07990. 354 


DJ0325C605 Comments 0 n proposed rule IOCFP50 re codes 8- stds for 
nuclear power plants No acceptance criteria .published in 
article against nM c . K to c cup are insp results Nu criteria 
for exempting any support from ©lamination established 
UUE/.f E Carolira Pojpp «, Light Co 45FR0i3Oo 002. 81/02/17 

ip 07990 353 


0103250607 Comments cn praposod rule 10CFR7I ■© pr eno 1 1 f l c at ion to 
states of transportation of certain nuclear wastes Opposes 
rule Rule violates civil liberties 

ALLEN. J Affiliation Unknown 45FH0 1058 029. 01/03/04 lp 

07506 03 1 


R 1 0325061 ? Consents on proposed rule I0CFR71 re p r eno t > f i c a t I cr to 
states of transportation of certain nuclear wastes Opposes 
rule No 1 1 f i c a c i or>« must include specific details of travel 
PRICE. E Affiliation (jninr^n 4SFRB109Q 032 81/03/03 I? 

07998 352 


81032SC620 Cot. merits on proposed ~ul© 10CFR71 re prsnot i f icat ion to 
states of transportat ion of certain nuclear uastis. Rule 
should require state to ensure that schedule Info is 
protected fro*n unautboriaed disclosure 

GCLD3CRG. J H Houston Lighting 8. Power Cn 4SFR01O59 030 
01/03/04 2pp 07996 340 


0103250644 Cor^snts on proposed rules 10CFR2. 50. 70 6t 73 re protectl 
of unclassified safeguards info Rsc on-nends re-eval uat ion of 
rules Requirements can be accomplished by I0CFR2 U 9 
Category 3 should be eliminated from proposed rule 
0DRENSCN. R L Battel If Memorial Institute. Pacific Northwest 
Laboratory 4SFR85499 015 81/03/06 25pp 0B000 290. 


0103250691 -Comments on proposed rules 10CFR2. 50. 70 U 73 re protect! 
of unc l as * I f l ©d safeguards info Extensive revision should be 
made to apply only portions or none to info associated w/use 
of lower risk quantities ^ types of SNM 

ERLICH. R Getter a 1 Electric Co 45FR05459 009 01/03/04. 3pp 

C0OOO 207 


0103250645 Comments on proposed rules 1CCFR3. 90, 70 U 73 re protccti. 
of unclassified safeguards info Exclusion of guard training 
6 qua 1 i f 1 c at ion represents significant weakness in rule that 
could be exploited to detriment of plant security 
MTTL.ft L Public Service Electric t- Gat Co of New Jersey 
49FR05499 OO0 01/03/04 2pp OBOQO 289 


8103250672 Comments on proposed rules I0CFR2, 50. 70 6 73 re protect! 
of unclassified safeguards m?o Rule should be revised to 
specifically exclude GNM of low strategic significance 
NAROI.A J Westlnghouse Electric Corp 45FR854&9 011 81/03/03 

2pp 07998 360 


0103290607 Comments on proposed rules lOCFRa, SO. 70 t 73 re protect! 
of unclassified safeguards info Only actual Units of error 
associated ■©/ inventory differences value for arty given 
inventory period will be of interest 

KAPLAN. A L General Electric Co , Nuclear Energy Products Dlv 
43FR0945? 012 81/03/05 9pp 07999 332 


0103290672 Comments on proposed rules 10CFR2. 50. 70 L 73 re protect! 
of unclassified safeguards info. Rule should be revised to 
specifically exclude SNM of low strategic significance 
NARDI.AJ Uestinghouse Electric Corp. 43FR8S439 0 I 1 01/03/05 

2pp. 07990 360 


0103250687 Comments on proposed rules 10CFR2, 50. 70 K 73 re protectl 
of unclassified safeguards Info Only actual limits of error 
associated w/fnvenftory difference* value for any given 
inventory period will be of Interest 

KAPLAN. A L Oenoral Electric Co., Nuclear Energy Products Dlv 
49FR05459 012 0I/O3/OS 9pp 0799? 332 


0103290672 Comments on proposed rules 10CFR2. 50. 70 & 73 re protectl 
of unclassified safeguards info. Rule should be revised to 
specifically exclude BNM of low strategic significance. 

NAROI.A J. L‘e« t Inghouse Electric Corp 45FR85459 Oil Gl/03/0? 
2pp 0799Q 360. 


8103230607 Comments on proposed rules 10CFR2. 50.70 8- 73 re protection 
of one 1 a t * 1 f I e d id f rguj r i> info. Only actual cf error 

anot d u/inventorj difference* value for any given 

inventory period util be of lntere»t. 

KAPLAN. A l General Electric Co. • Nuclear Energy Products Dlv 
43PP&30V? 012 Bl/03/05 9pp 07999 332 


0103230672 CoT.r»nt» on proposed rules 10CFR2. £0» 70 Sc 73 re protection 
of unclassified «af»guaris Info Rule should te revived to 
specifically exclude SNH of lout strategic significance 
NASD I . A J Meetinghouse Electric Corp LA-Bl-23 01/03/03 2p; 


010325069/ Ccr-nents sn proposed t-ulss 10CFR2.30.70 t* 73 re protection 
of unclassified safeguards info Only actual lints of errer 
associated w/inventory differences value for any given 
inventory period uill be of interest 

KAPLAN. A. 1. General Electric Co . Nuclear Energy Products Dlv 
42FR05439 012 01/ 03/05 9pp 


9103250691 Co«nrents on proposed rules I0CFR2. SO. 70 t« 73 re protection 
of unclassified safeguard Info Plant specific safeguards 
analysis covers too broad range of data Requests 
c tar i f teat ion of composite listing requiring safeguards 
8RAD8DRY. R O Qtone l Webster Engineering Corp 43FR85459 017 
81/03/09 3p f 07 506 00 1 


0103230694 Co-unts on proposed rules IQCFR2. 50. 70 & 73 re protection 
cf unclassified safeguards info Policy should be reworded to 
maintain consistency 

DCF Pi P T Energy. Oept of 45FR034S? 002 01 / 02/20 2pp 

0799B 350 


9)03250690 Comments on behalf of Ofc of Atty General on proposed rules 
10CFW2, 50. 70 t. 73 re protection of unclassified safeguards 
info. Rule could create impractical sys uhleh compromises 
both safeguards U safety concerns 

hWCHNUM.E D Ohio, at* t e of. 46FR95459 007 01/03/03 4pp 

00022 : 1 23 


9103250701 Cc'iments on proposed rules 10CFR2. 30,70 S. 73 re protection 
of unclassified safeguards Info Opposes rules Schedule* & 
Itineraries requirement would be difficult to audit & 
enforce Requirement should be deleted 

FLOWERS. F D General Electric Co . Nuclear Energy Products Olv 
45FRB3439 019 81/03/03 5pp 00022120 


103230709 Cements on proposed rules 10CFR2. SO. 70 6 73 re protection 
of unclassified safeguards inf o. Some Info restrictions fall 
outside scope of authorlting statute i are in violation of 
Statutory limitations on NRC power 

ELLIOTT. C V) Tboira* %> Hair 43FftQ5439 003 Q1 703/03 9pp 
C8D32: 111 


0 1 03230709 C »n t * on proposed rules J0CFR2, 50. 70 (. 73 re protection 
of unclassified safeguards info Opposes rules Majority of 
info requiring protection is already covered by normal 
industry practices governing proprietary commercial info 
ZEFF, D. W Babcock «. Mllcot Co 45FR0S4S9 013 01/03/06. 7pp 

CCOOO 332 


8103250711 Comments on proposed rules IOCFR2. 50. 70 4c 73 re protection 
of unclassified safeguards info Rule requires clar 1 f lea tion 
If objectives are to be obtained 

UTLEY. £ E Carolina Power i Light Co. 45FRB3459 006. 01/03/03. 

3pp. OCOOO. 349 


0103250713 Cor-Tients on proposed rules 10CFR2, 50. 70 L 73 re protection 
of unclassified safeguards info Opposes rule Rule will place 
significant burden on licensees possessing me 1 1 of 1 oui 
strategic significance 

WILHOff. R Exxon Nuclear Co . Inc Isubs Of Elton Corp. ). 4SFR83499 

014 81/03/06 3pf. 09000 346. 


9103250720 Conentt by Nuclear Assurance Corp on proposed rule 10CFR2. 
50.70 L 73 re protection of unclassified safeguards Info 
Requests withholding from disclosure of route Info under 
10CFR2. 790(d > until shipments using route are completed 
JOHNSON. C. R. Affiliation Unknown 4&FR0S459 004 01/03/03. 2pp 

08000. 342 


8103250726 Comments on proposed rules 10CFR2. 50. 70 L 73 re protection 
of unclassified safeguards info Rule should be less 
Inclusive b burdensome Scope Is far broader than necessary. 
CLEMENTS. B . R Texas Utilities Generating Co. 4&FR0S439 003 
01/03/03 Upp. 08000 331 


8 1 03250732 Comments on proposed rules 10CFR2. 50. 70 Sc 73 re protection 
of unclassified safeguards info. Rules provide Insufficient 
protection against disclosures in licensing while 
establishing overly restrictive handling of Info by utils 
KNUTH, D. F Kerr~McQee Chemical Corp. (subs of Kerr-McOee Corp.) 
45FR994S9 016 B1/O3/06 &pp. 00000:323 


8103250736 Comments on proposed rules 10CFR71 re notification to sto 
of waste *h I prents. 10CFR ?3 re advance notification to 
governor re irradiated reactor fuel shipment* 6 10CFR2. SO. 70 
6 73 ra unclassified safeguards info protection 
RILEY. R W South Carolina. State of 45FR81060 027 01/03/06 

2pp. 08C00 321 


B103250755 Comment* on proposed rule I0CFR73 re advance notification 
governors of shipments of irradiated reactor fuel b proposed 
rule 10CFR71 rp prenotification to states of transportation 
of certain nuclear ua it os 

BADGER. C H Georgia. State of 45FR01O58 024 01/03/02 Ip 

08000 317 


0103230796 Carnen t s on proposed rules 10CFR2. 30. 70 L 73 re protectlo 
of unclassified safeguards Info. Opposes ru 1 e s . Proh 1 b 1 1 1 ng 
other than licensees to have access to info will inhibit 
constructive comments from public 

UABBERBACH.A E Affiliation Unknown 4SFR05439 001 81/02/18 

06000 316 


8103250759 Comments on proposed rule 10CFR73 re advance notification 
governor* of shipments of Irradiated reactor fuel l» proposed 
rule 10CFR71 re p r enot 1 f 1 c a 1 1 on to states of transpor ta 1 1 on 
of certain nuclear wastes 

M/EftS. S Energy. Dept of 45FR8103B 0 40 01/03/06 0pp 


8 1 0326 0033 Comments on proposed rule 10CFR73 re advance notification 
governors of shipments of Irradiated reactor fuel fc proposed 
rule 10CFR7I re prenotification to states of transportation 
of certain nuclear wastes 

GOjCHEYiO D Washington Public Power Supply System 4SFRB10SB 02! 
81/03/04 3p p 


0103260189 Comments on proposed rule 10CFR61 re low level waste 
disposal lite Requests NRC waste classification study Low 
level waste should be defined in terns of vol L Cl. 

LEW IB. M l Affiliation Unknown 49FRI3104 005 Ql/OI/27 Ip 


0103260199 Forwards comments on proposed rule I0CFR2 re policy & 
procedure for enforcement actions Policy Is unfair 4 
inequitable 

MGOAUOH/. J P Mississippi Power L Light Co 49FR66734 147. 
01/01/09 18pp 08040 087 


0103260210 Forwards comments on proposed rule 10CFR2 re policy & 
procedure for enforcement actions Policy is needlessly 
punitive particularly as applied to milling segment of U 
fuel Cycle 

BOGGS. L A American Mining Congress. 45FR66754 136. 81/02/12 

12p p 03040 073 


8103260222 Comments on proposed rule 10CFR2 re policy t* procedure foi 
onforcentent actions Requests, under FOI A, c os t -bene f 1 1 
analysis supporting policy & procedure. C tvl l penalties will 
force unlvs to shut down reactors. 

MUNNCl. F. J. Affiliation Unknown. 43FR66754 137 Bl/02/25 3pp 

08040 161. 


8103260233 Comments on proposed rule IQCFR2 re policy & procedure fa 
enforcement action Proposed fine for research reactor 
violations should be deleted from policy. 

RECKLEY. W American Nuclear Society 4SFR66794 138 81/02/24. 

2pp. 08040 159 


0103260245 Comments on proposed rule lOCFRSO re degraded or melted 
cores In safety regulation Probabilistic analysis should be 
promptly Implemented for all future safety c one 1 derat * ons. 
Including degraded V melted cores 

HOFFMAN, 0 P Consumers Power Co. 43FR65474 049 Hl/02/09. 2pp. 

08040: 137. 


8103260256 Commint* on proposed rule 10CFR30 re degraded core 
cons 1 derat Ions. Imposi t Ion of single failure criterion on 
vents Is both unwarranted 1 unnecessarily conservative 
HOFFMAN, D P Consumer* Power Co. 45FR63466 040 81/02/09. 2pp 

08040; 155. 


8103260271 Com/rents on proposed role 10CFRJ0 re development of 
integrated operational experience reporting sys Rule will 
require significant increase In license manpower for 
negligible improvement to reporting sys effectiveness 
DALTfiOFF, B L Philadelphia Electric Co 46FR3341 Q07. 01/03/02 

3pp 08040:152. 


0103260283 Comments on proposed rule 10CFR90 re development of 
Integrated operational experience reporting tyt. Industry 
should be involved In entire developmental process 6ye value 
will be dptlmljed by considering reporting requ tr ement •- 
PARKER. W. □ Duke Power Co. 46FR3541 008. 81/03/02. 2pp 

00040: 130 


0103260293 Comment* on proposed rulo 10CFR50 re d e v» 1 opmen t of 
Integrated operational experience reporting sy* NRC finding* 
art Inaccurate fc misleading. Variation of scope does not 
render statistical data base useless Opposes rule 
HAUETER. « L American Nuclear Society 46FR3941 010 BI/03/09 

3pp 06040 147 


8103260313 Comments on proposed rule 10CFR73 re advance notification to 
governors re shipments of Irradiated reactor fuel 
Deregulation of low-level raduastf 6 transportation of waste 
Mplngee on civil right t 

JOSEPH, l. J. Affiliation Unknown. 43FR81060 029 81/03/06 Ip 

06040 146 


6100260326 Consents on proposed rule 10CFR73 re advance notification to 
governors re shipments of Irradiated reactor fuel. Rulo Is 
unnecessary 6 will interfere w/eafe 4 expeditious movement 
of spent fuel. 

COlDBERQ, J H Houston Lighting ft. Power Co 8T-HL-AE-630. 01/03/04 

Ip 00040 143. 


B103260618 Forwards UBG8 comment* on working group rept 
It ACRES statement re proposed rulemaking on storage & 
disposal of nuclear waste 

FREDERICK. DO I n t «r 1 or , Dep to f , Oeologlcal Survey 01/03/09 1 D 

08033:317 


— 0103260629 Comments on working group rept 6 ACR8 statement re 
rulemaking on storage 6 disposal of nuclear waste Rapt Is 
accurate summary of record 4 delineates technical issues 
Commission must address 

* Inter lor. Dept of. Oeologlcal Survey. 01/03/04 7pp 
08033310 


6103260012 Notice of P Welsh withdrawal of appearance in proceeding 4 
substitution of CA Binderbrand for State of Ul. 

9INDER0F1AND. C. Wisconsin. State of 01/03/17. lp 06036 207 


— 8103260920 Comments on working group rept 4 ACRS 601210 Itr re waste 
confidence rulemaking Categor 1 tatl on of Issues Is adequate 
but phraseology has serious deficiencies U/Certi fleets of 
8vc . 

STNOEHARANO. C. r LA FOLLETTE, 0 Wisconsin, State of. 01/03/17 
19pp 00036 200 


0103260639 Forwards NROC comment* on working group rept re waste 
confidence rulemak ing. Requests secretary serve copies on all 
other full participants 

WEISS. E R. Harmon 4 Welts. 81/03/03 Ip. 06036.236 


--9103260069 Response to working group rept on waste confidence 
r u 1 eme k 1 ng Approp r 1 a t* emphasis not given to need for 
Commlesion resolution of whether one theoretical route to 
geological disposal It possl b le. W/Cer 1 1 f icata of 0vc. 

WE1S8> E. R , COCHRAN, T. , YUAN, 0. Natural Resources Defense Council. 
01/03/03 29pp. 00036 237 


8103261004 FOIA request for cost-benefit analysis in support of new 
policy 4 procedures for enforcement actions Also comments 
on proposad rule I0CFR2 re general statement of policy 4 
procedure for enforcement actions. 

WNNO.F. J. Affiliation Unknown. 49FH66794 157. 01/03/01 3pp 

08036: 320 


S103261190 Responds to B10205 request for delay of Issuance of 10CFR60 
re licensing procedures for radweste disposal until policy 
changes made by current admlnl strati on. Delay in Issuing rule 
could slow natl waste program development. 

HENORIE.J. M. Commissioner*. 01/03/13. 2pp- 00040:237. 


-8103561199 Responds to 810203 request for delay of issuance of 10CFR60 
re licensing procedures for radweste disposal until policy 
chenges made by current jdmlnietrat Ion Delay in Issuing rule 
could slow natl waste program development. 

HENDRIE, J. ft Commissioners. St/03/13. 2pp. 00040:239. 


— 8103561204 Urges NRC to postpone final action on proposed rule re 
radweste disposal until administration fully appraises NRC 
nuclear policy intent Ions. 01 scusses President Reagan 010129 
dlfscti va, NRC conformance 4 financial constraints. 

80UQUARD, ML. LUJAN, M House of Rep., Science 4 Technology. 
61/02/09 2pp. 00040:241. 


8103270126 Comments on proposed rules 10CFR30, 32, 70 4 150 re 
possess ion. us* 4 transfer of low enriched U as contaminant 
in metal s. Opposes rule. 

BEEDERMAN. A Affiliation Unknown. 4 5FR 70874 3339. 01/02/03 Ip. 


3103270139 Forwards comments by constituents, on proposed rules 10CFR30. 
32,70 4 190 re possess Ion, use 4 transfer of low enriched U 
as contaminant In metals. 

6PECTER, A. Senate 49FR70874 3398 01/02/27. 4pp 


0103270136 Comments on proposed rules 1 0CFR3O. 32. 70 4 150 re 
possess! on. use t transfer of low enriched U ai contaminant 
in netal* Opposes rule 

INSLEE.N U Affiliation Unknown 45FR7O074 3354 0I/O2/C0 


8103270167 Comments on proposed rules 10CFR30. 32. 70 4 150 re 
pot see s I on . us e 4 transfer of low enriched U as contanlnant 
In metals Opposes rule 

TEELINO.M 0 Women's I n t orna 1 1 on* 1 League fur Peace 4 Freedom 
43FR7O074 3352 HI /0 1/26 Ip 

8103270100 Comments on proposed rulas 10CFR30. 32, 70 4 190 re 
possess i on, use 6 transfer of lou enriched U a* < onteni nan t 
In neta l s. Opposes rule. 

THOMAS. D. United Steelworker* of America 43FR7Q074 3397. 
61/02/13. lp 


0103270196 Ack receipt of enc 1 comments on proposed rules 10CFR30. 
4 190 re possess i on- use 4 transfer of lou enriched U as 
contaminant in me t e 1 s. C orrm e n t will be forwarded to NRC in 
U* thing! on tJ/o enc 1 Ff? notice 

STRA6MA.J Region 3. Chicago, Office of the Director. 43FR70R7- 
3360 01/02/20 IP- 


■0103370203 Comments on proposed i*ul#* 10CFR30, 32, 70 4 193 re 
possession, use 4 transfer of lou enriched U as contaminant 
in metals Opposes rule 

BEEDERMAN.C Affiliation Unknown 45FR7O074 3360 61/02/U 


6103270244 Comments by Citixen* of Sonoma County. CA. on proposed rul 
IOCFR30. 32, 70 t 150 re p o t s e t » I on , use 4 transfer of low 
enriched u as contaminant in metals Opposes rule 
BERMEL.J K Affiliation Unknown 43FR70874 90/12/30. Ip 


0103270253 Comments by CH Cl titans for Responsible Energy on 
NURE0-O3Q6. "Draft Generic ElS on Dec c nmi * i i on I n g pf Nuclear 
Facilities ‘ Rept contains contradictions re entombmont 
viability 4 required times 

ALEXANDER, J Affiliation Unknown 46FRH666 01/03/16. Ip 


0103270260 Comments nn proposed rules I0CFR30. 32. 70 4 1 SO re 
po ** e ss 1 on . us e S, transfer of low enriched U a* contaminant 
in metals Supports rule 

FREMLINO, A 0 Energy. Dept of 4 9rn70074 3346 01/02/13 39p 


8103300001 Comments on proposed rule I0CFR50 re Integrated operetta 
experience reporting sys Rule it neither desirable nor 
just 1 flab 1 e 

WAREKROURG, 0 Public Service Co of Colorado 46FR334I 004 
01/02/29 2pp 00037 121 


8103300002 Cor. menti . on behalf of 6*1 ins, ffS YRCA. on proposed rule 
10CFR71 f* e advance state notification of certain nuclear 
waste tr« np or ta 1 1 on 4 10CFR73 re advance notification to 
governors re shipments of Irradiated reactor fuel 
STAHLrM Affiliation Unknown. 45FR01O39 017 0t/O2/lO. ip 

00093: 361 


6103300003 Comments on proposed rule 10CFR30 re Integrated operatio 
experience reporting sys Opposed to rule due to high initial 
4 long-term expenses 4 potential for uncontrolled growth of 
sys w/minimal benefits to Industry. 

BOUCHEY. 0 D Washington Public Power 8uppjy Byste.m. 46FR354) OD 
01/03/10 2pp. 08099339 


8103300007 Comments on proposed rule 10CFR7| re advance notlflcetla 
states of transpor ta 1 1 on of certain types of nuclear waste 
Commission should reword proposed definition of radweste to 
apply only to metis being transported after fuel cycle 
MCMUNM. J 8. Homestek# Mining Co. 43FR910SB 001 01/01/08 lp 

08059 397 


8103300009 Comments on proposed rule 10CFR30 re integrated operatic 
experience reporting sys. Rule should provide for Involvement 
of Inst of Nuclear Power Dp era 1 1 on s . Nut 1 ear Befety Analysis 
Ctr or any util or gen i i a 1 1 o n. 

MCDONALD, R. P. Alabama Power Co. 46FR3541 OOS. 01/03/09 lp 
00093. 330 


8103300014 Comment* on proposed rule* 10CFR2, 1 9* 20, 2 1 * 30, 40. 50. 51 , 6 
70 re disposal of blgh level radweste In geologic 
repos! tor lee. 

SOUOUARO. M. L. . LUJAN. M. House of Rep., Science 4 Technology. 

46FR 13971 001 01/02/03. 2pp 08053 355. 


0103300020 Comments on proposed rule 10CFR90 re Integrated operatic 
experience reporting sy* Schedule for Implementation should 
bs proposad w/each significant Step %t* ted. Comprehensive 
cost/benefit analysis should be Included. 

FAY, C W. Wisconsin Electric Power Co. 46FR3S41 003. 01/03/02. 

2pp 08099 394 


466 




0?G31Q7G4? C3"»*'»t* O r proposed rules ICCFR7J ft advance rot t f l< at I or 
to states of transportation zt certain tj?e» of nuclear 
waste t IQ^R/a rt advance ratification *3 governors re 
shipments of irradiated reactor fuel 

RErtlCLOS.U American f r )*n‘i Serene Con-.itt»e A^rRQlO^a Ql9 
61/03/03 3f p C8355 3^1 


blOD 300131 Responds to Itr expreesinj concern re proposed changes tr. 
redvastP cMpoial regulations at medical facilities Ltr will 
be sent to N*C in gash l n g ton. DC for ]ate cc*nent 
consldirat i;n g/o r'u V BOiOOB FR notice 

STRAS m A-J Region 3. Chicago. Office of the Director Bl/02,'20 
Ip ORT55 349 


3 1 03 jCO 1 36 Ccn'ent* o*' proposed rule 10CFRS0 «« changes in nuclear 
power plant facilities after CP Issuance Alternative 4 is 
consistent „/At©r.n Energy Act b ts most suitable for 
protecting public K ealtnb safety 

ivLvSElL.O Affiliation bnincun 4SFR0I6O2 033 01/03/03 9pp 

03055 339 


01O33DO145 Co-nents 0 n proposed rule 10CFR50.Apps 0 i h Revised 
definition of OtUlini m*tl is uncleat Requirement to use 
edition of £165 in effect on date of capsule withdrawal 
requires nod Specific edition to be used should be cited 
FERGUSON. J h Virginia Electric t, Power Co 45PR75336 0J3 
01/02/ 13 2PP 00335 337 


Q1031Q0152 Forwards p C^-an t t . on behalf ot vT Agency of Environ 
Ccnsarvatlon.cn proposed rules 10CFR50. 51 ( 103 re notice 0 # 
intent to prepare ElS for revision o# regulations governing 
Siting of nuclear pC.er plants 

NFA.RV.E Verrcnt. 5tate of 43FR?*?02O 010 Bl/Ol/12 2pp 
06055 335 


prh FenricM fgr rulemaking 


QI0305GB21 Notice of publication For public comment of Sierra Club 
601203 petition for rule-aling 40-23 re possession of U 
-ill tailings at inactive storage sites 

CHltK-S J Office of the Secretary of the Commission 61/02/19 
3p p 07625 073 


--6103050926 Petition for repeal of licensing exemptions re certain 
inactive untiling sites t> for regulation of byproduct natlt 
in vie 1 n f tg 

BEERS'* • DlCASCfi. K B Sierra Club BEERS. R Beers. R 60/13/01 
23pp 07335 075 


JIO30604&3 Forwards notice of petition for rulemaking 30-57 re emend of 
sumption for loniiing radiation measuring instruments. 

Proposed rule 10CFR30 results from petition for rulemaking 
30-5 7 

SrtITH. R 0 Off ire of Standards Development. Director 81/02/23 
3 ? p 07836 056 


--BI03060469 Notice of proposed rule 10CFR30 re amend of exemption 
for loniiing radiation measuring instruments. 

DIRCKS- W J Office of the Executive Oirector for Operations 
B1/02/E7 9pp 07036 060 


0103100390 Comments on petition for rulemaking 90-29 re ATWS Supports 
petition NRC should promulgate definitive Aiwa regulation 
0£ (.GEORGE. L 0 Commonwealth Edison Co 45FR73O0O 016 81/03/02 

ip 07053 197 


0103180176 Unofficial transcript of 810212 meeting in Washington. DC r« 
ATWS policy Pp (-84 

« Commissioners 81/02/12 B 6 pp 07945 070 


-01O3IBO19B Forwards draft ElA for proposed rule amending lOCFRSO. 
"Doir.esUc Licensing cf Production 6 Utilisation Facilities." 
re AT«3 events £13 not required 

DIRCkS. W J Office of the Executive Director for Operations 
01/03/03 ]p 07945 166 


- -01031801 96 Oraft E IA for proposed rule to amend 1CCFR50 re ATWS events 
ElS not required 

* NRC - No Detailed Affiliation Given. Bl/02/03 I 600 

07945 167 vv 


— 8103100209 Forjards revised FR notice on SECV-80-4D9 re 10CFR50 a*end. 
•Domestic Licensing of Production U Utllliation Facilities, 
per BO i 209 memo about ATWS events Changes In discussion 
section Included 

DIRCKS. U. J Office of the Executive Director for Operations 
81/01/29. 41 pp 07945 185 


- 8103100234 Comments on NRC evaluation of proposed ATWS rule per 
601319 memo Propo **2 rut® should be published. r®cognl t tng 
1 1 n 1 ted interim rule option to deal w/potential for ATWS 
occurrence in QWfls w/Maik I l II containments 

MlLOGv'E. R 3 Office of Nuclear Regulatory Research. Director 
81/01/20 2? P 07945 226 


--81031B023S Presents summary of findings re ATwS calculations per SOI 
request Detailed presentation of Sy* & Reliability Research 
Div review of ATuS calculation* encl 

MINOGUE. R 8 Office of Nuclear Regulatory Research, Director 
00/12/19 2pp C7945 228 


--B 1001802 40 Submits detailed summary of review t cQnnent re ATUS 
calculations per 801110 request Vlewgraph* encl 

RCW60ME.F h Office of Nuclear Regulatory Research. Director 
80/12/15 6 p p 0/945 230 


PROJ PROJECTS - PRE DOCKET LICENSING 


B 1 03050712 Dept of Water Resources request for extension 

until B10311 to Pile answers to NRC t util joint notion to 
suspend discovery 1 notion ac t 1 vi ty. Ne 1 t her party objects to 
extension 

STPVJtnwASSER. tt California. State of ISSUANCES A 01/02/25 2pp. 
07021 345 


9103050735 Order granting extension until 810311 for CA Dept of Water 
Resources t other intervenors to file answers to joint 
motion of util fc NRC to suspend discovery Good cause ohnu.ii 6 
no objection node by parties 

MILLER. M E Atonic Safety axid Licensing float'd Panel ISSUANCES A 
01/03/03 Ip 07028 040 


8103050B36 Forwards AR Boil & Water Conservation Commission comments o 
£16-0271 . f ina 1 generic statement on u milling 

THOMAS. 5 4. Arkansas. State of 10477 BI/G1/13- 3pp 07025 122 


6103110462 Forwards "Modified Plan* for Completing FFTF Natural 
Circulation Test Program” & "Pretest Predictions for FF IF 
Reactor Sy s Transient Natural Circulation Test from 7 3 7. 

Pojer ■ Pepts available in Central Files only 

CARLISLE. C S Energy. Dept of Qi/03/06 \p 07G37.O73 


8103130046 Answer opposing applicant t NRC joint motion to suspend 
discovery K motion activity Conference should be convened 
to establish firm dates for conclusion of discovery & 
commencement of hearings Certificate of 6 vc encl. 

MCDt ARMlO. R. C. . DAVIDSON. D l Northern California P (lunar Agency. 
Call forma. State of- 8 TREBEL. S J Anaheim. CA I83UANCE8 A 
Bl/02/11 55pp. 07907 190 


8103130401 Response in opposition to Northern CA Power Agency request 
for protective order to prevent timely taking of previously 
noticed L scheduled depos 1 1 i one . Otpos i b t ont u>ou\d com.piote 
winding-up process Certificate of Bvc encl 

FALLIN. J F Pacific Gas h Electric Co ISSUANCES A. 01/03/03 
6 p p 07911 194 


B 1 0Q[306 1 7 Forwards DU Bhadelford affidavit in lieu of deposition 
FALL IN. J. F . Pacific Gas b £ let tv it Co ISSUANCES A 01/03/02 Ip 
07913 191 


—8103130621 Affidavit re coordination of Stanislaus plans u/util over 
resource p l an. Requ 1 r emen t for CP would arise In 1909. 

6 HACKELFCRD. B Pacific Oas V Electric Co ISSUANCES A 01/03/02 
3pp 07913. \9B. 


-B103130624 Response to CA Dept of Water Resources fifth set of 
interrogatories Response includes info re document storage l 
production «, document numbering «y * . C er 1 1 f I c a t# of Bvc encl 
FALLIN, J F. Pacific Oas 8 . Electric Co. ISSUANCES A. BI/03/0 2 
16pp. 07913. 195 


8103190037 Reply to util BI0310 response to Northern CA Power Agency 
910219 motion to compel production of documents withheld by 
util. Util makes misstatements of fact i ha* no legitimate 
basis for withholding d oc umtn t s. Car 1 1 f i c a ts of 8 vc sncl 
AQRAQUA. j H California. State of. ADR AON A. J M. Spiegel t 
McOiarmid. ISSUANCES A. 01/03/17 5pp 07964: 165. 


8103200062 Answer opposing util !< NRC joint notion to suspend discover 
& motion activity No grounds shown for suspension of 
proceeding Suspension would obstruct NRC discharge of 
statutory duties. Pot tlons of transcript end. 

STRuMWABSER. M. Dept, of Nater Resources. Ca 1 1 fornl e* 8 b a te of* 
I 8 SUANCEG A 01/03/11. 4Bpp. 07972: 295 


--8103200073 Discusses document production requo%ted by interven<,r« ?, NRC 
on 800912 Document production from noncentral ofc files of 
generation planning 2 e p t t* transmission planning <Jppt to 
begin shortly Certificate of 9vc enc 1 

ME I 66. R L Pacific Qa* i. Electric Co I88UAUCEG A 80/00/26 
I2pp 0 7972 336 


8103200726 Dlicunei util unilateral terninatlon of proceeding 
document* for production Util must immediately resume 
document production 8* continue until legal obligation to do 
so |« relieved 

STflUMWASSER. M California. State of. ISSUANCES M 81/03/06 7pp 
07967 316 


6103230439 Notice of 810303-06 conference u/countel for parties in 
Bethesda.MD re PG&.E f * NRC 810213 joint mot 1 on. Nor th ern CA 
Power Agency 910218 & 19 notions i State of CA Dept of Water 
Resource* 010306 Itr to util 

MILLER. M E Atomic Safety and Licensing Guard Panel ISSUANCES A 
01/03/20 2pp. 07993 361 


8103260872 Response opposing Northern CA Power Agency 810219 motion to 
compel production of documents withheld by util. Motion is 
wasteful & designed to cover refusal to proceed w/scheduled 
deposition s 

MEI80.R . L - DOYLE. M N Pacific Oa* 6 Electric Co DOYLE. M M. 
McCulchen, Doy le. Brown $. fc'mersen. ISSUANCES A 01/03/10 4pp 
08036 293 


--81 03260077 Requests partie* entsr Into enc I stipulation r® good faith 
negotiation* w/Northern CA Power Agency Ip stipulation not 
signed. util will present evidence responding to allegations 
of unreasonab 1 ©nets of util c on tuc t . W/Ce r t 1 f i c a t e of 8vc 
OOLUS.H, V. Pacific Oas S< Electric Co 01/01/14 7pp 00036 297 


PT9 lOCFft. PART 9 - 


0002120122 Forwards IE Investigation rept of License 39-17178-01 on 
791219 tt notice of violation 

BROWN, Q. D Region 4. Dallas. Fuel Facility & Materials Safety 
Branch 00/01/14 2pp 02301071 


- -B002 1201 26 Notice of violation from map on 791219. 

« Region 4. Dallas. Office of the Director. 00/01/14 |p 
02301 073 


--8002120133 IE investigation rept of License 33-17170-01 on 791219 
None omp 1 i enc e noted Individual overexposed to radiation & 
unauthorised street address 

BROUN, 0 D Region 4. Dallas. Fuel Facility & Materials Safety 
Branch. CAIN. C L Region 4. Dallas. Office of the Director 
80/01/14 4pp. 02301:074 


B10331O7OB PhlO- 1 -01-037 on 01 032 1 x 69-yr-o 1 d woman received 8 mCl 1-131 
therapy when mistaken for another patient Caused by mistaken 
Identity . Attend Ing physician no 1 1 f I ed Med 1 a Interest not 
eipe c ted 

COSTELLO. F, KINNEMAN. J , JOYNER. J. Region 1. Philadelphia. Office 
of the Director 01/03/23 lp. 08079: 099 


PT21 NONCOMPLIANCE REPORTS AND RELATED CORRESPONDENCE 


0102230649 Part 21 rept r® failure of electrical cable supplied by 
Rockbestos Co, initially reported 810126. Cable use in 
actuators discontinued . Mar k ed~up rapt & external Itr and 
COLBY. J P. Rotork Controls. Inc. 01/01/27. i6pp 07746 123. 


0102270963 Part 21 rept re apparent Insulation failure of Rockbestos 
Firewall III control cab le. Ini tial I y reported 010127. Tests 
indicate that conductor had exploded through insulation, 
causing short Matl not dependable after LOCA. 

BLYTHE. R. T. Rotork Control*. Inc. 01/01/30. 3pp 


0A999 QUALITY A08URANCE INSPECTIONS 


810303113? Ack receipt of 001120 Itr requesting option to re-enter 
nuclear fastener Industry at own discretion, 

POTAPOVS. U. Region 4, Dallas. Vendor Inspection Branch. 01/01/21. 
Ip. 07008:206. 


6103031144 Respond* to NRC 801029 Itr re OA program Intp Rept 
9990071 9/B0-01 . Requests option to re-enter nuclear festner 
Industry at own discretion 

LYNCH. J. A. Coatt Industrial Supply Co. 00/11/20 Ip. 07800 207. 


-8103031147 Forwards OA Program tnsp Rept 99900719/00-01 on 000904-07 
Nj noncompliance noted 

PQTa° 0\S , U Region 4, Dallas. Vendor Inspection Branch 00/10/29 

2pp 07008 208 


--810303115I OA Program Insp Rept 99900719/00-01 on 000004-07 No 
nonconp 1 » ante noted Major area* inspected imp l airen tat I on of 
I0CFR3O. App 0 i. applicable codes i stds Including QA program 
r eview. pr oc ur e^ent document control J. program deficiencies 
KELLEY. W D . WH176SELL. D E Region 4. Dallas. Vendor Inspection 
Branch 80/09/29 9pp 07e0B 210 


0103040136 Ack receipt of 810106 Itr Informing NRC of iteps taken to 
correct deviations noted in OA Program In*p R*pt 
99900901/00-01 

POTaPQVSU Region 4, Dallas. Vendor Inspection Branch 01/01/14 
lp. 07020 05J 


--0103040143 Modifies 001209 response to NRC 001105 Itr re deviations 
noted in OA Program Insp Rept 999C0501 /0O-O1 Deficiencies 
noted In interface control logs will be corrected by 010331 
WAHL.H A Bechtel Power Corp (subs of Bechtel Corp > Bl/Ql/06 
Ip 07020.052 


--Q1 030401 33 Ack receipt of 031129 Ur informing NRC of steps t air on to 
correct deviations noted in QA Program Intp Pept 
9990030 1/83-0 1 

POTAPOVS. U Region 4. Dallas. Vendor Inspection Branch 80/12/09 
lp 07020 056 


■8103040160 Respond* to NRC 801105 Itr re deviations noted in QA Progra- 
Insp Rept 99900501/80-01 Corrective at t i ons re v I sod tnsp 
rept to reflect numerical c I ar i f i c a 1 1 on of info provided 
during in$p 

WAHL. Hlrl Bechtel Po„er Corp (subs cf Bechtel Corp.) GO/ll/25 
2pp 07020 057. 


0103040189 Ack receipt of 801216 6 010120 Itr* Informing NRC of steps 
taken to correct deviations \ violation noted in QA 
Program Intp Rept 99900202/00-03 

POTAPOVS. V Region 4. Dallas. Vendor Inspection Branch 01/01/27 
Ip 07013 077 


--01O3O4O212 Respond* to NRC 810108 Itr request for addl Info re QA 
Program Insp Rept 999OQSO2/0O-O3 Corrective actions 
QA personnel assigned to review manuals for procedures 
u/non-uniqiiB identification JL superseded documents 
RfCC.W M Brown !■ Root Corp (subs of Halliburton Corp ) 
81/01/20 4pp 07BI3 070 


--0 l 03040226 Ack receipt of 001216 Ur informing NRC of steps taken to 
correct deviation noted In OA Program Insp Rapt 
99900302/00-03 Addl Info requested re Deviation D 

POTAPOVS. U. Region 4, Dallas. Vendor Inspection Branch 81/01/00 
ip 07013 002 


--01O3O4O247 Respond* to NqC 80)120 Jtr re deviations l» violation noted 
in OA Program Insp Rept 99900502/80-03 Corrective actions 
revising all South T t qa procedures including restructuring 
of OA program numbering sys by 010430 

8 ROOM, K M Brown f > Root Corp (tubs of Halliburton Corp ) 

00/12/16 6pp. 07013083 


--0103040294 Forwards OA Program Insp Rapt 99900302/00-03 on 000929-1003. 
notice of deviation S. notice of violation 

POTAPOVS. U Region 4. Dallas. Vendor Inspection Branch. GQ/ll/20 
2pp. 07013 090. 


— 0103040269 Notice of violation from insp on 000929-1003. 

* Region 4, Dallas. Vendor Inspection Branch 00/11/21 lp 
07013 091 


— 0103040277 Notice of deviation from insp on 800929-1003 

* Region 4. Dallas. Vendor Inspection Branch. 00/11/21 2pp 
07013 092 


- -8103040290 OA Program fnsp Rept 99900502/80-03 on 000929-1003 
None omp 1 lance noted superseded QA procedure pages not 
destroyed. stamped void or superseded by recipients. 

FQX.D. F. . BREAUX. 0 0. . HALE. C . J Region 4. Dallas. Fuel Facility & 
Materials Safety Branch 80/11/21 17pp 07013 094 


0103100708 Ack receipt of 010202 Itr informing NRC of steps taken to 
correct deviation noted in QA Program Insp Rept 
99900509/80-04 

SEYPRIT.K V. Region 4, Dallas. Office of the Director 01/02/25 
ip. 07062 194 



in*? Rept 99900509/00" 04 Disagrees ^/Inspectors finding that 
unqua J i f l ad individual was Involved o/OA program 
HASL A N. E F stone V Webster Engineering Corp 01/05/03 Ip 
07 362 195 


0103100710 Ac k receipt of 810211 Itr informing NRC of steps taken to 
correct violation 6 deviation noted In QA Program Insp Rept 
99900399/60-01 

POFAPOVG. U Region 4. Dallas. Vendor Inspection Branch 81/02/27 
IP 07Q66 283 


-"0103 1C0722 Responds to NRC 010122 Itr re violation V deviation noted 
OA Projran Imp Rept 99900399/80-01 Corrective actions 
required documents posted * n>w operating procedures Issued 
to control use of continuous vu l c aM te t i on i nstr umente t ion 
GALA IN. J 9 American Insulated Wire Corp 61/02/11. 1 9p p 

07866 204 


--0 1 03 1C 0727 Forwards OA Program Imp Rept 999D0399/G0-OJ on 601027-30 
t notice* o# violation A deviation 

POFAPOtS, U Region 4. Dallas. Vendor Inspection Branch 61/01/22 
2pp. 07866 303 


**-B l 03100733 No dee of violation from in*p on 801027-30 

• Region 4. Dallas. Office of the Director 0l/Ol/t9. Ip 
07866 305 


- -G 103 1 00737 Notice of deviation from imp on B0I027-30 

* Region 4. Dallas. Office of the Oirector. 81/01/19 2pp 
07066; 306 


- -8103 1 0074 1 04 Program Imp Rept 99900399/60-01 on 801027-30 
Noncomp 1 lane e noted failure to post required document* t to 
establish procedures for controlling continuous vulcanising 
process J. wire measuring instrumentation 

FOSTER. W £ , BARt.ES. I Region 4. Dallas. Vendor Inspection Branch 
G 1/01/19 Hpp 07066 308 


61031007-17 Forwards OA Progr** Intp Rept 99900401/60-03 on B01209-1 1 
No mincerp i »anc e noted 

POTAPOVS, U Region 4, Dallas* Vendor Inspection Branch. 81/01/02 
2pp. 07862 197 


--9103100751 QA Program Imp Rept 999C0401 /fl0-03 on 80 1209- 1 1. Major 
areas inspected followup on previous imp findings 

BRlCrtLEY.fi H . CHAMBERLAIN, 0 • HALE-C J Region 4. Dellas, Vendor 
Inspection Branch 80/12/31 6pp. 0?G62 199 


03110005 Forwards QA program Insp Rept 99900266/00-02 on 001208-1 1 
&. notice of deviation. 

POTAPOVS- U Region 4, Dallas- Vendor Inspection Branch Ql/01/09 
2pp. 07B05.227. 


--81031 10006 Notice of deviation Pro.n Insp on 001209-11 

# Region 4. Dallas. Office of the Director 80/12/29 Ip 
07Q83 229. 


--91O3U000B OA Program Insp Rept 99900266/80-02 on BOI208-H 
tioncompl lam e noted two welders welding u/o valid 
quallficatl one 

HUNTER- V h . LH I T ESELL ■ 0 E Region 4, Dallas, Vendor Inspection 
Branch- 80/12/29 6pp 07065:230. 


8103110011 Forwards OA Program insp Rept 99900265/80-01 on 801206-12 
No noncompliance noted 

POTAPOVS. U Region 4. pa 11 as* Vendor Inspection Branch 81/01/20 
2pp 07GB 3 197 


--Q1031 10014 OA Program Insp Rept 99900265/60-01 on 001208-12. Major 
areas inspected: action on previous identified Insp Items.GA 
program review, rev leu Of vendors activities & AN I 
interface & aud J ts. 

6VrrCN.J II . Mil TE5ELL, D E Region 4. Dal las, Vendor Inspection 
Branch. 81/01/16 7pp 07GBS 199 


8103110055 Ac k receipt of 810210 Itr Informing NRC of stepe taken to 
correct deviation noted in OA Program insp Rept 
99900 309/fi 0-06 

POTAPOVS. U Reqlon 4. Dallas. Vendor Inspection Branch. 61/02/2Q 
lp 07083:207. 


— 0103110067 Responds to NRC GIOIOS Itr re deviation noted in QA Program 
Insp Rept 99900309/80-06. Cor rec t ive a c 1 1 on * : requ l red info 
entered on Block 23 of nonconformance £ disposition rept & 
other projects reviewed for required Info. 

KELLY. ft 6 Stone & Webster Engineering Corp. 81/02/10 3pp. 

07BG5: 268 


t, notice of deviat l on 

POTAPOVS. U Region 4. Dallas. Vendor Inspection Branch 61/ 
2pp 07895 210 


--Q1O31IOO01 Notice of deviation from Insp on 601201-03 

* ftejion 4. Dallas. Office o# the Director 00/12/30 Ip. 
07883 212 

~ - 6103 1 10090 OA Program In*p Rept 99900509/80-06 on 601201-09. 

No ncompl lance noted failure to enter info on nonconformance 
£ disposition rept 

COSTELLO. J R . HALE- C J Region 4. Dallas. Vendor lnspectic 
Branch PERAN ICH. M V Region 4, Dallas, Office of the Dire 
60/12/30 ] 3p p 07085 213 


B1O312O309 Forwards OA Program Insp Rept 99900730/00-01 on BO1203 
No rohtorp I lanci noted 

POTAPOVS. U Region 4. Dallas. Vendor Inspection Branch. 01/01 
2pp 07905:002 


- -8103 1 20393 QA program Insp Rept 99900730/80-01 on 801203-05 Me j 
inspected ngt meeting 6 follouup on reported deficiencies 
In vendor <afg shock doors. 

DRO^N. R L . WMITE6ELL.0 E Region 4, Dallas, Vendor Inspect! 
Branch 8D/J2/29 7pp 07903 084. 


0103120595 Forward* QA Program Insp Rapt 99900316/01-01 cm 810106 
POTAPOV9.U Region 4, Dallas. Vendor Inspection Branch BJ/01 
2pp. 07903 254 


- -8103V 20601 QA Program Insp Rept 99900316/81-01 on 810106-00 Maj 
Ins pec t ed. Interna 1 aud 1 1 s > d a* 1 gn control, mfg process 
contro I , equipment callbr Sc product acceptance 

OILER. R E . 0ARNE9. I Region 4. Dallas, Vendor Inspection Dr 
01/01/22 llpp 07903:256. 


0103120777 Forwards OA Program ln»P Rept 99900616/60-01 on 801000 
ASME nuclear c ar t J f i c a 1 1 on survey 

POTAPOVS. V Region 4, Dallas. Vendor Inspection Branch 00/M 
Ip 07905 319 


- -6103120783 QA Program Insp Rept 99900616/90-01 on 80100G-09 Are 
aud i ted : A6ME nuclear survey team performance re program 
survey, QA nsnui) £ certification of author i iati on status 
ELLER8HAW, L. E . BARNES,! Region 4. Dallas. Vendor Inspactio 
Branch. 90/11/04 3pp 07903: 320 


B 1 03 1 30052 Forwards QA program insp Rept 999DD1 07/BQ-02 on B00B25 
notle* of deviation. 

PDTAPOV8. U. Region 4, Dallas, Vendor Inspection Branch 80/10 
2pp. 07907 253 


--BI03130037 Notice of deviation from insp on 000025-29. 

* Region 4, OaMas, Office of the Director. 80/10/09. lp. 
07907 235 


- -8103130069 QA Program Tnsp Rept 99900107/00-02 on 000829-29. 
Noncompliance noted l«sp steps approved by persons w/ 
responsibilities In actlvltv inspected L rework control 
sheet not Issued for incomplete tnsp step. 

BROWN. R. L . WH I TESELL- D. E Region 4, Dallas. Vendor inspect! 
Branch 00/10/09 9pp 


8103160580 Aclt receipt of 010121 Itr Informing NRC of steps taken 
correct deviation noted In OA Program insp Rept 
99900523/60-03 

POTAPOVS, U. Region 4, Dallas, Vendor Inspection Branch. 01/02 
ip 07916:343. 


--0103160390 Responds to NRC 001223 Itr re deviation noted in QA 
Insp Rept 99900523/80-03 Corrective actions. Interface review 
will be performed on TUI project piping drawings & audits 
Scheduled for englnserlng 6 drafting disciplines. 

DARKER. N. ft Ql Ibert /Commonweal th Cos 81/01/21. 4pp. 0791 


—Bl 03160393 Forwards QA Program Insp Rept 99900323/80-03 on BOM 
it notice of deviation. 

POTA p 0V8pU. Region 4. Dallas. Vendor Inspection Branch 00/ 
2gp 07916.330. 


- - 0 1 03160598 Notice of deviation from insp on 801117-20. 

# Region 4, Dallas. Office of the Director 00/12/19. 2pp. 
07916: 352 


--0IO316O6OS 0 A Program Imp Rapt 99900 32 3 /0O-O3 on 801117-20 
No n c omp 1 i a n c a noted requisite list of t a f e t y -r e 1 a t ed 
s tr uc tor • ( . *y » 4 conponent* for TMl-l Continuing five Project 
not in p lac 0 

fOX, £> F . HALE. C J Region 4. Dallas. Vendor Inspection Drench 
80/12'W J2pp 07916 334 


0103160608 Aek receipt of 010114 ltr Informing NRC of steps taken to 
correct deviation noted In GA Progran Intp Rept 
99900519/00-03 

POTAPOVS. U Region 4. Dalles. Vendor Inspection Drench 01/02/03 
ip 07917 032 


--B103 1606 10 Respond* to NRC 001217 ltr re deviation noted in OA Program 
Intp Rep t 99900319/00-03. Cor rect Ive actioni. revleu of pest 
quality action requests to determine possible necessity for 
rgt corrective action rapt to be initiated. 

HOMES. O . M. Bechtel Power Corp. (subs, of Oechtel Corp. ) 

31/01/14 9pp 07917.053. 


- -01 03 16061 4 Forwards OA Program Imp Rept 99900319/00-03 on 801103-06 t> 
notice of deviation 

POTAPOVS, U Region 4, Dallas, Vendor Inspection Branch 00/12/17 
2pp 07917 050 


- -01031606 1 7 Notice of deviation from lnsp on B01103-06. 

• Region 4, Dallas, Office of the Director 00/12/15 Ip 
07917 060 


- -0103160624 OA Program lnsp Rept 99900319/00-03 on 001103-06. 

None omp 1 lane t noted failure to initiate mgt corrective 
action rept as required by internal procedures 

QR1CKLEY.R H , ANDERSON. 0 Q . AGEE. J R. Region 4, Dallas, Vendor 
Inspection Branch 00/12/15 I6pp 07917.061 


8103190001 Ack receipt of 810130 ltr informing NRC of steps taken to 
correct deviation noted in OA Program lnsp Rept 
99900701/00-02 

POTAPOVS, U Region 4, Dallas, Vendor Inspection Drench. 01/02/19 
ip 07960 343. 


—B103 190002 Respond* to NRC 001223 ltr re deviation noted In QA Program 
lnsp Rept 99900701/00-02 Corrective action* temporary 
attachment meld assigned number & documented on appropriate 
form* Procedures revised 

0000, H. R Power Piping Co. (Sub* Harlan Electric Co i 01/01/30 
2pp 07960 346 


—8103190003 Forward* OA Program lnsp Rept 99900701/00-02 on 001020-29 
6 notice of deviation. 

POTAPOVS. U. Region 4. Dallas, Vendor Inspection Branch. 00/12/23 
2pp. 07960 340 


— 8103190004 Notice of deviation from lnsp on 801028-29 

* Region 4, Dallas. Office of the Director. 80/12/22 lp 
07960; 330. 


—0103190003 OA Program lnsp Rept 99900701/00-02 on 001020-29 
Noncomp 1 lance noted : temporary attachment weld not documented 
es required. 

R0BERD3. H W. , BARNES, I. Region 4. Dallas. Vendor Inspection 
Drench. 80/12/22. 3pp. 07960:331 


D1 0331 0090 Forwards QA Program Intp Rept 99900720/00-01 on 001023-24 No 
noncompliance noted. 

POTAPOVS. U. Region 4. Dallas. Vendor Inspection Branch. 01/02/02 
2pp. 08062.117. 


- -81 0331 0003 OA Program lnsp Rept 999Q07ZQ/B0-0 1 on 001023-24. No 
noncompliance noted Major areas inspec ted : imp lemantat ion of 
10CFRS0, App B 4, applicable codes 4> stds.Also conducted 
initial mgt meeting fc reviewed pertinent documents. 

KELLEY. W. D. , WHITESELL.de Region 4, Dallas. Vendor Inspection 
Branch. 61/01/30 9pp. 09062:119 


8103310009 Forwards QA Program Intp Rept 99900030/01-01 on 010112-13 No 
none omp I lanes noted. 

POTAPOVS. U. Region 4. Dallas. Vendor Inspection Branch. 81/02/04. 
2pp 06062: 170 


- -81 033 1 0897 QA Program lnsp Rept 99900030/81-01 on 810112-13. No 
noncompliance noted. Major areas Inspec ted: implernentat Ion of 
10CFR30. App B criteria S* applicable codes It stds. 

HUNTER. V.H., WHITE0ELL.DE. Region 4, Dallas. Vendor Inspection 
Branch. DR ISKlLL. D. D. Region 4. Dallas, Office of the Oirector 

01/01/27. 6pp. 00062: 100. 


8103310933 Forward* QA Program lnsp Rept 99900002/01-01 on 010103-08. 
No noncomp 1 1 anc# noted. 

POTAPOVS, U. Region 4. Dallas, Vandor Inspection Branch. 01/02/04. 
2pp 00061.110. 


--0103310939 QA Program lnsp Rept 99900002/01-01 on 010103-08 No 
noncompliance noted Major areas Inspected implementation of 
10CFR50. App B, including procurement controls t. action on 
previous findings 

MCNEILL- W M , D/1T£££lL- D F Region 4, Dallas, Vendor Inspection 

Branch 01/01/30 Spp 00061 120. 


REG-30 REOUuATCRY GUIDES 


□J0203C43S Comment* on NRC Task R9 007-5 re second proposed revision 
Reg Guide I 0. 'Personnel Qualification & Training." 

Contains potential weakness In command 6 c ontro 1 . e * c eit I ve 
bias toward crisis operation & too much specific direction 
JEN9.UH Detroit Edison Co 81/01/29 4pp 07606342 


9103110090 Forwards comments on second proposed Revision 3 to Reg 
Guide 1 33 "OA Program Requirements (Operation) " 

MALONEY, Q P Indiana & Michigan Electric Co aEP NRC 00303 
01/01/30 6pp 07084 322 


0103110106 Comments on proposed Revision 2 to draft Reg Guide 1 0 re 
personnel qua 1 i f 1 c a 1 1 on & training Emphasis should be placed 
on formation of capatle mgt teem where exceptions in areas 
are justified on overall qua 1 1 f 1 c a t i on s of team 
MITTL.R L Public Service Electric L Oas Co of New Jersey 
01/02/03. 3p? 07004 319 


81031 10115 Forwards torments on second proposed Revision 3 to Reg Guid 
1 33. "OA Program Requirements (Operation) " App A should be 
dele ted 

ABEL. J 3 Comronyeal th Edison Co 01/01/29 3pp O7B04:3l2 


0103110131 Forwards comments on second proposed Revision 3 to Rag Guid 
I 33. "QA Program Requirements (Operation) " Recommends 
re-evaluat ten of eitensive revision of ANSI N10, 7/ANS 3 2, re 
inc orporat I ng addl guidance resulting from TM1-2 assessment 
AMARAL. JH Bechtel Corp 81/01/30 4pp 07094 303 


0103110170 Forward* comments on Reg Guide 1 0 "Personnel Qualification 
t* Training." Requests that late comments be considered 
before NRC Issues reg guide 

DALTROFF.S L Philadelphia Electric Co 01/02/02 4pp 07804 2 93 


0103120845 Comments on Reg Guide 1 3 re personnel qualification 
Schedule to Implement Improved technical ed does not provide 
necessary time for completion of ed program for editing 
per sonne 1. Bchedu le should be extended If ed is required 
CROUSE. R P Toledo Edison Co 603 01/01/30 2pp 07904 034 


0103130019 Comments on second proposed Revision 2 to Reg Ouide 1 0. 
"Personnel Qualification & Training " Requiring licensing of 
all operating instructor* is unnecessary Instructors should 
be licensed or certified according to responsibilities 
HOFFMAN, D P Consumers Power Co 81/02/04 3pp 07911 359 


0103130020 Corment* on proposed revision to Reg Guide 1 00 to be issue 
a* Reg Guide 1 60 3 r» pr eop era 1 1 one 1 testing of Instrument 
& air control *y* After major mode or repairs to sys.only 
modified or repaired components need testing 

8HIELD8. 6. u Public Service Co of Indiana, Inc 61/02/03 2pp 
07912 047 


B103130033 Comments on Reg Guide 10 0 Ouide is well planned & easy to 
use Index would be helpful. 

J0HN8T0N.fi E Af f I 1 1 a 1 1 on Un k n©wn 01/02/03 lp 07383 001 


0103130041 Comments on Reg Ouide 18 re personnel qualification 4, 
training Persons qualified w/o degree should not be 
automatically disqualified from supervisory duties. NRC 
Should publish task analysis for each job. for comment. 

ROOT 1 L D Iowa Electric Light & Power Co LDR-81-51 01/02/02 

2pp. 07912 043 


0103130091 Forwards comments on second proposed Revision 3 to Reg Quid 
133. "QA Program Requirements (Operation) “ Guide should 
permit utilisation of onsite 4 offsite reporting. 

DALTROFF.B.L Ph 1 lad# 1 ph la Electric Co B1/O2/03. I4pp 
07912: 023 


0103160207 Advises of withdrawal of Reg Ouide 3.24. "Guidance on 
License Ap p 1 1 c at 1 om 81 1 1 ng . Das 1 gn 4 Plant Protection for 
Independent 8pent Fuel Storage Installation " 

8MlTH.fi. 0. Office of Standards Development. Oirector 81/02/10 
Ip 07917: 194 


8103180791 Value/Imp act statement for Reg Guide 3 62. "Reporting of 
Physical Security Events. “ 

« Office of Standards Development. Oirector. 81/02/20 lp 
07972:001 


UJIUWVIO UCJISnU 3" a. - u n r) v v • - ^ i u- 

Oj a V 1 f II et ion L i[\j •• Requests i«t*y Of reg guide 

publication to that «:cmi c t Inst c f Nuclear Power Operation! 

:an be considered 

RIVEILO J Long Island Lig^Unj Co 0J/O2/23 Spp 07954.113 


6)03100929 C c*^«nt s cn propaseJ Revision 2 to Reg Guide I 0. P»rtonn»l 
Qua l I f J« at icn t Training " l rp I em» nta 1 1 on of educational 
t «qu ir e*>er ts would t>e uo c c s 1 1 ^ Utgjnce It premature 
CRANE. P A Pacific Cat & Electric Co 01/02/1 9 2pp 07954 111 


9103160944 Con-entt on promoted Revition 2 to Reg Guide l 0. "Personnel 
Gua 1 i f i c a 1 1 on », Training ‘ Opposes revision 

MCCAUM/.J P Mississippi Power L Light Co AECM-01/79 01/02/23 

Ip 07954 176 

0)03100961 Co-m»nti on promoted Revition 2 to Reg Guide l Q. ’Personnel 
Oua l if i« at ion t Training " Degree requirement it 
unnec ettar i lq restrictive t will have negative inpact on 
mduetry 

lM_lER.£ E lllinoit Rc-er Cc U-0212 01/01/26 2pp 07954 174 


0103100970 Cc‘m*nts on proposed Revition 2 to Reg Guide i G- "Personnel 
Qualification 4 Training 1 Independent eafety engineering 
; r c up It unrecettarj 

TRIMBLE- D C Arkansas Power K Light Co GR-02B1-02 01/02/10 

2p p 07954 1*7 


0103160970 Co/i'.renti on proposed Revision 2 to Reg Guide 1 0. “Personnel 
Qualification 4 Training “ Educational requirement* for 
shift supervisor* I senior operators contained in A NS 3 1 
should be adopted w/o changes in proposed revision 
BRYAN. J iv Union Electric Co Sl/0i/30 2pp 07954 165 


0103160906 Cements on proposed Revision 2 to Rag Guide 1 8. 'Personnel 
Qualification 4 Training ' Oppose* revision 

JUPCENSEN. R W American Electric Power Co . Inc 01/01/29 3pp 
07954 169 


6103161 1C? Reg Guide l >47. 'Injervite Intp of Code Case Acceptability- 
ASl.e Section Xf.Dtv l “ 

♦ Office of Standards Development- Director 81/02/20 4pp 
07946 MO 


0103181 151 Co*-ente on proposed Revision 2 to Reg Guide 1 0. 'Personnel 
Qualification 4 Training “ Changes should include provisions 
for r e-eiaminat l on of persons who do not complete eiams 
within time lint 

MILLS- L W Tennessee Valley Authority 01/01/30 4pp 07954 134. 


0103161194 Comments on proposed Revision 2 to Peg Guide 1 B- "Personnel 
Qualification *, Train levy “ Poit-TMt r «qg ir em.ents should be 
based on sound research 4 validated by industry eiperience 
MlLAllJGON. E Institute of Nuclear Power Operations Ql/01/29 2pp 
07934 | 1 6 


0103190229 Corrsnts O r proposed Revision 3 to Reg Guide i 33. 'QA 
Program Requir nsnts ” Proposed requirement is unnec es tar 1 1 y 
restrictive 6 is impractical 

SUMPTER. J R Houston Lighting 4 Pcwer Co ST-Hl-aE- 615 01/02/03 
2pp 079b5 273 


0103200029 Comments on proposed revision to Reg Ouide 1 80 Requirement 
of gradual loss of air test is unacceptable L unfounded 
VA*: BRUNT- E E Aril one Public Service Co ANPP - 1 7256- JrtA/ 

01/02/09 2pp 07971. 3C0 


8103200893 Comments on proposed Revision 3 to Reg Guide 1 33- "QA 
Program Requirements “ Requirements ere too restrictive 
ANDOCNINI- C C ArMona Public Service Co 1740 01/02/18 4pp 

0797 i 296 


B1O320C699 Comments on proposed Revision 3 to Reg Ouide 1 33. "GA 
Program Requirements “ Quality function for all levels of 
plant oper a t i on. t d S t & audit should be more clearly defined 
HOE0TER. 0 L Kansas Gas 4 Electric Co APLMRC 01-058 01/02/13 

7pp 07971 2G9 


8103200903 Supports adoption of ANSI N338- I 979/N0S Handbook 129 as reg 
S uide. Adop tlon will be beneficial to gauge manuf ec turer s 4 
user* 4 general public 

COO/.H L Ohrrart COrp 81/01/23 Ip 07971 208 


81D320090S Comments on proposed Revision 3 to Reg Guide 1 33* ■ Ga 
P rogram Requirements “ Proposed revision must be consistent 
u/ other QA program requirements. 

f ERGUSON. J H Virginia Electric 8« Power Co 066 81/02/06 4pp 

07971 204 


Program Requirements 1 Two reg guides specifying OA program 
requirements aie undesirable 

DCUGLASQ.R rl Baltimore Cas L Electric Co QAO G-169 01/02/20 

24p p 07976 001 

0103230043 Comments on Revision 2 to Reg Ouide 1 136. "Ma 1 1 s . C on * t & 
Testing of Concrete Containments “ Scope of reg guide 1* 
vnc I ear 

S1LVERL0CD. J B United Engineers & Constructors* Inc isubs of 
Raytheon Co I 01/02/10 3pp 07976 255 

B103230050 Comments on S0I222 revision to draft reg guide re lightning 
protection for nuclear power plants 

OSSMAN.U ft Cleveland Electric Illuminating Co 0Q9MAN* W R 
Institute of Electrical L Electronic Engineers 01/01/20 4pp 
07595 001 


910323&QS4 Comments &n proposed revision to Reg Guide 1 BO* 
"Preopera t tonal Testing of Instrument 4 Control Air 8y«. ,r 
Reg guide should allow for appropriate testing to be done 
during other testing p ha * es . w/su P f i c i en t doc umentat Ion 
LQ0M18.J 8 Sargent 6 Lundy. Inc. 01/02/17 2pp 07976.253. 


0 J 03230207 Submits comments on Ofc of Btds Oevelopnent 010123 response 
to ACR3 801110 comments t retorfindatlofu re Reg Ouide I 97. 

Revision 2 Implementation schedule for Reg Ouide 1 97. 

Revision 2. inadequate 

MARK.J C AC R 8 - Advisory Committee on Reactor Safeguards 
8J/O3/J0 2pp 07979 340 


8102JBOB22 Responds to ACR& comments on Modified Draft 3 of Reg Guide 
I 97. Revision 2. " 1 n » tr ume nta t i on for Light Mater Cooled 

Nuclear Power Plants to Assess Plant & Environs Conditions 
During fr following Accident " 

ARLOTTO. 0 A Oivlsion of Engineering Standards 81/01/23 3pp 
03966 001 


0103250409 Requests amend to Reg Guide 5 44. “Perimeter Intrusion Alarm 
Sys “ use of commercially derived brand name "E-Field" to 
describe electric field fence detector Is inappropriate 
Amend should delete semblance of product endorsement. 

WRIGHT.D D Technical Security Assoc I at®«. Inc . 01/01/30. 2p p 

07997 267 


0103250615 Comments on Reg Quid® 3 1 1 1 re operational intp & 
surveillance of embankment retention sys for u nlll 
tailings Reg guide not necessary in company situation since 
ponds erhlbit safest design in wastewater impoundment 
CURLER. D -L U9 Steel Corp Ql/02/02 2pp 07990.330 


8103261214 Com'-ent* on behalf of Kraf twer k inuni on Erlangen, on draft Reg 
Guide FP 034-4. "Spent Fuel Heat Generation in Independent 
Spent Fuel Storage Installation " Practical applications are 
over est ima ted 

HAiffir G- . SCHRADER Af f 1 1 let i on Unknown R912/HN 01/02/17. 2pp 

00040 249 


6103261213 Comments on draft Reg Ouide FP 034-4 re spent fuel heat 
generation in independent spent fuel storage installation 
Usefulness of Figure | would be Increased by inclusion of 
curves in 20-30 GWD/MTU range 

STEFFEN, R J Uestinghouse Electric Corp. WI . RJ0; 81 -037 01/02/23 

IP 08040 248 


8)03270058 Comments on behalf of Empresa Naclonal del Urenio. on draft 
Reg Guide FP 029-4. "9td Format fc Content for SAR for 
Independent Spent Fuel Storage Installation (Dry Storage) “ 

Reg guide should be reworded. 

CERRAJERO. F A Affiliation Unknown 0 6 0 01/02/10 2pp 

C0O44; | 36 


RES RESEARCH AND TECHNICAL ASSISTANCE REPORTS 


7909070116 "Neavy-8e c t l on Steel Technology Program. " quick-look rept 
for thermal shock e*perir>ent. 

CHEVERTON, R D. Oak Ridge National Lab ora t dry. FIN B-0I19 
79/00/14 30pp 00926.226 


6103020690 "Forecasting Electricity Demand by Btate & by Util Svc 
Area." progress rept for Oct 190Q-Jan 1901 

HILL. L J Oak Ridge National Laboratory FIN 0-0190-6. 01/02/06 

3pp 07702 131 


0103030424 'Eiger (mental Criticality Date for Coda Validation, 
informal monthly progress rept for Jan 1961. 

BIE9MAN. S R. Oattelle Memorial Institute. Pacific Northwest 
Laboratory FIN 0-2094. 81/02/02. 3pp. 07790: 027. 


B J 03030433 "Us* of MeUn-B for LUR Transient C a 1 c u 1 * t i on? . C or e Ly s 
Cod* Olvi 1 op ri«nt I ■’ informal rapt 

CHEN'O. H 6 . AR0M9ON. A U . HERCZEO- J U Brook haven National 
Laboratory FIN 0-2094 BNL“NUftEG-207aS RO/ll /30 57 pp 
07790 032 


0103031071 "Technology S. Coitt of Ttrnlnatlon Surveys Associated u/ 
Die omii »» l onlng of Nuclear Facilities.” route ly progress 
rapt for Dec 1930 

WITHERSPOON. J . HOLOWAY. C F . ROHWER, P S Oak Ridge National 
Laboratory FIN A -9042 ORNl/HASRC -1 10 81 / 01/30 6 pp 

07794 333 


0)03031064 "Environ As s e % nen t s of Fuel Cycle Facilities.” monthly 
progress rept for Dec I 960 

ZITTLE.H E. Oak Ridge National Laboratory FIN 0-0279 
CRNL/E 0 /E 18-145 80 / 12/31 5 pp. 0/794 332 


6103031092 “Dosimetry t Hlotransport Models to Implement ALARA. 1 
quarterly progress rept for Oct-D*c 19 Q 0 

KOCHER.D C . RYAN. M T . KlLLCUOH . 0 0 Oak Ridge National Laboratory 
FIN B -0100 ORNL/NA 9 RO -109 81 / 01/20 6 pp 07794 345 


9103040671 "Seirtscal© Mod- 2 A Test 0 ’UT- 1 , 1 quick look rept 

BLAKELY, J E , HANSCN. fl O . 8 HJMECK, D J F 0 «.C Idaho. Inc FIN 
A -6030 EE 0 - 3 EKI “5331 81 / 01 / 31 - 70 pp 0/016 029 


8103040679 "Slab Core Test Facility Operation t Maint Manual, 
Single -Beam Density Measurement By* *' 

ROHRDANZ- R. R , CURRY. T E . THORNTGN. V 0 EGLQ Idaho. Inc FIN 
A -6100 E 00 - 3 D- 5 I 79 01 / 01/31 ISOpp 07016 107 


8103040679 "PWR Training Simulator Evaluation of Thurroh ydr au 1 1 c 
Models for Main Steam Supply 8 ys. *' 

tfJLFF.W. Brookhaven National Laboratory FIN A -3227 
ENL-NURE 0 » 2 B 955 00 / 09 / 30 . 33 pp 07016 249 


9103040685 "Degraded Grid Protection for Class IE Power By*. Trojan 
Nuclear Plant." technical evaluation rept 

CLEVELAND. C J EGfcO Idaho. Inc. FIN A -6429 E 00 -EA- 331 O 

01 / 01/31 I 3 pp 


8103050023 "Olv of Reactor Bafety Research - ORNL Programs. " monthly 
highlights rept for Dec 1900 

MYNATT.FR Oj k Ridge National Laboratory F IN 0-0413 81 / 01/10 

38 pp 07914 013 


0103090032 "Evaluation of Docket Files of Terminated Licenses.' monthly 
progress rept for Dec 1900 

HOLOWAY. CF . W! THER 8 P 0 CJN. J Oak flidg® National Laboratory FIN 
A- 90 B 3-7 ORNL -liABRO - 100 00 / 12/31 9 pp 07914 036 


0103090373 "Nuclear Power Plant Oeeign Concepts for Sabotage 
Protection." informal quarterly rept for Oct-Dec 1900 
ERICSQN, D M 8 «n<jia Laboratories FIN A-I 210 01 / 01 / 13 . 3 pp 

07914 013 


0103050399 "Safeguards for Proliferation Resistant Fuel Cycies." 
informal monthly progress rept for Dec 1900 

CADWELL. 8 Drookhaven National Laboratory. FIN A -3221 01 / 01/27 

3 p p 07024 271 


9103030032 "Hudson River White Perch." quarterly progress rept 
Jul-Sept I 960 

GARNTHOUGE. L W Oak Ridge National Laboratory FIN 0-0423 
00 / 09 / 30 . I 3 pp 07023 103 


9103050033 "GA of Radiation Measurements for Regulatory Purpose*, 
quarterly rept for 800915-1231 

EI 8 ENH 0 WER.E M Commerc e. Dep t of. National Oureau of Standards 
Q -7239 QI/ 01 M 2 4 pp 07025’ 118 


8103090639 "Hudson River Striped Bass. " quarterly progress rept 
Jul-Sept 1900 

8 ARNTHOOBE.L U. . VAN WINKLE. W. Oak Ridge National Laboratory FIN 
0 - 0163 . 00 / 09/30 3 pp 07929 ; 120 


6 1 03090649 "Biocide Byproducts in Aquatic Environs." quarterly rept 
Jul- 9 *pt 1980 . 

BEAN, R M Battel 1 • Memorial Institute. Pacific Northwest Laboratory 
FIN 8 - 2090 . 00 / 09/30 10 pp. 07025 135 


0103090646 "Thraadfin Shad Imp 1 ng emen t. ” quarterly progress rept 
Apr- June 1980 . 

MCLEAN, ft B Oak Ridge National Laboratory FIN B -0406 80 / 06/30 

7 pp. 07029 ; 145 . 


0 1 0305 Co 6 V Physical r-oce:tion or N««c i ear t-aciiities- quarterly 
rept for Oct Dec i 960 

CHAPMAN. L D Banclia Lado-ator i« s flK A-LO 60 fll/ 01/31 lOpp 
0 /G 25 154 


0103050907 ''Analysis of H v pot k etic«l AcciCenfc* Resulting j ». Crre 
Me 1 1 dour ■ '* monthly progress rept fdi Jan J701 

DENN l NO. ft G . c VBulSK I 3 f : BAYBLin - P Battel 1o M«raoriai Instlti 

Co I umb u« L at o i a t o r I * * FIN A-4067 NRC* 0 4 - 76 -296. 00/02/17 T 

07029 353 


0103050917 'Steam Generator Tube Ro;torf Transport Mechanism, ' mnn 
progress rept for Jan 1 9© 1 

DENNING. R 8 Battel I* Memorial Institute. Cnlumhu* Laboratories 
NfiC- 04 - 293-12 01 / 02/17 3 FP 07 G 31 314 


0 1 0305 1015 'Program for Standard l i ed Analysis of Fuel Clipping 
Container*. 1 quarterly rept for Oct~Oec 1980 

LHITESILEB.G E Oal Ridge National Laboratory FIN B-0172 
OBN^/CBD/ INF-01 61/01/26. 4p p 07031’ 321 


01030*0195 "Monde strut t i ve Esaminattcr Evaluation Support. • monthly 
progress rept fur J*n 1931 

MCCLUNG.R l: - SMITH- J H Hafc Ridge National Laboratory FIN 3-0 
URML/MCD/NCES-B 01 / 02 / 06 . 4 pp 07039 US 


310306019/ “Shipping Cash Sabotage Scarce Terr Investigation. nunt 
prcjrest rept for Jan 1981 

SCHMIDT. £ W. Pattella Memorial Institute. Columbus Laboratories 
FIN 8-60L2. 81 * 02/20 4pp 07037 019 


0103060215 1 Dec on ta-ipa t i nn as Precursor to De c omni s s i on i ng . " montr 
progress rept for jan T9GI 

PERRlOO.L D Battelle Memorial Instituce. Pacific Northwest 
Laboratory FIN Q-2303 Bl/02/17 5pp 07037 014 


01030*0673 Submits status rept for Dec 1900 for core melt programs 
3ERMAN.M Band i a L at> o ra t c r * e s 81/02/ 19. fcpp 07840 347 


BLO3C6O701 Revised page* to "LOCA Series. TC-3. E«per mont Operating 
Spec . " inter Im rep t 

VAC^LE. T R , WATERMAN. M. E EGLQ Idaho. Inc EGQ - TF0P - 522 1 
01/02/05 lOpp 07037 259 


0103090147 "Accident Aerosol Characterisation." monthly progress r 
Pnr Jen 190 1 

OWZAft&Kl,^ C Uattelle Memorial Institute. Pacific Northwest 
Laboratory FIN 8-2207 81 / 02/20 6 p p 07046 279 


8103090469 "Molting T emp s uf U - 2 1 r c on i um- □ »yq e n Compounds <P 5 Cl. t* P 
8 , y Olokide Bolubtllty in Zircaloy fPSl-Vl. " Interim rept for 
Jan 1901 

HACRMAN, D L. EOt .0 Idaho. Inc. FIN A - 6050 . EGO-C 0 O- 93 O 3 01 /Ol 
32 pP 07 B 47 308 


0103090475 "LOFT Monthly Progress Rept for Oec i960 ’ 

LEACH.L P EOLG Idaho. Inc. FIN a-604© EOG-L0FT - 5336 81/01/ 

GSpp 07840 001 


0103090500 'Natural Circulation Cooldown Calculations for C-E. H8.U &• 
We* t i hj ho u s e PN8 s 

FINEMAH, c P EG4G Idaho, tnc FIN A-6047 EOO-CAAD- 3356 
01/02/20 59pp 07046 017 


0103090695 Progress Rept 36 for dsn l9Rl*re status of site visits 
proc«tiori. aiiprblanie of radiation lources, tluo schedule 
for Test 3 S, std decision Pilot study progressing Bite visit 
program status table encl 

PLATO. P Michigan. On l v at NRC-0 1 ~7 7 - 1 GO 81/02/03 9pp 

07B46 003. 


8103100007 "Application oP Internal Friction Nondestructive Evatuat 
Technique for Detecting Incipient Cracking of Bypass Lines S, 

Pipes In BWR Piping Sys," Progress Rept 14,810103-30. 

* Daedalean Associates. Inc. N'RC - 04-70 -242 01/02/20 7pp 

07B66 072. 


6103100144 PR - T-B0-052 

■Feasibility Study t> n Elimination of Advanced Test Reactor 
Primary Coolant By s Degassing 

AYERS. A L EGLO Idaho, Inc. PR-T-80-OS2 80/09/J5. 27pp 

07067 253. 


8103100154 PR-T-BO-OlO Rl 

'Conceptual Design Rept for Advanced Test Reactor Waste Heat 
Recovery ' 

BRGHM. R D EGtO Idaho. Inc. PR-T-80-010 Rl 80/03/31. Iblpp 
07066 125 


472 


NONDOCKETED ITEMS 


0103110665 " CM v of Rpdctor Safety Research - DRNi_ Progrars- ' mor.thlg 
highlight* r «pt for J^ri 1901 

MYNA T T» F. R Oak Ridge National Laboratory 01/02/10 36pp 
07877 373 


0103110764 "Ra-ona-GB Coo* Mod 6 Evaluation " Jan 1981 monthly 
highlight 1 tr . 

DIAMOND.© J. Brookhaven national Laboratory FIN A-3014 81/01/31 

4pp 07003; 138 


01031 10772 ‘Stress Common Cracking of PwR Steam Generator Toting. 
Jan 1781 monthly highlights 

VAN RPQyEM.D Orooihavto National Laboratory FIN A-320B 
61/Q2/17 4gg 07093 M2 


0103110709 " ?h e r <nj l Hydraulic LhFBR Safety Etperimenti. " Jan 1981 
monthly highlight*. 

0IN3BER0.T Brookhaven National Laboratory FIN A ”3024 Bl/01/31 

4pp 07673 341. 


01031 10793 "Thermal Hydraulic LMFBfl Safety E tp er i rant % . " Dec 1980 
monthly highlight*. 

G1NSBER0.T Broo k h *v»n Na t 1 ona 1 Laboratory FIN A- 3034. 80/12/31 

4p p 07672 360 


9103110030 Pn-T-79-G0H 

’Feasibility Study for IRA Modular Evaporator Syt • 

0EATTY,R.« . AYERS. A L . PIERCE. R L. EOLO Idaho. Inc PR-T-79-OOG. 

79/06/30. 19pp O70B2 193 


0103110836 PR-T-70-004 

TtaitbllUy Study for TRa Heating h Ventilating Eye 
Rec l rcula 1 1 on Hod “ 

BROMH.R.D . SCHELL. M J * PIERCE. fl L ECLO Idaho. Int PR-r-70-004 
78/09/29. 37pp 07802 211 


9103120752 " Poe t - Ac c I d en t Dec ontart i hat 1 on Studies,'’ informal monthly 
progress r*pt for F*t> 1901. 

MALSETH.O A Battel 1 1 > Memorial Institute, Pacific Northwest 
Latoratory FINB-2307 61/02/26. 3pp 07906124 


11 03 120738 BNL-.SUREO-20976 

"Containment Gldg Hydrogen Control Method* Related to 
Degraded Core Accidents." informal rapt. 

9ERLA0. A L . 91BULVUH.M . VANG. C Vi Dr ooVbaven National Laboratory 
BNL-NU9EQ- 2B976 BO/ 1 1 /30. 33pp. 07903:023 


103120761 “Milt ttr od Burst Test Program, ‘ interim quick-look rapt. 
CHAPtf AN. R. H Oak Ridge National Laboratory. FIN B-0120 

ORNL/ilRBr-6 01/02/20 4pp 


0103120779 Dh.L-NUREQ-2064 7 

’Radioactive Loading of Ion Exchange Ma 1 1 *; Rad la 1 1 on Related 
Areas of Concern." informal rept. 

GANGWER. T . P ILL AY. K K Broothaven Na 1 1 ona I Laboratory. FIN 4-3162 
BNL-N'l/aeO-2a647 BO/ 1 0/31 . 29p P 07903:115 


9103120794 BNL-NjREO-239 iO 

"NuTerical Behavior of Thor-Like Hass/Energy Equations Upon 
F 1 ow Reverse I . " informal rept. 

MEYER. J. E Brookhaven National Laboratory. BNL-NUREQ-2091O 
79/07/31 19pp. 07903 139. 


BIO312O707 BNL-NUREO-28961 

“Study of Feasibility of Microwave Dielectric Heating for 
lMFQR Transition Phase Accident Sequence Bolling Studlee. 
informal rept. 

MAKOUITZ.H t GINBBERO. F. Brookhaven National Laboratory 
BNL-NURE0'2096l 81/01/31 120pp. 07903 1 99 


0103120947 1 NRC Safeguards Me 1 1 Control & Accounting Project." Oct 1900 

monthly Itr rept 

POCOIO. A. Lawrence Livermore Laboratory. FIN A-0115. 61/03/09. 

5pp. 07904 ; 22J 


6103130950 "Physical Protection of Nuclear Facilities* “ Jar 1981 
progress rept 

CHAPMAN. L. 0 Sand 1 a Laboratories. FIN A-1060. 01/03/09. 13pp. 

07909 034. 


8103 1 20631 “Advanced Instrumentation for Reflood Studies Program." 
foreign trip rept 

HESS. R A < PAVNE.R . ALEXANDER. C. T. Oak Ridge National Laboratory 
FiW B-0413. DRNL/FTR- 1023. 01/02/19. 10pp 07903.067. 


6103130005 ORNL/HASRD-1 It 

'Methods In Dosimetry for Nuclear Regulation." quarterly 
progress rept for Oc t-Dec 1980 

ECHERMAS, K F ■ BERNARD. S R . CRAWFORD. D J Oak Ridge National 
Laboratory FIN 0-0410 ORNL/HA8RO- 1 1 1 61/02/09 6pp. 

0790B: 319 


B 1 03 130374 Forwards "Review & Evaluation of Licensing Actions for 
Operating Reactors.' monthly progress rept for period ending 
010229 

CARFAYNO. 9 P Franklin l ns t l t u te /Fran U l n Research Center 
NRC - 03-79- 1 10. 91/03/11. Ip 07900 122. 


--Q103130376 8103130374 

•Rtvieu i Evaluation of Licensing Actions for Operating 
Reactors." monthly progress rept for period ending B10229 
* Franklin Ins 1 1 tuta/Frank 1 in Research Center NRC -03-79- 1 1C 
Q 1 /03/ II 73p p 07900 I 23. 


0103160004 "Safeguards Analysis for Byproduct Matls 1 Small Quanti 
Of 8 A‘M. ’ monthly progress rept for Jan 1981 

CHESTER, R 0 . RANDOLPH. M L . R0HWER. P 3 Oak Ridge National 
Laboratory FIN 0-6100 ORAL /HA8RD- 1 1 2 61/02/10 Bpp 

07921 135 


0103160136 "LCFT Small Experiment Operating 8p»c. Small Break Test 
Series L3. Severe Core Transient Test 8eries L9. Nuclear Test* 

L3-6 i L0-]." interim rept Document revision request and. 

5EMKEN. R 8 Energy. Dept, of - Idaho Operations Qfflca LOFT-EOC - 
93/ 12/08 36pp. 07921 187 


0103160473 "Definition of Parameters for Major Accidents at Waste 
Solidification A Spent Fuel Storage Facilities." Informal 
.monthly progress rept for Jan 1901 

FREDERICK, E J. Oal Ridge National Laboratory. FIN B-0423 
01/02/19 4pp 07916.303. 


8103160514 “Environ Behavior of Transuranlc Nuclides Leaked From w 
cooled Nuclear Power Plants," final rept Aug 1977-Dec 1970. 

DO WEN. V T. Woods Hole Oceanographic Institute FIN 0-6153. 
01/03/31. 63pp 07910:234. 


0103160604 “Safeguards for Proliferation Resistant Fuel Cycles." 
monthly progress rept for Jan 1961- 

CAD WELL. J Brookhaven National Laboratory FIN A-3221 81/02/ 

3pp 07917 137 


81031701 16 "Water Reactor RaiSarch Test Fac 11 1 1 1 es . 20/30, Code 
Developmen t, Cade Assessment 8. Application Diva & Thermal 
Fuels Behavior Program." monthly repts for Jan 1961. 

DEARIEN. J A , WILLIAMS, 0 E EGtO Idaho. Inc E00-WRR-5363 
Bl/01/31 200 j p 07937 230 


9103170737 " Thermal Fuels Behavior Prog ram. PBF-LOCA Test Berles LO 
quick look rept 

VACXLE, J.R , LEFEBRE.N. T. EQLG Idaho. Inc. FIN A-6041. 

EGO- TF BP- 3329 01/02/20 63pp 07930: 162. 


0103160432 "Technology l' Costs of Termination Burveys Associated W 
Decommissioning of Nuclear Facilities." monthly progress 
rept for Jan 1901 

WITHERSPOON. J . HOLOWAY. C F. Oak Ridge National Laboratory Fl 
A-9042 ORNL/HASRO-t 1 3. 01/01/31. llpp 07944.073. 


0103160016 "Effect oP Pressure i< Flow on BWR Rod Drop Accident. “ 
abstract for AN8 conference 

CHENO. H 0. . LU. M 9 . DIAMOND. D J Brookhaven National Laborator 
FIN A-3212 FNL-NUREO -28999. 01/01/31- 6pp. 07934:001. 


8103190763 "Short Segmented Cask Code Oeve lopment. Var I f teat Ion & 
Application." monthly h ig h 1 1 g h t s . Det 1900. 

GUPPY. J O. Brook'haven National Laboratory. FIN A-3013 01/01/ 

6pp. 07964.261 


0103190309 "Short Segmented Cask Code Devi lopment. Ver 1 Picatlon V 
Application," monthly h l g h 1 1 gh t s . Jan 1901. 

GUPPY, J O. Brookhaven National Laboratory FIN A-3013. 91/02/ 

6p p 07964 :250 


0103190013 "HTOR Safety Program," monthly h i g h 1 i gh ts, J*n 1981. 

SA3TRC.C Brookhaven National Laboratory. FIN a-3016. 01/02/1' 

4pp 07964 246. 


8103200094 "Program for Standardised Analusls of Fuel Shlool 


8103230177 "Decontamination as Precursor to De c omn 1 » » 1 on i ng . " informal 
monthly progress rept.Feb 1981. 

PERRIQO.L 0. Dattslle Memorial Institute. Pacific Northwest 
Laboratory FIN 8-2303. 01/03/10 5pp 07977.041 


0103240097 " LLR Coda Assessment & Application." monthly highlight Itr. 
jan 1981 

SAHA.P Brookhaven National Laboratory FIN A-3213 Bl/01/31 

Sp p 07989 283 


8103240144 "Simulator Improvement Program. “ monthly highlight Itr. Jan 
190 1 

UULFF.W. Brookhaven National Laboratory FIN A-3014 01/01/31 

9pp. 07909 254 


0103240903 "Gourci Term Cha rac t er 1 t t 1 c s Resulting from Explosively- 
Caused, 9» c ondary Violations of Spent Fuel Shipping Casks," 
trvfotmal monthly progress rapt. Feb 1981 

TffOTT, B D Battelle Memorial Institute. Columbus Laboratories. FIN 
0-6710 01/03/13 I2pp 07902 316 


6103240693 "LWft In-Plant Measurement Program. " monthly progress rapt 
for Jen 1901 

HANDLER. J U. £0t0 Idaho. Inc FIN A-607&. 01/02/19 4pp 

07902 27 8 


0103260669 "Reel Time Simulation of Thermal Conduction in Nuclear Fuel 
Elements. “ Interim rept 

WULFF.W Brookhaven National Laboratory 0NL-NUREQ -28926 
01/01/12. I 1pp. 08040 293 


01033 1 097 B "Thermal Hydraulic UiFBR Safety Experiments, " Feb monthly 
highlight Itr 

0IN06ER0. T . GREENE* 0 A Brookhaven National Laboratory FIN 
A- 3024. 01/02/20 4pp. 00062 113 


8103310804 '’HTOfl Safety Program." monthly highlights Itr for Feb 1901 
SA8TRE.C Brookhaven National Laboratory FIN A-3016 01/03/11 

4pp Q8062 170 


8103310007 "RAMONA-30 Code Mod b Evaluation." Feb monthly highlight 
Ur. 

DIAMOND, D J Brookhaven National Laboratory FIN A-3014 01/02/20 

4pp - 00062 174 


01O331OB93 ‘'Simulator Improvement Program," monthly highlight Hr for 
Feb 1901 

Wlfl-FF.W Brookhaven National Laboratory FIN a-3014 81/03/31. 

4pp. 00062 106 


6103310890 "LWR Code Assessment L Application." Feb monthly highlight 
Hr. 

&AMA.P, Brookhaven National Laboratory FIN A-3219 91/03/30. 

9pp. 00062 190 


0103310901 "Stress Corrosion Cracking of PUR Steam Qensretor Tubing, 
monthly highlights for Feb 1901 

VAN RO0YEN. D. Brookhaven National Laboratory. FIN A-3208 
01/03/16. 4pp. 00062 199. 


B103310906 '* 88C Code Devi lopment, Ver If 1 cat ion L Application," monthly 
highlights for Feb 1901. 

©UPPY.J 0. Brookhaven National Laboratory. FIN A-3015 0i/O3/O9 

6pp. 00062:199. 


REVIEW ORP NRC REaEARCH REVIEW QR0UPS 


0101210403 Foruards comments re future LOFT test plans for special 
review group. No tests necessary on safety basis. Submits 
table summarising tests useful for cod* assessment. 

LOFT not representative of expected PWR behavior 

ANDERSON. T. M. westinghouse Electric Corp NB-TMA-2369 81/01/14 

7pp. 07409:271 


0103040051 Notification of contract execut i on, Mod i to "Consultant to 
LOFT Special Review Oroup." Contractor: H Isbin 
LITTLE. M. Administrative Contracts Branch. FIN B-7490 
NRC-04-81-196 01/02/19. Ip 07012: 170 


— 0103040060 Mod 1, changing amount of ob 1 igati on*, to "Consultant to LOFT 
Special Review Oroup. " 

160 IN* H 8. !tbin,H. PERLMAN, J. Admi n 1 s tra 1 1 ve Contracts Branch 
FIN 0-7490 NRC-04-01-196. 01/02/19. Ip. 07012:179. 


8103040970 NUREO-O790 

REPORT OF THE LOFT SPECIAL REVIEW GROUP 

ROS0» D. F. LOFT Special Rev leu Group. 01/02/28 100pp. Available 

at NTIS. 44.90. 07812:030 


8103170695 Forwards schedule for FVQl -nid-yr revleu re water re, 
safety research 

FEiT.P NRC - H o Detailed Affiliation Oiven 01/03/10 2pp 
07930 143 


0103170700 Forwards schedule for FYGl mid-yr review re water to 
safety research 

FEIT.fi NRC - No Detailed Affiliation Oiven. 01/03/10 2pp 
07930 149 


8103180048 Transcript of B10204 public meeting jn We « b 1 ng t o n , OC 
discussion of preliminary policy considerations in 
development of safety goal Pp 1-47 
• C omul i s ( on er § 81/02/04. 40pp 


0103100100 Transcript of 610211 meeting in Ua * h t ng t o n, DC for bri. 
on LOFT Review Group Pp 1-70 

* Cor«i ss l oners 01/02/11 99pp 07943032. 


— 0102020497 Recommends continuation of LOFT facility test progr 
FY03 ui/emphasis placed on development of reactor safety 
analysis tests for operational extreme condition limits Cost 
effectiveness oP program results should be assessed 
F1NLAYS0N-F C Aerospace Corp. 01/01/29 4pp 079 97 276 


— 0101230369 Solicits comments re continued operation of LCF T fac 
Efforts include addressing specific regulatory needs S. how 
results of LOFT program are expected to satisfy needs. 
Comments due B 10 1 0 1 - Ch a r t »r & review group membership encl 
ROSS. 0 F Division oP System* Integration 80/12/00 2pp 
03906 143 


--01O123O37J Comments or NRC FY82 budget Funding levels consider 
those allocated by OPc of Executive Director in 800702 
preliminary markup & requested by OPc of Nuclear Regulatory 
Research B0Q709 

PLE88ET, M 6. ACfiS - Advisory Committee on Reactor Safeguard 
80/0 7/) 7 I Op p 03906 147 


--8103100146 "Presentation to Commission* of NRC LOFT Tost Progrd 
MlNOOUE.fi Office of Standards Development, Director. 01/0* 
12pp. 07943 151 


Q1O310OO07 Forwards info re Code Assessment Review Group & Advatn 
Code Review Oroup 000626-27 joint meeting in Silver Spring. 

MO 

FA3IC.S Analysis Development Branch. PWOl/21 2pp 07946 


— 8103180902 fium.rary of Code Assessment Review Oroup & Advanced C 
Review Group 000626-27 joint meeting In EUv»t Spring. HD re 
code assessment activities Comments on mat! presented at 
meeting 5* related info encl 

ODAR , f Analysis Development Drench. 00/12/29 2pp 0794/ 


--0 103 190920 Invites par t lc ipat ion in Code Assessment Review CJros 
Advanced Code Review Group 800626-27 joint moating in 
ID Falls. ID re code assessment «c 1 1 v 1 1 1 e* . Aq er d a encl W/o 
lecture notes on assessment strategy. 

FABIC.6 Analysis Development Branch. B0/09/19 6pp 079^ 


- - 0 1 03 10 0939 Comments on Code Assessment Review Oroup t Advanced 
Review Group 000626-27 joint meeting re code assessment 
activities Proposed method for analyilng small breaks encl 
GRIFFITH, P Massachusetts Institute of Technology 7-044 
00/06/30 6pp. 07946 133 


— 0103100949 Comments on Code Assessment Review Group 6 Advanced 
Review Group ©00626-27 joint meeting re code assessment 
activities Objective stds should bo developed for code 
assessment. 

OUKLEft.AE Houston* Univ of 80/07/01 2pp. 07946:139 


- - 8 1 03 1 00959 Corn-nents on Code Assessment Review Group !* Advanced 
Review Group 000626-27 joint meeting re code assessment 
activities Codes should be qualified by comparing 
experimental date against code predictions 
LAHEY, fi T. Rensselaer Polytechnic lost. 00/06/30. 2pp. 
07946: 141. 


- -01 03 180960 Comments on Code Assessment Review Oroup t* Advanced 
Review Group 000626-27 joint meeting re code acceptance 
criteria Code predictions should focus on overall analysis 
of fual cladding damage re transients. 

SCHfiOCK. V. E. California. Un 1 v Of. Berkeley. 00/07/23 2p 
07946: 143. 


--01O310C979 Cc--ent% <?n Code Assessment Revlej Group & Advanced CoJe 
Review Gio-j? 6CC626-27 joint n»iUn? re code acceptance 
criteria Steady state capability should be primary *ocus of 
code criteria for transient analysis 

AGCE'l- J Electric Pcier Research Institute 00/07/(4 Jpp 
07946 \4b 


-- 81 O 3 I 9 D 904 Co<P»ent» on Code Assessment Review Group fc Advanced Code 
Review Grove SCC 426-27 joint meeting re code ai»enr«nt 
projran Scope of program should be limited to focus on 
1 i c emir } regulation* involving no fuel damage 
I5BJN.H S Affiliation Unknown 80/06/29 3pp 


--BIO3I01OIO Cc-’ent* on Code Assessment Review Group l Advanced Cod® 
Review Group 0 OC 626-27 joint meeting re rode a**e»«nent 
progr®” Code configuration control record should be 
maintained for mJerendert user diversification 
FE£. r t £ Union Carbide Corp 80/07/24 3pp 07946 148 


--8103131017 Cc*-enU on step* involved in NRC plan for independent «ode 
,Mlf lirtnt EuT.iary of assessment steps If provided in an cl 
Table l Draft Hr from GE encl. 

ShOT/IM. L M Analysts Development Branch 00/07/08 lOpp 
07946 131 


- -81 03181032 Speech. ' NR-C Needs on LUR Safety Codes.' presented at 
Advanced Code Review Group 4 Code Assessment Review Group 
800626-27 joint -eetlng in Silver Spring. MD 

TONJ L S Ar a lysis Development Branch 90/06/27 Ip 07946 161 


8103250227 Summary of 010206 meeting of Probability b Statistics 
Research Review Group in Bethetda.MO re gereral charter, 
output- proposal review 1 KB State computer programs on 
Sayetian techniques Proposal Itrs enc I 

LANCASTER. L E Office of Nuclear Regulatory Research. Director 
91 '02/ 1 1 3pp 07993 313 


9103250330 Sui-.i tf proposal re reliability analysis of series-parallel 
s v t Uork related to exponential failure models studied by 
Proschar b Sat/iura-an Details funding of project 
SOGEL.M California. Univ of. Santa Barbara 80/11/24 2pp 
07‘J‘JS 316 


- -91 03230336 Forwards corcept paper re development of measure of 
seriousness of event. Reques ts review t. subsequent 
discussion Cites 001028 meeting w/3 Bernoro iNRC) 

SPAWN. H j ha » iff us 81/01/07 Ip 07995 318 


- -0102190209 Forwards Tr ans nuc 1 ear . I nc application for license to 
SNI1 to Canada Requests recommendation 

G0S81CK.L V Office of the Executive Director for Operations 
70/08/03 Ip 63023 052 


-8102100222 Application by Tr ansnuc 1 ear . 1 nc for 
kg U-233. conta 1 ned In 101 kg U. to Canada End 
enc 1 

BATSON. V Transmit 1 ear , Inc 7Q-O08/S/0I 
65023 053 


license to export 
use statement 

79/07/20 2pp 


- -0102180220 Forwards application for license to export 94.24 kg l 
contained In 101 'J. to Canada 

MATSON. V Trans nuc 1 ear . Inc 70/07/20 IP 65023 053 


8102260479 Partial response to FOIA request for all documents re I 
categories of info concerning U mills in UT.NM.AZ.CO l* I4Y 
forwards Documents I“l7 listed In app Document 10 may be 
obtained from NTIS 

FELTON. J M Division of Rules and Records 01/02/05 2pp 


9103020033 Responds to FOIA request for BECY-76-243, "Foreign Owns 
of Production b Utlliiatlon Facilities “ Forwards document 
FfcLTON. J M Olvision of Rules and Records 81/02/09 lp 
07703 036 


--9 1 0302004*0 SECY -76-245 

Inform Ccmmisston of problems in defining foreign 
ownership, control or domination u/respect to facility 
licenses b NRC monitoring of foreign par 1 1 c 1 pa 1 1 on 
Recommends approval of enc 1 draft Itr 
CHAPMAN. R R Office cf Nuclear Material Safety 6 
Sa feguar ds. Dir ec tor 76/04/30. 40pp. 


8103030032 Responds to FOIA request that SECY-00-243 be placed in 
Forward* document which will be placed In PDR 
FELTON. J 11 Division of Rules and Records. 01/02/09 Ip. 
07791 161 


--8 1 03030066 SECY- 90-24 3 

Responds to J F Ahearne 000402 info request re summary of 
experience, duties &• number of shift technical advisors 
required onsite Duties Include diagnosis of off-normal 
events b advising shift supervisor on corrections 
DENTON. H fl Office of Nuclear Reactor Regulation. Director. 
80/05/13 2pp 


— 8103250340 Concept Paper Prepared for Dlv of Sy* b Reliability 
Research on Development of Measure of Seriousness " 

« Msiimus 81/01/07 7pp. 07995 3|9 


-B103D30083 Forwards 'Nuclear Power Plant Shift Technical Advisor 
Recommendations for Position Descr i pt i on. Oua 1 1 f 1 cat i un«, 
Education 6 Training." 

THOMAS. E L institute of Nuclear Power Operations. 00/04/22 


8103250667 Supp I to 010210 staff requ i r er.en t s <reno re preliminary 
policy consideration in safety goal development Proposed FR 
rctl c«* Inc I Jd I ng Commission statement & discussion rept 
should h« r »vi *ed Mar k ed-up matl end 

CH1I.M.S J Office of the Secretary of the Commission 660-951 
81/03/10 31 pp 00000 294 


SECY POSITION PAPERS BEFORE THE CCMMI98ION 


8101290577 Unofficial transcript of Commission 01O1Q7 affirmation/ 
discussion session In Washington. DC re 9EC Y- A-60- 10OA. 
EECY-00-533. SECy- 80-530 6 SECY-A-BO- l 79F Pp |-Si 
• C Of i oners 01/01/07 23pp 07733 359. 


- -9102230060 SECY-80-530 

Requests Commission approval of amends to IOCFR70 i 73 re 
transient shipments of strategic SNM Carriers will be 
responsible for protection against theft 6 radiological 
sabotage 

CIRCUS. u j Office of the Executive Director for Operations 
80/12/04 3 7p p 07734 021 


--G10223C094 SECY-S0-S33 

Requests Co.-mission approval of FR publication of effective 
amend to tOCFR7Q issuing general license to carrier* of 
irradiated reactor fuel. Action would grant N'RC direct Insp 
b enforcement authority over carriers Supportive matl end 
DIRCaS- H J Office of the Executive Director for Operations 
00/12/08 1 Vpp 07734.058 


0102180203 QECY-01-061 

Provide* Commission u/enc 1 Executive Branch response, 
correspondence b application for license for Transnuc 1 ear . 
Inc to export high enriched U to Canada 

DIRCKG.W J Office of the Executive Director for Operations 
81/01/26 Ip 69023 048 


0103030009 'Nuclear Power Plant Shift Technical Adv 1 s or* flee ommer 
for Position Desc r i p 1 1 on. Qua 1 1 P l c a 1 1 on* . Educ at 1 on & 

Training " 

* Institute of Nuclear Power Operations 00/04/10 23pp 


8103030921 8ECY-BI-106 

Recommends Commission authorlie Issuance of license far 
Hestinghouse to export 303. 203 kg U, enriched to 3 6 Y. U-235. 
co Korea 

D1RCK9-W. j. Office of the Executive Director for Operations 
01/02/11 3pp 65068. 177 


9103160312 SECY-0 1-125 

Requests Commission approval of Transnuc 1 ear. Inc application 
for license to export 101 kg U, enriched to 93 3X U-235, to 
Canada AML 700821 ltr to DOE re application end. 

DlfiCKS. W 0. Office of the Executive Director for Operations 
81/02/26 1 7p p 65119:040 


>6103160323 Discusses Transnuc 1 ear. Inc application for license t< 
101 kg high enriched U, to Canada Uses cited by AECL are not 
Inimical to common defense & security of Uf5A. 

N0GEN7O.L-V State. Dep t. of . Bureau of Oceans 8« I n terna 1 1 . Env i 
«« Scientific Affairs 01/01/30. Ip 69119:074. 


0103160574 Transcript of 010227 Af f Irirati on/Di s c use 1 on Session 91* 
ua shlngt on. DC Pp 1-5 

• Commissioners 81/02/27 0pp. 07917:004. 


— Q103040155 SECY-01-043 

Seeks Commission approval of proposed amends to IOCFRI & 2 
to implement delegation of Ol antitrust de l e rmi net i on to 
Directors of Ofc of Nuclear Reactor Regulation & NMS9. Draft 
FR notice l text comparison end. 

DIRCKE.W J Office of the Executive Director for Operations. 
Bi/Oi/i9. 30? p . 69074027. 


--81030*10162 6ECY-79-3S3 

Sttti Conn i t & i on approval of delegation of authority for 
determination of significant change* at GL antitrust review 
stage & Informs of revised GL antitrust review procedures 
Procedures & draft Temo encl 

DENTON. H R Office of Nuclear Reactor Regulation. Director 

D1RCK8.W J Office of Nuclear Material Safety *, 

Safeguards. Director 79/0S/24 13pp 65074 034 


— 0103040170 Delegates authority to make significant change determination 
for Ow antitrust review Review procedures 4* draft Itr to 
Congress «ncl 

HENDR1E. J M Co'O'n I ssioners 79/09/12 Opp 65074 066 


-•'0103050065 SECY-01 -077 

Requests Comiisjoti approval of retire of final rule<rakinq 
to dispose of wastes containing tracpr levels of H-3 & 

C - 1 4 u/o regard to rad 1 oac 1 1 v 1 ty K to raise limit for 
disposal in sewerage sys Draft final rule encl 
DIRCK9. W J. Office of the Executive Director for Operations. 
GUO 1/20 7 lpp 65002 00 1 


--01O3I6O395 SECY-01 -0778 

Forwards Ofc of Policy Evaluation 010219 memo re preparation 
Of negative declaration 4 £10 in support of proposed final 
rule to amend 10CFR20 re radwaste d 1 sp o »a 1 . Rad 1 o ] og 1 c a 1 
Impact analysis was mi % in t erp re t ed. Ac t i on is unwarranted 
DIRCKS.U J Office of the Executive Director for Operations 
8 1/02/24 2pp 079J7 016 


— 8103160440 SECY-0 ) -077A 

Discusses proposed final rule to amend 10CFR20 re disposal 
of tritium & C-14 Even if assessment of sewer release ar-end 
was in error by couple of orders of fregn 1 tud e. c o 1 1 et t I ve 
dose* & health effects are still negligible 

DIRCK3.W J. Office of the Executive Director for Operations 
01/02/30. 3pp 07917 020 


— 0102260120 SECY-81-100 

Requests Co«w"itssiQ<' approval of snt l draft FR notit* 
announcing withdrawal of proposed rulemaking on burden of 
proof in enforcement proceedings 

DIRCK9. U J, Office of the Executive Director for Operations 
81/02/09 2pp 63020 193 


--8007070498 SECY-80-212 

Recommends that Commission approve publication of final 
rule emending 10CFR2. 732 re burden of proof Proponent of 
order in enforcement action has burden of proof Notice of 
proposed rule & FR notice encl 

SHAPAR.H k Office of the Executive Legal Director 00/04/25 
1 9pp 02003 300 


0103170660 Transcript of 010305 Affirmation Qesslon 8i-9 in Washington. 
DC Pp 1-2 

* Commissioners 81/03/09 Spp 07930 270 


- -8 i 022001 B3 BECY-0 I -094 

Requests Commission approval of publication of draft FR 
notice for public comment re NRC Intention to retain 
therapeutic treatment of cardlic dysfunction w/l-131 
Retention does not violate FDA rules 

OIRCKB. W. J. Office of the Executive Director for Operations 
01/02/09 7pp. 69042.169. 


•0102200106 8ECY-79- 342 

Recommends Commission approval of encl draft FR notice for 
public comment re NRC intention to retain therapeutic 
treatment of cardiac dysfunction w/I-131 Related info 
draft FR notice re 8ECY-81-094 encl 

HINOOUE-RB Office of Btendards Development* Director. 79/09/20 
26pp 63042 173 


--0101 190671 8ECY-80-549 

Recommend* Commission approval of final amends to 10CFR20 to 
implement EPA environ radiation protection stde for nuclear 
power Op era 1 1 ons. Ora f t FR notice & Congressional Itr encl 
D1RCKB.W J Office of the Executive Director for Operations. 
00/12/19. 16pp. 03891:101 


0103180048 Transcript of 810204 public meeting in Wash i ng ton. DC re 
discussion of preliminary policy considerations in 
development of safety goal.Pp 1-47. 

* Commits loners 01/02/04. 40pp 07942:000. 


0101200449 8ECY-0O-351 

Recommends approval of encl draft FR notice of preliminary 
policy considerations Involved in developing safety goal. 
HANRAHAN, E. J. Office of Policy Evaluations 80/12/29 20pp. 

03902: 136. 


01O12OC623 8EC V-GO-551 A 

Forwards draft M.HCO. ‘Toward Safety Goal Discussion or 
Preliminary Polic, C one i d era 1 1 ons . - 6 recom-ends Commission 
approve l 

HAliRAHAM. c. J Of fixe of Policy Evaluations 00/12/30 62pp 
03901 21 l 


0103100060 Transcript of 010309 meeting in Wa s h i ng t on. CC re briefi 
on p rogr amrra 1 1 c EI5 for Till Pp 1-69. 

« Commissioner* 01/03/09 66pp. 07942:213 


3103100991 6E^Y-77-054 

Informs of task group formed c-n 741118 to identify principle 

prowler, areas re at c upat tone l radiation exposure? among 

Commission licensees S to develop plan for 1 T>p 1 e/ren t a 1 1 on 

of IOCFR20 Ltr K task group action plan encl 

CHAPMAN, k R Office of Nuclear Material Gafety L 

Safe guard s , D I rec tor MUSCHE. fl C. Office of Nuclear Reactor 

Regulation. Director 77/02/04 2pp. 


--8103 1 90029 Urges prompt meeting to develop plan & schedule For 
Immediate coordinated np 1 eTfdtat I on of ALA D goal re worker 
exposure Plan of action for ALAP encl 

KNUTH.D F Atomic Energy Coirnieslon 74/09/25 J6pp 


8103200303 Unofficial transcript of 010312 A# f i rma 1 1 on /0 i sc us » i on 
Session 81-10 in Wash i ng t on , DC Pp 1-12 
• Coni** i oners BI/03/12 I3pp 07967.207 


8 1 03230049 Unofficial transcript of 010312 meeting in Wash ing Ion. 0< 
SEC /-01-2O/2O/2OA/2D3 policy on proceeding w/pendlng CP t< 
mfg license application*. Pp 1 -44 
* Commissioners 3W03M2 47pp 07970 041 


-'0103230073 SECY-BI-020C 

Responds to request* from 010305 meeting re change® to 
Encl 1 to SEC Y-0 J "20B. explanation of required studios, 
comparison of r equ L r e<r e nt s for pending CPs.mqP licenses t 
current OL applications l preparation for further questions 
DIRCKS.U J Office of the Executive Director fur Operation* 
01/03/11 6pp 07970.000 


--9 1 03 230078 SECY-01 -020C ADD 

Addenda adding Paragraphs 9 c 1 d to GECY-0I-2OC 
• Office of the Executive Director for Operation* fJi/0J/)l 
07V7G 094 


0103270091 Responds to FOIA request for documents re possible form* 
of review panel*. task forces 6 committees to study issues 
raised by Stratton Forwards Documents 6-10 listed in app 
Documents 1-5 are available In POP. 

ffcLTOU. J M Division dP Rules and Records. 01/02/11 2pp 
0B045. 119 


0103160485 SECY-01-1 |1 

Forwards draft rule raising threshold for a dml ? s i b i I i t y of 
contentions in NRC hearings Rule ehould bo approved as sub j 
for further Ofc of General Counsel i QGC ) study OOC should 
rapt conclusion* 6 rpc onrendat Jons 

OICKWIT.L Office of the Otneral Counsel 01/02/17. 4pp 

65114 . 222 


STATE PRGQ STATE PROGRAMS 


8102260479 Partial response- to FOlA request for all document* re f 
categories of info concerning U mills in UT.N1-AZ.C0 & WV. 
Forwards Document* 1-17 listed in app Ooconent 16 nay be 
obtained from NTIS. 

FELTON. Jrt Division of Rules and Records 01/02/09. 2p p 


— 0102260556 Provides preliminary analysis of 1969-78 incidence da 
for lung , bone, breast. I i ver fc thyroid cancer*, leukernla 4. 
mutllplt myeloma (n Durango. CO Gamma radiation level* & 
radon concentrations were found to be elevated. 

FEROU50N.S Colorado. State of. 79/12/37. 5pp 


0102270565 Notification of contract e * e c u 1 1 on . Mo d 2 to "Environ 
Monitoring Program W/Comr-o nwe a 1 th of PA ' Contractor 
Ccnwuonueal th of PA 

BAISOEN.L Research Contracts Branch. FIN 0-5111. NRC-09-80-2 

01/01/07 ip 


0103020025 Responds to 0OI2I1 Itr re comments on NRC review of 
radiation control p r o g r am. St a t «nm t re personnel required 
for U mill effort is based on NRC (riteri* state action in 
K«man case will be addressed in next review 

MU3B8AUMER, D. Assistant Director for Otate Agreement* Programs. 
01/02/10 3p p 07702 359 


B 1 03020131 Pna 80-027A update? t cloies out PNA 80-027 State of TX 
notified Ofc of State Program? that reported 105-rer. 
exposure could not be verified No ovcreiposure to lab worker 
f ouncP. Pr cc ei lor '-.aintain* accuracy of Initial reading. 

LL'OENAU, J O , BOLLINQ.L A Office of State Program*. Director. 
81 /0 1/30 Ip 07704 347 


B1 030201 52 PN/« BO - OP 1 B update? I closes out PNA BO-021. Of c of State 
Program? 'jji Informed that c h r onto t one analyte? performed by 
ORNL showed no evidence of significant exposure to pregnant 
women Ten ncncoT; I iant«» identified by state 

LODETNAV7. J 0 . BCLL 1NG. L A Office of State Program. Director 
ni/Oi/30 I? 07784 344 


8X03020162 PNA 80-0334 update? PNA 80-32. On 910107, State of IX informed 
Qfc of State Program? that Nuclear Diagnostic Lab? received 
postpone r, ent of show cause hearing until 010309 Telephone 
caller alleged use of unapproved metis. 

LLOETNAU. J D . BOLLINO.L A office of State Programs. Director 
01/01/30 lp 07784 343 


8103030094 Forwards NRC evaluation of 3tate of (M plana for amended 
agreement to regulate U mills t tailing? Addl staffing will 
be required. FR excerpt? end. 

AHEARNE. J F Comm i ? s 1 oil e r s. 81/02/1 0 3Lpp 078CB I 56 


8103040998 Responds to FQ I A request far current ll*t of Agreement 
States & addresses Forwards list 

FELTON, J M Division of Rules and Records 01/02/23. lp 
07013. 340 


--8103041009 List of Agreement State? A addresses. 
* Commissioner* B0/10/0I 3pp 


0103041001 FOIa request for current ll«t of Agreement State? A 
addresses 

V! ILL IMS. R E Proctor L Gamble Co B\ /0W23 lp 07013:341. 


8103050535 Request? opportunity to submit comments re CO Oept of Health 
proposed mod of License B8A-673 A that nod be staged 
pending completion of revieu proceedings Mod is in excess 
of dept statutory authority Related info enc 1 
BEVERLY. R 0 Union Carbide Corp 10343 BO/12/29 13pp. 

07586:001 


- -9 1 03050572 Forwards environ rep t for 0 mill Requests review oP 
by dr o9«o l og U a I ana I gsl s« vlab I e alternatives to present 
milling operation A adequacy of data Related info enc 1 
Lf/o environ rept 

HaZLE. A J Colorado. State of 18343 79/01/17 6pp. 

07596. 001 


6103050041 Comments on NRC review of state program for regulation of 
agreement radioactive .rati? Unlv of Rl has been notified of 
limitations re discharge? fron research vessel at sea 
CANNON* J E Rhode Island, State of 01/01/16. 2pp 0782 5 131 


0103060148 Confirms NPC comments naie at conclusion of recant radiation 
control program review NRC believes stats program for 
control of agreement roatls is adequate to protect public A 
i* compatible u/NRC program, but add 1 staffing 1? required. 

KERR-0 W. Office of Btate Program*, Director 01/03/19 ?pp 
07G37. 041 


0103060156 Confirms NRC comrents made at conclusion of recent radiation 
control program review Rased on results of review. NRC 
believe? state program for control of agreement metis is 
adequate to protect public A compatible ui/NRC program 
KF.RR.9 W. Office of State Program*. Director 81/02/13 2pp. 

0703 7 039. 


0103060167 Confirm? NRC comments made at conclusion of 601215-10 U mill 
regulatory program r« vi eu. Forward s specific comments A 
recoirnenda 1 1 on*. Response should be submitted by 010302. 

NUSSBAtiMER . 0. A. Assistant Director for State Agreom.ents Programs. 
8J/02/19 4pp. 07B37 033. 


8103060175 Confirm* NflC comments made at conclusion of recent radiation 
control program review. Based on results of review, NRC 
believes state program for control of agreement metis is 
adequate to protect public A compatible w/NRC program 
KERR.O W Office of State Programs. Director 01/02/13 ?pp 
07937: 033 


0103060106 Confirrs NRC consent* made at conclusion of recent radiation 
control program review. Based on result* of revieWrNRC 
believe* state program for control of agreement rati* it 
adequate to protect public t compatible w/NRC program. 
mjSSBAUMER. D A Assistant Director for State Agreement* Program* 
01/02/27 2pp 07837:031 


8103060190 Confirrs NRC comment? made at conclusion of recent radio 
control program review Based on results of review, NRC 
believes state program for control of agreement metis Is 
adequate A compatible w/nRC program 

WUSS0AUMER. D A Assistant Director for State Agreements Program?. 
81/02/13 Spp 07037 023 


QI031100B5 Identifies remaining action? needed for timely amend to 
mill Agreement State program Requests timetable outlining 
action* to retolvc all issue? as soon as possible Amend 
application should be submitted by 810801 Criteria end 
AHEARNE. J F Commissioner? 01/02/20 I4pp 07884 330. 


9x03110093 Requests review of NRC recommendation* re Dept of Public 
Health Agreement 8t*te radiation control program Also 
specific plan? to improve agreement matl* program 
KERR. 9 W Office of State Program.*, Director 01/02/23 2pp 
07004 320 


9103110591 Forwards o r 9 *n 1 i a t 1 ona 1 chart* depicting NRC Region 3 
reorgenl ration. effective 810216 

KEPPLER. J 0 Region 3. Chicago. Office of the Director 01 /02/Si 
6p p 07075 346 


0 1 031 1 0303 Forward* organ i i a t 1 ona 1 chart* depicting NRC Region 3 
reorganl ja tion. effect |ve 810216 

KEPPLER, J 0 Reglo" 3, Chicago, Office of the Director 01/02/2* 
6pp 07075 352 


8103I10S86 Forward? orgeni ta tl onal chart? depicting NRC Region 3 

r eorg ani t a 1 1 on, ef f ?c t i ve 010216. 

KEPPLER. JO Region 3, Chicago. Office of the Director 8l/02/2d 
6pp 07076 310 


0103110507 Forward* or gan 1 t a ti ona 1 chart* depicting NRC Region 3 
r eor g ani i a t i o n. e f fee t 1 ve 010216 

KEPPLEH. J Q Reglo" 3, Chicago. Office of the Director. 91/02/2* 
6pp. 07076.316 


8103110590 Forward* o r 9 en 1 ia t i ona l chart* depicting NRC Region 3 
r eorgani i a tl on, ?f f ?c t ive 810216. 

KEPPLER. J 0. Region 3. Chicago, Office of the Director. 81/02/21 
6pp 07076:322 


B 1 03 1 10671 Forward? comnent* l recommendation* on state radiation 
control program Item* addressed Include regulation* 
compatlbi 1 1 1 y < licensing actions.insp procedure* A 
Independent measurements 

hPJSS B AUME R , D. A Assistant Director for 8tate Agreement* Program*. 
01/02/25. 4pp. 07877:308 


0103120294 Ack receipt of B01120 Itr affirming adequacy of health 
radiation control program to protect public health & safety- 
intention of compliance w/techntcal suggestion* nada In 
JO Lubenav 601120 Itr confirmed. 

FERRER, R A New York, State of. 00/12/29 Lp 07900 216. 


0103120291 Forward* 0 Oraham comments on 801107 Itr re recent revieu 
agreement program 

FOMINKLE, E W Tennessee, Btate of BO/12/19 2pp 07900.219 


8103120297 Comments on Itr affirming adequacy of program for 
regulation of agreement radioactive metis Radiation Control 
Agency procedures r« escalated enforcement action for 
issuance of emergency order? will be specifically outlined. 
CANNON, J. E . Rhode Island. Btate of 01/01/16 2pp. 07901:259 


6103120303 Commant* o" 600516 Itr re personnel p r og ram. Rec ommendat i 
are appropriate to enhancement of program & have been used 
to Improve capabilities 

COBB. A D. Mississippi. State of. RI/OI/IS. Ip. 07901 261. 


8103130352 Ack receipt af 001209 Itr re CA radiation control prograi 
Progress re licensing staff expans i on, data processing cys 
updating 6 expansion !< radiation control regulation 
revision* discussed 

MYERS, 0. A California. 8tate of. 01/01/12. Ip 07912:130 


8103160213 Notification of contract; e t ec ut 1 on. Mod I to "Training C< 
En t 1 t 1 ed« S ef e ty Aspects of Industrial Radiography for 9tate 
Regulatory Personnel " Con trac t or : Gamma Industrie* Div of 
N3I. 

FLYNN. M J. Administrative Contract* Branch. FIN 0-1618. 

MRC -06-80*- 304. 01/03/04. 2pp. 07921:242 


yr 4 010930 for second yr to "Training Course Entitled. 

8afety Aspects of Industrie! Radiography for State 
Regulatory Personnel " 

fl ICKAROSON. H D Nuclear Systems, Oan-n>a Industries Div l£B0, C D 
Administrative Contracts Branch FIN G-1610 NRC-06-00-304 

G 1/03/04. 2pp. 0792t 244 


0100160349 Consent* on proposed policy statement re criteria for 
evaluation of Agreement States radiation control program 
YOUNG, R E Affiliation Unknown 45FR63726 014 GO/13/12 2pp 

07365 001 


G 103 170 108 Act receipt of response to KRC recommendations re CO 
radiation control program 4 CO Bureau of Investigation rept 
on Cotter U Mill Statu* of recommendations will be reviewed 
during n«i t program evaluation 

HERR. 0 W OfPlce of State Programs, Director. 61/03/09 2pp 


0103170743 Forwards comments 6 recommendations on radiation control 
program Procedures should be developed allowing staff bo 
assess time lapsed since applicant or licensee has received 
deficiency ltr. 

W89BAUMER.D A Assistant Director for State Agreements Programs. 
6A/KN8 Bl/03/04 4pp 07925: 1 ] 7 


6103230132 Discusses State of WA radiation control program review 
Program for regulation of agreement matl it adequate to 
protect public health 4 safety 4 compatible u/NRC program 
Improvements could be made W/o enc 1 ltr 

KERR . 0. w Office of State Programs. Director 8A/KN9. 81/03/04 

2pp 07997 288 


9103260843 Responds to F01A request for documents transmitted between 
Clfc Of Stab* program* fc VIA Stats Oapt of Social 4 Health 
Eve s re 1901 annual c ompa tab 1 1 1 ty review. No documents are 
available subj to raquest 

FELTON, J. M. Division of Rule* and Records 01/03/23. Ip 
08040: 199. 


8103260090 FQ1 A request for doucments transmitted between Qfc of State 
Programs 4 WA State Dept of Social 4 Wealth Bvc s re 1901 
annual c ompatab 1 1 i ty review. 

W1N0ARD. 0 Affiliation Unknown. 01/02/11. Ip 08040 200. 


- -9103260096 Declines invitation to participate In NRC 1991 annual 
compatab 1 1 1 ty review for State of ua Lists reasons for 
re fusel 

H1N0AA0.Q Af fill st ion Unknown. 01/02/11. 2pp 00040 301. 


•-8103260963 Requests that nRC Investigate State of WA. Dept of Social 
wealth Svc «, Rad iatl on Control Sac ti on. Invest lgat ion should 
involve current radiation monitoring program 4 obligation to 
inform public of contamination Related Info and. 

WINOARD- 0 Public Interest Research Group, Washington. 00/10/09 
6pp 00040:203 


8103261055 Notification of contract e * ec ut t on. Mod Q to "Coordination 
of Federal /State Radiation Control Activities 4 Assistance 
in Solving Radiation Control Problems. " Controc tor: Food 4 
Drug Admin Is trat Ion, U8 Public Health 8vc. 

FLYNN, M Administrative Contract* Branch. FIN B-1620. 
f*C-Ofc-7b-247. 01/03/02 Ip. 08033 231. 


— 0103261069 Mod 8, increasing funds 4 trending period £>f performance 
through 811231 to "Coordination of Federa l/0tat« Radiation 
Control Activities 4 Assistance in Solving Radiation Control 
Pr ob lem* . 

* HH8, Dept of, U8 Public Health Service. LEBO.C.D. 
Administrative Contract* Branch. FIN B-1620. NRC-06-76-247. 

01/03/02 ip 08039:232 


8103261125 Notification of contract execution, Mod 2 to "Training 
Courses Entitled, 'Safety Aspects of Industrial Radiography 
for State Regulatory Personnel'." Contractor: Qemme 
Industries Div of N6I. 

FLYNN, M. J. Administrative Contracts Branch. FIN B-1618, 
htflC- 06-80 -304. 01/03/18 Ip 08033:254 


01OQ26U49 Notifies thet to continue U mills 4 mill tailings regulation 
after Nov 1980. agreement states must enter Into amended 
agreement w/NRC. Reques ts that State of CA submit application 
for amend by 810701. Model amend end 
MENORIE, J. M. Commissioners 81/03/17. 24pp 


D 103261 152 Notifies that to continue V) mill* 4 MU bailings regulation 
after Nov 1980, agreement states must enter Into amended 
agreement w/NRC. Requests that State of OR submit application 
for amend by 010701- Model amend end. 
fCffDRIE, J. M Commiestoners. 81/03/13 41pp. 


processing Rtele of NV amended agreement w/NRC Identifies 
renaming actions to he a c c c mp I 1 * is ©d for amended agreement 
Requests formal ar.entf application by 010701 
HENDRIE. J rt Commissioner*. 91/03/16 24pp 08037 138 


• -9103261164 Dncutsei consequences of ACRG recommended f>ha*e~ou 
at end of FY0I LOFT answers current 4 potential rsactor 
safety questions 4 must continue tatting until resolution 
r a ached 

WILLIAMS. C.E Energy. Dept of 01/01/19 5pp 08037 162 


0103300393 PNA-0 1 -003. on 010322, n ews p ap er rept published re radii 
contamination at Aircraft Instrument 4 Development in 
Wichita. KQ Caused by paint stripping on surplus military 
aircraft Instruments Whole body counts in progress. 

MJBSBALMER . D. A Assistant Director for Material Safety 4 Licei 
LUBENAu, J 0 Office of State frcgraii. Director BI/03/25. 
08055 309. 


TC5PREP VENDOR REPORTS AND RELATED CORRESPONDENCE 


0102030917 Proposes format for dealing w/licensee questions on NR 
safety evaluation* of responses to IE Bulletin 79-OlB, 

"Environ Oua 1 i f 1 c at i on of Class IE Equipment." 4 SEP 
subm i tta I s 

LAMkEN. 0 C Commonwealth Edison Co 1E8-79-OIO 01/01/23 Z 

07605 215 


0102170396 Forward* revised GA dept or g an i i a t i o na 1 chart Revision 
topical rept will be submitted by 010331 
WELLS. J R Duke power Co 81/02/09 Ip 076G4 1 1 2. 


0103020462 For-uards Figures I — I I I of App J for Topical Rept 
UEC- Tfi-OOI -5A, "Oa Program, " revised to reflect current 
corporate 4 OA or ga n 1 i a t i on* 

81LVERW00D. J. B United Engineers 4 Constructors. Inc (tubs, o 
Raytheon Co J 01/02/24 Ip 0730S 001 


0103030021 Forwards Suppl 3 to XN-NF-7S-32 (NPI* "Computet 1 ona 1 
Procedure for Evaluating Fuel Rod Bowing • 3upp 1 provides 
results at addl rod bou measurements of Irradiated fuel. 
OWSLEY, 0. F Exxon Nuclear Co. . 2nc 1 sub*, of Elton Corp > 

GFO 013 81 01/02/24 ]p 07790 173 


- -0103030031 Xtt-UF-75-32 INPt S3 

Buppl 3 to "Computational Procedure for Evaluating Fuel Rod 
Bowing. ■* 

KRYSlNSiU, T L Exxon Nuclear Co., Inc (subs of Exxon Carp. 
80/01/18 Bpp 07790: 174 


9103030492 Forwards Quppl 3 to XN-NF-79-27 «NP>. "Exxon Nuclear 
Neutronlcs Design Method* for PWR*. - 

OWSLEY, 0 F Exxon Nuclear Co , Inc <*ub* of Exton Corp. ) 
CFO 014 01 01/02/34. |p. 07003:204 


--B1 03030909 XN-MF-7&-27 (NP) 03 

Sup p 1 3 to "Exxon Nuclear Neutronlcs Oeslgn Methods for 
PWR». " 

K1LLOORE-M. R , STOUT , R 0., MORGAN, J N Exxon Ngc laar Co.. In 
(subs of Exxon Corp. > 01/02/09 45pp 07003:205. 


0103030097 Forward* Revision 4, Draft 4 to I4PPS0-OA-OO4, o p era 1 1 ona 
program. Change s include responses to questions in NRC 810114 
ltr. Requests review 4 comments 

DOUCHE Y. 0 D Washington Public Power Supply System 0A-8I-23 

01/02/27. Ip 07797 233. 


--BI 03030965 WPPSB-OA- 004 R4 DRFT 

Revision 4. Draft 4 to operations! QA program 

FER0U9GN.R L. Washington Public Power Supply System. 01/02/ 
180PP 07797 234 


□103041017 Notification of 910303 meeting w/venrfor In De thasda. MC 
review Exxon plan for meeting licensing requirements on 
Generic 17>17 program Proposed agenda encl. 

0EROOREN, J. 8. Standard! je ti on 6 Special Projects Branch Gl/C 
3pp. 07012: 021. 


0103050901 Forwards "We s t 1 ng h ous e Prediction for LOFT Nuclear 
Experiment L3-6. M per NUREG-0737. Co n* 1 1 1 ute * evaluation 
model prediction u/WFLASM computer program using supplied 
set of Initial 4 boundary assumptions 

JURQENSEW, R. W. Westlnghouse Operating Plante Owner* Group OG 
B 1/03/03 Ip 07826 103. 


—8103050900 B4 56A: 1 

"Wes t ing house Prediction for LOFT Nuclear Experiment 1.3-6 " 
* Westlnghouse Electric Corp. Gl/03/03. B4p p 07026 109 


01Q305CG52 Submit* ’Sow ce Tern; Charac tpr i (at i on Resulting from 
f.iplosiv8] r CacipiJ.SKCndarg Violation* of Spent fuel 
Shipping Catln, " «r©ntHy progr*** r B pt for Jan 1901 
TROTT.D 3 Gattelie Me-->rial Institute. Colu->bu% Laboratories 
r^C -04 -BO- l BO 81/02/13 2fp 07625 132 


0103060649 R««pon-* to NRC 0I02M request for info r; subr.it tel of 
proprietary version of topical rep t re red tow Wept will be 
submitted ?y 610430 

rAy;.OR,j H Gafccoc* I L’ilco* Co QJ/02/18 Ip 07040 345 


0103090346 Fornaxes summary of nuclear lou pressure rotor disk 
replat eTen t shop t Meld procedures present*! duvlng 800123 
NRC-VEPCO-Wes, t i nghc ^ * <r * e 1 1 ng . her k ed -up ins? status rept L 

1 1 1 d« Stic 1 

SCKlEftL.rJO. j « we s t i nghouss Electric Corp 01/02/27 6p p 
07050 218 


01Q3C.9O437 Forward* ■guidelines & Procedure* for Evaluation of 
Component Supports Basel cn Fracture Mechanics * Rept 
supersedes 910206 draft End available In Central Files 

0 r| 1 1 , 

rtARQICM. 1 0 Electric Power Research Institute Ml 1405065-3 
01/03/05 Ip 07051 001 


OIO3C9O450 Forwards proprietary 4 nopj r op r i e t r a y responses to ARC 
BIOS 12 request for addl ir.fo re WCAP-9401 Proprietary 
responses withheld irof 10CFR2 790) Application for 
Withholding t affidavit enc) 

AIIDE9E0N. T M West lrjhouse Electric Corp NB-TMA-2400 91/03/02 

36pp 07045 263 


0103100340 Forwards proprietary 4 nonproprietary versions of slide 
presentation entitled ,, PA| ADD‘v R* V i*j' from 010204 meeting 
Affidavit 1 application for withholding info 
(ref 10CFR2 790 J »n( l 

ANDERSON T M 148 s t inghot it Electric Corp . PLR System! Dlv 
(13-1*4-239 7 01/02/2? 12? p 07065 034 


B 1 031006 1 1 Forward® "Equipment Qualification Data Package.'' Revision 2 
proprietary K. no rprep r i e t a r y versions of "Equipment 
Oual 1 f i cat i on Test Rept W-RfD Indicators f Pos t-Ac c ident 
Monitoring) * Proprietary version withheld (ref 10CFR2 790) 

ANOCnsnv J M West mghouse Electric Corp NS-T11A-2396 01/02/17 

Ip 07067 330 


-01 03 10 06 13 Forwards "Equipment Qualification Data Package. “ Revision 2 
6 proprietary t nonp r op r t a tary versions of "Equipment 
Ova 11 Pi c a 1 1 on Test Rept W-RID Indicators (Post-Accident 
Hon t tor texq I ■■ Proprietary version withheld (ref 10CFR2 790) 

ANDERSON. T m Host inghouse Electric Cor? NS-TMA-2373, 01/01/26 

2p? 07067.307 


--6103100615 Requests that vendor proprietary matl be withheld (ref 
10CFR2 790 k 

WlEGCMASh,. 9 A westinghouse Electric Corp. AM-01-9 01/01/26 

6PR. 07067 31 1 


--G 1 03 1 0061 7 EQDI>-ESE"14 "2 

"Equipment Qualification Data Package, ’ Revision 2 
ANDERSCJ. T M Wotting hou* e Electric Corp Gl/01/3! I Bp p 
07967 317. 


0IO3I1OI6G Forwards proprietory version of 'Mark It Containment Program 
Quencher Condensation Performance " 

HUCHNCLZ.R h Oeneral Electric Co NFN-030-91 01/03/06 Ip 

07G65 146 


8103110490 Forwards responses to NRC 001204 request for addl Info on 
BAN- 10129 re LYNK1 U 3AW- 10130 re LYNX2 

TAYUOR. J H Dahcoci «■ UilCo* Co. 01/03/03. 71pp 07601. 064 


9103110514 Notification of 810220 meeting w/Wes t 1 nghouse owners group 
in Be theed a. MD to discuss response to Task Action Plan Item 
1 C ! < 3>. r eena 1 y e l s of transients & accidents 6 preparation 
of emergency procedure guidelines 

flECWHAM. 0 H Procedures i, Test Review Branch. 01/02/05 3pp 
07072: 145 


9103120203 Forwards proposed Revision 5 to TVA-TR75-1A, ''OA Program 
Description for Des i g n . Con s t & Operation of TVA Nuclear 
Power Plants " 

MILL3- L. M Tennessee Valley Authority 61/03/04. Ip. 07900 114 


- -3103 120293 TVA-tfl75-tA R5 

Proposed Revision 5 to TVA-FR73-IA. '*0A Program Description 
for Design, Const t* Operation of TVA Nuclear Power Plants. " 

* Tennessee Valley Authority. 01/03/04 S9pp. 07900. 113 


0103160252 Forwards UfCAP-9004. Probabilistic Analysis & Operations 
Data In Response to Item 11 K 3 2 for Westinghouse NBGB 
Plants ' 

JURQENSEN. R W Westinghouse Operating Plants Ountrs Group OG-51 
81/03/13 I? 07910 00? 


-“01 03 160257 UCAP-9B04 

"Probabilistic Analysis h Operational Data in Response to 
NJRE0-0737 Item II K 3 2 for Westinghouse Plants ’* 

ArjCERSCN.T M , WOOD. 0 C . COTT0HALL . C L Wo s 1 1 ng h ous e Electric 
Corp 01/02/28 85p p 07910 090 


©103160727 Notifies that due to tine Unitjtioni.no effort will be 
diverted to respond to NRC 001029 questions on UCAR-7628 6 
WCAP-9740 re asymmetric LOCA loads Suggests response be 
re-evaluated re fracture mechanics review 

ANOEPSON. T M Wes t inghouse Electric Corp NS-TMA-23B9 QJ/02/1: 
2pp 07910 304 


G103160B23 Addl response to FOIA request for 37 document* reference! 
h Toiar meno to ACRS re p e 1 I e t - c 1 add i ng interaction Forwards 
documents listed in app 

F£L TOri. J M. Division of Rules and Records 01/03/09 2pp 
07915 223 


--0IO3I6C047 NE DO -24223 

"Assessment of BW&/3 Mitigation of ATUS (Alternate 3) " 
SHERWOOD' 0 0 . BRANDON. R J General Electric Co 80NED020 
01/02/20 I67pp 


--81Q3 16QBS0 NE03- 24222 VI 

"Assessment of OWR Mitigation of ATUS.Vol I. (NUREG-046Q 
Al ter nat e 3). " 

SHERWOOD. 0 C . D1TM0RE.D C. Oeneral Electric Co. 00NED021 
01/02/28 ?25pp 


--GIO3I6C055 NEOO-24222 V2 

’Assessment of flwR Mitigation of ATUg.Vol 2. (NUREG-0460 

Alternate 3 ) " 

SHERWCOO.O 0 . MATHER. 6 L General Electric Co 01/02/20. 421 


81031 70361 Forwards info re proposed two-tiered »ys of criteria for 
w/rod bank worth measurements utlllilng bank exchange Enel 
info will subsequently be included in pending rept* 

WCA D -9063 t WCAP-9864 Evaluation requested. 

ANOERSON, T M. Uestlnghouse Electric Corp Nfl-TMA-2405- 01/03/0! 

3?p 07939 270 


0103170676 Advises that Amend l to Revision 9 a of UCAP-0370 is 
acceptable Amend presents poeltlon re Reg Quide 1 1 46 & 

Revision 1 of Reg Quide 1 58 

MAA98. W P Quality Assurance Oranch. 81/02/13 Ip. 07930 226 


01O3IBO38O Discusses NRC acceptance of Amend 6 to OA Co GA topical 
QA-A 1301 OA A-end 6 revisions reflect org an i 1 at i ona 1 b 
editorial changes & reg guide commitments Anond acceptable & 
should be Implemented upon amend Issuance 

HAA9S.W P Quality Assurance Branch. 01/03/09. Ip 07953.090 


0103100584 Forwards nonp r opr i etary NEDQ-24289. '’Generic Candensatloi 
Oscillation Load Definition Rept." 

DUCHHOLZ,R-H General Electric Co. MFn- 036-01 01/03/06. Ip. 

07953 271 


--B1031B050B NEDD-24200 

Nonproprietary version of ''Oenerlc Condensation Oscillation 
Load Definition Rept." 

WADE, <J E r 1ANN1.R W . TOWNSEND, H. E General Electric Co. 
G0NED299 01/02/20 52pp 07953272 


0103190101 Forward* BO-TOP- l . Rev 1 * i on 3A, "GA Program for Nuclear P< 
Plants. " 

AMARAL, J M Bechtel Power Corp. (subs oP Bechtel Corp). 01/03^ 
Ip. 07960 112 


— 0103190104 BQ-TQP-I R3A 

Revision 3A of "QA Program for Nuclear Power Plante." 
BECHTEL. S D. Bechtel Power Corp (subs of Bechtel Corp > 
00/10/31 lOBpp 


B 1 03 1 90493 Recom-iendt that NRC conduct 3~day meeting in Washington. C 
no earlier than 2 wks after last util receives SER. Util 
representatives & NS6S suppliers should be invited to all 
3 da y s of meeting 

LAKKEti.O.C EWctric Power Research Institute SW03/09 . 2pp. 

07965 261 


6103200221 Forward* proprietary v»r»ion of errata to WEDE-25 1 00-P. 
"C a or «o Safety Relief Valve Ol (charge Tasti- Phdsr I Test 
Rept." submitted on behalf of Mark II ounert group Enel 
available in Central Filet only 

OLCMHOLZ.R H Oeneral Electric Co HFN-020 01 01/02/10 Ip 

07970. 344 


8103200315 Forward* E rr ata L Addenda Sheet 1 to NEUO-29100. "Caorto 
Safety Relief Valv« Discharge Tests. Phase I Tost Rept. *’ 
for Hark I l containment program 

IKJCHHOlZ.R H General Electric Co MFN-021-01 01/02/10 ip 

07960. 030 


- -01 0320032 3 NED0-25100 ERR 1 

Errata h Addenda Sheet 1 to 'Caorio Safety Relief Valve 
Discharge Te»t*. Phase 1 Test Rept " 

• General Electric Co. 79NED104 01/02/20 9pp 07960031 


0103200429 Forward* updating Status Heno 13 re GA Manual ETR-IOOl No 
revisions have been made sine* Memo 12 publication on 
000731 

TENZERj B. E Ebasco Services* Inc. (tub* of Enserch Corp 1 
81/03/12 2pp 07971 267 


6103200900 Forward* comments on "Hold Time Considerations Re PCI Fuel 
Failures" L NUREO/CR - 1 462. "Mechanistic Considerations Used 
In Development of Profit PCI Failure Model " Profit model is 
not viable predictor of failures 

BUCHH3LZ.R H General Electric Co KFN-043-01 81/03/12 lOpp 

07960 092. 


G 1032006 19 Advises of plan* to clarify specific comments re 
FPL TQAft 1 -76A. Revl * Ion 3 to util topical OA rept 
Forthcoming 1 tr revised rept will include organiiatlon 
changes l response to NRC question* 

U1RI0.R E Florida Power 6 Light Co. L-Gl-1 16 01/03/13 Ip 

07960 049 


0100240400 Responds to 010206 request re post-test evaluations for 
LOFT Test L3-! t SeiMscale Test 8-07-100 LOFT l 3~1 000220 
submittal consisted af pretest & post-test predictions & 
are fully responsive to reqyest. 

0A3K1N.K.P C-E Operating Plant* Owner* Group. 01/03/10 2pp 
07906 143 


0103290432 Forwards background Info re owners group procedure* 
evaluation & development program to achieve compliance u/ 
NURE0-0737. Item I. C I ac 1 1 v i t i •*. NRC ac knowledge<rent of 
program ac c ep t« b 1 1 1 ty »n< 1 

.AiRQENEEN. R W we*tlnghou*e Operating Plant* Owner* Group 00-34 
81/03/10 65pp. 07996 124. 


--8102270351 Requests basis document for emergency procedure guideline*, 
p *t 001112 meeting Preliminary review of UCAP-9691 to 
determine conformance w/NUREG-0737, 1 1 en 1 C. I requirements 
will b • completed by end of Feb 1901. 

HANAUER. 0 H. Division of Human Factors Safety 80/12/17 Ip 
65030. 247 


—9103250439 Delineates owners group proposed plans to comply ur/ 
NUREG-0737. Item 1 . C. 1 . requirement s re procedure* evaluation 
& development Group util meet w/NRC in Jan 1901 to discuss 
risk evaluation method, if necessary. 

viURGENSEN. R W. Meetinghouse Operating Plants Owner* Group 00-47 
00/12/15. 2pp 07996 109 


9103230450 NUREG/CR-1765 

ANALYSIS OF FLA8HINQ TRANSIENT EFFECT8 DURING REFILL. 

CROWLEY. C. J. . VIE 1 . 8 . . flQTHE.P.H. Oear*. lt>t FIN A-4070 TN-321. 

01/03/31 I82pp Available at NT1S 450 90 00027: 035. 


91032S0749 Informs that revised portions of UEC-TR-001 re OA program 
contain new position titles which do not correspond to 
organisation description in 17.1.1.1 Differences are readily 
reconc lied . Rept does not need revision 

HAABS.M.P. Quality Assurance Branch. 01/03/19 Ip. 00000 318 


6103260301 Forwards "West Inghouse Prediction for LOFT Nuclear 
Experiment L3-6 Using NOTRUMP 'Better Estimate' Code." in 
response to NUREG-0737 requirements Rept available in 
Central Files only. 

JURGEN8EN. R. U Westinghouse Operating Plants Owners Group. 00-50 
81/00/25. Ip. 00022 049. 


6103260630 Forwards nonpropr ietary i proprietary version* of "Hydraulic 
Blowdown Loads Analytic of HDR Test V31 1. " Proprietary 
vert Ion withheld <r*f 10CFR2 7901. Af f idavl t for withholding 
end. 

SCHERER. A £ C-E Power System*. LD-81-015. 81/03/19. 6pp 

09035: 299. 


— 0103260637 Wonpr op r i e tary version of ’Hydraulic Blowdown Load* 
o f HOR T« » t VJ 1 J . " 

» C-E Power Systems 91/03/31 iOOpp 08035 305 


8103270714 Forwards "Wes t i ng hou* a Prediction for Loft Nuclear 
Eiparimpnt L3-A. ‘ including corrected curve* t, plot 
label * 

JUft CENSER R. W Westinghouse Operating Plants Ownjrs Group Oi 

01/03/20. Ip 08047 122 


- - 01 032707 1 5 8456A. 1 Rl 

Corrected copy of '■Westinghouse Prediction for LOFT 
Esperlment L3-6 '* 

* Westinghouse Electric Corf. 01/03/20 05pp. 00047 123 


WASTE MOT NUCLEAR WASTE MANAGEMENT 


8102190070 Forward* impoundment capacity rapt In response to Iter: 
to Includes Wolf Park Mine moll completion repl In response 
to Item 23 of 000910 Itr 6 as-built drawings One oversise 
drawing encl Drawing available in PDR 

MCCLUSKE/. J. P Cotter Corp 1 0266 91/01/15 44pp 07708 0 


□103020029 Forward* comments on DOE UMTRAP asphalt tailings seal 
development program, in response to 901204 request Program 
should be scoped as tailibgs seal *ys development program 
w/asphalt emulsion layer In combination u/overburd»n layer 
SCAR A VO. R A. Uranium Recovery Licensing Branch 01/02/13 9p 
07703 031 


0103040036 Contract Cl* ’Eicavatlon 6 Lining Tailings Disposal 
Project ” 

* Dawn Mining Co IG410 00/10/31. 151pp. 


0IO3O4O185 Submits response to WA Social & Health Bvc* request fo 
ad d 1 info re tailings disposal facility eipan*ion 
* Dawn Mining Co 10419 9O/07/0B 29pp 07912 213 


□103040456 Forwards proposed design for leakage detection *y* tel 
synthetic liner Oys installation expected between 010223 S* 
033l»after major earth excavation L before liner 
emp lacemen t 

THOMPSON. J E Dawn Mining Co 1 0468 01/02/04 0pp 07Q13 


91 030S0003 Ac 1 receipt of G0103J Itr re implementation «, certific, 
of proposed cleanup L disposal stds for inactive U 
processing sites Advocate* use of reliable measurements in 
determining numerical levels rather than two-tier sy« 

ROSENBAUM, D M Env l ronme n ta I Protection Agency 18177 00/12. 

2p p . 07020 001 


■■ -81030SC006 Expresses concern re Interpretation of unqualified tv 
value* of physical *■ chemical quantities Supports two -tier 
sy s . qua 1 l f y ( ng stds as goals to be achieved within accuracy 
of available field ( lab I n s t rur enta 1 1 on. 

CLUSEN. R C Energy. Dept of 1B177 C0/I0/31 ip 07828 


9 J 03050435 Forward* NRC rept re evaluation of proposed If mi 1 ] tal 
mg t program, rad iol og 1 c el assessment & accident analysis 
Scope of rept is consistent u/licensee request for technical 
assistance t NRC 791214 h 000522 Itrs.W/o encl 

SCAR AND. R A. Uranium Recovery Licensing Branch. 01/01/16 ip 
07826: 1 00 


8103050454 Forward* NRC rept re evaluation of proposed San Miguel 
mill tailings mgt program, rad i ol og ica l assessment L accident 
analysis Scope of rept Is consistent ui/1 Icente* request for 
technical assistance t- NRC 791214 t 000522 ltr*.W/o encl. 

SCAR AND. R A. Uranium Recovery Licensing Branch. 01/02/19 Ip 


8103050491 Forwards application for renewal of Waste Discharge Pe 
5230. author i i ing discharge of waste effluent* to tailings 
pond for disposal by evaporation 6 seepage. Environ checklist 
tfne 1 

THOMPSON. J E. Dawn Mining Co 10419 80/06/30. 42pp 


0)03050535 Requests opportunity to submit comments re CO Dept u! I 
proposed mod of License 8UA-673 &. that mod be stayed 
pending completion of revieci proceed i ng* . Mod is in excess 
of dept statutory authority Related info encl 
BEVERLY. R G. Union Carbide Corp 10343 BO/12/29 ISpp 

07 506:001. 


- - B 1 03090544 Discusses CO Dept of Health pending decision re u r.i 
license renewal . Dec d si on should be coordinated w/NRC J. 

Bureau of Land Mgt. Assessment of environ impacts should be 
completed to comply w/NEPA Related Info encl 

LUBCHER. C- W. In ter I or . Oep t. of , Bureau of Land Management. i 
00/08/16 17pp. 07596:001. 


* Dayr* hi n i ng Co 1G420. 80/11/30 64pp 07306.001 


8103060169 Guvs^av U»% Tesolte of 1, MbjUaUon t> wall oatat 

bated on data collected in Canon City, CO In June & Oct 1979 
R«c o'H'Sndi restriction* on well utter use. vegetation 
consumption L grating I r* c on tarn i ra ted areas 

ECARAHS. R A Uranium Recovery Licensing Branch. BO/12/29 5pp. 


- -8 1 03060 1 76 Summer i ret LASl. site visit to collect water' toil t* 
vegetation samples in investigation of environ contamination 
near U ‘nil! in Canon City* CO. List of sample* & nap of 
location end 

DREE6CM. 0 R l.os Alamos Scientific Laboratory. 13423 79/06/26. 

3pp 


--GI030601G3 Forward* Investigation of Environ Contamination, Canon City# 
CO, ' final reel 

DREEfiDU. D R Lot Alamos Scientific Laboratory H12-79-345 
79/00/23 Ip 


8l©30bO4lO Responds to 001222 for fivitu of Komostaks 601023 L 

1103 memo*. Proposed CO Dept of Health license condition does 
not comply w/NRC policy re annual ore throughput limit 
SCA&ANO, R A. Uranio.'i Recovery Licensing Branch. 61/01/16 lp. 
07935: 362. 


0103060663 forward* plan for Pond 7 Pond will be replaced w/ lined 
fire-water pond Nap & info re ffypolon tear one I 

NCCLUSKEV, J. P Cotter Ccrp 10405 Bl/01/30 9pp 07636 099 


B103090599 Summary of 910130 meeting c/Nuclear Assurance Corp re 
DOC conduct of UMTRAP Application of technical criteria of 
new NRC regulations for U milling operations etplained 
CHAFFER* W m Uranium Recovery Licensing Oranch 81/02/25 lp 
07045: 322 


01031 00690 Requests input parameters for MILDDS code by 010202 Final 
draft r*pt- “Long-Term Stability of Union Carbide Tailings 
Plies at Uravan.CO," erxl 

MAJLE* A. J. Colorado* State of IB341. 81/01/21 23pp. 07SD6 001 


- -9 1031 00697 Order. filed In US District Court for District of CO* 
appointing OH Feret a« special process server, 

HAMSPEAKER.j fl VS District Cour t . Dl f t r l c t of Colorado 10341. 
61/01/19 lp 07596 001 


--0103100707 Burr on* , filed In U9 District Court for District of CO. 
requiring A j Ha i I e to respond to Sunflower Coalition 
conp la In t 

MAMSPEAKER. J. ft U-S District Cdur t- Dl tt r I c t of Colorado 10341 
01/01/19 lp 07506 001. 


--8103100714 Request* fi 1 e* in VS Olstrlct Court for District of CO* for 
appointment of 0*1 Pern as special process server 
ENOOAHL. D fc Sunflower Coalition. ■ EN0DAHL. D £. Engdehl L Remo 
8B34I Bl/01/19 2pp 07506:001 


--B 1 03 100731 Request, filed lu OS District Court for District of CO. to 
enjoin fron issuing any license re U m.ill tailings 
EhVODAJfL. D £ . REN70.A.F Sunflower Coalition. ENOOAHL.DE 
EngdaM t Remo 1634 1. 80/01/19 llpp. 07366 00 1 


9 L 03 1 2003 1 Outlines generic approach in vicinity site designation 
procedure DOE will prepare final site designation rept. 

NRC will i/ia rept in selection & performance of remedial 
action related to sites. 

BCARAL'O. R A. -Uranium Recovery Licensing Branch 81/02/27 lp. 
07336 001 


01O312D627 Forward* comments on DOE N£PA B01003 draft Implementation 
plan for U mill tailings remedial action program NRC should 
concur in site package as submitted to D0E-A8EV. 

SCARAND. R A Uranium Recovery Licensing Granch. 81/02/23 6pp. 
07901.239 


9103120634 Notifies of schedule for license renewal assessment per 
6I012B telcon Evaluation of 0E8 is targeted for 910601. 

Further studies are necessary to define groundwater program 
BCARANO.fi A. Uranium Recovery Licensing Branch. 01/02/30. 2pp. 
07901 : 249 


MU tailings sites DOE is responsible for Initiating 
remedial actions. 

DAUlS> J 0 Office of Nuclear Material Safety t Sa f eg uard * ■ Di r ec t 
QQM2/tB lp 079C0 271 


--S004090779 Summary of 800107 meeting u/OOE re responsibilities ul 
dept for tnp lemonting U Mill Tailings Radiation Control Act. 
plans for issuing environ d oc ument s . c or r en t tailing disposal 
requirements & licensing of tailing sites for reprocessing. 

W J. 0 Uranium Recovery Licensing Branch. 80/03/07. Spp 
02530 060 


— 0103130073 Requests that NRC Initiate action by property owner* 
installation of fences at Inactive U mill tailings sites 
CLUSEN.R C Energy. Dept of. 00/11/10 2pp 07900 277 


0103160144 Summary of 010123 meeting w/8andia Natl Labs re DOE UMTR 
NEPA activities 

SHAFFER# W H Uranium Recovery Licensing Branch 01/02/10 2pp 


0103160170 Forwards analytical chemistry rept. 

MCCLUSKE/.JP Cotter Corp 18992. 0J/O2/23. 99pp 


6103160247 Forwards "Solid Waste Disposal Rept.Jan 1901 " 

J0NE9-R.K Union Carbide Corp rMetels Dlv 10564 61/02/10 


8103160249 Submit* comment* re "Environ Cleanup Std*> " monthly rept 
Jan 1 901 . Proceedings of 010121-22 workshop on radiological 
surveys In support of Edyemont cleanup action program should 
be finaljted by 010319 

EAD1E-0 0 Uranium Recovery Licensing Branch. FIN B-22J6 
01/03/06. 3pp 07918 339 


B 103 160329 Forwards trip rept of 010121-22 technical workshop in 
Denver. CO re specific protocols being used by NRC A BO for 
Edgemont Cleanup Action Program Protocol end. 

SCARANQ, R A Uranium Recovery Licensing Branch. 81/02/10. 39pp 
079 1 6-039 


8103160339 Forwards 'Solid Waste Disposal Rept* Dec 1900. " 

JONES* R Union Carbide Corp .Metal* OIv 10365. 01/02/04. 37p 


8103160453 Forwards NRC comments re 910203 draft outline & annotat' 
outline for UMTRAP environ assessments. 

8CARAN0, R. A Uranium Recovery Licensing Branch. 01/02/26 3pp 
07916 21 Q 


8103160459 Forwards comment 1 trs received r* NRC chapters of Dawn 
Mining Co mill tailings eiponsion project EIS Lining of 
proposed tailing pond will alleviate problems w/eil*ting 
disposal methods. 

8CR0QQB- A C Washington. State of. 18537 80/12/11. 4pp 

07916: 221. 


8103170100 Ac k receipt of response to NRC recommendations re CO 
radiation control program % CD Bureau of Investigation rept 
on Cotter U Mill. Status of recommendations uilll be reviewed 
during nut program evaluation. 

KERRrO W, Office of State Programs. Director. 01/03/05 2pp. 


9103100706 8ummary of B1021Z meeting w/DOE in Silver 8pring*MD to 
provide i n forma 1^ Input on draft remedial action concept 
paper for U mill talTlng* site In Canonsburg. PA. Draft end 
BHAFFERtW.M Uranium Recovery Licensing Branch. 01/03/04 48pp 
07954.010 


8 l 031 0 l 147 Advises of results of 010220 meeting u/OAO to resolve 
concerns that 40CFR190 orders mandated implementation of Reg 
Guides 4. 14 It 4. 15. Language in orders will be changed Upon 
revi s ion. meeting will be held to expedite GAO approval. 
EADIE.O© Uranium Recovery Licensing Branch. 81/03/06. 5pp. 
07934: 141 


B10319O&B3 Submits status rept re DOE remedial action program- Lists 
significant actions taken re DOE conduct of UMTRAP 
8CARAW0. R. A. Uranium Recovery Licensing Branch. 01/01/30. 2pp. 


--8I0319Q6&4 Advises that BE Martin has been designated as NRC 
representative to UMTRAP Technology Working Group, in 
response to 001009 request 

MILLER, H.J. Uranium Recovery Licensing Branch. 00/10/30. lp 


"•0102200419 Forwards comments re source terms & transport model ing. per 
BO 1 103 outline 

MILLER. H J Uranium Recovery Licensing Branch BO/H/19 7pp 
6001 7 126 


— B012310217 Concurs w/flnal draft of annual status r*pt on U mill 
tailings remedial ec 1 1 on. p end l ng resulutlon of one minor 
d l icrepanc y 

SCARANO. R a Uranium Recovery Licensing Branch 00/12/04 Ip 
03913 39B 


0103270146 Forwards revisions to seepage detection sys. Original dessg 
of 10 Lyslmeters in five holes has been changed to 13 
Lys 1 meters in 15 holes Network has been roved to concentrate 
on slope* Lysimctet dept r, hat been changed 
THOMPSON. J. E Dawn Mining Co 1 8720 01/03/10 3pp 


6103270619 Forwards ‘Input Data For Radiological Assessment of Da<vn 
Mining Co U Mi 11 - 

LAPAT.P E New England Smalt Business Investment Corp J 0723 
01/03/13 lp 06043 0J0 


**6103190702 Responds to 001110 request that NRC Initiate action by 
property owners re fences at eight Inactive U mill tailings 
sites. DOE should he taking action 
DAVlB. J O. Office of Nuclear Material Safety & 

Sa f egoar d s * D 1 r ec tor 00/12/16. lp 


- -0103190706 Responds to 601123 1 tr re disposal site selection for U mill 
tailings at Ourange.CQ NRC par t ic i pa 1 1 on in selection 
process should first be established In more generic sense 
for all sites designated by DOE. 

SCARANO. R A Uranium Recovery Licensing Branch 81/01/29 2pp 


8103230991 NUREQ-0723 

environmental assessment RELATED TO TVIE OPERATION OF SAtl 
MIOuEL URANIUM MILL PROJECT. WM-20. iPloneer Uravan. Inc ) 

• Office of Nuclear Material Safety 6 8a f e guard s, 01 rec t or. 
01/01/31 1 1 6pp Available at NTI6 44.24 00026:262 

8103240402 Confirms completion of earth cover replacement in main t 
secondary impoundments as of 010130 

MCCLU5KEY.j p Cotter Corp 18643 01/02/25 lp. 07981 334. 


6103240677 Requests concurrence re 810227 radiological «* engineering 
assessment for Balt Lake County Fir# Station 1 Concurrence 
schedule enc I 

CAMPBELL. R. K. Energy, Dept. of. 16696 01/03/03 2pp 07989 361 


0103260029 Expresses support for remedial action program. F 1 rs t scoops 
of tailings should be removed sometime In 1981 
KRUEGER i J. P Edgemont. 80 18587. 01/02/20 lp- 


0103260364 Forwards estimates of expected transport fatalities if 
tailings are moved If hazard reduction is goal of remedial 
action program, covering tailings in place ulil be more 
effective then transport 

HANCHEY.L. A. Sendla Laboratories. 18726 81/03/03. 5pp. 

08040. 136. 


0103260407 Forwards "Water Quality Monitoring Rept 12-00" 4* list of 
well numbers which will be used In lieu of well names. 

CAIN.J- Cotter Corp 10720. 81/03/10. lp. 00040:336 


—0103260414 "Water Quality Monitoring Rept 12-80." 

MCDOWELL. T. , HERRERA. T. 0. . CURREY, M Cotter Corp 10720. 
91/03/10. 7p p . 00040 339 


— 0103270628 "Input Date for Radiological Assessment of Dawn Mining C( 
Mill “ 

LAPAT.P E New England Small Business Investment Corp 18723. 
01/03/31 ?6pp 08043 011 

8103270740 Confirm* & formalizes NffC acceptance of role of "cooferatlr 
agency" in accomplishment of UMTF«AP N£PA ac 1 1 v i 1 1 e * . in 
response to Ql 02 10 Itr. 

SCARANO. R A Uranium Recovery Licensing Branch 01/03/17 lp 
00044 318. 


8103310593 Forwards 010130 6 0313 1 tr* u/en<U re hypalon tear rapt*. 
Summary of liner failure study also enc l 

WEAVER. K Colorado. State of 18750 01/03/18 9pp 


8103310935 Forwards conclusions U r»c o T-menda t 1 on » to hydrology rept r 
nonphysical aspect* of hydrologic sye in vicinity of null* 
per Amend 13 to license condition* 

MCCLUSKEY. J P. Cotter Corp 1G7S2 81/03/16 lOpp 00061 011 


XPORTLIC EXFORT AND IMPORT L ICEN0EB 


0012290934 petition for leave to Intervene U request for hearing 
Requests UOOS volcanic & seismic assessment 6 study of 
global Impact Supportive documentation end. 

MATT 1 BON, 0- L. Center for Development Policy G0/I2/09 29pp 
07335 102 


01O2I0O2O3 SECY-01-061 

Provides C oir.n i s s 1 on w/encl Erecufeive Branch response, 
correspondence fc application for license for Tramnuclear, 
Inc to eiport high enriched U to Canada 

DIRCK6.U J Office of the Executive Director for Operations 
B 1/0 1/26 Ip 65023:040 


— 8102100209 Forwards Transnuc l ear . Inc application for license to eip 
BNM to Canada Requests r t>e om^endat i on 

00G9ICK.L V Office of the Executive Director for Operations 
78/08/03 Ip 65023 D52 


. — 0102180222 Application by Tr ansr uc 1 ear . I n t for license to export 94 
kg U-239' contained in 101 Ig U. to Canada End use statement 
enci. 

MATSON, V Transnuc liar. Inc 70-OO9/S/O1 70/07/28 2pp 

63023 033 


8103260663 Summary of 810130 meeting w/DOE re fencing of UMTRAP site*. 
DOE should further explore matter internally & w/DOJ. DDE 
might possibly reconfer w/NRC at later date. 

SHAFFER* W M. Uranium Recovery Licensing Branch. 01/03/05 2pp. 
08040: 306. 


8103260991 Forwards proposed notice of intent re preparation of DEB for 
UMTRA site at Balt Lake C i ty. UT. Timely processing required 
so that enc 1 meeting schedules l comment due dates do not 
become outdated. 

CAMPBELL. R. H. Energy. Oept. of. 10725. 81/03/06. 6pp 00040 373 


0103261030 Discusses variance on percent fine* contained in drainpipe 
filter fc cover sand protective layer* located in tellings 
facility interior rim 1 * 1 opes. Request* relaxation of 


criteria to permit higher percentage of fines. 
THOMPSON. J. E. Dawn Mining Co. 10727. 01/03/09. 


lp. 00040:272. 


8103261143 Advises that tentative DOE/NRC procedure for obtaining NRC 
concurrence to proceed w/remedial action at UMTRAP vicinity 
properties is not required. NRC role & responsibility re 
remedial actions is not diminished 

SHAFFER. W. 14. Uranium Recovery Licensing Branch. 01/03/13- 4pp. 
08037:001. 


—0102180320 Forwards application for license to export 94 24 kg U**23! 
contained in 101 kg U- to Canada 

MAT60N. V Transnuc tear . Inc 78/0 7/20 Ip 69023 055 


9k02280260 App 1 icatlon to amend export a pp 1 1 c a t i on. c hang tng supplier 
name & address. 

8AIKI, T Mitsui 1 Co fU 8. A J*Inq <8ub*. of Mitsui fc Co .Ltd ) 
01/02/10 lp 07989 001 


0103020114 Application by West inghous# for license to export 3 
compensated ionization c h amb e r s* Mod e 1 WL23944. to France 
POCHAL.W F, Weetinghovse Electric Corp 2E-2039B. 81/01/30. Ipp 

07700: 019 


8103020330 Application by Bio-Rad Labe for license to export 200 g 
deuterium isotope In forrv of 1.000 g deuterium oxide to 
Japan. 

ABLE. O. F Bio-Rad L ebor a tor 1 e s. 01/02/09 Ipp. 


8103020339 Licanse Pgr Mitsui 4* Co (USA).lnc to export 101.640 lb 
Zlrcaloy-2 tube shells to Japan. 

DEVINE, J Q Assistant Director for E i p or t / Imp or t & In t erna t Iona 1 
Safeguard# 136179. 01/02/13 1pp. 


8103270131 Forward* “.Bo 1 1 d Waste Disposal Rept. Feb 1901." 
JQNC8.RK. Union Carbide Corp. 10717. 01/03/11. lp- 

-*-0103270136 "Solid W««te Disposal Rept. Feb 1901. " 

* Union Carbide Corp. 18717. 01/03/11. 19pp. 


0103020340 Amend 1 to license for Transnuc 1 ear* Inc to increase export 
to 0 31279 Ig U-233 contained In 35 532 kg u to France. 

DEVINE. J B. Assistant Director for E i por t / imp ort t. 1 n k erna 1 1 one 1 
Safeguards. 80-137/01 TNP-3. 81/02/13. lp. 07983:001. 


01030203*13 Licence for Over^ss Bechtel - Inc to export 25 mlcrogra'’* 
Cf-252 contained in, shielding containers »o Taiwan 
DEVINE, J 0 Assistant Director f or E t f> or t / f xp 0 r t 6 International 
Safeguards 9713-V-10B Bl/02/12 2pp 


9*03020347 frrtnj 1 tt expert license for Trsnsnot leaf . Inc . removing 
Conditions 9 t tO 

DEVINE. O 9 Assistant Director for E I ? or 1 / \ mp Or t % International 
Safeguards ftMA-344 80-187/ 81/02/12 1? 


3103020352 License fcr T 7 Nuclear Corp to export 1 g Pu-230 as oxide 
ml fed u/t^r^l huti 4 contained in TX Nuclear Neutron 
Activation Lab Sy* tn Gurinaire 

LEVINE. J D Assistant Director for E x p or t / I mp or t K International 
Safeguards 76201G 01/02/12 2pp 


0103029354 Requests expeditious action re issuance of 7910)5 amend 
for increase in quantity of low enriched U for export to 
Spain 

rjlLSLV. & D General Electric Co 8DJ 01010 01/02/11 2pp 

075G5 OOi. 


0103020359 Submits application for license to irport ENM from Prance 
WILSON- 3 D Oencra) Electric Co 0100“? 01/02/06 2pp 

07702 166 


0103020647 foruards export license application for JAEftJ 

VAN ANA. K Japan Atomic Energy Research Inst MALPJ 264SKV-1 
60/01/05 Ip C 7702 046 


— 0103020659 Application by Nissho-lual American Corp for Jicense to 
«i port 21 473 ig U to Japan for use in Japan rati testing 
reactor 

YAFANA. K *« i s s h o- luia > American Corp M4CPJ 2645 00/12/30 Ip 

07702 047. 


B 103 02067 5 Forward* e ipurt license Application 

HENDRICF.W G. Te»a» Nuclear Div tsubs of Ragtag Eng Co > 
00/ 12/15 Ip 07782032 


--0103020601 Forward* application per 010121 u Icon Requests addl 25 
copies of new NftC For.-. 7 

COCKROff-W Texas Nuclear Olv Hubs of Ramsay Eng CP 1 
01 / 01/21 ip 07702033 


-B1O3O2O680 License for If Nuclear Corp to export PU-230-Be- not to 
nceed i g-to Suriname 

KENDRJCK- w G Assistant Director for E i por t / I mpor t 6 International 
Safeguard* ?62018 00/ 12/ 15 2pp 07782 034. 


103020708 Application by Reactor Etper i^ents. Inc far license to export 
0 51 mg U-235 t 0 202? --g Np -237. • let trodeposi ted onto 
nickel disc, to C t ec *■ o s 1 o vak i a Ltr of assurance end 
MEIMA'M) Reactor Experiments, Jnc C2K 10004 Bi/02/03 2pp 

07782 023. 


0103030616 Forward* application for license to export U- i n form of U 
hetaf 1 uor I d e. to France 

MATSON. V Transnuc leer. l nc 01/02/12 ip 07797 045 


-"8103030623 Application by T r ansnuc 1 ear. Inc for license to export l 534 
Kg U. in form 0 f 8 heta floor idt* to France 

MATSON. V Transnuclear, lnc 81-076/0 1 01/02/12 Ip 

07797 046. 


0103030696 License for wes 1 1 ng h o u* e to export f i ve compensated 
ion litiori c han> ers • Mode 1 Wl 23944, to France 

DEVINE. J. 13 Assistant Director for F. ip of t / Imp or t & International 
Safeguards ZE-20390 Bl/02/19 Ip 07791 377. 


0 1 03030699 Amend J to CE I i c ®n*e. extend Ing expiration date from 810301 
to 040331 

DEVINE. J 0. Assistant Director for E t p or t / Imp or t & International 
Safeguards 8DW-9I007 01/02/19 Ip 


0103030702 License for Sign-a Chemical Co to export 3 kg deuterium oxide 
to Taiwan 

DEVINE. J 0 Assistant Director for E x por t / Irpor t & International 
Safeguards 0-69 81/02/19 2pp 


6103030705 License for Tr ansnuc I ear . Inc to export 2 003 kg U-235. 
contained In 4 416 kg U hexafluoride, to Swltierland 
DEVINE- J D Assistant Director for Export/Inport fc l nternat Iona 1 
Safeguards MM-342 01/02/19 2pp 


0103030711 Arend 1 to Transnuc I ear . I nc 1 1 c ens e. i nc r ea s i ng quantity of 
export rati from 370 9755 kg U-235. c on t a i ned in 10. 430 kg U 
he > a f 1 uor i <Je . t o 372 0295 kg U-233. c on t a J ned in 10.502 243 
kg If hexafluoride 

DEVINE. J fir Assistant Director for E x p or t / Imp or t & International 
Safeguards 01/02/19 ip 


9103&30718 Amend I to Westinghou«e 1 i c ens e . e x t end i ng expiration date 
from 810501 to 820501 

DEVINE. j 3 Assistant Director for Export/Import & International 
Safeguards lt~ 10106 81/02/20 lp 


9103330910 License For Byron Jackson Puirp to export specially designed 
parts 4 components Including one shaft impeller assembly, 
hydrostatic bearing a » semb 1 g ■ two seal cartridge assemblies, 
two prtrary L two secondary seel esserb 1 1 *s > to Svltisdand 
DEVINE. J 0 Assistant Director for E x p or t / Inpor t & International 
Safeguards 793 - W - 5823 01 / 02/20 Ip 


0103030916 License for |4es 1 1 ng h oute to export two Incore neutron 
detec tors- KL-23465. to 8wi 1 1 er land 

DEVINE, J 0 Assistant Director for Exgor t/ r<rpor t & International 
Safeguards ZEM0327 81/02/20 lp 


8103030920 Amend 1 to OE license. extending expiration date from 6 1 0301 
to 810331 

DEVINE, J B. Assistant Director for Ex p or t / Imp or t & International 
Safeguards 9DW-01007 01/02/19 Ip 


B1 03030921 SFCY-Sl-106 

Rscu^ends Co-dssi on author ite Issuance of license for 
Nest i nghouse to export 305.203 kg U. enriched to 3 67 U-235- 
to Korea 

DIRCKS-U J. Office of the Executive Director for Operations 
Sl/02/11. 3pp 65060 177 


0103030927 Aren J 1 to GE 1 1 c en se. e x t end i nq expiration date fron 610301 
to 010331 

DEVINE. J fl Assistant Director for Export/ Import 4. International 
Safeguards 0DW-G1OO7 81/02/19 Ip 


0103030933 Forwards application for license to export 10. 0 kg U. 
enriched to appro* 93 137 U-235, to France Issuance of 
license prior to Aug. 1981 requested, to assure reliable 
supply of medical products. 

DALAtlB. C 0 Union Carbide Corp 01/02/10. 3pp 07795 236 


--810D030941 License for Union Carbide Corp to export 10.6 kg U. enriched 
to appro* 93 I SX U-235. to France 

DALALlS- C O Assistant Director for Eipor t/lmpor t & International 
Safeguards 201 01/02/09 lp 07795 259 


8103030992 Requests Etecutive Branch position re CE application for 
export license a men d. add 1 ng Fabbrlcaionk Nucleari SPA as 
intermediate consignee W/o end ltr 

DEVINE. J 0. Assistant Director for Export/lmpor t & International 
Safeguards 01/02/20. lp 07793 241 


0103030961 Executive Branch position re TX Nuclear Carp application Fqt 
license to export up to one g Pu-230 as oxide mixed w/ 
beryllium, to South America License should be granted 

HELFRICK. Q F State i Do t of ■ Bureau of Oceans & Internatl Environ 4 
Scientific Affair* BJ/02/10 lp 07799. 240 


8ID304&1J6 Forwards application for export license for minor nuclear 
export. Ltr of assurance required U/o end. 

DEVINE. J. 0 Assistant Director for Ex p o r t/ 1 mpor t t International 
Safeguard! 81/02/20 lp. 07619 326. 


B103040130 Forwards application for export license for minor nuclear 
export. Ltr of assurance required W/o end 

DCVINE. J B. Assistant Director for Export/Import 8, Ixi terne 1 1 ong 1 
Bafqguards. 61/02/19. Ip 07019.334 


8103040344 Confirms that Shikoku Electric Pouer Co Is authorised to 
impart 502 kg U-235- contained in 15.408 kg U 
MlYABAVASHl.M, japan 81/02/09. lp. 07820.071. 


0103040353 Requests Executive Branch position re enc 1 OE license amend 
request to Increase quantity of U eothorlied for export to 
Spain Vendor expressed urgency. W/o end 

SHEA. J R. Assistant Director for E xp or t / Imp or t l« In t e rnat 1 ona 1 
Safeguards 81/02/23 lp 07020. 140. 


8103040472 Informs that Govt of Japan has appointed Tokyo Electric 
Pokier Co. lnc as author! ied person to rscelve 792 Vg u-239. 
enriched to 3.957. ma x. Safeguards l guarantees of Agreement 
for Cooperation will apply to SNM. 

M1YABAYA8HI.M. Jap An 81/02/09. lp 07011.350. 



8103040832 License for Sigma Chemical Co to export JO k g deuterium 
oiidi to Quitter Und 

DEVINE. J B A»»iitant Director for E * p or t / Imp or t t International 
Safeguard! 0-64 01/02/30 2pp 


8103040846 License for Weitlnghouie to eiport 33 g U-233. c on ta I ned n 
800 g U'to Switzerland 

DEVINE. J B Assistant Director for E > por t / Import & International 
Safeguards PE-20162. 01/02/19 2pp 


8103040965 Submits application to amend export 1 1 c pn s ©. t hang t ng total 
V-235 to 0 31270 kg 

MATSON. V Transnvc lear. Inc 01/02/19 Ip 07812 180 


B1O3O4O072 Submits application to amend export 1 1 c en© e s, e x t end i ng 
expiration dates to 640331 

WILSON, 0 D General Electric Co. BDU 01007 01/01/30 Ip 

07812 X 0 1 


0 1 030408 76 Submits application to amend export 1 1 c tmc , e x t end 1 ng 
expiration date to 810901 

6CHNAUTZ.C E Weitlnghouse Electric Corp 81/02/10. Ip 
07812 102 


0103040897 forujidi Export License XMAT-Ol 70. 1 9 I ue d w/o customary 
13-d<sy malting period per request. 

M0GRE. fl N Assistant Director for E * p or t / 1 mp or t *• I n t erna 1 1 ona i 
Safeguards 01/02/23 Ip 07012 003 


“**91 0304 0904 License for Bio-Rad Labs to export 1.000 g deuterium oxide 
to Japan 

DEVINE, J 0 Assistant Director for Expor t/Impor t & International 
Safeguards 01/02/20 2pp 07912 004 


8103040923 License for QE rechnical Svc a Co U OE to export components 
» y t tt parts for t<uo forced c I r c u 1 a 1 1 on, s i ng 1 © cycle, light 
water cooled k moderated 0WR« to Taiwan 

DEVINE, J 8 Assistant Director for E x p or t/ Imp or t S* International 
Safeguards GDU-80030 01/02/17 2pp 07003 001 


8103040930 License for GE Technical Svc s Co & GE to export 11,400 kg 
U-235, contained in 478,000 kg U- to Taiwan 

DEVINE, J 0. Assistant Director for £ x p or t/ Imp or t &• International 
Safeguards BDW-00031 01/02/17 2pp. 07385 001 


0103040935 Amend 2 to GA Co 1 1 1 ense. e x t end 1 ng expiration date from 
010310 to 020901. 

DEVINE. J 0 Assistant Oiractor for E * p or t / Imp or t & Internet Iona l 
Safeguards 1EL-1001 01/02/23 Ip 


8103040944 Amend 9 to OE J< OE Technical Svcs license to export 
components & associated equipment for one BWR to 
Switzerland 

DEVINE, J B Assistant Director for Expor t/ Import i Internati ona 1 
Safeguards 0DW-81OO4. 01/02/23. Ip 


8103040967 License for Westinghouse to oxport 12.460 kg U-235, contained 
in 312,000 kg U, to Taiwan 

DEVINE, J B Assistant Director for Expor t/Import & International 
Safeguards. ICB-0718 01/02/17 2pp. 07305 001 


6103040972 License for Uestinghouse to export two PWRs.plus components 
lc associated equipment, to Taiwan 

DEVINE, J. 0 . Assistant Director for Expor t/Import L International 

Safeguard*. 81/02/17. 3pp 07383 001 


0103040977 License for C-E to export 3,230 kg U-235, contained in 
130. 000 ktf (J, to Taiwan. 

DEVINE. J O Assistant Otrector for Ex p or b/ 1 mpor t International 

Safeguards 01/02/17. 2pp. 


8 103 04 0901 License for Mitsubishi Inti Corp to export 256 kg U-233. 
contained In B, 116 kg U. to Japan. 

DEVINE. J. 0. Assistant Director for Ex p or t / Imp ort International 

Safeguard* HSA-3400-11. 01/02/23. 2pp 


0103040906 License for C-E to export 3,532 kg J-235. c onte i ned in 
146,400 kg U, to Taiwan. 

DEVINE, J B Assistant Director for Expor t/lmport *« International 
Bafeguards. 01/02/17. 2pp. 


3103041010 Amend i to Exxon Nuclear Co, Inc license to Import 27.000 
kg U, enriched to mex 5/C. from West Oermany. 

DEVINE. J. B Assistant Director for Export/lmpor t b International 
Safeguards 81/02/20. Ip 07012: 024. 


0 1 0304 J 021 Recomrerds issuance of license No rati changed 
c x r c urns t on c e s since Issuance of License XGNM-1606 
MOCRE. R N Assistant Oixector for Expor t/lmport fr International 
Safeguards. fM/OI/26 lp 07012 025 


--RI03041027 License for Tr ans n uc 1 a a r. I nc to export 741.714 kg LJ-23! 
contained in 20,093 34 k g U t O 0355 kg U-235. c o n ta l n e d in 
I kg U, to Gwltterlarid 

DEVINE, J 0 Assistant Director for Expor fc/ Impor t 8, Internationa 
Safeguard* 00*24 1/01 ftflU-3 01/02/19 2pp 07012 026 


B l 0304 1033 Recommends Issuance of license No rati changed 
circumstances since Issuance of License XSNM-1734 
MOORE, R N. Assistant Director for Export/ Import 8» J n te rna 1 1 ona 1 
Safeguards 01/02/20. Ip 07012 035 


--01 0304 J 037 License for Mitsui 6> Co (USAl.Inc to export 792 kg U-23 
contained In 28, 3BO Sr g U. to Japan. 

DEVINE, J I? Assistant Director for f x p or t / I mp or t 6 Internationa 

Safeguards M3K-F5-H4 Bt /02/25. 2p p 07012 036. 


0103050001 Amend 1 to license for Sigma Chemical Co, adding add 1 
ultimate consignee N another party to export 

DEVINE. J 0. Assistant Director for Exp or t/I -port <■ Int erna t i ona I 
Safeguard© 0-36 81/02/24 Ipp 


01O3OSO22B Ltr of assurance authoriiing Tokyo Electric Power Co to 
possess J 46 kg U- 233. c on ta i no d in 5,429 kg U 
NIVAUAYASH f . M Japan Bl/03/09 lp. 076 27 J07. 


Gl030SG23t Requests Etecvtive Branch position re Union Carbide Corp 
application for license to export 19 0 kg highly enriched U 
for fabrication Into fuel elements to be returned for use in 
Sterling Forest reactor, to France N/o end application 
DEVINE, j B Assistant Director for E » p or t / I mp or t & International 
Safeguards 01/02/29 Ip 07025 220. 


0 1 03030340 Protests, on behalP of Rad i <j c her i c a 1 Centre Ltd, delay in 
acting on export license requests for tritium Requests 
investigation of company licenses t re-evaluatiOTi of 
conditions placed an issuance 

HARMON*. D U Edlow I n be rna 1 1 ona 1 Co. 81/01/02 lp 07026 C89 


G 103050391 Recommends issuance of license No rati changed 
circumstances since issuance of xSNM-1704 

MOORE, R M Assistant Director for E x p or t / Imp o r t 6 International 
Safeguards 81/02/20 ip 07824 200 


-■0103050400 License for Edlow Ink! Co to export 270 kg U-23S, c ontaii 
in B. 330 kg U. to Japan 

DEVINE, J 0 Assistant Director for Expor t/ impor t & International 
Safeguards UES JA 13 01/02/25 2p 07024 209 


8103050427 Recommends issuance of license No ma 1 1 changed 
c l r c urns tan c «s 

MOCRE.R hi Assistant Director for Export / Import I ftter net 1 o na 1 
Safeguards 81/03/20 lp 07024 337 


— 8103050434 License for Mitsui It Co to export 146 kg U-235. c on t a i n ec 
5, 429 kg U. to Japan 

DEVINE. J 0 Assistant Director for E c p or t/ Jmp or t S* International 
Safeguards. MQH-FS-R4 tAl 01/02/23 2pp. 07824.338 


8103050451 Application by Sigma Chemical Co for license to export 
CQ-npounds containing equivalent of S Vg deuterium oxide 
liquid over 5~yr period to Todla 

STERN. W P. Slgna Chemical Co (subs of Slgma-Aldr ich Corp. ) D~S 
81/02/19 lp 07024 337 


8103030406 Forwards application for export license for minor nuclear 
export. Ltr of assurance required W/o enc I. 

DEVINE. J. 8 Assistant Director for Expor t/Import & | nte rna t i ona 1 
Safeguards Bl/02/25 Ip. 07025 033. 


8103050408 Revised application by Sign* Chemical Co for license to 
export 5 kg deuterium oxide to Taiwan 

STERN, W C. Sigma Chemical Co (subs of S 1 gra-A 1 d r 1 c h Corp. ). D-C 
81/01/26. lp 07825 034. 


0103030504 Requests Executive Branch position re C-E application for 
license to export specially designed equipment for use in 
primary cooling sys to Spain 

MOORE. R N Assistant Director for E x per t/ Imp or t & International 
Safeguards. 01/02/24 lp 07823:050 


8103050514 Application by C-E for license to export four subcooled 
margin monitors to Spain 

DA I OLE. R P Combustion Engineering. Inc. 01/02/17. Ip. 07825:0! 


0 1 030 SO 526 Eircutive Branch position re Exxon Nuclear Co« Inc 
application for licence to « iport 1-670 kg U-233. c on ta k hed 
in 49.200 kg u. to West Germany License should be granted 
Ltr of assurance enc 1 

NOSENZO.L V State Dept cf- Bureau of Oceans 4 Internatl Environ 4 
Scientific Affair* 8t/02'09 3pp 07620 303 


0103050597 Application by Sandvjk Special Metals Corp for license to 
export 60 pieces Zircaloy-4 canning tubes to Japan. 

BAJN3EPTEB.0 K Sand v l k Special Metals Corp 03-6-01 01/02/10 

ipp 07029 104 

0103030601 r oruir d s application for license to export 
rad 1 oi sotopi c ally-power etf t hirr.oe 1 « c t r i e generators, 
containing Pu dioxide, to Israel 

VOGELBERGER . P Telad,ne Energy Systems MET-JWK-1645 01/02/23 

|p 07029 105 

--01O3O5O6O7 Application by Teledyne Energy Sys for license to export 
radiotsotop ica 1 1 y-po.ered therrpe I ec tr ic generators, 
containing Pu dlo'lc'e- to Israel 

V30ELBERGEI?. P J Teledyne Energy Systems 01/02/2 3 1? 

07029 106 


0103050790 Forwards application for license to eiport 26,237 kg 
enriched 0 d i o * 1 de. c o nta 1 n »ng 609 kg 0-235. to Japan 
SAtftl.T Mitsui & Co (U 6 A 1 , |nc {Subs of Mitsui 4 Co .Ltd 1 
81/02/12 lp 07020 136 


--01D3O5O8O5 Application by Mitsui 4 Co. ln« for license to eiport 26.237 
kg enriched U d i o x » de- ( ont a i n J ng 609 kg U-233. to Japan 
a Mitsui & Co (U 9 A I, Inc (Subs of Mitsui 4 Co -Ltd ) 

MSK-FI-B7 81/02/12 lp 07020 137 


8103050807 Ltr of assurance re export of 256 Ig U-239. enr 1 c had 3 ISX. to 
Japan jsyushu Electric Power Co is Juthormd person 
MIVABAYASH1, M Japan 01/02/09 Ip 07829 347. 


0103050899 Application for Ahrend 1 to Licenses XCQM-0000. XC0M-0016. 
XCOM-OOl 7. XCOK-0019. extending expiration dates until 040331 
WtLS0N.fi 0 General Electric Co DOW 01007 01/01/30 Ip 

0758 S QO l 


0103050919 Submits application by 0A Co to a^entf 1 i e tnse. •* t end ing 
expiration date tg 630301 

MOWflY.U R General Atomic Co (subs of Oulf Oil Co ) IHL-2047 

81/02/23 Ip 07585:001 


0100030930 Executive Branch position re Inti Customs Svc. Inc 
application for ar»en<j to license to export add! 602.367 kg 
depleted U in form of ratal plates to Suit ter lend License 
arend should *i t granted 

MOSENZD-L V State. Dept of. Bureau of Oceans 4 Internatl Environ 4 
Scientific Affairs Bl/02/09 lp 07820 192 


0103050935 License for Ue s t inghout e to export tuo UL 23944 compensated 
Ionisation chambers to France 

DEVINE. J 6 Assistant Director for E t por %/ Jmpor t 4 International 
S*fe9u*rds 1E-2O390-3 81/02/24 Ipp. 07020.193 


9103050943 License for kies t i ng house to export three Ul 23944 
compensated loMieilon charters \o France 

DEVINE. J B Assistant Director for E «p or t / Impor fc 4 International 
Safeguards. 2E-20398 81/02/24 lp 07020 194 


8103051010 Application by QM Corp, Sag In aw Steering Gear Dlv for license 
to export ball splines used In refueling sys to Canada. 

SCHAUB. J B Oeneral Motors Corp 03309. 01/02/11 ip. 07020.246. 


0103060032 Application by QM Corp. Saginaw Steering dear Dlv for 
license to export ball bearing screw 4 spline assemblies 
made of stainless steel for use in refueling machine to 
Canada 

SCHAUB, J B General Motors Corp 03360 01/02/12. Ip. 07039240. 


8103060210 License for Reactor Experiments. Inc to export 0.475 mg 
U-233, coot a I ned in 0.31 mg U e 1 ec trod epos 1 ted onto nickel 
disc. to C i ech o s 1 oval la 

DEVINE. J B Assistant Director for E x p or t/ Import 4 International 
Safeguards. CZK 10084 81/02/25. 2pp 07586 001 


8103090205 License for jT Baker Chemical Co to export 2 59 kg u. 
contained in S. 4S kg urenyl nitrate, to Mexico. 

DEVINE. J 8. Assistant Director for Ex p or t /Impor t 4 International 
Safeguards 7J0-201-2336 81/02/10 2pp. 07848334 


8103090210 Confirm* issuance of license to export 3.6 kg deuterium 
to Japan, per 610206 application License issued w/o normal 
13-day waiting period 

MOORE, R N Assistant Director for E > por t / Imp or t 4 International 
Safeguards 01/02/17 Ip 07848 336 


--8103090217 License for Showa Denko America. Inc to export 3 6 kg 
deuterium gas to Japan 

DEVINE. J B Assistant Director for F.tpov t / Impor t 4 International 
Safeguards 01303 01/02/17. 2pp 07048 3S7. 


0103090245 Llcen»e for C-E to eiport NSQS to Taiwan. 

DEVINE. J B Assistant Director for E xpor t / Imp ort 4 International 
Safeguards 81/02/17 2pp 07049.014 


8103090313 Recommends Issuance of License X8N/1-1762 No matl changed 
c Ire urrstanc es from those existing at time of issuance of 
License X0NM-1734 

MOORE. R N Assistant Director for E * p or t/ I mpo r t 4 1 nterna 1 1 one 1 
Safeguard* 01/02/10 Ip 07047 203 


- -01 03090319 License for Mitsubishi Inti Corp to export 502 kg U-235. 
contained in 15.040 kg U. to Japan 

DEVINE. J B Assistant Director for E x p or t/ In>p or t 4 International 
Safeguards. H9rf- 3400- 1 0 01/02/19. 2pp 07047 209. 


0103090443 Forwards application for license to export 1 326 kg U, 
containing O Oil kg U-235, to France 

MAT80N-V Transnuc lear. Inc 01/02/23 lp 07047 270 


--01O3O9O449 Application by Transnuc 1 ear. I nc for license to export 12 
tg U. conte Irxing 0 011 kg U-235. to France 

MATSON. V Transnuc lear. Inc 81-080/01 TNP-3 01/02/23 Ipp 
07C47 279 


8103100001 License for Ues t ( ng h out e to export 9,464 kg U-233, contained 
in 303.203 kg U dioxide sintered pellets encapsulated in 
sealed fuel rods 4 ass emb lias, to Booth Korea 

DEVINE, J. 0 Assistant Director for Expor t/Impor t 4 International 
Safeguards. ICS-0900. 01/02/26. 2pp 07007:071. 


8l03lt)0002 Executive Branch position re KM8 Fusion. Inc application for 
license to export 10 mCl tr 1 1 1 urn, c onta 1 ned in hollow glass 
pellets, to United Kingdom License should be granted 

NQ5EN2Q. L V. State- Dept of. Bureau of Oceans 4 Internatl . Environ- 4 
Scientific Affairs. 81/02/29 Ip 07837:073 


Q103100Q03 Executive Branch position re Edlou Inti Co application for 
license amend. el iminat ing requirement to obtain prior 
approval for re-export of certain quant 1 1 1 es. L i cenee should 
be amended 

NOEENtCI.L V Stats, Dept, of , Bureau of Ocean* 4 Internatl . Environ. L 
Scientific Affairs 81/02/23 lp. 07837:074 


0103100005 Executive Branch position r* Marubeni America Corp 
application for Hc«nii to export 33.79 g Pu. In form of 
135 N88 etd temple*, to Japan Ltr of assurance end. License 
should be granted. 

NOSENIO.L V State- Dept, of . Bureau of Oceans 4 Internatl. Environ V 

Scientific Affaire 81/02/23 2pp 07062:101. 


8KX31Q0162 License fo r Aldrich Chemical Co. Inc to export 5 kg 
deuterium oxide to Australia. 

DEVlNg.J B Assistant Director for Ex por t/ Imp or t & International 
Safeguards. |/0i. 81/02/26. 2pp 07506:001. 


0103100371 Forward* application for licento to export 41.99 g U. 
containing 0 40 g U-233. to Japan 

SH1MA.8. Mitsubishi International Corp. isubs. of Mitsubishi Corp.) 
H0A-67O2-O4. 81/02/19. Ip. 07065:050 


--8I03100376 Application by MitsubithI Inti Corp for license to export 
41.39 g U. Containing 0. 40 g U-233. to Japan. End use statement 
enc 1 

8HIMA. 0. Mitsubishi I n ternat 1 oha 1 Corp. Isi’b*. of Mitsubishi 
Corp ) H8A6702-O4. 81/02/19. 2pp 07063 031. 


6103100380 License for Isotope Products Labe to export 10 uCl Cf-232* ai 
fission source. to Sweden. 

DEVINE. J. B. Assistant Director for Export/Impor t 4 Internatl onol 
Safeguards 81/03/04 2pp. 07064.157 


0103100389 Licen*# for Transnuc 1 ear. Inc to export 0.060 kg U-235. 
contained in 3.373 kg U. to West Germany. 

DEVINE. J 8. Asiiitant Director for Export/tmpor t It International 
Safeguards 81-077/01 . TNF-3. 81/03/04. 2pp 07064:199. 


01 GO 1 00388 License for T r anstiuc \ ear . \ nc to export 0 015 Vg U-235. 
conttinN in 1 334 lg U. to Franc* 

DCVINE. J B Assistant Director for E * p or t / Imp or t t International 
Safeguard* 01-076/01 TNP-3 01/03/04 2 ? p 07064 161 


0103120009 Airend 2 to T v ansnuc t ear . Inc license. increaung quantity tfc 
Piport to 0 31270 kg tf~233. c on t a 1 red In 33 932 kg U 
DEVINE. J 6 Assistant Director f or E * P or t / I <rp o r t 6 International 

Safeguards 00-173/01 TNP-3 81/03/02 Ip 07700 249 


8103100419 License for Sigma Chemical Co to export 9 kg deuterium 
oxide to Indie 

DEVINE. J B Assistant Director for E x p or t / I mp or fc S> International 
Safeguards D-71. 01703/03 2pp 07064. a\2 


8103100419 License for Uestinghouse to export one compensated 
lonliation chamber. WL-6377, to Japan 

DEVINE. J B Assistant Director for E « p or t / Imp or t ** Internationa] 
Safeguards ZE-60205 01/03/04 Ip 07064 214 


9103100649 Application by Isotope Products Labs for license to export 
10 mCi source Cm-244 to Venetuela. 

I-CLK.K S Isotope Products Laboratories 01/02/26 Ip 07B62 359 


81 OG 10 0652 Application by Meetinghouse for license to export one 
startup a t s emb 1 y. 33022 4 one h ous 1 ng . 23691 . to Switzerland 
POCHAL.W F Westinghouse Electric Corp ZE-10340. 01/02/24 Ip. 

07062 356 


6103100694 Application by QE for license to export 3 kg U dioxide 
powder. In 9 *nr lchment*. to Japan 

WILBON. 8 D Oener a 1 Electric Co. BDW 01011- 01/02/16 Ip 

07062 357 


0103100679 Confirms issuance of license to K-C Forest Products Carp to 
• tpoTt two range detector a stemb 1 1 «%. ties it nghoos* Model 
WL-23B21. to South Korea. w/o normal 15-day waiting period 
MOORE. R. N. Assistant Director for Expor t/Inport & International 
Safeguards 01/03/04 lp 07062. 136. 


8103100681 License for K-C Forest Products Corp to export two range 
detector as semb 11 * * ■ We * 1 1 nghaus* Modtl WL-23021, to Booth 
Korea. 

CEVIWE, J.B Assistant Director for Expor t/Irport k International 
Safeguards 01/03/04 2pp. 07062 137. 


0103120097 Requests Executive Branch position re end Teledyne 
Isotopes. Inc application for license to export 27 5 g Pu-233 
to l srae I W/o enc 1 

DEVINE, J. 3. Assistant Director for E»p or t/ Import & International 
Safeguard* 01/03/02. Ip 07900 26 1 


8103120103 Forwards application for export license for minor nuclear 
export Ltr of assurance required. kJ/o enc I 

DEVINE. J B Assistant Director for E t p or t / Ir p or t &> International 
Safeguards 81/03/02 lp. 07900 262 


8103120143 License for Marubeni America Corp to export 33 79 g Pu. 
contained In NOB std*. to Japan 

DEVINE. J B Assistant Director for Ex por t /Imp or t & International 
Safeguards. 2H01 S0-OW 81/03/02 2p P 079CO 273 


01031201 54 Request* amend to License XR-0133 to Include Intermediate 
cons 1 gnee. Korea Heavy Industries & Const Co 

HERSCH.ft M West inqhoust Electric Corp ILS-045 81/02/23 lp 

07900 275 


0103120164 Requests a-end to License XR-0125 to show nan* 8. location 
of consignee. Tun Ismail Atomic Research Ctr 

HOWRY, W R General Atemlc Co. (subs oP Oul f OH Co > IEL-2030 

01/03/02 Ip 07900.276 


9103120169 Recommends issuance of license XSNM-1774 No r>atl changed 
c 1 rcuristanc e* since issuance of X0NM-1769 

MOORE* R N Assistant Director for E t p or t/ Imp or t L International 
Safeguards 01/03/06 Ip- 07900 277 


- - 01 03 1 201 74 License for T ran* nuc 1 ear . I nc to export 4.254 769 kg U-23! 
contained in 127.000 ig U 0. 173 kg U-235. c on ta 1 nod In 
3 leg U. t o Quit isrland 

DEVINE. J 0 Assistant Director For £ xpor t/ 1 mpor t & I n ternet i ona 1 
Safeguard* RBU 359 00-258 01/03/06. 2pp 07900. 27Q. 


6103100606 Forwards applications for license to export 3.373 kg U. 
containing 0 060 kg U-235 6 1 934 kg U. containing 0.019 kg 
U— 239. to West Germany W/o on* application. 

MATSON. V. Transnuc 1 e a r . Inc- 81-076/01. TNP-3 01/02/12 lp 
07062 149 


- -810310069J Application by Transnuc 1 ear . Inc for license to export 
3 373 kg U. containing 0 068 Vg U- 239. to West Germany. 

MAT BON. V. Transnuc l ear . Inc 81-077/01 . TNF-3 01/02/12 lp 
07062. 190. 


0103100699 Forwards application for license to export 14.030 kg U. in 
form of U hsxaf I uot Ids, to Sweden 

MAT SDN. V. Transnuc leer, Inc 01/03/03 lp. 07062:109 


- -01 03 100701 Application by Transnuc leer. Inc for license to export 
1 4, 030 kg u. in form of U hexafluoride, to Bujeden. End use 
statement end. 

MATSON, V. Transnuc 1 ear, Inc RBU-369 01-005/. 81/03/02 2pp 

07062: 191 


0103110049 Correction to 810219 application for Amend 1 to export 
1 icente. Chang ing wording to read that form of m*tl will now 
bt U oxide rather than U hexafluoride. 

MATSON. V Transnuc leer, Inc 01/02/24 Ip. 07089 001 


— 0103110094 Application for Amend 1 to 1 icense. ref lec ting that met! will 
be shipped in form of U hexafluoride L not U oxide. Ltr of 
assurance end. 

MAT80N, V. Transnuc leer. Inc 81/02/19. 2pp. 07809 002 


0100110897 Amend l to QA Co II cense, extend Ing expiration date from 
610301 to 030301. _ , 

DEVINE. J 8 Assistant Director for Expor t/Import S« International 
Safeguards IEL-988. 91/03/02. Ip 07877:360 


B 103 1 20079 Amend 3 to Inti Customs 0vc. Inc 1 icons*, Increesing quentity 
for export to 907,183 kg U fc extending expiration date to 

DEVINE. J 8. Assistant Director for Export/Import 6 International 
Safeguards. 01/03/02. lp 

0103120003 Amend l to Transnuc l ««t, Inc license, changing form of metl to 
U oxide S. supplier to United Nuclear Corp. 

DEVINE. J. B, Assistant Director for Export/ Import * International 
Safeguards. NUK-328 00-033/. 81/03/02. Ip. 07900: 240 


8103120219 Executive Branch position re Nietho-lwal American Corp 
application for license to export 35.590 kg U-233. c onta I ned 
in 436 .130 kg U. to Japan Ltr of assurance end License 
should be granted 

fJOSENZO.L V State. Dept, of . Bureau of Oceans fc Internatl Environ I 
Scientific Affairs. 81/03/04 3pp 07904 337 


8103120221 Amend 1 to OE license, ext end 1 ng expiration date from 
010401 to 040331. 

DEVINE. J B Assistant Director for £ * p or t / Imp or t S. I nt e rne t i ona 1 
Safeguard*. BDW-01013 81/03/06 lp 07904.340 


01O312O22B Amend 1 to GE 1 1 c ens e. e x t end ing expiration 
010401 to 040331. 

DEVINE. J B Assistant Director for E x per t / Jrp o r t & 
Safeguards BOW 01019 91/03/06 lp 07904 232. 


date from 
Internet 1 ona 1 


8103120233 Amend 1 fcoOE 1 i c ens e . ex t end l ng expiration 
810401 to 040331. 

DEVI ME. J. 0 Assistant Director for E xport/Imp or t 6 
Safeguard* BDW 01015 81/03/06 lp 07904 341. 


date from 
Internatl one I 


0103120606 App 1 Icat l on by B# 1 f at Bailey Control* Co for license to 
export three replacement mechanism* for second generation 
control bar supply of main metal bellows. to France. 

MARINGER.J H Bailey Control* Co (sub* of Dabcock b Wilcox Co. >. 
JOB 1234 01/02/27 lp. 


0103120613 E xec uti ve Branch position re Carpenter Technology Corp 
application for license to export Zircaloy tubes. Z i rcaloy 
wrapper foil & halfnijm control rod drive tubes to 
Argentine Ltr* of assurance and. License should be granted. 
NOSENZO.L V State. Dept- of , Bureau of Ocean* U Internatl. Environ. 
Scientific Affair*. 01/03/02. 9pp. 07904 256 


9103120624 Advises that all cates listed in enc 1 to NRC 810218 Ut me 
be processed for final licensing action by NRC u/o further 
referral to Executive Branch. 

NOSENZO. L. V. State. Dept of. Bureau of Oceans L Internatl Environ 
Scientific Affairs. 81/03/03. lp. 07904.263. 


B103IS0634 Executive Branch position re Transnuc 1 ear, Inc application 
for license to export 4.254 769 kg U-235, c onta 1 ned In 
127.000 kg U L 0. 175 kg U-23S, in 9 kg U. to Sultierland Ltr* 
of assurance enc 1 License should be granted 

NOSENZO. L V. State* Dept, of . Bureau of Oceans & In terna tl. Environ 
Scientific Affair* 81/03/04. 4p p 0790 4 26 B 


BJ 03120706 Forjarot application /or export license for .-iJnor nuclear 
e»port Ltr of atigranc t required W/o en:l 

DEVINE, J 3 Assistant Director for Z * por t / l ''pert I. International 
Safeguards 8I/03/C6 Ip 07905 267 


0103120729 Requests Etecutive Branch position re enc l Isotope Products 
Labs application for license tO lipcrt SNM to Grajjt fcr 
researc'i 4 instrument calibr w/o enc 1 

DEVINE. ) 3 Assistant Director for E » p or t / 1 rrp or t t International 
Safeguard* 81/03/06 Ip 07905 260 


8103120739 Requests Etecullve Branch position re end Mltsutiihl Inti 
Ccrp application for license to export SNH to Japan for use 
in fltD of ultra-centrifuge for U enrichment U/o enc 1 
DEVINE. J fl Assistant Director for E i p or t / 1 npcr t 4. International 
Safeguards BI/03/C6 Ip 07905269 


Bl03l?07t2 fl eque sts Executive Branch position re eni 1 V**s 1 1 ngbcuxe 
application for a ".end to export license. addin; intermediate 
consignee for purpose o# fabrication o# equi pnent . W/o enc I 
DEVISE. J 8 Assistant Director for E * p or t / Impor t t International 
Safeguards 31/03/06 Ip 079QS 30*1 


8103120008 Forwards GE ltr requesting amend to License XSNM-1771. 
decreasing quantity of mat l aotlormd for export to 2 635 g 
U N/O enc 1 

DEVIKE. J 3 Assistant Director Por E »p or t / Inpor t L 1 n te rna 1 1 ora I 
Safeguards 81/03/06 Ip 07903 05? 


01031 2CB 10 Application b y Wo* 1 1 nghou s «* for license to export one w_ 
23?9B incore fission chamber to Australia 

C0N2ALEI.fi Westinghouse Electric Corp AS03534 Bl/02/26 la 

07905 328 


B103120915 License for Transnuc t ear , tnc to export 94 kg U-239, c on t a i ned 
in 101 k; U. to Canada 

DEVINE. J 9 Assistant Director for Export/Import 4. International 
Safeguards 238-70-000 /6/01 fll 703/10 2pp 07905 329 


8 1031 20020 Ad v i s es that Taiwan Power Co has revised due date for supply 
bids to 810331 U'jes prompt issuance of Export Licenses 
XR-0135 4 tS.M‘i*1662 

UlL&ON.a D General Electric Co BOW 81005 BWOl/27 Ip 
07905 331 


03130315 Forwards application for export license for minor nuclear 
export Ltr of assurance required U/o enc l 

DEVINE. J 8 Assistant Director for E * p o r t / Imp or t 4c International 
Safeguards Bl/03/06 Ip 079t3 023 


j 103 1 30023 Requests Executive Branch position re enc 1 0E Lighting 
Business c^rp application for license to export 4CO eg 
thorium qiide contained in liquid slurry mixture to flrattl 
over 2-yr period W/o enc I 

DEVINE. J 8 Assistant Director Por Export/ Import 4. International 
Safeguards 01/03/06 ip 07913:015 


8103130076 Application by Isotope Products Labs for license to export 
J-lO nanocuries Ajh- 241 4 j-10 nanocuries Pu-238 to Bratll 
HFLM.K S Isotope Products laboratories. BI/02/25. ipp 


0 1 031 30000 Forwards amend to 801125 license ap p 1 1 cat I on . author 1 1 1 ng 
export of 650 g if, c on t a i n ing 29 g U-239- to Japan 
WILSON. 0 D General Electric Co- DOM 81019 01/02/25 Ip 

07907. 272 


--B1O313OO09 Amend to B01I25 application by QE Por license to export 
650 g U. containing 29 g U-233. to Japan. 

WILSON. B P General Electric Co BDW 01019 01/02/26 Ip 

07907 273 


8103130123 Requests Executive Branch position re end Be I fab Dailey 
Controls Co application for license to export three bellows 
for use in control r od drive shaft, to France 

DEVINE. J 9 Assistant Director for Et p or t/ Imp or t fc lot erne t i ona 1 
Safeguards 31/03/06 Ip 07912: 206 


01O313O1B5 Discusses C-E application for license to export Pour 
subcooled margin monitors for use u/primary coolant eye to 
Spain License issued u/o 19-day waiting period. 

MOQRE.R.tJ Office of International Programs. Director 81/02/37 
Ip 07908 094 


-“H103130I92 License for C-E to export fcur subcoolad r\«rgix\ xronitor* for 
use u/ primary coolant pump to Spain. 

SHEA, j ft Office of International Programs. Director 81/02/37 
Ip 07908 099 


6103130202 Executive Brarch position re C-E application for license to 
expert four sjbcocled margin monitor* for use u/primary 
coolant sy* to Sjetn License should be Issued 

NOSEN70, L V State Dept of. Bureau of Oceans L Internal! Environ & 
Scientific Affairs Bl/02/26 Ip 0790B 339 


8103130205 Application ty K-C For**t Products Corp for license to 
exsort ran;p detector a s s emb 1 y . WL -23B21 K source 4> 
jrt prned late range housing assembly to South Korea 
STANTCN. c K-C Forest Product* Corp. 81/03/04 Ip 07385 001 


0103130344 License for Transnuc leer, Inc to export 14 030 kg U-239. 
contained m 15 03B k g U t 35 200 kg U-235, c on t e 1 ne d in 
50 125 xg U. to West Germany 

LEvit.E. } B Assistant Director for E xpt>r t / 1 np or t 4 international 
Safeguards H.M 3 48 UES/p.U/ 01/03/09 2pp 07912 146 


D103130631 License for FTS Fusion. Inc to export 10 c£ l tritium, 
contained In .microtbell glass pellets containing mixture of 
deuterium & tritium gat- to united Kingdom 

DEVINE, J. 3 Assistant Director for E i por t/ tm;or t & International 
Safeguards K(i9F-O40O-AL 61/03/09 2pp 


8ID313C638 License for UK Treasury fc Supply Delegation to export 39 
cubic centimeter glass shells <j/d*ut e r I urn. tr i 1 1 un 4 neon 

mixture, to United Kingdom 

DEVINE. J 3 Assistant Director for £ tpor t / Imp or t 4« I n ter na 1 1 ona 1 
Safeguards OT 7474 01/03/09 2pp 


6103130642 Recommends License /SNM-1736 be granted No mat) changed 
c i r c umstanc es sirce Issuance of License XSNM-1761 

mCORE.R N Office of tnternat l onal Programs, Director 01/03/06 
IP 07913 236 


- -01 031 30645 License for Mojho-luxl American Corp to export 53 950 kg 
U-235. c onta ined in 496 139 kg U. to Japan 

DEVINE. J 9 Assistant Director for Expor t / Imp or t A International 
Safeguards OOE31-74 01/03/09 2pp 07913 237 


6103 16 0206 Advise* of Commission approval of Transnuc 1 ear. J nc 
application for license to export highly enriched U to 
Belgium. Nest Germany 4. the Netherlands 

CHlLK.S J Office of the Secretary of the Commission. 681-J03 
81/03/10 Ip 07917 193 


01031 60292 Requests amend of application for License 18NM-QIG02 to 
stipulate 4 0 %/ U-233 

WILSON. B D General Electric Co BDW 01012 01/02/20. Ip 

0791 7 199 


B 1 031603 1 2 BECY-81-129 

Requests Comm salon appioval of Transnuc 1 ear. Inc application 
for license to export 101 k.g U- enriched to 93. 3H U-233, to 
Canada AWL 7B0G2I ltr to OOE re application end. 

DIRCKS.w J Office of the Executive Director for Operations 
61/02/26 17 PP 63119 040 


- -0103 1 60323 Discusses Tr an *nuc I ear, I nc application for license to expor 
101 kg high enriched U. to Canada Uses cited by AECL art not 
Inimical to common defense 6 security of USA 

NO8EN70. L V 9ta t e. Dep t. o f . Bureau of Oceans 6 internet! Environ 

8, Scientific Affairs 81/01/30 |p. 63119 074 


8103160603 Forwards Ffl notice of applications for licenses to 
expor t/imp or t nuclear facilities or ratls. 

8>i£A, J. R. Office of International Programs, Director 01/02/27. 
IP 


--81031606M Notice of appllrations for licenses to e * por t / 1 mpor t nut I 
fee 1 1 1 1 1 es or mat Is 

8W£A, J. ft Office of 1 nterna t i ona I Programs. Director 01/02/27. 
2p p 


S 1 03 160637 Requests extension of expiration date for License I8NM-79004 
from B10301 to 040301 Only 6189 kg U, contained in form oP 
U oxide. have been imported out Of 2700 tfl authorifed by 
license 

HANSEN. L E Exxon Nuclear Co < Inc. (subs, of Exxon Corp > 

81/02/13 Ip 07917 127 


8103170673 Submits application by HalpTin Supply Co for license to 
export static electricity direction meter. containing 123 mCl 
tr i t iun, to China 

F18HEL.L Halprjn Supply Co 01/03/02 Ip 07905 001 


8103170779 Amend 1 to export license changing name &, address of 
ultimate consignee 

DEVINE, J Q Assistant Director for Export/ Ir^por t k International 
Safeguards 01/03/10 Ip 07928 025 


3103160806 Submits application for Amend 1 to license to export, 
extending license for 1 yr 0 Vondy li Export Administrator 
VCM)Y, D Sargent I ndus tr 1 e t . Sweeney Oiv Gl/03/03 Ip 07953 399 


0103100094 Requests extension of present license or new license to 
Import natural U hexafluoride from Canada 

kX 3DY.O Nuclear Transport 6 Storage, Inc 01/02/27 ip 07994 009 


3103100906 Requests cancellation of 791206 request for license to 
export 8Nrt to Pat is tan. Customer has withdrawn order 
l-CLM.K Isotope Products Laboratories 01/03/03 Ip 07993 360 


0103101006 Submits application for license for Corac,lnc to export 
thorium te tr a f l uor i d e . c Ohta 1 ned In 9 kg thorium fluoride, to 
Italy 

COLTON. E Cerac. Inc 01/03/09 Ip 07946 122 


0103101103 Forwards application for license to export nuclear «ra<l 4 
equipment, extending S./or amending License X8NM-1S23 to 
include Pu-242 

HiLM.K Isotope Products Laboratories 01/02/20. ip 07953 126 


- -8103 10 1 1 06 Application by Iiotopes Products Labs for license to export 
one microgram Pu-236, two mlcrograms f>u-230, tua micrograms 
Pu-239 & one microgram Pu-242, to West Germany 

HELM.K Isotope Products Laboratories 81/02/20 ip 07993 127 


8103190109 Advises that Commissioners have approved Transnuc i ear . I nc 
proposed license to export high enriched U to Canada Ofc of 
Inti Programs informed of action on 610309 

CHltK. 8 J Office of the Secretary of the Commission 801-129 
91/03/09. |p 07963:119 


0103190347 Forwards application for export license for minor nuclear 
export. Ltr of assurance required. U/o end 

DEVINE, J B Assistant Director for Expor t/ Impor t t, International 
Safeguards. 91/03/12 Ip 07994.333 


0103190354 License for CM Carp. Saginaw Steering Gear Oi /. to export ball 
bearing screw & spline atscmb I I et. used In refueling machine 
loads L unloads fuel elements into reactor, to Canada 
DEVINE, J 8 Assistant Director for Expor t/ Import & International 
Safeguards 03360 01/03/11 Ip 07954 336 


0103190359 License for ©anvllt Special Metals Corp to export 
60 Zirc*loy-4 canning tubes to Japan 

D€VIN£. J B Assistant Director for E x p or t / Imp or t & International 
Safeguards D3-6-01 01/03/11. Ip. 07954:340. 


0103190363 License for OM Corp, Bag J nau Steering Gear Div, to export ball 
splines, used in refueling tys that loads & unloads fuel 
elements into reactor, to Canada. 

DEVINE, J B Assistant Director for E x por t / Impor t 6 International 
Safeguards 03309 81/03/11 Ip. 07954 349 


0103190369 Executive Branch position re Ed I ou Inti application for 
attend to export 1 1 c ense, add ing intermediate consignee for 
storage prior to enrichment & increasing amount of matl 
authorized for export. W/ltr of assurance. 

MO8ENZ0. L V State* Dept of, Bureau oP Oceans Internet 1. Environ. (. 
Scientific Affairs. 01/03/09 4pp. 07934: 350 


6103190669 Forwards application for license to export 3.372 kg U, 
containing 0. 030 kg U-233. to France 

MATSON. V. Transnuc leap, Inc. 01/03/U Ip. 07964:070 


— 8IO3I90669 Application by Tranenuc i ear, Inc for license to export 3.372 
kg J, containing 0 030 kg U-235, to France 

MAT80N. V. Trensnuclear, Inc 0 1-09 1 /OI . TNP 3 01/03/11- Ip. 

07964: 071 


B103190709 Application by Matheson Oas Products for license to export 
1.000 liters chemically pure deuterium 1 one Size 2 cylinder 
containing 1,000 liters, to Argentina. 

WOOD, L. Matheson Gas Products. CONJCET 101/80. 01/03/04 2pp. 

07963: 222. 


6103190711 Forwards application for license to export replacement parte 
6 components to Romania. 

MOWRV. W. R. General Atomic Co. (subs, of Oulf Oil Co i JEL-2052 
01/03/04. Ip 07963224 


— 8103190715 Application by GA Co for license to export nuclear reactor 
warranty replacement parts & components to Romania. 

MDURY, w. R. General Atomic Co. (subs, of Oulf Oil Co ). IEL-20S2 
01/03/04. Ip. 07963229 


6103190798 Application by Re u t er - Sto k e s , I nc for license to export s 
cobalt self-powered neutron detectors 6 30 vanadium self- 
powered neutron detectors to India 

EECKHOUf. A Reuter -St ok es. Inc 0E-QI33 01/03/01 Ip 

07963 304 


01031 90S05 Requests withdrawal of export license ep p 1 i c a 1 1 on . per em 
Isotope Products Labs 010303 ltr 

DEVINE, J □ Assistant Director for Export/ Import & International 
Safeguards 01/03/12 Ip 07965 309. 


0 1 031 9C861 Arend 4 to license for Edlou Inti Co, removing condition 
requiring prior uB approval for re-export of matl in 
quantities larger then 1 mg. 

DEV I (IE. J. B Assistant Director for Export /Import it I n t e rna t i ona 1 

Safeguards 81/03/02 lp 07963.003 


8103190069 Inform that License X8NM-I709 granted w/o customary 1 5-d 
waiting due to urgent requirement of proposed export 6 
small quantity of matl involved 

DEVINE, J 0 Assistant Director for Export /Irpor t & I nt er n a 1 1 ona r 
Safeguards. 01/02/27 Ip 07965 279 


'0103190976 License for Isotope Products Labs to export 1 microgram 
of Pu-230. Pu-239. Pu-?34 «< Pu-242,as Pu nitrate in 5N 
nitrjr acid, to Nest Germany 

DEVINE. J 0 Assistant Director for E x p or t / I T>p or t ?, International 
Safeguards 01/02/27 2pp 07969 26 0 


8103230805 Requests Executive Branch position re OA Co application f< 
license to export ni sc e 1 1 an* out specially designed nuclear 
components to Romania 

DEVINE, JO Assistant Director for Expor t/Import & Interna t j ona J 
Safeguards 01/03/16 lp 07974 046 


0103230010 Requests Executive Branch position re enc 1 Reu ter -9t o k e * . I 
application for license to export neutron detectors to 
fnd t a w/o enc I 

DEVINE, J B Assistant Director for E x p or t / I mp or t 4 International 
Safeguards. 01/03/18 Ip 07974 047 


8103230816 Licence for Trans nuc 1 ear. I nc to export 0 011 kg U-235, 
contained In I 226 kg Ut to France 

DEVINE. J 0 Assistant Director for Expor t / Imp or t 8. International 
Safeguards 01-080. OI. IIP 3. GI/03/1Q 2pp. 07974 049 


Q 1 0333091 7 Forward* application by Mitsubishi Inti Corp for license t 
export 37,635 kg U. enriched to 3. 29JC. to Japan 

SH IMA. 8 Mitsubishi InternatlonlJ Corp fsubs Of Mitsubishi Corp 
HBA— 34E0- 1 2 01/03/09 3pp 07974 011 


0103230949 Application by Mitsubishi Inti Corp for license to expor 
37,633 kg U. enriched to 3 23*/., to Japan End use statement 
enc 1 

6HIMA.0. Mitsubishi International Corp (subs of Mitsubishi 
Corp 1 H3A-94QO-12 61/03/09 3pp 07974 014 


0103230923 Application by Eberlin* Instrument Corp foT license to 
export Pu-239 alpha callbr lourc e. Hod e I DNS-215, 
electroplated on 25 millimeter metal disc. to United Kingdom 
■JOHNSON. N R. Eberiine Instrument Corp SO 076510 01/03/10 lp 

07974 022 


81 03230920 Amend i to Sargent Industries license, reviling list of 
export rec ipi exits, extending expiration date from 010301 to 
B3050 1 L adding condition that individual shipments cannot 
exceed 100 Ci. 

DEVINE, JO Assistant Director for Expor t/ Imp or t & Internet l ona 1 
Safeguard*. 01/03/13 Ip 07974 023 


0103230960 Forwards application by Marubeni America Corp for license 
export 3 g U-233, e nr i < he d over 97%, to Japan. End use 
statement enc 1. 

OkUDA«H Marubeni America Corp (tubs of Marubeni Corp I 
MA1-HQ-6307. 01/O3/J2 2pp 07973 023 


--8103230966 Application by Marubeni America Corp for license to expo 
3 g U-233, enriched over 99%, to Japan 

KlNOrT. Marubeni America Corp (tub* of Marubeni Core ) 
ZH0200-OH 01/03/12. Ip 07973 025 


6103240616 Submit* application for license to Import 10 kg U-235 as 
•pent nuclear research reactor fuel from Canada 

JOHNSON. C. ft. Nuclear Assurance Corp. CR J/81 /35/ET8 81/03/10 

19pp. 07909; IQS 


9103240605 Ltr of assurance re Transnuclear Inc application for iicen 
to export 0.011 kg U-239. c on ta i nad in 1 226 kg total U. to 
France 

M4RCHAL, J. European Common i t j e s . Commission of 01/03/10 kc 
07990.020 v ’ 


0103240690 Notifies that pert of matl licensed for conversion in France 
& subsequent enrichment at DOE Is for use In Swi t x e r 1 an d 
E* port of total licensed rati will be w/EURAT0*1 only prior 
to return to USA 

HARMON, D W Eiflow International Co 01/03/11 Ip 07909 215 


0100260041 Executive Branch position re Tr ansnuc 1 ee r . Inc i, Edlou Inti 
applications for licenses to export 79 42 19 U-235. < on ta 1 ned 
in 03 kg U. to Franc* Licenses should be granted 

NO8ENZ0, L V. State. Dept of. Bureau of Oceans h Internet! Environ 6 
Scientific Affairs 01/03/19 3pp 00041 200 


9103260911 License for Halpnn Supply Co to export 125 *rC I of trlfclun. 
contained in foils of static electricity detection neter 
Mod e 1 I127-E. to China 

DEVINE, J 0 Assistant Director for Expor t/lmpor t & International 
Safeguards. 31/03/19 2pp 


0103260910 License for UstUn^auts to export two start-up assemblies* 
Models 23022 L 23691. to SwltxeMand 

DEVINE, J D. Assistant Director for E rpor t / Imp or t & International 
Safeguards. BI/03/19 ip 


0103260937 License for Isotope Products Labs to etport 10 mCl oP Cm-244 
as source- to Venezuela 

DEVINE, J B. Assistant Director for E x por t / tirpor t & I n terna 1 1 one I 
Safeguards. 01/03/19 2 pp 


0103261027 Sutmits application to amend export 1 1 c «ns e> 1 nc r ees 1 ng 
estimated value of goods. 

WILSON. B D. General Electric to BDUQ1024 91/03/19 Ip 
00033 229 


0103261035 Application by General Motors Corp, Saginaw Steering Gear Dlv 
for license to etport refueling Machine ball screws to 
Cana da. 

* General Motors Corp 01/03/0? Ip 


0103261039 Requests Executive Branch position re end EAbasiy of Israel 
application for license to export Shirt to Israel. U/o end. 

DEVINE, J B. Assistant Director for E x p or t / Imp ort L International 
Ga f« guards 83390 BI/03/23 1 p <38035 230 


0103261044 Submits application to amend Export License Xll-0302 by 
a-Jdlng He) eytlan Airlines Sys Oerhand as ultimate consignee 
MORGAN. W, E Boeing Co 74- 1633-B lfl-005 01/03/11 Ip 08033 139. 


0103261046 Forwards application for export license for minor nuclear 
export. Ut of assurance required W/o end. 

DEVINE, J B Assistant Director for Exp or t / Import U International 
Safeguards 81/03/23 Ip 00033 174 


0103270041 Application by Embassy of Israel for license to export 
lg U oxide isotopic std to Israel 
iLAfJ . A Israel Bl/03/02 4pp 


0103270327 Requests increase in weight of U-23S exported from 240 to 
245 kg Delegation of Ccm-rissien of European Communities 
010320 1 1 r to DOE end 

HANSEN. L E. Exxon Nuclear Co , Inc (subs. of Exxon Corp. » 
81/03/26 2 pp. 07566.001. 


0103270796 Forwards application for license to export 200 kg thorium 
per * j r to B r a 1 1 J 

^ELLV.O P. General Electric Co. 01/02/27. ip. 08034.117 


>8103270800 Application by GE Lighting Business Group for license to 
export 200 lg thorium per yr to Draill 

MELLV, J P Oenerel Electric Co. 01/02/16 Ip 00034 UB. 


9103310036 Forwards application by CA Co for license to export 110 
Th-232 to West Germany 

mOm'RV. u R General Atonic Ca (subs of Gulf Oil Corp ) !EL-2i 
01/03/16 Ip 08061 091 


--91O331O039 Application by GA Co for license to export 110 kg Th- 
West Oermany . re t urn 1 ng ruatl to owner for disposition 
MOURY. W R General Atomic Co (subs of Oulf Oil Corp ) 
IEL-2056 01/03/16 Ip 00061 092. 


B 10331 064 1 Application by Uestinghouse for license to export one 
23744 8 F 3 detector & one 23691 housing assembly to France 
POCHAL. W F Uestlnghouse Electric Corp ZE-40071 01/03/17 

08061 093 


9103310044 License for GE Co to import 1.490 kg U, enriched to 4%. f 
Franc * 

DEVINE. J. B . Assistant Olrector for E x p or t / Inp or t 6 I nt erna t l ona 
0 af eguards. 81/03/23 Ip 


9103310046 Application by Ediou Inti Co for license to export 155 
metric tons of depleted UF4 to United Kingdom 
BITCH. J. Edlow International Co 01/03/10 Ip. 08062 290. 


0103310951 Act receipt of Union Carbide 610210 application for exp 
reimport of 10 0 kg of U enriched to 93 15*4 U-235 Recommends 
license be granted 

MOORE . R N Office of International Programs. Olrector 01/03/2 
Ip 06042 299 


— BIO331O05? License for Union Carbide Corp to Import 10 8 kg U 
containing up to 10 kg U-235, contained in 95 MIR plate-type 
fuel elements, from France 

DEVINE, UB Assistant Director for E x p or t / Imp or t 8 . Internatio 
Safeguards 01/03/25 2pp. 00062.300 


0103310063 Amend 1 to license for Exxon Nuclear Co. 1 nc , 1 nc reas 1 ng 
quantity of U-239 authorized for export from 240 kg to 
241 lg. to Nest Germany 

DEVINE, J. B Assistant Director for Export/ Import Internationa 
Safeguards 01/03/25 Ip 


01O331O06B Amend 1 to license for GE Technical Bvcs Co & GE. incree 
estimated value of goods to be exported to Taiwan 
DEVINE. J B Assistant Director for Expor t / Imp or t L Internationa 
Safeguards 0 DN 9 OO 3 O. 81/03/29 Ip 


8103310074 Application by JT Baker Chemical Co for license to expo 
9.U lbs U. contained In l? 2158 lbs granyl nitrate to 
Mexico. 

ZAPF.J J T Baker Chemical Co. (subs of Ri chardson-Merrell. 
Inc. 1 710-201-3490 01/03/04. Ip. 08062: 112. 


8103310912 Requests Executive Branch position re Boeing Co appllca 
for Amend 9 to export 1 1 c e nse, add 1 ng Malaysian Airlines in 
Malaysia to list of ultimate consignees to receive emergency 
aircraft counterweights. 

DEVINE, J B Assistant Director for Export/Import t Internationa 
Safeguards. 01/03/25 Ip. 00062.205. 


0103310919 Executive Branch position ra Seamodal Transport Corp 
application for license to export 440 NB 6 U stds $1 172 NB 8 
Pv stds to Belgium for cellbr of scientific equipment. 

Recommends license be emended 

N06ENZ0, L. V St a te» Qep t 0 f . Bureau of Oceans Internatl Envlru 

Scientific Affairs. 01/03/23. 2pp 00062:206 
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01030201 52 

r*E 


DOYO, n. C 

9103C90105* 

50-264 

BIGELOW. M H 

0103240434 

50-341 

A 

DDL LINO- L A 

8103020162 

ILF 


novo. D C 

0103050403* 

30- 155 

BKLETER. T. R 

B103 100072 

NUREO 


BONKER. R. A 

8103200416 

50-269 

H 

OOYD. D C 

0103120407* 

30-315 

BILLUPS. C W 

G 103230074* 

30-247 

0 

QCNNER.E B 

0103190420" 

PR 


BOYD. D C 

0103160994* 

50-315 

BINOOELI - B L 

0103100596* 

50-295 

6 

BOOK H £ 

0103030468* 

50-326 

0 

aovo, D c 

0103191 123* 

30-2 

DIRK, A J 

010320050? 

S0-2S9 

H 

OOCK.H E. 

0103030495* 

50-326 

0 

BOYD. 0 C 

0103240392* 

50-409 

BlflAEL, ft. A 

0103030974 

50-369 

F 

BOOK.H E 

01O3D3O9O7* 

50-326 

0 

BOYD. D C 

81 OP) 90511 

50-254 

DI8CHDPF.C A 

0103260909 

50-520 

0 

BQOA.H E 

0103030449 

50-326 

0 

BOYD, D 

0103190639 

50-294 

D ISH3P' T. W. 

0103180093* 

50-500 

Q 

BOOK. H E 

0103100004 

50-133 

0 

DOVER. V S 

8103190566* 

50-352 

BISHOP. C J 

0103120637* 

50-273 

0 

B03K.H E 

0103100010* 

50-133 

0 

BRADsr u A 

0103290567 

PP 

bishop, r w 

0103250047* 

50-30 0 

0 

O0OK.H E 

8103040246 

$0-69 

0 

BRACKFW, A W 

0103060309 

71-9010 

BISHOP. T U 

Q103QA0346* 

30-309 

G 

Btm.H £ 

010304026 l* 

50-09 

0 

QRAOQURY.R 8. 

G 103090934 

PR 

BISHOP, C J 

0102260162 

50-333 

0 

BOCK . H E. 

0103100403* 

50-520 

0 

BRADBURY, ft D 

0103060731 

PR 

BISHOP. C. J 

0 1 03020592 

30-135 

0 

BOOK- If. E 

8103100395 

S0-32G 

0 

BRADBURY. R. fl 

81031 10312* 

50-322 

OIGHDP, C. J. 

01 03020393 

70-2623 


BGOK.H E 

0103100434 

50-206 

Q 

ORADDURY. R C 

B J 031 10303 

30-322 

BISHOP- B L 

0103230501 

50-329 

H 

BOOK. H e. 

SI 03100464* 

20-206 

Q 

BRAP3URY.R D 

0103250691 

PR 

01 SHOP » V 

0103190513 

50-209 

H 

BOOK, H E 

0 1 03230 16R" 

70-1237 


BRABEN3URG, B L 

0103030733* 

50-3 

0I8HCP. C. J, 

0103090516 

50-443 

0 

BOOK, H E 

0103250 144* 

50-206 

0 

BRADFORD . P A. 

0103020037* 

FOIA 

BISHOP, C. J. 

0103110452 

30-339 

0 

DOOA.H E 

B1032301 39 

70-1237 


BRADFORD. P A 

□1031 70753* 

50-320 

BIOHOP. C J 

0103120403 

50-466 

0 

BOOK. H E 

S 1031 00969 

70-904 


ORABFOnD.P A. 

S S031 70746* 

30-320 

bishop. c j 

0103120530 

50-466 

0 

BOOK. H E 

0103100973* 

70-904 


BRADFORD. P A 

□103050513* 

COMM 1 GS 

BISHOP. C J 

0103180617 

50-272 

0 

BOOK, H E 

0103100192* 

50-113 

Q 

BRADFCRD.W h 

0103160960* 

50-348 

aiSHOp. c . j 

8103160630 

50-272 

0 

BOOH.H E 

01 031 BO 1 G3 

50-1 13 

Q 

BRADFORD, 0 P 

31000506)5 

30-289 

BISHOP, c j. 

0103200530 

50-443 

0 

BOGK.H E 

0103100566 

50-206 

0 

BRADFORD, P A 

0103120272* 

50-289 

BISHOP. c J 

0103290407 

90-463 

0 

BOOK. H E. 

01 031 00591 * 

50-206 

Q 

DffACFORO.P A 

01031 70731 

$0-320 

BISHOP, C. J 

0103230436 

30-400 

0 

OOOK. H E 

6103220031* 

50-361 

0 

BRADFORD. P A 

0 | 03250003 

50-320 

BISHOP, c. J. 

0103260803 

50-463 

0 

OOOK. H F 

0103250027 

50-361 

Q 

0RAOLEY. D 

01031 10364* 

50-31 1 

BtSSETT.P 

0103090690* 

70-135 


BOOK, II E 

8103240700 

50-312 

a 

BRADLEY, fl T 

8103040100 

NUREO 

B I 99 IK'OER. R H 

0103030342 

40-0064 


DOCK, M. E 

8 1 0324 0 ?0G * 

50-312 

Q 

BRADLEY. E J 

8 I 03 130242 

30-277 

DI3SIK3ER. R. H 

0103020099 

40-0064 


BOOK. H E 

□103250136 

50-206 

0 

BRADLEY. E. J 

01031 70560 

90-27 7 

B 1 88 INOER, R H 

01 031 00792 

40-0064 


BOOK. H E 

010318034S* 

70-231 7 


BRADLEY, E J 

01031 705Q4 

50-171 

B I TEL. J. 6 

0103030792 

50-10 

n 

BOOK. H E 

0103180333 

70-2317 


BRADLEY. E J 

G 1031 90160 

50-277 

61 XEL. 0. A 

7905310449 

50-155 

p 

BOOKS. P A 

8103130736* 

50-320 

H 

□RADLEY. E U 

0103190526 

90-352 

BLACK, 8. P. 

0103250473* 

71-425 


OOOK9. P A 

0103130732* 

50-320 

H 

□RADLEY, E J. 

8103190563 

50-392 

BLACK. S- P 

0103230469 

71-423 


BOONE. J « 

0103030425* 

50-151 

G 

BRADLEY. E J. 

8103190569 

50-352 

BLACK, fl. L 

0103120296 

30-466 

0 

BOOTH. J. E 

0103190397 

50-209 

H 

BRADLEY, E J. 

0103190630 

50-352 

SLACK, R L 

8103160160 

30-466 

0 

BORDENICK. B 11 

91030603 70 

50-514 

0 

ORADLEY, E J 

0103260136 

50-463 

BLACK, R L 

0103170539 

50-466 

0 

OORDENJCK.fl H 

0103270692 

50-514 

0 

BRADLEY, E J 

8103230652 

50-352 

BLACK. R. L. 

0103170102 

50-466 

0 

BORES. * 0- 

3)031 10542* 

SO -28b 

0 

SR AO LEY. £ J. 

B 103270403 

50-277 

BLACK. R. L. 

0103260104 

30-466 

0 

0CRE8, R J 

9103050392* 

50-320 

Q 

BRADSHAW, J 

0103200600 

50-275 

BLACK, fl- L. 

0103310103 

30-466 

T 

BORES. R J- 

0103110546* 

50-387 

0 

oraofctta.i. h 

□103200463 

90-273 

BLAKE. J 

8103030002* 

50-416 

0 

BQRGER. B 

0103200605 

30-289 

H 

draile. L. w 

0 103040 530 

NUREO 

BLAKELY. J £ 

6103040671 

RES 


BDRGMANN. E. A 

8103160984* 

50-350 

0 

brahlett.l s 

0103230669* 

50-313 

BLAKE, J J 

6103120440* 

50-200 

Q 

BQROMANN. E A 

0102040393 

50-350 

F 

BRAHLETT.L K 

□103310590* 

50-313 

BLAKE, £ L. 

0103130522 

50-207 

T 

80RGMANN.E A 

0103110760* 

30-358 

A 

B RAMMER, J 

0103090349 

50-329 

BLAKE, E L. 

0 1 03200720 

50-289 

0 

boromann. e. a 

8103230120* 

50-350 

0 

BRANCH. H. U 

810324039 2* 

50-409 

0LA.ND, J 8 

8103120661* 

50-317 

0 

OORGMANN.E A 

01 032501 BS 

50-338 

A 

DRANDENBERD. 0. 

81030404 03 

50-247 

BLAND. J. 3. 

8103300367* 

50-317 

0 

OOROMANN, E A. 

8103100436 

50-358 

A 

ORANDCN, R. J 

0103160047* 

FOIA 

blaufvss. P. 

0103260579 

50-492 

0 

BOROMAUN. £ A 

8103110456 

50-359 

A 

GflASKER. J. W 

0103130529* 

50-269 

BLECHEfl, K A 

9103190441 

50-209 

H 

BORGMANN. E. A 

0103290(36 

50-390 

0 

DRAUHD. C. 

S1000301 10* 

70-2830 

BLEY, D. C. 

0103020220* 

30-327 

A 

BOROMANN. E. A 

0 1 0320040S 

50-358 

A 

BRALN. fl A. 

8IO3I9OS40 

50-209 

BLOBBOrf. J- N. 

8103040473 

40-0452 


BOROKANN, E A 

8103310213 

90-356 

F 

BREAUX. D 0. 

8103040290* 

GA999 

SLOUGH. A R. 

0103100106* 

50-277 

0 

BOflOMANM, E A 

0103310274 

50-330 

A 

ORECHBIEL.R C 

0103030726* 

70- 1 402 

BLOWERS, L. 

8103200533 

30-275 

H 

BOR DMA MM. E. A 

0103310383 

30-356 

H 

BRECKENRIDOE. P 

0103200620 

30-209 

BLUQAIjOH. r e 

01O223D669 

40-4492 


aOROQUlBT.M 

0103120767 

PR 


bbehmer. m l 

8103170445 

30-330 

BLUBAUOHrfl. E. 

0103030058 

40-4492 


BORIS. W R 

0103100330 

50-299 

H 

SflEI THAUPT. O. L 

8103200533 

50-209 

BLUM, a. 

0103030492* 

FOIA 


B0R8T, F J. 

0103020775 

NUREO 


BREMER. 3 

0103060563* 

50-36 V 

BLUM, a. 

0103230622* 

50-369 

0 

B0RY6OURI2. I A 

0103170352 

50-269 

H 

BREWER. H E. 

0103110775* 

30-361 

BLUM, a. 

0103230622* 

50-369 

0 

BOSSENMAIER. W 

8103040320 

50-312 

P 

0REZEN9KI.F T 

0103260087* 

FOIA 

BLUM, 9. 

Qt032306lQ 

50-369 

0 

B0S8IN0. E N 

0103120048 

70-2317 


BflICKLEY. R H 

0103 I 60624* 

0A999 

BLUM, 9. 

8103230610 

50-369 

0 

BOSTON, S. 

8103200635 

50-289 

H 

UfllC*LEY. R J1 

9103)00731 » 

QA999 

OLYTl-C, R. T. 

0102270563 

PT2I 


B0UC1CY. 0. D 

8103310520* 

50-397 

F 

BRIDENOAUCH, 0 

81 0323 1050* 

ccntrac 

BOAFWR JOHT, D. E 

0103200699 

50-275 

H 

BOUCHEY , 0 

0103090350 

PR 


HR I 005 ■ L. E 

9103190300* 

50-219 

BOCCIO. J L. 

0103040607 

NUREO 


BOUCHEY. 0. 0 

8103030613 

50-397 

8 

BRIGHT. 0. 0 

0103190632 

50-307 

BODE, ft. M 

01 03090059* 

40-1162 


DGUCHEY. 0 D 

8103030057 

TO PREP 


BRINKMAN. R £, 

01032605 ) 3* 

FOIA 

BOOOEN * 0 

0103060119 

40-1162 


BOUCHEY. 0 D 

0103260033 

PR 


BRUIKMAU, R E 

9) 032604 10* 

FOIA 


PERSONAL AUTHOR INDEX 


492 


AJTHCft 

ACCESSION 

NUMBER 

Subject 

CaTECCR/ 

AUT..OP 

ACCESSION 

NUMBER 

8U0-EC T 
CATECCRY 

AUTHOR 

ACCESSION 

NUMBER 

BUBJEC1 

CATEOOfi 

ORltikEDMOFF. J 

0SO316OS3O* 

COMPACT 


BRUNNER E J 

0103050303* 

50-334 

G 

BUTLER. 8 D 

0103240146* 

30-327 

□ Rl TT1GAN. R L 

□10323071? 

50-170 

0 

3 RUN.‘ IE R . E J 

0103230396 

50-247 

0 

buttacavole. a 

8103050973 

PR 

ARM TIQAN. fi L 

8103230710* 

50-170 

0 

DffUNNF.fi E J 

0103130304 

50-245 

0 

byran, J k. 

0103160439 

30-403 

anc/vDMurtsr, m e 

01 03200630 

50-2R9 

H 

3 RUNNER. £ J 

0103190301 

50-219 

Q 

OYRCN. P fl 

8103050412* 

30-341 

BRCCKFTT. T 

31031 20623 

1S>E 


BRLWER.f J 

LM03?00227 

50-29 

Q 

CABLE. J W 

8103050623 

50-209 

URCF.MV . 0 J 

QVC3231 109 

50-344 

0 

fi RUNNER . E J 

Q\0105337? 

50-334 

Q 

CADEMA8Q0. fl J 

0103110704* 

50-341 

BRDF,fl_. D J 

81 02090 ??0 

50-344 

P 

BRENER. E J 

8103180656 

50-220 

0 

CADWELL. S 

0103090303 

RES 

BROFHL.D J 

□103340514 

50-344 

F 

CRvANFft. E j 

810327070? 

50-272 

0 

CADWELL. J 

8103160604 

RES 

9ROCU..D J 

91032605*3 

50-344 

P 

R RUNNER t* J 

01C31BO15? 

50-277 

Q 

CADY, 0. U 

3103050780 

50-70 

BROEKITT. 0 

0103310039* 

contract 


BRUNNER E J 

61031 9C662 

50-213 

0 

CADY. 0 W 

0103030700 

50-70 

BROMBERG. 3 

310304091 1 

contract 


9RLNNFR, E J 

8103190846 

50-271 

0 

CADV.O U 

8103050662 

50-70 

ORC^IflfcRO. a 

910320079? 

COMPACT 


drummer. E J 

81032C0576 

50-213 

0 

CADY. 0 W. 

B 1032704 79 

50-70 

URCW3ERO. a 

G 103370050 

CONTRACT 


URUNNFft.E J 

SI032302S0 

50-333 

G 

CADY. 0 H 

B1 03270948 

30-70 

BROMQERO. 9 

8107250640 

NUftEO 


GROWER, E J 

0103270790* 

50-333 

Q 

CAHILL. W J 

01012206 ! 0* 

30-3 

RROM 1 -". R. 0 

31031 10336 

PES 


OPUf.Ufft.E J 

0103300354 

30-317 

0 

CAHM. A. L. 

0103060731 

PR 

nRO. MM .. R D 

□ 1 031 CO 1 5 4 

«E8 


BRUNNER. E J 

0103200761 

50-329 

0 

CAIN. C . L 

□002120133* 

FQ1 A 

DffON9. J C 

fi 103060432 

50-206 

0 

DRUMMER. £ J 

8103200524 

30-329 

0 

CAIN. J 

8103260407 

WASTE MG 

RRONS. J C 

3303060443 

50-266 

0 

DflUNMF.fl, E J 

8 : 032306B4 

50-309 

0 

CALDEft. W 

0103090378 

PR 

GPONS. J C 

6 1 031 00*22 

30-2B6 

R 

BRUNNER . E J 

9103240376 

50-293 

0 

calowell. r a 

8103240203* 

50-267 

nnoua. j c 

0103160603 

50-206 

R 

BRUSVEiJ, A 0 

0103200215 

50-263 

I 

CALLAHAN, D. 

0103120679 

Pft 

BPON9. J C 

3103260913 

90-266 

3 

DRYAnT. j c 

8103040036* 

50-413 

0 

CALLAHAN. C J 

0103120661* 

50-317 

QHOnMQ. E ■ < 

3103100093* 

50-259 

0 

G ft YANT . J c 

8103090217* 

50-39 5 

0 

CALLAHAN. C. J 

0103300367* 

30-317 

□nocwQ.E h 

R 1 031 302 1 7 * 

50-231 

0 

DP YAM. J k 

8103100978 

RECOD 


callan.l J. 

0103231026* 

50-313 

on 00*B, E H 

3I0320C03B* 

50-261 

0 

CflYANT, J C 

8 10304 COB?* 

30-400 

0 

caltaoirone. t 

9103190435 

30-20? 

onoon. k <' 

0103040247* 

06,999 


lift YAnT . j C 

6103050977* 

50-413 

Q 

CAttPGELL. OR 

8103100346* 

30-315 

on 099. 1 0 

B1O31BO0RO* 

30-320 

P 

BflYAN. 0 k 

G 1 03050192* 

50-4B3 

0 

campoell.r h 

0103190497 

50-209 

onoss. I D 

0103160373* 

50-320 

P 

BRYANT. J C 

0103090303* 

50-413 

0 

Campbell . fl K 

0103240677 

WA8TE MQ 

onoss. i o 

0103169964 

50-320 

P 

OPVANT, J C 

61032605S2* 

50-400 

G 

campoell.r h. 

0103260991 

WASTE MO 

cnowv. o o 

0002120122* 

foia 


BRYAN, J k 

810303080? 

50-403 

n 

CAMPBELL, ft 0 

0103260095 

30-295 

0 

0002120133* 

foia 


BRYAN, g K 

8 E 03100120 

30-403 

8 

CANNAOAY, F X. 

8103100002 

40-0663 

on OWN, R L 

3103130066* 

GA999 


DR YAM. J k 

G 103 I 10797* 

50-483 

0 

CANNEfi. I £. 

0103270392 

30-29 

on own. c. h 

3103030333 

50-263 

6 

BRYANT, J C 

3103030834 

30-491 

0 

CANNEft. I E 

0103270661 

50-29 

lip OWN 1 NO . (t E 

3103020124* 

30-10 

H 

BRYAN. J K 

0103120175 

50-486 

B 

CANNON. J. £ 

0103050041 

Bt«t e Pr 

unowN. p. a 

0103109700 

40-012? 


DR YAN. J. k 

0 103130040 

30-403 

S 

CANNON. J E 

0103120297 

8t«t« Pr 

brown, ft * 

0103100703 

70-1997 


Oft YAM. J. A 

6103160749 

50 - 4 03 

3 

CANTER. H. L 

8103090573* 

50-312 

DROWN- R 4 

31031 0071 1 

40-F31SI 


BRYAN, J. K 

i) J031G07L4 

90-483 

C 

CANTER, H L 

0103030134* 

50-315 

on own, e . j 

B101 1 50319 

50-206 

P 

BRYANT, J C 

0103240819* 

50-321 

0 

CANTRELL. F 8 

0103240300* 

30-430 

on OWN. R L 

3103120393* 

0A999 


BRYAN. J. K 

0103240239 

90-403 

A 

CANTRELL. F 8 

0103050340* 

30-438 

DROWNING, ft F 

Q I 03020120 » 

30-10 

H 

DftYAN. si. * 

0103310217 

50-4B3 

A 

CANTRELL, F 9 

8103110521* 

30-430 

ono^N. o o 

3103170235* 

50-450 

0 

fluCHMCL 2 . R H 

0103200221 

TOPREP 


CANTRELL, F 8 

0103250206* 

50-430 

DROWN. 0. 0 

8103170242* 

50-456 

0 

DUCl'KOw 2 ■ R M 

0103200313 

TOPREP 


CANTRELL. F 8 

9103240162* 

30-910 

>wowm. o. i> 

01 03 J V 0226 

50-450 

0 

auCl'HCK.Z.R H 

0103110168 

TOPREP 


CANTRELL, F 0 

8103240716* 

90-430 

ncwu.c. h 

Q1 030 3 03-19* 

30-263 

0 

BUC ,f HOU Z . R t< 

3103100384 

TOPREP 


CANTRELL, F S 

QIQ3270104* 

30-259 

RCWV. C. fl 

0103130303* 

30-263 

0 

OUOUOLZ.R H 

0103200380 

TOPREP 


CAPHTON, 0 L. 

0103050369* 

50-334 

RCWM.EE, U L 

9103390430* 

50-400 

0 

BUCK, P 

(31031 10330* 

50-333 

P 

CAPHTON, 0. L 

0103200582* 

30-213 

MOWN, c H 

8 J 030205*1 

50-263 

B 

ouckalew. w h 

QI030605B7* 

50-413 

A 

CAPHTON. D. L 

0103190676* 

50-317 

.RCUN.H H 

B 103020400 

50-275 

0 

QUCkKAM, J A 

0103110568 

Pft 


CAPONE, D. 

0103050357* 

50-40? 

ORGWH, R £ 

0103050570 

50-309 

0 

Buckley. fl 

0J 03390087 

71-420 


CAPPUCI. A. g 

8103110281 

50-329 

ORO..M. R £ 

0103050579* 

50-309 

0 

Buckley, p 

01032301 1 2 

90-275 

E 

CARBAUQHr E. H 

0103120400* 

50-331 

Oft Own, f 

8103170494 

50-289 

H 

OUCKNER, J T 

8103020624 

NUREO 


CARDINAL, E V. 

0103100383 

50-490 

BROUN, F 

G J 031 70503 

50-275 

H 

DUDMK. D M 

01 03240449 

30-329 

A 

CARDONE, A T 

0103040301* 

30-133 

BROUN. 0 0 

G 103250425 

90-459 

0 

GUtH IK. D. « 

9103240494* 

30-329 

A 

CARE.U. J 

6103200365 

30-269 

DROWN, 0 W. 

0[ 03 100 533 

30-493 

0 

BUftCOlN, J F 

8103250004# 

30-397 

G 

CAREY. J. J. 

8103030702 

30-334 

BRGWN. w m. 

8 103260 7 06 

50-275 

0 

BURGESS. 0 L 

0103090799* 

30-20? 

0 

CAREY. J. J 

0103050703# 

30-334 

BROWN. M H. 

8 103260 7 OB 

50-275 

0 

DUR0E5S, O L 

B1O319CO50# 

90-202 

0 

CAREY. J. J. 

0103090700* 

30-334 

GROWN, 0 0. 

BROUN. 0 n. 

B 103230650 

G 103240 193 

I&E 

50-267 

Q 

burger, r e 

OUHOER. J F 

0103170686 

0103110509 

70-1416 

PR 


CAREY. J. J. 

CAREY, J J. 

8103090710* 

0103030713# 

50-334 

50-334 

UftOn'LO. 0 

8103260223 

50-458 

0 

3UR0ER, J F 

0103260121 

50-2S9 

0 

CAREY. J g 

0103050717* 

50-334 

DROWN. H H 

8103260007 

50-273 

0 

0UPOIN. RE 

8103300366 

70-1380 


CAREY, J. J. 

8103050722* 

30-334 

Oft Own. k h 

6103260807 

SO-273 

0 

BURKE, D J 

0103240342* 

50-280 

Q 

CAREY, J. J 

0103030730# 

30-334 

GROWN. E M 

Q 1032409 12 

90-536 

0 

DUftkE, 0 J. 

8103 19 0329* 

50-280 

0 

CAREY. J. J. 

9103050736* 

30- 33 A 

n ftQ*»N. e n 

0103260764 

30-32? 

0 

OUftKF. J 0 

8103030900 

50-335 

H 

CAREY, W. H. 

81 03 130389 

50-271 

BROZ.RF. 

0103161142* 

70-754 


BURN. P 

01031 1 0460 

30-201 

R 

CAREY, W W. 

0103310471 

30-271 

UffUSOER.R M 

3103180552 

50-186 

s 

BURNETT, J T 

0103160479 

40-0004 


CARFAYND. S. P. 

8103130374 

RES 

0RUN.VER, E J 

6103030350* 

50-334 

0 

BURNETT, P T 

01 031301 72* 

50-333 

Q 

CARLISLE, C. 8 

8103110462 

PRQJ 

3RUNNER, E J 

0103100660* 

90-220 

a 

DUftNETT.f T 

0103240733* 

90-330 

0 

CARLSON, R. U. 

0103270763* 

70-135 

ORUMNER, e J 

0103200501* 

50-213 

0 

OURNETT.ft F 

8103180670 

70-1191 - 


CARLBON, R. T. 

8103200071* 

50-352 

BRUNNER. E J 

010320057?* 

50-213 

0 

BURRS. 8 0. 

8103060271 

50-409 

P 

CARLSON, R. T. 

0103300011* 

50-410 

DftUUNER.E J 

0103190666* 

50-213 

0 

burns, ft. o 

010310069? 

50-209 

H 

CARLSON, R. T 

8103040343 

30-271 

DRUNMEft-E J 

8103230273* 

90-333 

0 

OURSTEIN. S 

□103230(66* 

30-266 

F 

CARLSON, fi. T. 

8103050003 

50-397 

BRUN^CR, E. J 

0103050764 

50-220 

0 

DURBTEIn.8. 

8103100190 

50-266 

F 

CARLSON. R. T. 

8103270346* 

90-220 

0 RUNNER. E. J 

61 030S0792 

50-333 

0 

burs te in, 8 

6103260657 

30-266 

F 

CARLSON. R. T. 

0103060304 

90-322 

BRUNNER- E. J 

0103060900 

50-307 

0 

DURSTEIN. 8 

0103260667* 

30-266 

F 

CARLSON, R. T. 

0103180204 

90-289 

BRUNNER. E. J 

01 03 J 001 72* 

50-277 

0 

flUftSTElN. B 

0103270430 

50-266 

F 

CARLSON, R. T. 

0103180674 

50-354 

D RUNNER- E. J 

0103190663* 

50-271 

a 

QUWSTEIN. 8 

8103300177 

50-301 

P 

CARLSON, R. T. 

0103160156* 

50-423 

BRUNNER. E J 

0103050261 

50-213 

0 

OunSTElN,8 

0103310210 

50-266 

F 

CARLSON. R. T. 

8103160145 

90-423 

BRUNNER, £ J 

0103120640 

50-317 

0 

BUR TN'ETT ♦ J 

0103120737 

Pft 


CARLSON, R. T. 

8103190288 

50-26? 

BRUNNER. E J 

0103300361* 

50-317 

0 

BURWELL. 8 fl 

0103050720 

90-424 

A 

CARLSON, R. T. 

8103100130 

30-423 

BRUNNER. £ J 

GJ 03050294 

50-39 

0 

OuftWELL. 9. 8 

0103050442 

90-445 

A 

CARLSON, J. D. 

0103180913* 

50-344 

BRUNNER. E U. 

Q1031QQ6Q4 

90- 206 

a 

GURWELL. 9 G 

Q103090180 

50-443 

A 

CARLSON, fl. T. 

0103190092 

50-271 

BRUNNER , E J 

0103160173 

90-322 

0 

DURWELL. 8 

01031 901 45 

30-273 

A 

CARLSON, R. T. 

8103100143 

30-354 

DRUMMER, E J. 

010319006? 

50-29 

0 

BUSMEN I. J 

0103130480 

30-367 

0 

CARLSON, R. T 

0103100163 

90-352 

DRUMMER. E J. 

6103190069 

90-272 

0 

GUSTICN. 0 R 

0103260121 

50-259 

0 

CARLBON, R. T 

0103100101 

50-397 

BRUNNER, E J 

3103190673 

90-317 

0 

BUTCER. S. D 

8103040593* 

30-327 

a 

CARLSON, R. T. 

B103200036 

50-332 

BRUNNER. E J 

0103030337 

50-334 

0 

BUTLER. 9 0 

0103100121* 

30-327 

0 

CARf.PON, R T 

nr naoAftfti 4 

30-412 


CARLS OH. 9 T 

OI03J90B92 

90-272 

0 

CASEY, S 0 

0103130396 

30-361 

0 

CHILK. □ J 

0101120633 

50-273 

CAftLBON.R T 

010310027? 

90-423 

6 

CASEY. 8 fl 

8103130440 

30-361 

G 

CHILK. 8 J. 

81 031 70694 

IOCFR 

CARL6CN. R T 

8103100270 

90-307 

6 

CA8EY. 8 8 

0103200722 

90-361 

0 

CHILK. 0 J 

81031 7C690 

10CFR 

CARLGCN. R T 

01031002*3 

30-392 

8 

CASEY. 8 8 

0103200 722 

90-361 

0 

CHILK. S J. 

0103020309 

50-413 

CARLSON, fl T 

0103100238 

S0-3Q7 

8 

CASEY, 8 0 

0 J 03200722 

30-361 

0 

CHILK. S J 

01 0303057 7# 

50-272 

caplbon.r t. 

8103300193* 

90-332 

0 

CAB8IDY. L M 

01 03 100602# 

COMM I SB I CN 

CHIC K. Q J 

0103160497 

IOCFR 

CAPLSCN. A T 

8103060234 

90-443 

B 

CA08IDY. L M 

0103100601* 

COMMISSION 

CHILK, 0. J. 

0 1 03 J 90290 

90-320 

CARLSON* P. T 

8103160222 

50-334 

3 

CA98IERE, J. ti 

8103060071 

FOJrt 


chilk.q J 

01031 IOSCO 

20-155 

CARLSON, R. T 

0103160243 

30-359 

8 

CASStERE, J 

8103170020 

70- 820 


CHILK. G. J 

EU03160201 

IOCFR 

CARLSON. fl T 

0103190704 

30-392 

0 

CASTRO. 0. 

0103100364* 

CONTRACT 

CHILK. 8 J 

0103190109 

xpoptl 

CARLSON. R T 

8103200001 

90-412 

G 

CATCHPOLE, 0 J 

0103130437 

40-0693 


CH1L*.S J 

01O323CO95 

IOCFR 

CARLSON. R T 

8103200497 

30-393 

8 

CATCHPOLE.O J 

0103310604 

40-8693 


CHILK. S J 

0103160206 

YPOflTLl 

CARLSON. R U 

01031 10692 

71-9010 


CATE, C. L. 

8103020220* 

90-329 

A 

CHILK, 6 J 

8103240)22 

IOCFR 

CARLSON. R T 

0103270391 

90-220 

Q 

CAT TON, I. 

0103060326 

90' 142 

F 

CHILK. 3 J. 

0103230099 

IOCFR 

CARLSON. R r 

S103270397 

30-443 

0 

CAVANAUGH. W 

9103100636 

50-313 

V 

CHILK.Q J. 

3103250102 

50-320 

CARLSON, J D 

8103290019* 

30-344 

Q 

CAVANAUGH, W. 

0103090439 

30-360 

P 

CHILK. S J 

81031 806)2 

50-364 

CARL SON, R T 

0103270331 

90-307 

8 

CERQONE.fi J. 

8103040379 

NUflEO 


CHILK. S J 

0103190509 

50-471 

CARLSON. R T 

0103300003 

50-410 

0 

CERMAK, J. 

QJ 03090337* 

50-4B2 

A 

CHILK, a j 

0103231037 

IOCFR 

CARLSON, R T 

0103300090 

30-387 

0 

CERRAJERO. F A 

0103270030 

REGOO 


CHILK. S J 

6103260466 

50-330 

CARLSON. R T 

8103250443* 

30-430 

0 

CHACKE9. K M 

8103130309 

50-403 

0 

CHILK. B J 

0103250667 

REVIEW 

CARL6CM. R. t 

0103300520 

50-354 

0 

CHACKEB. K M. 

0103130309 

50-403 

0 

CHILK. 0. J 

G 1 0323034 7 

90-295 

CARPENTER. J H 

0103030930 

NUREG 


CHACKES. K M 

01O312O3G6 

50-463 

0 

CHILK. B J 

3103250437 

50-209 

CARRtCK. J 

0103260829 

30-294 

F 

CHACKE8. K M 

0103120306 

50-4B3 

c 

CHILK, 8 U 

0103290439 

30-443 

CARROLL. J T 

0102200162 

90-219 

P 

CHACKES, K M 

8103120306 

30-463 

0 

run son. v t 

0103130394* 

50-250 

CARTER. J 

0103270010* 

COMM 108 ION 

CHACKEB. K M 

8103120306 

50-403 

c 

CHlNNEfiY, M 

H1030204J4 

50-443 

CARTER. L R 

0103230379* 

30-269 

P 

CHAFFEE, A 

01O323CO4O* 

50-206 

0 

CVUNWE.ft'i.M A. 

0103170330* 

50-443 

CARTER. L R 

0103230386* 

30-269 

P 

chaille.c e 

8103240419* 

30-312 

F 

CHINNEPV.M 

0103230 533 

50-443 

CARTER, J H 

0103160356 

PR 


CHALMERS , P M 

0103190094* 

CON TRACI 


CHOU, C K 

8103040911 

NUREG 

CARTER, P B 

0103240225 

30-184 

R 

CHAMBERLAIN, D 

01031 00731 » 

0A999 


CHCULE9. n c 

0103050394* 

30-234 

CARTER. R b 

8103240233* 

30-184 

R 

Chandaabekaran 

01030*0316* 

30-200 

9 

CH.3JSTIE.H F 

0103 J 10690* 

50-361 

CARTURIOHT.W R 

0103030001* 

90-330 

R 

CHANDLER, L J 

0103100023 

50-361 

E 

CHRISTOPHER. H. 

8103 1 90961 * 

30-2G9 

CARTWRIGHT. W ft 

8103020310 

30-339 

8 

CHANDLER. L J 

0103120500 

30-361 

0 

CHfUSSOTTMGS. N 

QI 03040474 

30-263 

CARTWTl T<3MT . W fi 

8103020922* 

90-339 

8 

chandler.l J 

0103120576* 

50-361 

G 

CHRIST IAN60N- U 

3103020693 

90-331 

CARTWR J<JHT . W R 

0103100629 

50-339 

S 

CHANDLER. L J- 

01O3I2O5G3 

90-361 

0 

CHRIST 1 ANSON. U 

8103040120 

50-331 

CARTURIOHT, W R 

0103100632* 

30-339 

8 

chanoler,l j 

0)03120590* 

30-361 

0 

CHRISTIE. M. f 

01 031 1071 3* 

50-361 

CARTURIOHT.W R 

0103110461 

90-339 

8 

CHANDLER. L J 

0103110320 

30-361 

0 

CHfl inTlANSCN. W. 

B 1 03090402* 

50-331 

CARTWJICHT.W R 

8103110468* 

50-339 

8 

CHANQ.M K 

8103100076 

NJREG 


ChPISSOTIMOS. N. 

0103090272* 

50-294 

CAtiTv-m<mT,u n 

Q103W0439 

50-338 

8 

CHAPLIN. B. D. 

8103030667* 

30-320 

B 

CHRIST 1 A WGOH. U. 

0103190122* 

50-331 

CAR THftlOHT, W. R 

0103170444* 

30-330 

0 

CHAPLIN, 8 0- 

0103100336* 

50-320 

a 

CHPISSaTl.MOS. N 

8103160944* 

50-234 

CAR TURJ OHT , U n 

0103170970 

50-339 

8 

CHAPLIN. 9. D 

0103120639* 

90-320 

8 

CHRISTY, W 

8103120361 

50-402 

CARTWRIGHT, U fl 

8103170574* 

30-339 

8 

CHAPLIN, 8. 0 

0103170569* 

50-320 

8 

CHRISSHT 1M0S- N 

G 1031 70369 

50-294 

CARTURIOHT.W R 

8103170434 

30-339 

e 

CHAPLIN, 8 D. 

0103170563* 

50-320 

8 

CHU9TENBURY, £ 

6103050674 

50-273 

CARTWRIGHT, W. R 

0103170437* 

90-339 

0 

CHAPKAN, R R. 

0103020043* 

FOIa 


ChRISaOT imog. n 

0 1 03 19051 1 

90-294 

CARTVJTIOHT.W ft 

B 103240409 

50-338 

8 

CHAPMAN. K. P 

01O31DOO91 

5ECY 


CVmS90T1M09, N 

B 10319 0639 

30-254 

CAPTWRIOHT.W R 

0103240499* 

30-338 

8 

chapman, l. d 

0103050069 

RES 


CHRISTIANSON, F 

0103310717 

50-33! 

CARTURIOHT.W. R 

8103240924 

30-330 

8 

chapman, R H 

0103120761 

RES 


CHRISTENBURY. «v 

0103270640 

70-2623 

CARTWRIGHT, W R 

8103240529* 

30-330 

8 

CHAPMAN, L. 0. 

0103020674 

NUflEO 


CHnCSroiJSKi, j. 

8103030664 

NUflEO 

CARTURIOHT.W R. 

0103240990 

30-330 

S 

CHAPMAN. L, 0. 

8103120950 

RES 


CHUNG. J 

0103230310* 

50-333 

CARTWRIGHT, W. R 

8103240961* 

30-330 

0 

CHARLES. B 

8103270816 

NUflEO 


CHUNG. J U. 

0103100609* 

50-286 

CATTtURlOHT, W. R 

B 103290401 

30-339 

B 

CHARLES, E. K 

0103250236 

50-209 

0 

CHUNG. J H 

01032707 DO* 

50-272 

CARTURIOHT.W R 

8103250489* 

30-339 

0 

CHARNOFF » 0. 

0103030566 

50-220 

0 

CHWA9TYK. J 

0103190590 

50-289 

CARTURIOHT.W R 

8103260799 

30-339 

B 

CHARNOFF. 0. 

0103030566 

30-220 

G 

CILL1S, M. 

0103030907* 

50-326 

CARTURIOHT.W R. 

0103260760* 

30-339 

S 

CHASE, J. W. 

0103120770* 

50-259 

0 

c ill is. m 

0103100464* 

30-206 

CARTWRIGHT. W R 

8103260832 

30-339 

B 

CHASE. J. W. 

8103240681* 

90-239 

0 

ClLLlSxM 

9I0324070B* 

30-312 

CARTURIOHT.W R 

8103260839* 

30-339 

B 

CHASE, J. W. 

0103270104* 

50-299 

0 

CIPPOla.a j 

91031 205 1 3 

40-3392 

CARTWRIGHT. U ft 

01 03260842 

30-338 

0 

CHA8N0FF. 0. A 

8103200714 

27-39 


CLARDY.L 8 

0103090402* 

30-331 

CARTWRIGHT, W P 

0103260892* 

30-338 

0 

CHAU, H 

8102060467 

OEM TEC 

18 

CLARDY.L 8 

Bt 031 90122* 

30-331 

CARTURIOHT.W R 

8103310940 

50-339 

0 

CHAVEY, E. M 

G 1032004 14 

50-299 

G 

CLARK, A T 

9103250170 

70-1300 

CARTURIOHT.W ft 

8103310570 

90-339 

8 

CHEATUM. E L. 

0103110312 

50-466 

0 

CLARKE. E T 

8103030102 

PR 

CARIURJOHT i W. R 

0103310573* 

50-339 

B 

CHECK. P. 3. 

8103110133* 

COMMISSION 

CLARK. E. T 

8103160509 

Pft 

CARTURIOHT. W. R 

8103310976 

50-339 

8 

CHEN, B. C 

0103260039 

NUREG 


CLARK, R A 

01 03030091 

50-333 

CARTURIOHT. W R. 

8103310378* 

30-339 

8 

CHENG. H. 6 

B103030433 

RES 


CLARK. R. A 

0103020720 

50-310 

CARTURIOHT. W R 

8103310079* 

30-339 

8 

CHENG, H 8 

Q] 031 BOB 1 6 

RES 


CLARK. R, A 

G 103020732* 

50-318 

CARTURIOHT.W R 

8103310630 

30-339 

S 

CHERRY, fl M 

0103030699 

50-434 

0 

CLARK, R A 

G 103020739* 

80-310 

CARTURIOHT.W. R. 

8103310633* 

50-339 

8 

CHESTER, R. 0 

8103160004 

RES 


CLARK, R. A. 

G 1 03030871 

5G-2Q3 

CAPTURtOHT.W R. 

8103310992 

30-330 

6 

CHESTNUT. B. 

B 103200666* 

50-289 

T 

CLARK. R A 

0103030070* 

50-2G3 

CARTURIOHT.W. R 

8103310557* 

30—330 

8 

CHEVERTON. R D 

79090701 16 

RES 


CLARK, R A 

9103030BQ9* 

30-205 

CARUSO, R 

8J03100197 

30-29 

P 

CHI ANO I . N. J. 

81031 10600 

30-400 

B 

CLARK. H A 

8103050715 

30-203 

CARUSO. R 

8103100776 

30-213 

P 

CHlANOlxN J 

G1 031 10716 

S0-400 

8 

CLARK. R A 

G 103090 135 

S 0-266 

CASE. E. 0 

0103120660* 

30-206 

H 

CHI ANO!. N. J 

0103230749 

90-400 

0 

CLARK. R A 

G 103020061 

30-266 

CASE , E. 0- 

8103110896* 

50-333 

F 

CHIARELLA, E. 

8103050923 

PP 


CLARK, ft A 

0103050201 

30-344 

CASE. e. 0 

8103020201* 

50-206 

F 

CH1LD8. W. V. 

8103110337* 

30-333 

8 

CLARK, fl A 

0103050339 

30-317 

CASE. E 0. 

8103040929* 

30-317 

F 

CHILOfl, W. V. 

0103140729* 

30-333 

B 

CLARK. R A. 

8103050347* 

50-317 

CABE.E Q. 

8103040990* 

30-263 

F 

CHILDS, U. V. 

8103160742* 

30-333 

S 

CLARK, R. A. 

Q 103100077 

30-203 

CABE.E 0. 

8103090257* 

50-202 

F 

CHILDS, W. V. 

8103160744* 

50-333 

S 

Clark, r a 

6103090052 

90-266 

CASE. E 0. 

8103030309* 

30-29 

F 

CHILDS, U. V. 

8103170651* 

30-333 

B 

CLARK, fl A. 

0103100021 

30-333 

CASE. E 0. 

8103060415* 

50-220 

F 

CHILDS, U. V. 

8103240447* 

50-333 

8 

CLARK, ft A. 

G 103 120724 

30-344 

CASE, E 0. 

8103120774* 

50-250 

F 

CHILDS, W. V. 

8103240603* 

30-333 

B 

CLARK, fl A. 

01 0305031 9 

50-202 

CASE, Z 0. 

8103200364* 

50-409 

F 

CHILDS, W. V. 

8103310669* 

90-333 

8 

CLARK, fl A. 

0103050527* 

50-202 

CASE, E 0. 

8103200387* 

30-206 

F 

CHILES, L. 

©103100649 

30-290 

H 

CLARK. R. A. 

0 103050332* 

50-202 

CASE. E 0. 

8103240702* 

50-266 

F 

CHILK. B J. 

0 102240130* 

10CFR 


CLARK. P. A 

0103120640 

30-333 

CASEY, 8 0. 

8103130396 

30-361 

0 

CHILK.8. J. 

8103100943* 

30-237 

0 

CLARK. R A. 

B J 03 1 20692 * 

50-333 

CAGEY, 3 8 

8103130448 

50-361 

0 

CHILK, 8. J. 

8103H0674 

30-273 

0 

CLARK. P A. 

0103120663* 

50-333 

CAGEY. 3. 8 

8103130396 

30-361 

0 

CHILK, 0 J. 

6103110071 

30-273 

0 

CLARK. L 

0JO3I2OI42 

50-20 

CAGEY, fl. fl 

8103130448 

50-361 

0 

CHILK. 9. J 

G 103030021 

PRM 


CLARK. H K 

0103040469 

50-463 



ACCESSION 

ti’j-acp 

SU9 j£C T 
CATEGORY 

ClAF^-R A 

£103!20C92 

50-3C9 

P 

CLARK.fi A 

9103120105* 

50-309 

P 

CLA^.* , ft A 

B103IC0109* 

50-309 

P 

CLA?^,ft A 

6103170151 

50-33? 

P 

Cla*k .n a 

01031 1 02 1 ft 

50-339 

P 

C^AR^.O 0 

B1031C05C6* 

50-294 

S 

CLAftK.ft A 

0103130140 

£0-282 

P 

CLAR^-R A 

91031 30146* 

50-202 

P 

Clark, ft A 

0103133150* 

50-2B2 

P 

CLARK. R A 

8103120171 

50-317 

P 

Cl.ARA, R A 

9103120)60 

50-317 

h 

CLA&K, ft A 

6103120472 

50-360 

P 

Cl ARK, R A 

B103 1 20ft 74 # 

50-360 

P 

CLARA, R A 

6103170477® 

50-360 

P 

ClARK. R A 

6103160S06 

50-266 

P 

ClAR^.R A 

01 032C0452 

90-369 

P 

CLARK, R A 

B1032C0455® 

50-369 

P 

CLARK, R A 

3103200476* 

50-368 

P 

CLARK. R A 

8 1 03160246 

50-313 

P 

Clark, r a 

9103180285 

50-309 

P 

CLARK . r a 

0103160294* 

50-309 

P 

ClaRk. R A 

91031P0309* 

50-309 

P 

Clara. r a 

8103200557 

50-344 

P 

C(_ARa.R a 

3l03\t067Q 

50-335 

0 

Clark R A 

9103160563 

50-335 

F 

CLARA- R A 

9103170716 

50-205 

F 

CLARK. H A 

3103160337 

50-313 

P 

CLARK.fi A 

8103160953* 

50-313 

P 

Cl ARK. R A 

8103160860* 

50-313 

P 

CLARK, R A 

0103200032 

50-285 

P 

Clark. r A 

0103250328 

50-335 

P 

CLARK. R A 

8103250334* 

50-335 

P 

Clark. R a 

8103250349® 

50-335 

P 

Clark. n A 

8103730043 

50-339 

P 

ClARk. R a 

0103250302 

50-309 

P 

CLARK. R A 

6)03240470 

50-317 

P 

CLARK. R A 

0103240569 

50-309 

P 

Clark, r a 

0103250352 

90-330 

P 

Clark, r a 

0103260025 

50-309 

P 

CLARK. H A 

0103330549 

30-336 

P 

Clark. r a 

Bl 03300554® 

50-338 

P 

CLARK, n A 

6103300360* 

50-338 

P 

CLARK. R A 

Bl 032401 19 

50-336 

P 

Clark, r a 

0103261186 

50-309 

P 

CLARK.fi A 

9103300503 

50-338 

P 

CLARK. R A 

0103300509* 

50-33B 

P 

CLARK- R A 

0103300314* 

30-339 

P 

CLARK. R A 

8)033)0377 

90-360 

r> 

Clark. r a 

6)03310616 

50-202 

p 

CLARK- R A 

6)03300546 

50-338 

p 

Clark. R a 

9103300552* 

50-338 

p 

Clark . r a 

0103310407 

50-309 

p 

CLARK. R A 

0103300599* 

50-330 

p 

CL AUCH, R H 

9103200493 

90-273 

H 

CLAVTOV, F L 

8103090167 

71-9006 


CLAYTON. F L 

6103090173 

71-9111 


CLAYTOfl, F L 

0103090177 

71-6574 


C LAY rev. F L 

8)03090 1 Bl 

71-9001 


CL AY TOri, F L 

Bl 03090 185 

71-9080 


CLAY TOM. F L 

9103090190 

71-9089 


CL AY 70/;, F L 

0103090195 

71-9096 


CLAY TOM. F L 

6103070200 

71-9109 


CLAYTON. F L 

Bl 03090209 

71-9094 


CLAYTGN.F l 

9103070212 

71-6144 


CL AY TOM. F L 

9103070213 

71-6244 


CLAYTCN F L 

6103090221 

71-6601 


CLAVTCN, F L 

6)03070226 

71-9108 


CLAYTON. F L 

0103090220 

71-5026 


CLAYTON, F L 

8103240565 

50-348 

a 

CL AYTON. F L 

0103240773 

50-348 

0 

CLAYTON. F L 

6)03230251 

50-340 

Q 

CLAYTON, F L 

8)03050652 

50-349 

9 

CLAYTON, F L 

8103020451 

50-364 

p 

CLAYTON, F L 

8103020504 

50-364 

p 

CLAY TQM, F L 

0103020368 

50-340 

p 

CLAYTON. F L 

8103020590 

50-340 

0 

CLAYTON. F L. 

9 ) 03030606 

50-364 

p 

CLAYTON, F L 

0103030079 

50-340 

0 

CLAYTON. F. L 

0103040703 

30-364 

p 

CLAYTON. F L 

8103100530 

50-364 

p 

CLAYTON. F L 

B 1030605 IB 

90-340 

F? 

CLAYTON. F. L 

0103100104 

30-34B 

f 

CLAYTCN. F L 

0103IC03B1 

30-340 

f 

CLAYTON. F L 

0103100490 

50-348 

P 

CLAYTON. F L 

0103130399 

50-364 

P 


ajThCR 

ACCESSION 

lumber 

SUBJECT 

CATE03RY 

CLAVTLJJ. F L 

0103170607 

50-340 6 

CLAYTGN.F l 

0103170653 

50-364 R 

CiAYTCN.F L 

8103250072 

50-364 ft 

CLAYTCN. F L 

0(03250429 

90-340 F 

Cl. AY TC-N. F L 

H10324C483 

50-340 P 

CLAYTCN. F L 

6103270698 

50-364 P 

claytdn.f l 

010331C434 

90-348 R 

Clayton. F. t. 

0103310299 

50-349 P 

CLAYTON. F L 

0103270401 

50-348 K 

CLAYTON - F L 

6103270411# 

50-348 K 

CLAYTON. F 1. 

61032704)7® 

50-340 * 

CLAYTON. F L 

81033)0422 

90-340 R 

CLEC70M. A R 

0103050635 

50-471 0 

CLFETON.A R 

0103050639* 

50-471 0 

CLEETOM. H R 

8103260160 

50-471 0 

CLEMENTS. U L 

6103170739* 

50-320 0 

CLEMENTS- 8 R 

8103250726 

PR 

CLEVELAND. R S 

81032607)5* 

40-1947 

CLEVELAND. R S 

8103260713* 

40-1947 

CLEVtLAND.fi S 

0103260577* 

40-1947 

CLEVELAND. C J 

Q10304066? 

50-269 P 

CLEVELANO.C J 

8103040685 

50-344 P 

CLEVELAND, c J 

0103260030 

NJREO 

CLIME. J C 

0 V 03030 331* 

contract 

CLOSEN. R C 

0103050006* 

waste mot 

CLUEEN.fi C 

01031 20072* 

WASTE MOT 

COBB. A B 

81031 20303 

8t*t* Prog 

COBERLY. 8 J 

6103120723 

Pft 

COCHRAN. T B 

0103240123* 

70-143 

COCHRAN. T 

Bl 03260869# 

PR 

CCCKROFT. M 

810302068) * 

JfPORTcIC 

ccckrell-r o 

8103170622 

50-111 H 

cooell.r a 

8103240519* 

50-290 0 

CQDELL.R 3 

8103310115* 

50-466 T 

COFFEY. M 0 

0103240594 

50-440 0 

COCOIN. C L 

0103020545* 

50-321 B 

COCOIN. C L 

0103020982* 

50-366 B 

COOOIN. C L 

0103020375* 

50-366 S 

ease in. c l 

6(03030765* 

50-366 3 

caooiN.c L 

0103030077* 

50-321 B 

C0301N, C L 

Bl 03 130469* 

50-366 S 

COOOIN. C L 

0103230716* 

90-366 3 

COGOIN. C L 

□103230721# 

30-366 6 

COCOIN. C L 

0103230751* 

90-366 0 

COOOIN, C L 

0103230020# 

50-366 9 

COMEN- D L 

0102260677* 

FOIA 

COHEN. 1 

8103200385* 

70-1103 

COMEN. R L 

010326)03) 

50-320 H 

COHN. D B. 

010303061 1 

50-369 0 

COHN. W E 

01031 70654 

50-209 H 

C OKI NOS- D 

D103120769 

90-254 A 

CCLOY, J P 

6102290645 

PT21 

CGLEMAN.fi 

0103090260 

CONTRACT 

COLEMAN. R W 

a 103040981 

90-209 0 

COLEMAN. R 

8103130094 

contract 

CO„EKAN. R 

0103190355 

contract 

COLEMAN. R 

0103190677 

contract 

COLEMAN. R. 

0103230492 

contract 

COeEKAN. R 

0103270338* 

contract 

COLEY, J L 

0103030166* 

50-593 0 

COLEY. J L 

0103)80300* 

50-416 0 

COLEV. J L 

0103260456# 

90-966 Q 

COLLINS- S J 

0103)90879* 

50-271 0 

COLLINS, J J 

9)0310069)* 

40-9610 

COLLIER. R P 

0103030001 

NUREO 

COLLINS* J 0 

0103030664 

NUfiEG 

COLLINS. J. 0 

0103040511 

NUfiEO 

COLLINS* P. 

0103090292* 

CONTRACT 

COLLINS- P F 

0103160239 

90-230 'V 

COLOMBO. r. w 

8103030740* 

90-312 S 

COLOMBO. R U 

8103030766* 

50-312 3 

COLOMBO. R U 

0103030020# 

30-312 8 

COLOMBO. R W. 

0103130393* 

50-312 B 

COLOMBO- R. 1! 

8103130609* 

50-312 9 

COLOMBO. R M 

0103170649# 

30-312 R 

COLOMBO. R. U 

0103170667* 

50-312 8 

COLOMBO. R W 

0103170661* 

90-312 B 

COLOMBO, R U 

0103230732* 

50-312 9 

COLOMBO. R U 

0103240463* 

90-312 6 

COLOMBO. R U 

0103240457* 

50-312 S 

COLOMBO. R. W 

8103310567* 

50-312 9 

COLTON. E. 

8103100020* 

40-0040 

COLTON. E 

8103161066 

xportlic 

CONDON. T. £. 

0103120630 

90-390 8 

CONKLIN. J C 

8103260030 

NUREO 


AUTHOR 

ACCEBatCN 

NUMBER 

SUBJECT 

CATEQCRY 

CC1NL0N. T £ 

0103030472* 

30-390 

0 

CCM ON. T E 

0)03040110# 

90-413 

0 

COM. ON. T E 

0103040770# 

50-302 

0 

CONLON. T E 

0103160233* 

50-510 

0 

C Of. LON. T E 

0103030070# 

50-340 

0 

CONLON. T E 

0103030208* 

50-491 

0 

CCJNlON. T e 

0 1 0 30408 J 4* 

50-280 

0 

common, T e 

0103090709* 

50-32) 

ft 

CONLUN. T E 

0103240666* 

50-424 

0 

CONLON, T E 

0103190499* 

SO-327 

0 

CONLON. T E 

0103040120# 

50-302 

Q 

CONLUN. T E 

0103090430# 

90-400 

0 

CONLON. T E 

0103100426* 

50-327 

0 

CONI. ON. T E 

0103180492* 

90-369 

0 

CONLON. T e 

0103190045* 

50-309 

0 

CONLON. T E 

6 1031 3074 1 » 

50-259 

Q 

CONLON. T F. 

0103240786# 

50-340 

Q 

CONNAUCHTON. K 

0103130119* 

50-315 

0 

CONNER. T B 

0103030305 

27-39 


CONNER. E L 

01031 10909 

50-317 

P 

CONNER. T B 

0103050049 

27-39 


CONNELL. C 

8103160607* 

50-206 

ft 

CONNELL. T J 

SIO3100411 

50-249 

J 

CONNELL. T J. 

0103130426 

50-213 

J 

CONNER. T 0 

0103200707 

27-39 


CONNER. T 3 

0103200707 

27-39 


CONNER. T 3 

0103270399 

27-39 


CONNER, T B 

6103270599 

27-39 


CONNOR. L 

0103030057 

FOIA 


CONNOR. 8 11 

□103200627 

50-209 

H 

CONRAN. J H 

0103160869# 

FOIA 


CONSTABLE. 0 L 

0)03030598* 

50-3B2 

G 

CONSTABLE, 0 L 

0103090636* 

30-313 

0 

constaole.o l 

0 ) 03230 IB?* 

30-302 

a 

CONTE. R 

0103030055# 

50-320 

0 

CONTE. R 

0103090723* 

50-320 

0 

CONTE, R 

0103200941 

30-320 

B 

CONTE, n 

0103290423 

30-320 

B 

CONWAY. W F 

□ 1 03190095# 

90-271 

3 

CONWAY, U F 

0103230861 

30-271 

0 

COOK.R J 

0103040139# 

30-329 

0 

COCK.J W 

0103090482 

90-330 

0 

COOK, H L. 

0103200903 

REOOD 


COOK. J W 

0103020210 

90-329 

A 

COOK, J. W 

8103040649 

30-329 

8 

COOK, J. U. 

□103040692 

50-329 

A 

CODK.J U. 

□103130440 

50-329 

A 

COOK.J U 

Q 103060479 

90-329 

ft 

COOK, J. W 

0103040655 

50-329 

0 

COOK, J W 

0103040645 

50-329 

B 

cook , j g 

0103040677 

50-329 

S 

COOK, J M 

0103100351* 

50-295 

R 

cook, j g. 

0103100555 

50-329 

A 

C00K.U W. 

0103190350 

50-329 

0 

cook, j g 

0103170611 

50-329 

S 

COOK. J U 

0103200639 

50-329 

A 

COOK, J W. 

8103200644# 

50-329 

A 

COOK, j w. 

0103240496 

50-329 

A 

COOK. J. W 

0103260180 

30-329 

A 

COOK. J. w. 

81 032607 IB 

50-32? 

A 

COOK, J W 

0103260700 

90-329 

A 

COOLEY, g J 

0103230160* 

70-1257 


COOLEY, g. J 

0103180973* 

70-904 


COOLEY, F 11 

0103300498 

50-273 

H 

COONEY, m J 

0103060452 

50-277 

0 

COONEY. M J. 

810304065) 

90-277 

B 

COONEY, M J 

8J03I10654 

90-270 

S 

COONEY. M J. 

0103110658* 

50-270 

B 

COONEY, M J 

9103100623 

90-277 

B 

COONEY, M J 

8103100626* 

50-277 

S 

COONEY. M. J. 

0103100621 

90-270 

B 

COONEY. M J 

0103100624 

SO-277 

B 

COONEY, M J 

0103100630 

50-277 

B 

COONEY. M J 

0103110559 

50-277 

B 

COONEY, M J 

0103110495 

50-278 

B 

COONEY, M J. 

0103110729 

50-270 

B 

COONEY. M. J. 

8103300308 

50-270 

S 

COONEY. M J, 

8103310642 

90-277 

9 

COONEY. M. J. 

8103300342 

90-277 

8 

COPELAND, J 0 

8)03060539 

50-466 

0 

COPELAND. J 0. 

8103060535 

90-466 

0 

COPELAND. J 0. 

0103050664 

90-466 

0 

COPELAND. J 0 

8103050664 

90-466 

0 

COPELAND. R L. 

8103020529 

90-337 

A 

COPELANO. J. 0 

0103190611 

90-466 

0 




ACCE89I0N 

SUBJECT 


AUTHOR 

NUMBER 

CATECCRY 

COPELAND. J 0 

910319061 I 

50-466 

0 

COPPOLA. A 

O1O3O9C0O7 

NUB EO 


CORBIN. L C 

9103050620 

50-289 

T 

COR DAN I . R. A 

6103260950 

70-27 


CORDANI. R. A 

0103040444 

70-27 


CORDRAY. D. A 

0 1 032009 1 4 

30-279 

H 

COREY. 0 A 

0103180530 

71-6717 


CORNELL. C A 

B 1 0304051 1 

NUREO 


CORREA. C 

0102030266 

50-89 

J 

CORREA. H A 

0103060362 

SO-272 

J 

CORREA. M A 

810306031 l 

50-09 

J 

CORREA. M A. 

810306031 9 

50-272 

J 

CORREA. M A 

0103090607 

50-272 

J 

CORREA. C 

8103130410 

30-346 

J 

CORREA. H A 

01031 10372 

30-346 

J 

CORREA, M A 

□1031 10712 

90-272 

J 

COR R I DON I. R 0 

0103270739# 

70-135 


COR R I DON I . R D 

0103270 7 A3 » 

70-135 


CO.RR t DQNl . R D 

0103270766# 

70-135 


corry.a f. 

0103190320 

50-293 

P 

CORYELL. 0 P 

01O3I6O9D3* 

70-27 


CORYELL. 0 P 

0103240724# 

70-1113 


COSTELLO. F 

0012110179 

ILE 


COSTELLO. F 

0103260174# 

40-0610 


COSTELLO. J n 

01031 10090# 

0A999 


COSTELLO. J 

0103160295 

50-382 

G 

COSTELLO. F 

0103310700 

UE 


COTTER. B P 

0103270947# 

50-293 

U 

COTTER, B P 

01031 70314* 

10CFR 


COTTER, fi P 

0103190637 

90-273 

0 

COTTER. O P. 

G1 03230635 

90-307 

0 

COTTER, a P 

0103250449 

30-361 

0 

COTTER, e P 

0103270656 

50-440 

0 

COTTLE. W T 

0103040393# 

30-327 

Q 

COT row. 0 0 

0103270230* 

70-2082 


COTTON. 0 0 

0103120937* 

50-361 

K 

COTTON. 0 U 

0103170637* 

90-361 

A 

CCUN3IL. W 0 

0103200970# 

50-213 

Q 

COUNSIL. W 0 

0103100240 

50-245 

0 

COLNSIL.W 0 

0103190664# 

50-213 

0 

COUNSIL. W 0 

0103060691 

PR 


COUNSIL, W 0 

0103020399 

50-336 

P 

C0UNSIL.W 0 

8103100365 

50-213 

P 

COUNSIL. M 0. 

0103090438 

50-249 

P 

COUNSIL, W 0 

0103090337 

50-245 

P 

COUNSIL. W 0 

0103030006 

50-213 

P 

COUNSIL. W. 0- 

0103060502 

30-213 

P 

COUNSIL. W 0 

0103090204 

30-213 

P 

COUNSIL. W 0 

0103090414 

30-213 

P 

COUNS IL, W 0 

0103090620 

50-213 

P 

COUNSIL. W 0 

0103030904 

50-243 

R 

COUNSIL. W 0 

0103060502 

30-213 

P 

COUNSIL. W 0 

8103090211 

90-336 

P 

CQUNGIL.W 0 

0103090620 

50-213 

P 

counbfl. w. 0 

01 03 100399 

30-249 

P 

COUNSIL. U 0 

0103260557 

50-213 

P 

COUNSIL. H 0 

0103110705 

50-245 

P 

COUNSIL. N 0. 

8103260557 

90-213 

P 

COUNSIL. W 0. 

8103120335 

90-213 

P 

C0UN8IL. W 0 

0103120333 

30-213 

P 

COUNSIL. W 0 

0103130428 

90-243 

P 

COUNSIL, N 0 

0103110623 

50-245 

P 

COUNSIL. M. 0. 

0103160399 

90-336 

P 

COUNSIL. w 0 

0103160339 

30-336 

P 

COUNSIL. W 0 

0103190603 

30-213 

P 

COUNSIL. U 0. 

0103190603 

50-213 

P 

COUNSIL. W 0. 

0103200473 

50-336 

P 

COUNSIL. W 0. 

0103230325 

90-245 

P 

COUNSIL. W. 0. 

0103230665 

50-336 

P 

COUNSIL. W 0. 

0103300360 

50-213 

F 

COUKBJL.U. 0 

0103230391 

50-213 

F 

COUNSIL. W. 0 

8103300360 

30-213 

F 

COUNSIL. W 0 

0103270754 

50-249 

0 

COUNSIL . w 0 

0103310362 

90-243 

P 

COMAN. B 2 

8103020549 

70-2909 


COMAN. 0. Z. 

0103020549 

70-2909 


COMAN. L 

0103170347 

50-20? 

H 

C OMAN* 0 2. 

0103230700 

70-290? 


C OMAN. B I 

0103260768 

70-2909 


COMO ILL. C. J 

0103180186# 

30-277 

0 

COMO ILL. C. 

0103100491 

50-277 

8 

COMO ILL. C 

8103170394 

50-270 

6 

COK. F. 

8103190447 

50-289 

H 

COZENS. 0. 

8103300261 

50-187 

R 

CRADDICK.W. 0. 

8103040491 

NUREO 



ACCESSION SUBJECT 


AUl MUK 

NU.1UER 

CATEGORY 

CRAIG. L E 

0103050056 

PR 


CRANE, P A 

8103030514 

30-275 

9 

crane, p. a 

0103020379 

50-275 

V 

CRANE. P A 

0103050010 

50-275 

A 

CRANE. P A 

01031909^9 

RE05O 


CRANE, P A 

8103020516 

50-133 

J 

CRANE, P A 

0103030000* 

30-275 

0 

CRANE. P A 

0103050942 

50-275 

0 

CRANE. L E 

8103250490* 

PR 


CRANE. P A 

□103060279 

50-275 

A 

CRANE. P A 

8103130404 

50-27S 

0 

CRANE. P. A 

3103050273 

SO-275 

A 

CRANE. P A 

0103050226 

50- 1 33 

R 

CRANE. P A 

0103180489 

50-275 

8 

CRANE. P A 

8103120656 

50-275 

A 

CRANE. P A 

0103160130 

50-275 

F 

CRANE. P A 

0(031 70463 

50-275 

F 

CRANE. P A 

BL03I 70542 

90-279 

A 

crane. p A 

©103300007 

50-279 

A 

CRANE. P A 

81031 70403 

30-273 

A 

CRANE. P A 

0103170533 

50-273 

F 

CRANE. P A 

8103170615 

50-275 

A 

CRANE. P A 

01031 70665 

30-275 

A 

CRANE. P A 

8103260626 

30-275 

0 

crane, p a 

0103200529 

90-273 

A 

CRANE. P A 

0)03230332 

50-273 

A 

CRANE, P A 

8103240306 

50-273 

A 

CRANE, P A 

0103240426 

90-275 

F 

CRANE. P A. 

0103240443 

50-133 

P 

CRANE. P A 

01 0330031 1 

50-275 

A 

crane, p. a 

9103310649 

50-275 

F 

CRAWFORD. J W 

0103090926 

PR 


CRAWFORD. 0 J 

8103130005 

RES 


CRAWFORD. C 

0 1 0326 1 01 4 

F01A 


CRAWFORD. 0 J 

G103240G33 

11‘JREO 


CREED. J R 

0103240701* 

50-263 

0 

CREED. J R 

01 032301 93* 

30-409 

0 

CREED. J R 

0103260474* 

50-206 

G 

CREED. J 

8103240387 

90-249 

8 

CREED, J R 

□103300352 

50-329 

9 

CRECAR.K 0 

0103190400 

30-209 

H 

CREWS, J L 

8103040021# 

30-312 

0 

CREWS. J L. 

8103050 566* 

30-312 

0 

CREWS, J L 

0103050129# 

30-206 

0 

CREWS. J L 

0(03050599# 

90-312 

0 

CREWC, J L 

8103030403 

50-275 

0 

CREWS. J. L. 

0103050053 

50-361 

0 

CREWS. J L 

0103030130 

50-312 

0 

CREWS, U L 

0103100016 

30-344 

0 

CREW0.J t. 

0103100344* 

90-206 

0 

CREWS. J L 

0103180093 

50-344 

G 

CREWS. J L 

8103 ISO 5 1 9 

50-275 

0 

CREWS. J L. 

0103230037 

50-206 

0 

CREW9, J L 

0103040007 

90-312 

0 

CHEWG, J L 

0)03050124 

50-206 

0 

CREWS. J L 

8103290008 

50-344 

0 

CREWS, J L 

8103240737 

50-344 

0 

CREWS. J L 

0103050940 

50-312 

0 

CREWS, J L 

0103240719 

90-206 

0 

CREW9. J L. 

0103180317 

50-206 

0 

CREWS. J. L. 

Q 1 031 6009 1 # 

90-460 

Q 

CREWS. J L. 

01 031 80930 

50-312 

0 

CREWS. J L 

01032401)4* 

50-206 

0 

CRLENJAK. R 

8103240402 

50-327 

8 

CROCKER. H W 

8103040534* 

70-820 


CROCKER. H W. 

0103310045* 

70-364 


CROCKER. S. 

8103190136* 

50-261 

F 

CROCKET. L. 

8103190337 

50-219 

P 

CROCKER. H. 

8103200969 

70-371 


CRONE BERGER. 0 

01 03200304 

50-289 

T 

CROSBY. P. J. 

01O31CO45O* 

50-219 

S 

CROSBY. P. J 

8103100465* 

50-2 1 9 

s 

CROSSMAN. W. A 

8103030358* 

90-490 

0 

CROSSMAN. W A 

8103030096* 

90-302 

0 

GROSSMAN. W A. 

81030301 12* 

90-490 

G 

CROSSMAN. W A 

0103050361* 

50-482 

0 

CROBSMAN. W A. 

0103050285* 

50-402 

0 

CROBSMAN, W A 

0103130340* 

50-490 

0 

CR0S6MAN. W. A 

0103190012* 

50-302 

a 

CROSSMAN, W A 

81031 90030* 

90-490 

0 

CR0S8. J L 

0103050469* 

90-438 

0 

CROSSMAN. w. a. 

0103260535* 

30-488 

0 

crossman. w A 

0103261 190# 

50-490 

0 

CROSSMAN, W. A. 

0103260495# 

50-443 

Q 

CROSSMAN, W A 

01032604 71* 

90-496 

Q 



ACCESSION 

9UBJE. 

AU7M0R 

NUMBER 

CATEO- 

CROSS. J L 

01 030901 ?B 

SO -327 

CRCOSMAN.W A 

0103240433 

50-302 

CROUSE. R P 

Q 103120045 

REGOO 

CROUSE. B P 

0(03)70127 

50-346 

CRGU3E. R P 

01 0320002? 

50-346 

CRGUSE. R. P 

8103190796* 

50-346 

CROUSE. R. P 

010302050? 

90-346 

CROjSE. r. p 

Bj 03330730 

50-346 

CRGUSE. R P 

0103100559 

50-346 

CROuSE. R P 

0103160152 

90-346 

CROUSE. R P 

0103190327 

90-346 

CROUSE. R P 

0(031 80900 

50-346 

CROUSE. fi n 

8)03200626 

50-346 

CPOU3£ t R P 

8 l 0324050 1 

90-346 

CROUSE. P P 

8)03 270707 

50-346 

CROUSE, fi P 

0103300226 

50-346 

CROuSE. R P 

G 1 033 1 0655 

50-346 

CHGW. W 7 

8103160294* 

70-2920 

CROW, W 7 

0)03040663* 

?0- 1 57 

CRCW.W T 

0103060564 

70-2 7 

CROW, W X. 

G103I3CC47* 

40-8027 

CROW. W. T 

GI 03370027# 

70-820 

CROWLEY. fi R 

8103050304* 

50-395 

CRCWLEY, 3 R 

01032*30164# 

50-321 

CROWLEY, fit, fi 

01030504 1 0* 

50-34Q 

CfiQWLf* V . 0 R 

8103)90194* 

90-510 

CROWLEY, fi R 

0103190333* 

30-533 

CROWLEY. B R 

01032701 50* 

50-424 

CRCW:.EY, C J 

810329043R 

NL.REO 

CRUMLEY. U J 

01O3O5C9G0 

PR 

CRUTCHF IELO, 0 

8103040(63 

90-135 

CRUTCHFIELD. D 

a ( 030401 70* 

30-135 

CRUTCHFIELD. 0 

61 03040195* 

30-133 

CRUrCHFlEL D. D 

81030 50292 

50-409 

CHUTCHFtGLO. £> 

0IQ3050359 

SO-237 

CRUTCHFIELD. D 

8103090706 

30-244 

CRUTCHFIELD. D 

B 103020 I 70 

50-409 

CRUTCHFJELO- d 

0)03040062 

90-244 

CRU7CHFIELD. D 

Q 1 03050160 

50-237 

CRUTCHFIELD. 1) 

Q i 030501 V3* 

50-237 

CRUTCHFIELD. D 

0J 03050 103* 

50-237 

CRUTCHFIELD. O 

8I03060300 

30-213 

CRUTCHFIELD. D 

0103020000 

50-139 

CRUTCHFIELD, 0. 

0103060285 

30-237 

CRUTCHFIELD, 0, 

0103(00130 

50-21 9 

CRUTCHFIELD. D 

8(03040(69 

90-245 

CRUTCHFtELD. D. 

0103040350 

90-2(9 

CRUTCHFIELD. 0. 

0IO3I3CO 22 

SO-237 

CRUTCHFIELD. 0 

GIO303093S 

50- 1 55 

CRUTCHFIELD. 0 

QI03030947* 

SO- 1 35 

CRUTCHFIELD. D 

BJ 03030950# 

30- 1 33 

CRUTCHFIELD. 0 

0103020290 

30-219 

CRUTCHFIELD.D 

a (0304021 7 

50-213 

CRUTCHFIELD, D 

0103090033 

30-243 

CRUTCHFIELD. D 

010309023? 

30-133 

CRUTCHFIELD, D. 

9(03090236* 

5D-1 33 

CRUTCHFIELO, D 

0103090243* 

30-133 

CRUTCHFIELD. D 

0103090257 

50-295 

CRUTCHFIELD, D 

0103090263* 

30-255 

CRUTCHFIELD. D 

0103090275* 

50-253 

CRUTCHFIELD. D 

8103050190 

50-29 

CRUTCHFIELD, D 

8)03050156* 

50-29 

CRUTCHFIELD, £> 

81D3050162* 

50-29 

CRUTCHFIELD, D 

0103040192 

90-243 

CRUTCHFIELD, D 

0103050318 

50-133 

CRUTCHFIELD, D 

0103050335 

50-213 

CRUTCHFIELD. D 

0103120035 

50-163 

CRUTCHFIELD, D 

0103050326 

50-133 

CRUTCHFIELD. D 

8103060273 

50-29 

CRUTCHFIELD. D 

8103020110 

90-244 

CRUTCHFIELD. 0 

B 103090063 

50-213 

CRUTCHFIELD. 0 

B 103040221 

90-243 

CRUTCHFIELD. D 

B1O3040C0I 

30-409 

CRUTCHFIELD. D 

B 10304 0002# 

30-409 

CflUTCHFIELD. D 

8103040004* 

30-409 

CRUTCHFIELD. 0. 

8103030983 

50-244 

CRUTCHFIELD, X> 

B 1030301 29 

50-206 

CRUTCHFIELD. D. 

8103030145* 

50-206 

CRUTCHFIELD. D. 

8103030170* 

50-206 

CRUTCHFIELD. 0. 

8103060348 

50-2 1 3 

CRUTCHFIELD. D. 

8103020261 

50-244 

CRUTCHFIELD. D. 

G 10304 1004 

30-10 

CRUTCHFIELD. D. 

8103090739 

50-255 

CRUTCHFIELD. D. 

G 103090737* 

30-255 

CRUTCHFIELD. D. 

8)03090765* 

30-235 


AUTHCR 

ACCESS10M 

N’UHBER 

subject 

CaTEOCRY 

AUTMCR 

ACCESSION 

number 

SUBJECT 

CATECOftY 

AUTHOR 

ACCE83I0N 

NUMBER 

8U8JECI 

CATE0C1 

Crutchfield. 0 

BIC3040774 

90-219 


CRUTCHF IELO D 

9(03260371 

50-244 

P 

CURT 10. N W 

0103090400 

30-307 

CRUTCHFIELD. o. 

aio3D«i077a» 

50-2 1 9 

P 

CRUTCHFIELO. D 

8 j 032606 11 

50-244 

P 

CURTIS. N W. 

0103090615 

30-387 

CRUTCHFIELD. 0. 

8I03D40790* 

30-2 1 9 

P 

CRUTChFIELD D 

81033) 0636 

50-244 

P 

CUR T 18, N U 

0103100360 

30-307 

CRUTCHFIELD. D 

0103050249 

30-219 

P 

COLLEY , J U 

8103060957* 

50-361 

A 

CURTIS- N W 

0103100323 

50-307 

CRUTCHFIELD. D. 

0IO3O5O250* 

50-219 

P 

CULVER, H U 

8103230739* 

50-302 

ft 

CUftT JG. N. W 

0103100443 

30-307 

CRUTCHFIELD. D 

0103030265* 

50-219 

P 

CUMMINGS. J J 

0103170275* 

FOIA 


CURTIS, N U 

0103110702 

30-307 

CRUTCHFIELD. D. 

81031 00854 

30-10 

P 

CURINGS. J J 

0103 170200* 

FOIA 


CURTIS. N W 

0103130421 

50-397 

CRUTCHFIELD. D. 

9103(00861* 

50-10 

P 

CUMHIf.OS. J c 

01 03230073* 

50-369 

P 

CURTIS, N W 

0103231091 

50-387 

CRUTCHFIELD. D 

610318007 1 «- 

50-10 

P 

CUMMINGS. P L 

0 10324 0209* 

COMMISSION 

CURTIS. N. W 

0103200571 

90-307 

CRUTCHFIELD. D. 

G1 03030193 

50-245 

P 

CUMMINGS. F E 

8103200493 

50-275 

M 

CURTIS. N W 

0 1 03180594 

50-307 

CRUTCHFIELD, D. 

0103030205* 

50-245 

P 

CUNNINGHAM, M C 

0102260603* 

FOIA 


CURTIS. N. W 

0103180114 

30-307 

CRUTCHFIELO. D. 

8103030214* 

50-245 

P 

CUNNINGHAM. A L 

0 l 0309 D7 67 o 

50-413 

0 

Curt is. n w 

91 03230429 

30-307 

CRUTCHFIELD. 0 

8103090026 

50-409 

F 

CUNNINGHAM. 0 E 

BI0304D461 

71-593? 


CURTIS. N w. 

8103230019 

SO-307 

CRUTCHFIELD. 0. 

81031 10723 

50-243 

P 

CUNNINGHAM. P E 

0103020717 

70-904 


CURTIS, M. W 

0103240436 

30-387 

CPurCMFIELO. D 

0103090016 

30-409 

P 

CUNNINGHAM, ft E 

8 1 0302071 9* 

70-404 


CURTIS. N. U 

0103270711 

30-307 

CRUTCHFIELD. 0 

0103200018 

50-409 

P 

C UVJI N3HAM. R. E 

□103060766 

70-734 


CUR T 16. N W 

0103300314 

30-307 

CRUTCHFIELD. D 

8103060569 

SO- 1 53 

P 

CUNNINGHAM, ft € 

0 103060 771 * 

70-734 


CUPTI3.N W 

010327034 1 

30-307 

CRUTCHFIELD. 0 

01031 1021 7 

50-255 

P 

CUNNINGHAM. P. E 

0 (03090001 

70-607 


CURT IB, N W 

8103270930 

30-307 

CRUTCHFIELD. D 

0103230840 

30-29 

P 

CUNNINGHAM, R E 

0103090002* 

70-607 


CUftTlB.N. W. 

0 1 0327062 1 

30-397 

CRUTCHriELQ. D 

0103230600 

30-225 

P 

CUNNINGHAM. R £ 

0103090050 

70-371 


CURTI8. N. U 

0103270657 

30-307 

CRUTCHFIELD, D. 

01 032 3004 7 

50-244 

P 

CUNNINGHAM. A. E 

8103090064* 

70-371 


CURTt9.il W 

6103270666 

30-3B7 

CRUTCHFIELD. D 

0103260909 

50-219 

F 

CUNNINGHAM, R. E 

0103090069 

70-1201 


CURTIS. N. U. 

0103270686 

50-3B7 

CRUTCHFIELD. 0. 

0103060277* 

50-409 

P 

C UNN t NOH AM, R E 

0103090076* 

70-1201 


CURTIS, N W 

0103270713 

30-307 

CRUTCHFIELD. D. 

0103060207* 

30-409 

P 

CUNNINGHAM, ft. £ 

8103090001 

70-1143 


CUR T 18. N W 

01 0327073 I 

30-307 

CRUTCHFIELD, D. 

81 030603 1G* 

50-409 

P 

CUNNINGHAM, P. E 

0103090006* 

70-1143 


CURT 19. N U 

0103270734 

30-307 

CRUTCHFIELD. 0 

8103130266 

30-155 

P 

CUNNINGHAM. fL E 

0103090009 

70-1257 


CURTIS. N. U. 

0103270737 

90-307 

CRUTCHFIELD. 0 

0103130275* 

50-135 

P 

CUNNINGHAM. R. £ 

0103090094* 

70-1257 


CURTIS, N. U 

0103270742 

30-307 

CRUTCHFIELD. 0. 

9103)30200* 

50-1 S3 

P 

CUNNINGHAM. R. E 

0103090097 

70-33 


CURTIS. N. W. 

0103270799 

30-307 

CRUTCHFIELO. 0 

8 1 03 1 0040 5 * 

50-213 

Q 

CUNNINGHAM, R. E 

0JO3C9O1O3* 

70-33 


CURTI8.N U 

0103310566 

30-307 

CRUTCHFIELD. D. 

8103100413* 

50-213 

0 

CUNNINGHAM. R E 

0103090109 

70-36 


CURTIS, N W. 

0103300302 

30-307 

CRUTCHFIELD, D. 

Q1 0324057 7 

30-213 

P 

CUNNINGHAM. R- £ 

0103090110* 

70-36 


CURT 10, N. U 

0103310462 

90-387 

CRUTCHFIELO. D. 

0103240562* 

30-213 

P 

CUNNINGHAM. R t 

01 03090 12B* 

70-36 


CURTI9.N U 

0103310496 

90-307 

CRUTCHFIELD. D. 

□1002 40fc&<>* 

50-213 

P 

CUHN1NGHAM.fl £ 

Q103090145 

70-024 


CURT IQ. tl U 

0103310301 

30-397 

CRUTCHFIELD. D. 

0103120073 

50-213 

P 

cu.s.vinohah, r e 

□103070132* 

70-024 


CURT 18, N W 

0103310511 

50-307 

CRUTCHFIELO. 0, 

0103120265 

50-235 

P 

CUNNINOHAM.fi E 

0103090139 

70-135 


CURTIS. N W. 

0103310532 

30-307 

CRUTCHFIELD. D. 

01031 20269 

50-29 

P 

CUNNINGHAM. R. E 

8103090165* 

70-135 


CUR T 19, N W 

0103310431 

30-307 

CRUTCHFIELD, D M 

8103120274 

50-2SS 

P 

CUNNINGHAM, R E 

8103090170* 

70-135 


CURTIS. N. U 

0103310437 

30-307 

CRUTCHFIELO. D 

0103120279 

50-244 

P 

CUNNINGHAM. R- E 

0103090104 

70-143 


CURTIS, N W 

0(03310434 

30-307 

CRUTCHFIELD. D 

0(03120306 

30-244 

P 

CUNNINGHAM. R E 

R| 03090 J 94* 

70-143 


CURTIS, N W 

8103310480 

90-307 

CRUTCHFIELD- D. 

0103120312 

50-29 

P 

CUNNINGHAM. R E 

0103090199 

70-1113 


CURTIS. N W 

0103310620 

30-307 

CRUTCHFIELO. D 

91031601 1 1 

30-195 

P 

CUNNtNOHAIf.ft.E 

0103090206 

70-124 


CURTNER.A p 

8103030715 

30-124 

CRUTCHFIELD. D 

9103160212 

50-409 

P 

CUNNINGHAM, ft £ 

□103090207* 

70-1113 


CURTrJEfl.A P. 

0103030719* 

30-124 

RUTCHFIELO. d 

0103160229 

50-213 

P 

CUNNINGHAM, ft E 

0103090213* 

70-124 


cutchin. J M- 

8103200100 

50-209 

rutchfield, D 

Bl 03170232 

30-1 53 

P 

CUNNINGHAM, ft E 

0103090210 

70-27 


CYBULBK 18, P. 

0103050907 

RE0 

RUTCHFIELD. d 

8103100255 

30-244 

P 

CUNNINGHAM, ft E 

0103090219# 

70-124 


CYOU.8KI0, P 

0103020723 

NUREO 

RUTCHFIELO, D. 

6103100262* 

30-244 

P 

CUNNINGHAM. R E 

0*03090227* 

70-27 


CYBULSK18. P. 

0103040619 

30-207 

.RUTCHFIELO. D 

6103180376* 

30-244 

P 

CUNNINGHAM. R F. 

8103090234 

40-0027 


C2IKOW8KY, L. 

0103170901 

30-273 

CRUTCHFIELD. 0 

6103230501 

50-206 

P 

CUNNINGHAM. R E 

0103090239* 

40-0027 


D'AMBftUOSO, D S 

0103200534 

30-289 

CRUTCHFIELD. D 

6103130280 

50-255 

P 

CUNNINGHAM, R E 

B 103090251* 

40-8027 


D'ANGELO, A J 

0103050741* 

30-397 

CRUTCHFIELD, D 

0103120304 

50-206 

P 

C UNN INGHAM. R. E 

8103090235 

70-854 


OAAVETTILA. D A. 

8103040335* 

70-020 

CRUTCHFIELO. D. 

6 1 03240050 

30-409 

P 

CUNNINGHAM, R E 

0103090261* 

70-054 


DAHLINGER, F. D 

8103100761* 

M1BC 

CRUTCHFIELO. D 

0103110707 

30-139 

P 

CUNNINGHAM, ft. E. 

0103090266 

70-25 


DAIGLE. R.P 

0103050314 

XPORTLIC 

CRUTCHFIELD. D 

6103180400 

50-21 3 

0 

CUNNINGHAM, ft- E 

8(03090274* 

70-25 


OAIL.L. C. 

8103050238 

50-400 

CRUTCHFIELO, 0 

0103110656 

50-244 

P 

CUNNINGHAM. R E 

0103090280 

70-390 


OAIL.L. C. 

0103060690 

PR 

CRUTCHFIELD. 0 

GJ031 10723 

50-206 

P 

C UNN I NOH AM. R E 

6 1 03090269* 

70-390 


DAIL.L. C 

0103250304 

PR 

CRUTCHFIELD. D. 

81031 10739 

50- 1 53 

P 

CUNNINGHAM, ft E 

0103090303 

70-690 


dail.l c. 

9103100367 

30-491 

CRUTCHFIELD. D 

0103120300 

90-213 

P 

CUNNlNGHAM.fi E 

8103090300* 

70-670 


DAIL.L. C. 

8103170457 

30-400 

CRUTCHFIELD. 0 

8103120310 

50-409 

P 

CUNNINGHAM, ft E 

8 1 0309032 1 * 

70-690 


DALE. L. F. 

8103310706 

70-2936 

CRUTCHFIELO, 0 

010318001? 

50-213 

P 

CUNNINOHAM.R E 

0103090329 

70-734 


DALE, L, F. 

0103020351 

30-416 

CRUTCHFIELD, D 

8J03180821* 

90-2 1 3 

P 

CUNNINGHAM. R £ 

0103090339* 

70-754 


DALE. L. F. 

0103030729 

30-416 

CRUTCHF JELD, D 

0103180036* 

90-213 

P 

CUNNlNGHAM.fi 

8103190851* 

PR 


DALE, L. F 

0103030742 

30-416 

CRUTCHFIELD, 0. 

8103J30S05 

50-237 

P 

CUNNINGHAM, fl E 

0103200887 

70-8 


DALE.L F. 

0103170093 

30-416 

CRUTCHFIELD. D 

0103181145 

30-244 

P 

CUNNINOHAM.R E 

8103200991* 

70-8 


DALE. L. F. 

8103100593 

30-416 

CRUTCHFIELD. D. 

0103181150* 

30-2 4 4 

P 

CUNNINGHAM, 0 E. 

0103181137 

70-754 


DALE.L. F, 

0103180228 

50-416 

CRUTCHFIELD. D. 

0103101153* 

90-244 

P 

CUNNINGHAM. 0. E 

0103120397 

71-9070 


DALE.L F. 

0103230525 

50-416 

CRUTCHFIELD. 0. 

0103260210 

30-243 

P 

CUNNINOHAM. J. D 

61 03050 700 

50-289 

0 

DALE.L F 

8103230341 

50-416 

CRUTCHFIELD. D. 

0103260229* 

50-245 

P 

CUNNrNOHAM.J D 

0103100447 

30-289 

0 

dale, l. f. 

8103310094 

50-416 

CRUTCHFIELD. D. 

0103260251* 

50-24 5 

P 

CUNNINGHAM, 0 £ 

0103170143 

50-10 

R 

dalton. j. n 

0103250053 

PR 

CRUTCHFIELD. 0 

0103160517 

50-258 

P 

CUNNINGHAM. 0. E 

0103170630 

30-103 

R 

DALTROFF, 8. L- 

0103160164* 

30-277 

CRUTCHFIELO. 0 

91 0320050© 

50-213 

P 

CUNNINGHAM. 0 £ 

8103090539 

50-73 

P 

DALTROFF. B.L 

8103100223 

30-277 

CRUTCHFIELD. 0 

0103200317 

50-219 

P 

CURB, M 

0103260529 

50-273 

H 

DALTROFF, 8. L- 

8103200330 

50-277 

CRUTCHFIELD. D 

8103200719 

50-206 

P 

CURREV. M, 

0103260414* 

WASTE HOT 

DALTROFF, 8. L 

8103110170 

REGOD 

CRUTCHFIELO. 0. 

0103200724 

50-409 

P 

CURRY. T. £. 

8103040675 

RES 


DALTROFF, 0. L- 

0103130051 

REOOD 

CRUTCHFIELD. D. 

0103200729 

SO-29 

P 

CURRY. J. 

01032001 19* 

30-209 

T 

OALTflOFF, 8 L. 

0103020643 

50-277 

CRUTCHFIELO. 0. 

8 1 03190516 

50-206 

P 

CURTI3.N. W. 

8103100192* 

30-387 

8 

DALTROFF, 8. L. 

0103260271 

PR 

CRUTCHFIELD. D 

0103200525 

50-206 

P 

CURTIS. J. R. 

0103040261* 

50-89 

Q 

DALTROFF. B L. 

0103110640 

30-277 

CRUTCHFIELD. D 

0103230327 

50-29 

P 

CURT 18, J. R. 

0103180192# 

50-1 13 

Q 

DALTROFF. B. L- 

0103130507 

50-277 

CRUTCHFIELD. 0 

G 10323051 2 

50-235 

P 

CURT 18. N. W 

0103230631 

30-307 

0 

DALTROFF, 8. L. 

8103120367 

50-277 

CRUTCHFIELD. D 

0103230519 

50-206 

P 

CURT 1 8, N. W 

0103230642 

30-307 

0 

DALTROFF , 8. L- 

0103200470 

30-277 

CRUTCHFIELD, 0. 

0103230534 

50-219 

P 

CURTI9. N.W 

6103020425* 

30-307 

K 

OALTROFF, 8. L. 

0103200920 

30-277 

CRUTCHFIELD. D. 

0103230607 

50-213 

P 

CURT 18. N. U 

0103040273 

50-307 

A 

DALTR0FF.8 L. 

8103230203 

30-277 

CRUTCHFIELD. D 

8103230657 

50-244 

P 

CURTIS. N. W. 

0103030612 

50-387 

6 

DALTROFF, 8 L 

8103270414* 

30-277 

CRUTCHFIELO. D. 

8103330666 

50-244 

P 

CURT 18. N. W 

8103020410 

30-307 

K 

DAM0LY, D. C. 

8103240507 

30-366 

CRUTCHFIELD- D. 

0103230676 

30-245 

P 

CURTI3. N. W 

B 103030769 

90-307 

A 

DANCE. H C. 

8103040393* 

30-327 

CRUTCHFIELD, 0, 

0103270696 

90-233 

P 

CURTIS, N. W. 

8103120460 

70-2937 


DANCE, H C. 

8103050600* 

30-390 



AUTHOR 

ACCESSION 

NUMBER 
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NUMBER 
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NUMBER 
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CATE009 

DANCE- h. c 

0103120770* 

50-259 

a 

oentdn. H ft 

8012180503* 

foia 


DEVINE. J B 

0 1 03040 1 16 

XPOR TLIC 

OANCE.H. C 

8103100121* 

50-327 

0 

DENTON. H ft 

8103120199 

OEN TEC 

IS 

DEVINE, J S 

01O3O4CO32 

XPOftTLIC 

OANCE- h. c 

8103)301 55* 

50-327 

0 

DENTON. H R. 

01O22QO2Q9 

SO-437 

A 

DEVINE, J 0 

0103040039 

SO- 5 79 

D ANCE, H -c 

81031 30167* 

90-327 

0 

DENTON, H R 

B I 03030360 

OEN TEC 

18 

DEVINE, J. fl 

0103040904* 

XPOftTLIC 

DANCE. H C 

8103130201* 

50-327 

0 

DENTON. H R. 

0103020194 

50-206 

F 

DEVINE. J S 

0103041018 

XPORTLIC 

dance, h c 

QI03160107* 

50-321 

Q 

DENTON. H ft 

8103040917 

30-317 

F 

DEVINCENTIS. J 

9103 1 005 1 0 

SO- 443 

DANCE. H. C 

8103240312* 

50-321 

0 

DENTON. H R 

0103040940 

30-263 

F 

DEVINE. J 8 

0103040933 

XPCHTLIC 

DANCE. H C 

0103240 146* 

50-327 

0 

DENTON. H ft 

8103030246 

30-292 

F 

DEVINE. J Q, 

□103040944 

XPORFL IC 

DANCE. H. C 

6103240823* 

50-390 

0 

DENTON. H R 

Q 103050299 

50-29 

F 

OEVINE. J 8. 

01O3C4Q981 

XPQRTLIC 

DANCE. If 

8103040479 

50-200 

8 

DENTON. H. R 

0103060406 

30-22 0 

F 

DEVINE. J 0 

910305000] 

XPORTLIC 

DANCE. H. C. 

8103240601* 

50-259 

0 

DENTON. H ft 

8103120765 

SO-250 

F 

DEVINE.J 0 

0103050935 

XPOft TLIC 

DANCE. H C 

8103240743* 

50-333 

0 

DENTON. H ft 

8103200359 

50-409 

f* 

DEVINE. J 8 

810.1050943 

XPORTLIC 

DAN! El. SON. 0 H 

8)03020701* 

50-266 

a 

DENTON. H ft 

8103200373 

50-206 

F 

DEVI NE. J. B 

0103041037* 

XPORTLIC 

DANIELS. F. r 

0103050499* 

30-330 

0 

DENTON. H. R 

0103240660 

50-266 

F 

DEviNE.j 0. 

8103030231 

XPORTLIC 

DANIELSON, t) H 

6)03120252* 

30-329 

0 

DENTON. H R. 

0103200781 

30-293 

P 

OEVINE, J. 0 

0103050400* 

XPOftTLIC 

danielsqn. d. h 

0103200972# 

50-299 

Q 

DENTON, H ft 

0103200786* 

50-293 

P 

DEVINE. J. 0 

61O3OS0434* 

XPORTLIC 

DANIELSON. D. H. 

0103170710* 

50-341 

0 

DENTON. H R 

0103200795* 

50-293 

P 

DEVINE.J 8 

8103050486 

XPOftTLIC 

DANIELSON. D H. 

Q103180163* 

50-483 

0 

DENTON, H R 

8103090909 

50-392 

H 

DEVINE.J D 

0103060218 

XPORTLrC 

DANIELS* A. 0 

0103230290* 

50-320 

P 

DENTON, H R 

8103110054 

50-333 

F 

DEVINE. J B 

9)03100001 

XPOftTLIC 

DANIELS. F. T. 

0103190082* 

50-338 

0 

DENTON. H ft 

0100160323* 

10CFA 


DEVINE.J D 

8103100162 

XPORTLIC 

CANIEL80N. D H 

8103260051* 

50-237 

0 

DENTON. K R 

8103100035 

30-327 

0 

DEVINE. J. B 

BI0319C06V 

XPORTLIC 

OAwlELBON. D K 

8103260084* 

50-373 

a 

DENTON, H R 

0103160240 

30-320 

H 

DEVINE.J 0 

0IO319CO76# 

XPOftTLIC 

DARWITZEL. R. W 

8103130446 

50-70 

p 

DENTON. H R 

8103120404 

30-332 

A 

DEVINE.J 8 

01031 10037 

XPORTL IC 

OAfiMITZEL. R W. 

0103130449* 

30-70 

p 

DENTON, M. R. 

8103170230 

30-10 

F 

DEVINE, J □ 

0103120079 

XPOft TL rc 

CARMITZEL. R. U 

8103130442 

50-70 

p 

DENTON. If R 

8103170256* 

30-10 

F 

OEVINE. J. 8 

01031 20063 

XPORTLIC 

DARMtrZEL.R W 

0103160996 

90-70 

p 

DENTON. H ft 

0103300495 

30-259 

P 

DEVINE, J 3 

atoll 2OC09 

XPOftTLIC 

DAVID, E 

0103120616 

PR 


DENTON, H ft 

8103300300# 

50-239 

P 

DEVINE, J 8 

0103120397 

XPOftTLIC 

DAVIDSON.D 1 

0103130046 

PRO J 


DENTON- W ft 

0103100446 

30-209 

H 

OEVINE. J 0 

0103120103 

XPOft TLIC 

DAVIDSON. J 

8103170603 

30-289 

H 

DENTON, H R 

0103101090 

30-320 

H 

DEV 1 NE, J. 0 

8103120143 

XPOftTLIC 

DAVIDSON.D R. 

0103090603 

90-440 

8 

DENTON. If R 

8103230406 

50-29 

F 

DEVINE.J fl 

01 03 190061 

XPOftTL IC 

DAVIDSON.D R 

G1 03090564 

30-440 

0 

DENTON. H ft 

8103230490* 

SO— 29 

F 

DEVINE.J B 

8103100300 

XPORTLIC 

DAVIDSON. D R. 

8103090399 

30-440 

8 

DENTON, H. ft 

8103 190006 

10CFR 


DEVINE. J 0 

8103100305 

XPORTLIC 

DAVIDSON. D. fl 

8103090338 

30-440 

8 

DENTON, H ft 

0103190097# 

10CFR 


DEVINE, J B 

01O31OO30B 

XPORTLIC 

DAVIDSON.D A 

0103160376 

30-440 

K 

DENTON, H ft 

B 103200670 

30-445 

E 

DEVINE. J B 

0103100419 

XPOftTLIC 

DAVIDSON.D. fl 

0103230544 

30-440 

K 

DENTON. H ft 

0103200674 

50-330 

E 

DEVINE, J 8 

0103100601* 

XPOftTLIC 

DAVIES. L M. 

8103060561* 

30-361 

A 

DENTON. M. R 

8103200699 

30-341 

E 

DEVINE. J. 0 

0103100415 

XPORTLIC 

DAVffl, D H 

81031207 1 4 

PR 


DENTON, H. ft 

8103200687 

50-395 

E 

OEVINE. J. 0 

01031201 74* 

XPOftTLIC 

Davis, a b 

0103031009 

ILE 


DENTON, »1 ft 

8103200639 

30-362 

E 

OEVjr^. J. 0 

0103120221 

XPOftTLIC 

davis. j o 

8103190702* 

waste mot 

DENTON. H R 

8103230060 

30-322 

E 

DEVINE, J. fi 

8103120220 

XPOft tljc 

DAVIS. J 0 

8103130060 

wabte mot 

DENTON. H R 

8103230066 

30-307 

e 

DEV IMF. J. B 

0103120233 

XPORTLIC 

DAVIS. A B 

8103040445 

90-293 

9 

DENTON, M R 

0103230069 

30-373 

E 

DEVINE. J- D 

0103120700 

XPORTLIC 

DAVIS, J S 

0103060259* 

40-8702 


DENTON. H R 

8103230807 

50-416 

E 

DEVINE. J. D 

0103120729 

XPORTLIC 

DAVIS. J 6 

8103100324* 

40-8702 


DENTON, m. r 

0103230091 

30-206 

E 

DEVINE. J B 

0103120730 

XPORTLIC 

DAVIS. B 

8103170497 

30-209 

M 

DENTON, H R. 

0103240002 

30-390 

E 

DEVINE, J B 

0103120762 

XPORTLIC 

OAVJB.P L. 

0103100202* 

contract 


DENTON, H ft. 

8103230135 

30-430 

A 

DEVINE. J 8 

0103120000 

XPORTLIC 

DAV1B.S. M 

8103260612* 

30-317 

8 

DENTON. H R. 

0103270008 

NUREG 


DEVINE, J B 

0103 1 300 1 5 

XPORTLIC 

CAVIB.S n 

8103260934* 

90-317 

8 

oenton.m. r 

8103270813 

NUREG 


DEVINE, J B 

8103130023 

XPORTLIC 

DAMSON. D- M 

0103310666 

70-1308 


DENTON. H R 

010327081 7 

NIWEO 


DC VINE. J B. 

01031301 23 

XPORTLIC 

DAMSON. 0. H. 

9102260050 

71-9001 


DENTON, m. r. 

0103270019 

NUREO 


DEVINE, J D. 

0103130344 

XPORTLIC 

DAMSON. A 0 

8103230034 

PR 


denton, h. r. 

8103230101 

50-338 

H 

OEVINE, J 0. 

0103130631 

XPOftTLIC 

OCAN.S 

6 103050636* 

30-313 

0 

derebs- j d 

8103190577* 

50-454 

Q 

DEVINE.J. 0, 

01031 30639 

XPORTLIC 

DEAR JEN. J. A. 

8103170116 

RES 


DEROSA. P P 

0103240314# 

50-206 

P 

OEVINE, J B. 

0103130643* 

XPORTLIC 

DEAR IEN. J. A, 

9103100060 

NUftEO 


DE8R081ER8, A E. 

8 I 0324 0289* 

COMM 1 88 ION 

DEVINE, J 0 

0103120013 

XPORTLIC 

DECKER, R. S 

9103020422 

50-409 

0 

DEB6AULE8. P 

8103310909* 

70-020 


DEVINE. J 3 

8103170779 

XPORTLIC 

DEES, ft. L 

8103110363 

30-367 

H 

OEVINCENTIB. J. 

9103270406* 

90-443 

Q 

DEVINE, J. 0 

8103190334 

XPORTLIC 

METER, H L. 

9103190401 

30-289 

M 

DEVINE, H. F. 

0103060404 

30-409 

J 

DEVINE. J 0 

0103190359 

XPORTLIC 

DC FARRAR 1 . 0. 

8103170367 

30-289 

H 

DEVINE. J- B. 

0103020343 

XPOftTLIC 


DEVINE.J 9 

8)03190363 

XPORTLIC 

DELAACV. J. C 

0103260799* 

40-1947 


DEVTNE.J B- 

0103020347 

XPORTLIC 


DEVINE, J fl. 

0103190347 

XPORTLIC 

DELANEY. J. C. 

9103040507* 

40-8610 


DEVINE, J. 0. 

0103020352 

XPOftTLIC 


DEVINE, J 8 

81031 9O0O& 

XPOftTL re 

DELAFCV, J c 

0103260749* 

40-1947 


DEVINE, J. B. 

8103020335 

XPORTLIC 


DEVINE, J B 

8103230928 

XPORTLIC 

DELANEY, J C 

8103260738* 

40-1947 


DEVINE. J 0. 

0103020340 

XPORTL1C 


DEVI7*, J 9 

8103230005 

XPORTLIC 

delakey. j c. 

8103040515* 

40-8610 


OEVlfC. J B 

B 103040923 

XPOftTLIC 


DEVINE, J. B. 

B 10323 OQ 10 

XPORTLIC 

DEL AFC Y, J C- 

8103040B2I* 

40-8610 


DEVINE, J. B 

0103040930 

XPORTLIC 


DEVINE. J » 

6103230816 

XPORTLIC 

DCLAAEV. J C 

8103260727* 

40-1947 


DEVINE. J. 0 

8103040967 

XPORTLIC 


DEVINE. J 8 

B 10326091 1 

XPORTLIC 

DELANO, B . J. 

0103190470 

30-289 

H 

DEVINE. J- B 

8103040972 

XPORTLIC 


DEVINE. J 9 

B 10326091 8 

XPOftTLIC 

DCLOeOAOEr L- 0. 

BIOS 100298 

PRM 


DEVINE, J. B. 

0103040977 

XPORTLIC 


DEVINE. J D. 

8103260937 

XPORTLIC 

oeloeoroc, l. o. 

0103020619 

50-373 

A 

DEVllC. J B. 

0103040906 

XPORTLIC 


DEVINE. J B 

8103261039 

XPOftTLIC 

DELOEOflCE, L 0. 

9103290692* 

50-10 

F 

DEVHCiJ 8 

0103090217* 

XPORTLIC 


DEVINE. J B 

8103261046 

XPOftTLIC 

DELDEOROE, L. 0. 

0103110194 

90-373 

A 

DEVINE, J. 0. 

0103090245 

XPORTLIC 


DEVINE. J B. 

8103310844 

XPORTLIC 

DELDEOROE, L 0. 

8103120962 

30-374 

8 

DEV I ft, J B 

0103090209 

XPORTLIC 


DEVIN* , J. B 

G 103310857* 

XPOftTLIC 

DCLOCOROE, L 0. 

8103120647 

50-373 

A 

DEVINE- J 0. 

0103030696 

XPORTLIC 


OEVINE. J. 0. 

B 1033 10863 

XPORTLIC 

OCLOCDROC. L 0 

0103170469 

30-373 

R 

DEVlf^r J. B. 

0103030699 

XPORTLIC 


DEVINE, J 8 

B 1033 10068 

XPORTLIC 

DCLOCOROE • L. □. 

8103240371 

90-373 

A 

DEVINE- V- B 

0103030702 

XPORTLIC 


DEVINE, J. 0. 

0103310912 

XPORTLIC 

ocLoeoftoe, l. o. 

8103250397 

90-373 

K 

DEVINE. J. 0 

8103030705 

XPORTLIC 


DEVL IN. J- W. 

0103050470# 

50-247 i 

osllahatta. a 

8103200385* 

70-1100 


DEVINE, J 0 

010303071 1 

XPORTLIC 


DEVLIN. J. W 

8103030436* 

50-266 i 

DEMERS. E. A 

0103060619* 

50-361 

A 

DEVINE, J. B. 

9103030920 

XPORTLIC 


DEVLIN. J. U 

8103050291* 

50-333 

DCfNINO, R. 3. 

8103050907 

RES 


DEVINE. J B. 

0103030927 

XPORTLIC 


DEVLIN. J. W 

B 1032309 13* 

30-219 

DCNHINOr R. 8 

8103160637* 

90-289 

T 

DEVlfC. J B 

8103040130 

XPORTLIC 


DEVLIN. J. W 

8 103030803 

50-247 

DCWIB. W, 

0103190839* 

40-3392 


DEVINE, J. B. 

0103040046 

XPORTLIC 


DEVLIN. J. W. 

S 103030042 

30-247 

DOtllNO. R. a. 

0103020723 

NUREO 


DEVINE. J 8. 

8103041027* 

XPORTLIC 


DEVLIN. J W 

8103050624 

50-309 

0CM4IN0, R. 8 

9103090917 

RES 


OEVUC. J. B. 

0103090319# 

XPORTLIC 


DEVLIN. C. N 

8103190422 

50-289 | 

DENTON, H. R. 

0103040290* 

90-133 

H 

DEVINE, J. 0. 

0103030718 

XPORTLIC 


DEVLIN. J. 

8103100412 

90-309 

OCXTON. H. R. 

9103040162* 

tOCFR 


OEVllC. V B 

0103030910 

XPORTLIC 


DEVLIN. J. U 

0 103240376 

30-293 

DENTON. H. R. 

8103030066* 

FOJA 


DEVINE. J. B 

0103030916 

XPORTLIC 


DEWITT, ft. B. 

G 10309 04 IB# 

30-139 

DENTON, H. R 

8103180932* 

90-237 

0 

oevift' J- B. 

0103030952 

XPORTLIC 


DEWITT, R. B. 

6103100321* 

50-155 
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DEWirr.R u 

0103130223 

50-135 

P 

DlCNAN. T 0. 

B 103 1 906 1 4 

50-471 

0 

DO.NEL60N. C. 

0103180570 

70-290 

OHAR . B 

91 0326073 7 

SO-329 

0 

OJGNAK T C 

8103190537 

50-471 

0 

COM. ON, W J. 

0103160467* 

50-220 

OMtLLOU. H 

8103040744* 

TQIA 


tlKNAN. T 0 

0103190614 

50-471 

0 

OORGEV. K 

0103270349 

CONTRA. 

DH 1LL0N, H 

9103040735* 

FOIA 


DIMEGLIO. A r. 

0(03270667 

S0-I93 

P 

OQUOLASS. ft M 

QI 03230030 

REGGD 

DIAMOND. 0 J 

81031 10764 

RES 


niPlAZZA.R P. 

8103310761 

70-1 143 


DOWD* J M 

9103190456 

50-299 

DIAMOND. 0 J 

31031 8CB 1 6 

RES 


DIFIaZZA.R P 

8103050110 

71-6400 


DOWD- J M 

B 103230267 

50-299 

DIAMOND. D J 

0 1 033 1 000 7 

RES 


DIPlAZZA.fi P 

0103310934 

70-2909 


DOWNEY. T 

0103020801* 

90-327 

DIA2.N J 

9 1 03 1 3046 1 

50-03 

S 

D1P1AZ2A.R 

0103270173 

70-1151 


D0V1.E.S « 

0| 03020036 

foia 

DICKERSON. 11 M 

0103031 103* 

50 ~2* 7 

0 

OIRCKS. W J. 

0103040162* 

IOCFR 


DOYLE. M M 

8103260972 

PROJ 

DICKERSON. M W 

0103193443* 

50-267 

0 

DlPCKB.t; J 

0(03170197* 

40-1341 


DOYLE. M M 

9103260072 

PROU 

DICKSON. K 2 

9103050EJ26* 

PRH 


DIRCKS. U J 

0102230060* 

IOCFR 


DRAPER. E L 

BI03230212 

50-459 

DICKSON. * 0 

8103050026* 

PRM 


OIRCKS. U J 

010(280010 

50-498 

H 

CRAPER.F. L 

8103230223 

50-459 

DICKSON. 0 n 

0 L 03 1 905 1 2 

90-509 

H 

DIFCKS. u J 

8102230094* 

IOCFR 


DRAPER. E L 

0103250427* 

50-459 

DICUS. M J 

8103190554 

50-209 

H 

DIRCKS. U J. 

QlOl 190671* 

IOCFR 


DRAPER. E L 

8103100369 

50-458 

DCECKAMP. H 

0103170387 

90-209 

I 

DIRCKS, LJ J 

8103040)55* 

IOCFR 


DREE SEN, D R 

fl 1 03060 1 76* 

WASTE ■ 

01 CM 3 -. C D 

0103200527 

50-269 

H 

DIRCKS, U j 

0(02100303 

GECV 


0REE6CN. D R 

0103060103* 

WA91E 1 

Otf-TCH. R. 

9103270227 

70-2682 


OIRCKS. U J 

G 103020 790 

50-327 

H 

OREY.K 

8103120249* 

50-481 

DIETCH, R 

8103270238* 

70-2082 


DIRCKS. W J 

0103090965* 

IOCFR 


DREY. K 

0103270100 

NUREO 

orpTCH. R 

0103 120553 

50-361 . 

K 

DIRCKS. U J 

01031 B0209* 

IOCFR 


DREY- L A 

8101210350 

50-320 

DIETCH. R. 

9103120557* 

50-361 

K 

DIRCKS, W J 

0103183100* 

IOCFR 


DREY. K 

9103120403* 

50-463 

dietch, r 

9 1031 70635 

50-361 

A 

DIRCK9. W J 

8 1 03 1 2C053* 

10CFH 


DR t SKILL . D. D 

8103040453* 

30-445 

DIETCH. R 

0 1 0317063ft* 

50-361 

A 

DIRCKS. U J 

8102230193* 

lCCrR 


LTUSKI1L.D 0 

8103120393* 

50-490 

DIETZ. 0 

01021 7063c,* 

71-9013 


OIRCK0. U J 

8 ) 0305C077 

PR 


DRISKILL.0 D 

0103130236* 

50-490 

DIETZ. C R 

0 1 03)00610 

30-325 

S 

DfRCKS- W J 

0103090505 

COMKJ69IGN 

DfUSKlLL. D 0 

0103310097* 

0A999 

DIETZ. C R 

9103030743 

50-323 

S 

ornCKS. w j 

0102260120* 

IOCFR 


DftOMEftlCK, A 

0 1 03050270 

50-402 

DIETZ. C R 

0 1 0303 D 00 7 

50-324 

P 

omcKS-w j 

0103030450* 

50-437 

A 

BRODERICK, A W 

610312072) 

30-4B2 

DIETZ, c r? 

6103040697 

50-325 

6 

DIRCKS. W J 

0103030921 

SECY 


DROMERICK.A U 

8103130626 

50-402 

DIETZ. C R 

6103240076 

50-324 

0 

DIRCKS. W J 

B 1030604 09* 

PRM 


dromfrick.a w 

8103230271 

50-402 

DIETZ. C R 

61 030501 77 

50-324 

R 

DIRCKS. W J 

01031 70690* 

IOCFR 


OROfiEftlCK, A W 

0103230023 

30-402 

DIETZ- C R. 

6103090507 

50-325 

8 

DIRCKS. W J 

3103040889 

50-295 

H 

DR0MER1CK. A U 

0103230262 

50-4G2 

01CT2.C ft 

0103250296 

50-324 

ft 

DtRCKS.U J 

01031 60440* 

IOCFR 


ORQMUUCK. A W 

8103240011 

30-462 

Df E T 2 . C ft 

6103040644 

50-325 

S 

DIRCKS. W. J 

0(03270927* 

COMM! 06 ION 

DROllERICK, A W 

8103260996 

50-482 

DIET2. C R 

8103050523 

£0-324 

8 

DlftCKS, W J 

0103160393* 

(CCFR 


DROMERICK. A. W. 

0103270701 

50-462 

DIETZ, c n 

0103050904 

50-325 

8 

DIRCKS. W J 

3103160839* 

50-3 

P 

DROMEfllCK.A ft. 

9103310696 

80-402 

DIETZ, C R. 

9103100605 

50-324 

R 

DIRCKS, W J 

01031 10225 

30-341 

A 

DUBIEL, R 

0103130929* 

50-209 

DIET 2. C ft 

Rl 031 10679 

50-324 

S 

D1RCK9.W J 

0103160312 

3ECY 


DUB019. D L. 

G 103090599* 

50-362 

DIETZ, C R 

B 1-03160762 

50-324 

3 

DIRCKS. W. J 

0103190071* 

50-320 

P 

DUBRY. N. £ 

0103120497* 

50-313 

DIETZ, C- R 

B 1031 1 0693 

50-325 

9 

OIRCKS. W J 

0103160009 

50-320 

P 

DUCKWORTH, J P 

8103270044 

50-201 

DIETZ# C ft 

01O313O51O 

50-324 

S 

DIRCKS# (4 J 

01031 10353 

50-31 1 

H 

DUCKWORTH, J P. 

9103270049# 

50-201 

DIETZ. C R 

8103160695 

50-325 

8 

DIRCKS. U J 

0 1031 70693* 

30-364 

P 

DUCKWORTH. J P 

9103270053* 

30-201 

DIETZ. C R 

0103170621 

30-328 

S 

DIRCKS. U| J 

01031 90H 19 

50-454 

A 

DUCKWORTH, J P 

8103300004 

30-201 

DIETZ. C R 

R ] 031 60 7 71 

50-324 

9 

DIRCKS. W J 

0103230072* 

IOCFR 


DUCKWORTH. J P 

0103120492 

50-201 

OIETZ.C R 

8103160635 

30-324 

S 

DI SALVO, R 

0(0319089? 

CRQ 


Duff, r. t 

0103250694 

PR 

0IET7,C ft 

81031 70645 

50-325 

s 

OISE. D P 

6103300000* 

90-410 

0 

dukle«»a s 

0103100949* 

REVIEW 

DIETZ. C ft 

8103170446 

50-325 

s 

OISE. 0. P 

6103030686* 

30-220 

P 

DUMMEft.O H 

01 0304091 9* 

CON THAI 

DIETZ. C ft 

0103170491 

50-323 

8 

DISED P 

0103040430 

30-410 

A 

DUNCAN. T 

0103120710 

PR 

DIETZ. C. ft 

0103190302 

30-324 

ft 

DISE. 0 P 

0103160575 

50-220 

P 

DUNCAN. E 0 

0103200623 

50-209 

DIETZ, C ft 

8103230720 

30-325 

8 

DISE, 0. P 

G 1 03 160307 

50-220 

P 

DUNDrtS.W J. 

0103160724 

50-266 

DIETZ, C ft 

0IO323O&G9 

50-324 

S 

OlSt. D. P 

0103240374 

50-410 

A 

DUNHAM, R B 

0103260000 

50-273 

DIETZ. C ft 

8103240459 

50-329 

8 

DISE# 0. P 

a 103260799 

S 0-220 

P 

DU.N( OP. T 

8103050075* 

70-127 

DIET 2. C. ft 

8103240579 

50-325 

8 

DISE- D P 

8103270 745 

30-220 

P 

DUNN, C . N 

8103190455* 

90-334 

DIETZ. C ft 

8103240589 

50-325 

8 

DISE# D P 

0103270710 

SO -220 

P 

CUNN.C N. 

8103090343* 

50-334 

DIETZ. C. ft 

8103270762 

50-325 

8 

D1SE-D. P. 

0103310530 

50-220 

V 

DUNN, C. N. 

0103090714* 

30-334 

DIETZ, C. R 

0103240467 

50-324 

9 

DITrtORt*. 0 C 

010316CB50* 

FOIA 


DUNN. C. N 

9103090060 

30-334 

DIETZ. C. R 

6103270666 

50-324 

6 

DIXON- 0 

□103050500* 

ROTA 


DUNN, C N 

0103050282* 

30-334 

DIETZ. C R 

8103270749 

50-325 

8 

DIXON. F J 

0103200624 

50-209 

H 

DUNN, C. N. 

8103240963 

50-334 

DIETZ. C R 

8103309326 

50-324 

8 

DIXON. F J 

0103190424 

50-289 

H 

DUNN. C . N. 

8103! 70071 * 

50-334 

DIETZ, C. R 

8103310544 

50-324 

8 

DOBSON. D. E 

81 03250032* 

30-300 

0 

DUNN, C. N 

910310017 8 

30-334 

OIGTZ. C ft 

0)03310693 

50-324 

B 

DODSON. D. £. 

8103230025* 

50-309 

0 

DUNN. C. N 

0103230228 

30-334 

DIETZ. C R 

91033106^2 

90-324 

S 

00G60N. 0. E 

0103260009 

30-500 

Q 

QUMN. C 

8103030061 

50-334 

DIETZ, ft L. 

8103310230* 

50-930 

R 

D0U80N. D £. 

0103260037 

50-SOB 

0 

DUNN, 0 ft 

0103230243 

NUREG 

DIOALOHA. T. U 

8103040455* 

50-445 

Q 

DOCKHQRM, « 

0103190492* 

PR 


OUNN.C. n. 

8103100378 

90-334 

OIOALOMA. T. L 

0103120593* 

50-490 

0 

OODA. ft 

0103230650 

tic 


DUNN. S 0. 

610317033a# 

90-200 

D I CDS. ft M. 

6103060130 

90-244 

F 

DOPPS.R T 

01031 10647* 

90-528 

Q 

DUNN, C N. 

8I03I 70147 

50-334 

DICGB. ft M. 

6103060406 

90-344 

P 

DODDS. R. T. 

8103030521* 

30-361 

0 

OUNN.C N 

9103170136 

90-334 

DIGGS. ft M 

6103060524 

50-237 

P 

DODDS, ft T 

8103040219* 

50-397 

Q 

DUNN.C N. 

0103170577 

50-334 

DIOGS. ft M 

0103090005 

50-280 

P 

DODDS, ft T 

0103250047# 

30-500 

0 

DUNN. C N. 

01031 70509* 

50-334 

01006. R 11 

6103170207 

50-409 

F 

DODDS. R T 

0103040346* 

SO- 300 

0 

DUNN.C N 

8103240400 

90-334 

D 1 008. R M 

6103120636 

SO -09 

F 

DOODS.ft T. 

8103040331* 

50-528 

0 

DUNN.C N 

0103240449 

90-334 

DIDOS# ft M. 

8103130740 

50-10 

F 

DODOS# ft T 

8103050035* 

50-3 1 a 

Q 

DUNN.C N. 

0103240300 

90-334 

DI009, ft M 

0103120471* 

50-29 

P 

DODDS, R I 

0103050379* 

50-520 

Q 

DUNN.C N 

0103260363 

50-334 

DI0G3. ft 

0103120545* 

90-31 7 

P 

DODDS. R. F. 

010319001 (* 

50-460 

0 

DUNN.C - N 

0103240194 

50-334 

01009. ft 

8103120550* 

50-237 

P 

DOODS.ft T. 

8103100036* 

50-397 

0 

DUNN.C. N. 

9103260694 

50-334 

DIOOS. R. 

0103160471* 

50-272 

P 

DODOS, ft T. 

&1030 30741* 

30-397 

0 

DUNN.C. N 

8103300206 

50-334 

DIOOS, ft. 

8103240098 

50-269 

P 

DODDS, ft. T 

8103250004* 

50-397 

0 

DUNN. C. N 

8103300302 

90-334 

D10C8. R H 

8103240500 

50-29 

P 

dderflein.l t. 

a 103270798* 

50-333 

0 

DUNN.C. N. 

9103310211 

50-334 

DIGGS. R. H 

0103240576 

50-219 

P 

DOHERTY, J. F 

0103040386 

50-466 

0 

OUNN.C. N. 

8103310233 

90-334 

DIOOS. R H 

0103270753 

50-255 

P 

DOHERTY. J F. 

8103020419 

50-466 

0 

DUPONT, 9. 0. 

0103090272* 

50-254 

DIOOS. R M 

8103270760 

90-263 

P 

DOHERTY, J . F 

61031 70427 

50-250 

p 

DUPONT. 8. 0 

0103160944* 

50-254 

DIGNAN. T. 0 

0103040469 

50-471 

0 

DOLAN. J. E 

6103060297* 

50-315 

0 

DURANT# £ U 

9103180703 

MIBC 

OIGNAN. T 0 

0103040602 

50-443 

0 

DONALDSON, D 

8103090332* 

50-320 

Q 

DURLER.D L. 

0103250613 

REGOD 

DION AN. T 0 

0103040602 

50-443 

0 

DONAT, T. J. 

0103170009* 

90-369 

0 

DURR, J. P. 

0103200084* 

50-352 

P1GNAN. T 0. 

8103130414 

50-471 

0 

DONAT, T J 

8103120002* 

50-369 

0 

DURR, J P 

0103300193* 

50-352 

DIGNAN, T 0 

0| 03130414 

30-471 

0 

DONAT. T. J. 

0103130143* 

50-369 

0 

DUTTON. D. 

9103310921 

50-424 
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EAO IE. 0 0 

Bl 031 *0249 

WASTE mot 

EIGENHjr. d 0 

8103230030 

50-3 

P 

ENGEL KEN. R M 

0103160816 

50-361 

FACIE. 0 0 

Hi 03 IQ 1147 

WASTE MG 

T 

eiqekmut.d g 

8103170225 

50-10 

P 

KhCFlKEW.n \\ 

S:03160Q29 

50-312 

EARLEY, A F 

Ql 03030070 

50-322 

C 

E I St'NHU T . 0. 0 

0103170655 

30-322 

A 

enoelken.R m 

81031 60030 

50- 300 

EARLEY. A F 

R10303C876* 

50-322 

0 

eisenhuT. o o 

01 032308 13 

50-3 

P 

ENOELKEN. H. M 

8103160843 

50-344 

EARLEY. A F 

0103050706 

50-322 

G 

EISENHU1 - D 0 

0103160760 

50-307 

A 

ENOELKEN. ft II 

QIO316O04D 

50-323 

EAfiLEY. A F. 

0103030076* 

90-322 

0 

EISEMMUT. 0 0 

81031607*3* 

50-307 

A 

ENOELKEN. ft H 

fl 1 0-1 1 60840 

5O-S20 

EARLEY. A F 

0103050706 

50-322 

0 

6ISENHUT. D 0 

01 031 70191 

50-367 

A 

enoelken.R h 

0103160952 

50-133 

EASDM- C F. 

0103360530* 

27-39 


eisenhut.d c 

0103310330 

50-3 

F 

EN3ELKEN.fi H 

010316C£8) 

50-460 

easom. c f 

0103050605 

PR 


EISFNHUT-D 0 

0103130742 

50 - 339 

P 

ENCEuKEN.R H 

0 1 03 1 60092 

50-206 

eastham. j f. 

BJ 03030336 

NUREO 


E I9ENHUT < D 0 

8103261200 

50-528 

A 

ENOELKEN, fi H 

0103)60982 

50-397 

EASTMAN. A M 

81032C0753 

50-490 

0 

EIBENHUT. 0 0 

Bl 0331 0004 

50-3 

P 

ENOELKEN. R H 

8103100655 

50-312 

EBfilW. 8 

0103370134* 

FOIA 


E I SENrHUT • 0. 0 

8103190132 

50-352 

H 

ENOELKFN.fi if 

0j 03 1 80020 

50-460 

EflEftLElN.F 

8103330680 

FOIA 


L : I SENHUT , 0 0 

8103310432* 

50-290 

P 

ENOEL. U P 

0JO324C653 

71-6400 

ESNETEfl. S 0 

8103370390* 

50-220 

0 

el-abhry. h t 

0103090409 

50-327 

S 

ENOELKEN. fl 1/ 

6103200233 

50-460 

EBNETEfl. 8 

0103100216* 

50-289 

Q 

el-ashry.h t 

0103110401* 

50-327 

R 

ENOELKEN- U H 

0 103200240 

50-397 

GONE TER. S. 0 

0103190397* 

50-209 

0 

EL-ASHRY. M T 

0103170520 

50-259 

P 

ENOELKEN. fi H 

ai03:‘00243 

50-206 

ECKEflrtAN. K F 

0103130005 

RES 


EL-A6HRY<M T 

0103170624 

50-327 

0 

ENOELKEN. R M 

G 10310.1249 

50-312 

ECKERrtAN. K F 

0103250646 

NUREO 


EL IN. J □ 

0103030521* 

50-361 

0 

ENOcl KEN. ft H 

0103200252 

50- 1 33 

ECKHARDT. J H 

01031 1 0047* 

50-920 

Q 

EL IN. J □ 

0103050035* 

50-312 

a 

ENSELKEN. R H 

0103200239 

50-520 

ECKHAflOT. J H 

0103030531* 

50-361 

0 

ELLERgHAW. L E 

8103120783* 

QA999 


ENTEl.KEN.fi H 

01 03200262 

50-344 

ECHHAROT.J H 

0103040331* 

50-928 

0 

ELLER, C 9 

0103250464 

PR 


ENOELKEN. R H 

0103200260 

50-509 

ECONCMOS, N 

8 1 03 1804 12* 

50-390 

0 

ELLIOTT, C W 

0103250700 

Pft 


ENGELKEN.fi H 

GI 03200042 

50-520 

ECONOrtOS. N 

0103040001* 

50-330 

0 

Elliott, a e 

0103170203 

50-123 

v 

enoelken.R h 

0103200047 

50-133 

ECONOtfOB.N 

81 03240 70 3 « 

50-269 

Q 

ellir. j 

0103200631 

50-445 

0 

ENOELKEN. R H 

0103200052 

50-344 

EC0N0H09, N 

8103310789* 

50-339 

Q 

ELU8. J 

0103200362 

50-449 

0 

LNOELKEN.fi H 

0 103200057 

50-312 

EDDINO0. M. 

0103200545* 

90-327 

R 

ELL IB. J 

8103230735 

50-443 

0 

ENOELKEN. fi H 

8103200559 

50-397 

EDDLEtfAN.W 

0103170403 

50-209 

H 

ELROD. 8 A 

8103050420* 

50-335 

0 

EM3GLKEN.fi H 

9103200064 

50-460 

EOOAfl , 0 L 

0103130427 

50-70 

0 

ELROD. 3 A 

0103240743# 

50-335 

0 

ENOELKEN. ft M 

81032QC065 

50-500 

EDCAR, 0 L. 

0103130430* 

30-70 

C 

CMCRICK. 0 

8103200612 

90-289 

G 

Et:oe LKEN.fi M 

9 l 03200072 

50-206 

EOOAR. 0. L 

0103130433 

50-70 

0 

EM 10. 

0)03200415 

50-299 

H 

ENOEL.fi E 

01 032305 IB 

50-265 

EDGAR. 0 L 

8103130439* 

50-70 

0 

ENODAHL. d e 

0103100/31* 

UA8TE HOT 

ENGLE. L B 

81031601 15 

30-330 

EOOAR. 0 L. 

8103270397 

SO- 70 

0 

enqdahl. d e 

01 031 C073 1 * 

WASTE MOT 

ENGLE. L 9 

&1 03 120159 

50-338 

EDGEWORTH. P J. 

0103030269 

CONTRACT 


ENODAHL. 0 E 

0103100714* 

WABTE H3T 

ENGLE. L 13 

810313061* 

50-330 

EDGEWORTH. P J 
EDGEWORTH. P J 

Ql 03090223 
0103040729 

30-209 

CONTRACT 

0 

ENQDAHL. 0 E 

enoflken-R h 

01031007)4* 

8103260781* 

WASTE MQt 

FOIA 

eng^e. l. n 

ENGlNGEf*. 6 

0103230328 

6 1 0 J 1 03383 

50-338 

50-2G4 

EDGEWORTH, P J 

0103030057 

50-259 

p 

EN5EL.fi E 

0103240230* 

50-321 

P 

EPP3. R C 

01031 10040* 

50-309 

EDGEWORTH. P J 

0103040749 

CONTRACT 


engelken, n m 

9103110737 

50-920 

B 

EPSTEIN. E 

0103260726* 

40-1947 

EDGEWORTH. P J 

0103230901 

30-443 

A 

ENGELKEN'R *< 

Q 103090043 

50-350 

6 

EPSTECN. E 

Q l 03260435* 

FOtA 

EOSEWOR Til, P. J 

01032*1079 

CONTRACT 


ENOEL.fi E 

0103160420* 

50-290 

P 

EPSTEIN. 0 

01 031904 14* 

50-320 

ED* IN, T J 

0 1 0320062 1 

90-209 

H 

ENOELHEN.fi H 

0103020004 

50-394 

0 

EPSTEIN, l. fl 

0103250535 

PR 

EDLOW. J 

01031 30295* 

40-0760 


encelken-R h 

9103020005 

50-139 

0 

EflD. C H 

0103190163# 

50-403 

EDM0N8CM.L- r 

8103190279* 

CONTRACT 


EN3ELKEN.R H 

0103020007 

50-142 

0 

ERICKSON. S 

0103120672 

PR 

EONETER. 8 D 

8103040355* 

50-271 

0 

ENOELKEW.fi H 

0103020010 

30-27 

0 

ERIC SON. 0 M 

3103090373 

RES 

EDWARDe. D- W 

0103090571 

PR 


ENOELKEW. « H 

01 030200 1 1 

30-326 

0 

EfllCSCJN. D H 

G 103030393 

NuREO 

EDWARDS, 0 L 

8103260675 

40-3453 


ENOELKEN.fi H 

0103020012 

50-224 

0 

ERIC SON. D M 

0101100179 

NJfiEO 

EDUARDS - D U. 

0103101146 

40-3453 


encelkEn. R h 

0103020015 

30-113 

0 

ERLICH. fi. 

0103250651 

PR 

E GUARDS. D. L. 

0103260943 

40-3453 


ENGELKEN.fi H 

0)03020016 

30-106 

0 

ERWIN. J M 

0103030645* 

50- 302 

EECKICUT, A 

0103190790 

XPOATlIC 


ENGELKEN.fi H 

0103020018 

30-208 

a 

ESKHIOGE.H E 

0103 1 00237 

70-36 

EHNTHOLT.ft. 

8103190430 

30-289 

H 

ENOELKEN.fi H 

8103020021 

50-433 

Q 

EURE. J A 

0103250490* 

Ffi 

EICH. E. 

0103230593* 

50-247 

R 

ENOcLKEN.fi H 

8 1 0302C023 

50-360 

0 

EVANS. 0 

0103200496 

50-209 

EIBENHUT . D. 0 

7912310218 

PRO 


enoelken.R h 

0103020027 

50-94 

0 

EVANS- A 0 

6103020624 

NL’REO 

EIBENHUT. D 0 

0103090020 

50-312 

P 

ENOELKEN.fi M 

8103020020 

50-22S 

Q 

EVANS. R 

0103190394 

50-209 

EIBENHUT, D o 

0103020009 

50-243 

F 

ENOELKEN. R H. 

0103020031 

50-70 

Q 

EVANS. M 11 

□103260 54 7 

50-317 

EIBENHUT, 0 0 

0103030970 

30-219 

F 

enoelken.R m 

0103020030 

50-187 

a 

FAD 1C, 9 

0103100920* 

REVIEW C 

E T 8 ENHU T . 0 0 

Q 1030403 I 2 

90-253 

F 

ENOELKEN. R H 

0103020041 

90-900 

Q 

FA0IC. S 

8103100007 

REVIEW C 

EIBENHUT. D, 0 

0103040326 

90-29 

F 

ENOELKEN. R H 

8103020051 

50-206 

0 

FAG IN, fl 

0103120770 

PR 

EIBENHUT. D. 0 

0103040336 

50-10 

F 

ENOELKEN.R H 

8103020056 

50-520 

0 

FAH.VER. T C. 

8103200714 

27-39 

EIBENHUT. D. 0 

8101220466 

90-3 

P 

ENOELKEN, R H 

0103020066 

50-312 

0 

FAH.WER.T c. 

8103230671 

27-39 

EIBENHUT, D. 0 

0103020040 

30-289 

0 

ENOELKEN.R- H 

0103020072 

50-460 

G 

FAHNFfi, T* C 

0103230724 

27-39 

EIBENHUT, D. 0 

0101210449 

50-3 

P 

ENSELKEN. R. H 

0103020001 

SO-397 

0 

FAIRFIELD. R P 

0103230667 

50-250 

EISEWUT, 0 0 

0103120047* 

30-320 

P 

ENOELKEN.R H 

0103020090 

50-344 

0 

FALCONER, D. P 

0103130670* 

50-399 

EIBENHUT , D. 0. 

B1 031 90732 

50-3 

P 

ENOELKEN. R.H 

8103020096 

50-133 

G 

FALK, 8. 

9103170366 

90-299 

EISEWUT, 0 0 

BJ 03040 177* 

50-243 

P 

ENOELKEN.R M 

8103020102 

90-89 

G 

FALLIN, J F. 

0103130617 

PfiOJ 

EISEfffUr, 0 0 

8103040969* 

90-219 

P 

ENOELKEN, R H 

0103230020* 

50-300 

G 

FALL IN. J F. 

8103 130624* 

PROU 

EIGENHUT, D. 0 

0103120029* 

50-237 

P 

ENOELKEN. R H 

0103160322 

50-206 

0 

FALLIN. J F. 

0103130401 

PfiOJ 

E18EMH0WER. E H. 

8103050833 

REB 


ENOELKEN.R If 

8103160330 

50-312 

G 

FANELLO. L. 

8103200550 

90-209 

EIBENHUT, D. 0 

8101300244* 

90-237 

P 

ENOELKEN. ft H 

8103160340 

90-344 

Q 

FAR NELL. A S 

8103230632 

50-329 

EIBENHUT , 0 0 

8101300299* 

90-237 

P 

ENOELKEN. R H. 

8103160636 

50-133 

Q 

FARNELL. A 8. 

0103230632 

50-329 

EI8EMHUT • D. 0 

0101300267* 

90-237 

P 

ENOELKEN. R H 

0103200097 

50- 1 33 

0 

FARNELL. A 8. 

Q 103260796 

30-329 

EIBENHUT, 0 0 

8103090039* 

90-249 

P 

ENOELKEN. R H 

0103200901 

50-397 

0 

FARNELL. A 5. 

8)03260796 

50-329 

EIBENHUT . 0 0 

0103190307 

30-3 

P 

ENOELKEN. R. H 

S1O3100349 

50-206 

P 

FASANO, A 

01O3O3OG55* 

50-320 

EIBENHUT, D 0 

0103240290 

50-10 

P 

ENOELKEN. fi M 

8103160652 

50-344 

Q 

fasano. A 

8103090723* 

30-320 

EIBENHUT, 0. 0. 

0102260260 

90-10 

P 

ENOELKEN. R. H 

8103160654 

50-312 

0 

FABASfO. A. 

0103040691 

50-320 

EIBENHUT, 0 Q 

Q10309Q696 

30-404 

A 

ENOELKEN. fi- H 

0103160650 

50-206 

G 

fasano. A 

8103200541 

30-320 

EI8EM4UT.0. 0. 

0103090700* 

90-404 

A 

ENOELKEN, R H 

0103160661 

50-279 

G 

FASANO. A 

0103230423 

50-320 

EI8ENMUT, D. 0 

8103120014 

50-3 

P 

ENOEL. J. 0 

0103260021* 

40-659 


FASCELL. 0 8. 

0103180536 

50-389 

EI8EAHUT* 0 0 

0103120056* 

90-320 

P 

ENSELKEN. ft H 

0103170001 

50-312 

Q 

F AuLKENfl EftR V, Q 

0103030135* 

50-206 

EI8EJHUT, D. 0. 

8103030417 

50-344 

P 

ENOELKEN. R H 

0103170002 

50-206 

0 

FAULKENBERR Y. q 

8103040027* 

SO-312 

EIBENHUT, 0. 0 

0103300160 

90-3 

P 

ENOELKEN. fi H 

01 03 170004 

50-397 

G 

FAULKENBERRV. 0. 

8103040033* 

30-312 

EI8E^HUT,D. 0 

0103160669 

50-3 

P 

ENOELKEN, fi. H 

8103170005 

30-460 

G 

FAULKENBEftRY. 0. 

9 J 0304004 l » 

50-312 

EIBENHUT, D. 0 

9103100264 

90-3 

F 

ENOELKEN, ft. H. 

0103170006 

50-300 

0 

FAULKENDERflY. B 

□103090S75* 

30-312 

EIBEM-KJT, D. 0. 

8103230024 

50-3 

P 

ENOELKEN. ft H 

0103170023 

30-133 

0 

FAULKENBERflY. 0 

0103050061* 

30-361 

EI6ENHUT, D. 0. 

8 J03090007 

90-489 

A 

ENOELKEN. ft H 

0103170026 

50-344 

0 

FAULKENOERRY. 0 

9103030134* 

30-312 

EIBENHUT, 0. 0 

8103090102 

90-312 

F 

ENOELKEN. fi. H 

0103170027 

30-526 

0 

FAU KENOERH Y, 0. 

8103100331 * 

30-206 

EIBENHUT, D 0. 

8103240673 

50-344 

P 

ENOELMAN. fi 

8103260983 

40-8340 


FAULKENBEftRY. 0 

8103100361* 

50-206 



accession 

SUBJECT 


AUTHOR 

NLMBEfi 

cateocry 

AUf HOft 

FAUlKEfvOEfiftV. B 

3103250040* 

50-206 

0 

FElTON. j h 

FAULKENDERRY. 0 

81031 10814 

90-520 

0 

FELTON. J M 

FAULKENGERRY, o 

81031 3005 1 * 

50-460 

0 

FELTON. J <1 

FAULMENDERRV. G 

01O323CO19 

SO- 508 

0 

FELTON, J N 

FAU. ft E 

8103310262 

50-108 

p 

FELTON. J M 

FAV.C w 

9103230309 

50-266 

Q 

FEt TON. J M 

FAV.C W 

9103200035 

50-266 

0 

FELTON. J M 

FAV.C W 

91031 10307 

30-266 

0 

FELTON. J M 

fav.c w 

9103030814 

50-266 

p 

FELTON. J 11 

FAV.C W 

91 030 3 0639 

50-266 

p 

FELTON, U 11 

fav.c w 

0103090570 

50-266 

V 

FELTON. J M 

fav.c w 

9103090629 

50-266 

R 

FELTON. J M 

FAV.C W 

8103100331 

50-266 

R 

FELTON. J M. 

FAV.C W 

9103090S4* 

30-266 

F 

FELTON. J « 

FAV.C U 

9103300020 

PR 


FELTON. J fl 

FAV . C U 

Q 103090301 

50-2&6 

P 

FELTON. J M 

FAV.C W 

8103100470 

90-266 

P 

FELTON. J M 

FAV.C W. 

9103170324# 

50-26* 

R 

PEL TON. J fl 

FAV.C W 

8103170320 

50-266 

« 

FELTON. J H 

FAV. C IV 

B 1 0323 0023 

50-266 

0 

FELTON. J H 

FAV.C \4 

6103200*20 

50-266 

0 

FELTON. J H 

FaV. C w 

6 1 03250393 

30-266 

F 

FELTON. J M 

FAV. C (V 

8103310473 

50-266 

P 

FELTON. J fl 

FAZIO. P V 

6103200507 

30-461 

0 

FELTON, J H 

FEE. 0 C. 

G1031B1010* 

REVIEW 

OR P 

FELTON. J M 

FEE. W F 

8 1 03200570* 

50-213 

0 

FELTON. J <1 

FEE. IV F 

8103090337 

50-245 

P 

FELTON. J fl. 

FEE. W F 

810309021 1 

50-336 

P 

FELTON, J M 

FEMRINGER. J fl 

8103100106 

50-295 

P 

FELTON. J fl. 

FEHRINOER. J 1 fl 

01 031 70 I 36 

50-273 

P 

FELTON. J M 

FElERAeEMD.C 0. 

BlO3G90799«t 

90-292 

0 

FELTON. J M 

FEIERA&END. C 0 

6 1031 9CO50* 

50-282 

0 

FELTON, J M 

PEfL.fi A 

B 10330001 6* 

50-410 

0 

FELTON. J H 

FEfT.fi 

moaoiosa-i 

50-4 1 3 

A 

FELTON. J ff 

FEfT.P 

0103170*93 

REVIEW 

ORP 

FELTON. J H 

FEIT.R 

0103170700 

REVIEW 

ORP 

FELTON, J fl 

FELOE. D X 

0103040491 

NUflEO 


FELTON. J H. 

FELDMAN. 8 A 

0103181001 » 

CONTRACT 

FELTON. J. M 

FELTON. J M. 

0101090201 

30-317 

F 

PEL TON, J M 

FELTON. J H. 

0101070330 

50-272 

F 

FELTON. J fl 

FELlON. J M 

0101070332 

50-3 

F 

FELTON, J M 

“Elion, j m 

B1OIO7O340 

30-2B2 

F 

FELTON. J M. 

ELTON. J H 

0101000119 

30-327 

F 

FELTON. J fl 

ELTON, J M 

0101090097 

50-36 I 

F 

FELTON, J M 

E1.10N. J H 

0101070341 

50-72 

F 

FELTON. J 11 

ELTON. J. M 

810 1070447 

90-317 

F 

FELTON, J. H 

FELTON. J. M 

otoioaoosi 

50-10 

F 

FELTON, J. M 

FELTON. J H 

3101090083 

30-153 

F 

PEL TON. J. H 

FEU TON. J H 

6012040391 

50-327 

F 

FELTON, J. N 

PEL TCJN. J fl 

0101070160 

30-338 

F 

FELTON, J. M 

FELTON. J M 

8101070462 

50-331 

F 

FELTON. J fl 

FELTON. J. ff 

8101080003 

50-10 

F 

FELTON. J H. 

FELTON. J fl 

0101060276 

30-202 

F 

FELTON. J M 

FELTON. J. M 

8102270052 

50-320 

E 

FELTON, J It 

FELION. J. N 

0102260479 

40-229 


FELTON. J H 

FELTON. J. fl 

9103040779 

FOIA 


FELTZ.D E 

FELTON. J. H 

8103040799 

FOIA 


FELTZ.O E 

FELTON. J M 

0103020033 

FOIA 


FFRETTI. M M 

FELTON. J IT 

8103030092 

FOIA 


FEROUSON. 8 

FELTON. J M 

8103040724 

FOIA 


FERGUSON. B 

FEL70N. J M. 

8103040704 

FOIA 


FERGUSON* J H. 

FELTON, J rl. 

0103040771 

FOIA 


FERGUSON. J H. 

FELTON. J N. 

0103270091 

FOIA 


FERGUSON- R L. 

FELTON. J H. 

B 103040 702 

FOIA 


FEROLfSON. <J H. 

FELTON. J M 

8 103040604 

FOIA 


FEROLfSON- J H. 

FELTON. J H 

Q 103030037 

FOIA 


FERGUSON. J H 

FELTON, x/. M 

0103050301 

30-282 

F 

FERNOS, 0 

FELTON. J. fl 

G 103050320 

30-230 

F 

FERfiA. A. A 

FELTON. J. M 

0103030336 

50-272 

F 

FERflern, n. k. 

FELTON. J M. 

0103050220 

SO- 153 

F 

FERRETTI, IT- 

FELTON. J. M. 

0103050356 

50-206 

F 

FERRER. R. A 

FELTON, J. M 

8103090197 

90-344 

H 

FIELDER, J. 

FELTON. J. N 

8103090202* 

50-344 

H 

FIELDER, J 

FELTON. J. M 

0103030106 

50-329 

0 

FIELDER, J 

FELTON. J. M 

B 1030 5004 3 

FOIA 


FIELDER, J. 

FELTON. J. 11 

0103050471 

FOIA 


FIELDER, J. 

FELTON. J. M 

01 0302 0046 

FOIA 


FIELDER. J. 

FELTON. J. M 

0103020079 

FOIA 


FIELDER. J. 

FELTON, J H 

8103020113 

50-10 

H 

FIELDER, J. 

FELTON. J. N 

0103040998 

FOIA 


FIELDER. J. 

FELTON. J H. 

G 103020064 

30-247 

H 

FIELDER, J. 

FELTON. J M. 

6103040230 

30-133 

H 

FIELDER, J. 

FELTON. J ff. 

8103050867 

FOIA 


FIELDS. J A. 

FELTON. 0 H 

G 1 03060027 

FOIA 


FIELDS. J A 

FELTON. J. M 

0103060034 

FOIA 


FIELD, fl P. 


ACCESSION 

SUBJECT 



ACCESSION 

BUBvECl 

number 

CATEGORY 

author 

number 

CATEGO^ 

fi 103060373 

50-443 

H 

FIELDER. J 

0103100437 

50 - 321 "* 

0103170180 

40-1341 


FIELDS- J. A 

8103100273 

C0NTRAC1 

B10306C066 

FOIA 


FIELDS. J A 

0103100294 

C0NTRAC1 

0103160620 

90-402 

H 

FIELDS. J A 

0103100339 

C0NTAAC1 

0103160626# 

50-4B2 

ft 

FIELDS. J A. 

0103190001 

C0NTAAC1 

8103160064 

FOIA 


fielder, j. 

8103110447 

50-250 

BE 03 160079 

FOIA 


FIELDER. J 

9103110491 

90-302 

0103120814 

FOIA 


FIELDER. J 

8103110616 

50-259 

0103170251 

FOIA 


FIELDER . J 

0103110637 

50-343 

Q 1 030901 G9 

50-317 

F 

FIELDER. J 

91031 10651 

50-335 

0103120246 

FOIA 


FIELDER. J. 

8103110600 

50-327 

0103170244 

50-220 

0 

fielder, j. 

01031 70640 

90-327 

G103100765 

30-271 

F 

FIELDS. J A. 

8103270040 

CDNTRACl 

B1031G0393 

FGtA 


FIELDS, J A 

8103270563 

contras 

0103260040 

40-1747 


FINDLEV. D. E. 

8103040740* 

CON TRAC 

8103120201 

FOIA 


FINDLEY. D. E 

8103030074# 

50-239 

8103170297 

30-461 

H 

Fl NEMAN. C P. 

8103090388 

RE8 

0JO3I 10191 

50-29 

F 

FINER. L 

0103200471 

50-275 

0103120027 

FQIA 


F1NFR0CK, 1 ft 

0103200313 

30-219 

B103I60773 

90-352 

ff 

F INFROCK. I R. 

0103040200 

30-219 

81031*0010 

FQIA 


FINFROCK. I R- 

3103090273 

30-219 

8103170120 

50-320 

fl 

FINFRQCK. I fl 

8103060293 

50-219 

01031 10126 

50-313 

F 

FINFROCK. I. fl 

01031 70103* 

50-219 

8103160031 

50-344 

f 

FINFROCK. I R 

0103100442 

50-219 

0103160823 

FOIA 


FINFROCK. I ft 

0103110703 

50-219 

8103170014 

70-020 


FINFROCK. I. ft 

81031 10708* 

50-219 

9103120405 

50-344 

M 

FINFROCK. 1. ft 

8103100436 

50-219 

0103120992 

90-206 

M 

FINFROCK. I ft. 

8103130664 

90-219 

0103170066 

90-334 

F 

FINFROCK. I. fl 

0103130560* 

50-219 

0103160049 

90-334 

F 

FINFROCK, I ft 

0103170633 

50-219 

0103170067 

90-330 

F 

FlHFftOCK, l. R. 

0103160337 

30-219 

0103160181 

90-269 

F 

FINFROCK. I R 

8103160561* 

50-219 

810317010) 

90-219 

F 

FINFROCK, I fl 

8103160776 

30-219 

0103100597 

FOIA 


FINFROCK, I, fl 

0103240387 

50-219 

01031 00390 

FOIA 


FINFROCK. I. ft 

0103290417 

50-219 

0103190140 

50-133 

F 

FINFROCK, l R 

0103240174 

50-219 

0103250176* 

50-344 

H 

FINFROCK, I R 

0103240362 

50-219 

0103190163 

50-324 

F 

FINFROCK. f R 

0103260200 

50-219 

0103190123 

50-261 

F 

FINFROCK. I R 

8103310207 

50-219 

8103190430 

50-334 

F 

FIN1CLE, 0- P. 

8103100007 

N’lfflEO 

0103250172 

50-344 

H 

FfNK.D 0 

0103260601 

MI8C 

0103200267 

50-293 

F 

FINLAY0ON. F. C 

0102020497* 

10CFR 

□103230696 

FOIA 


FINLEY, A. 0 . 

0103030242# 

70-925 

9103230709 

FOIA 


FINLEY, A 0 

8103230133* 

50-409 

0103230719 

FOIA 


FINN.C. 

81031B0375 

30-289 

0103200235 

50-269 

F 

FIORELLlrO. 

8103040147 

50-546 

0103230601 

FOIA 


FI OflECL I. 0 

01 030304 45 

50-546 

8103290683 

50-10 

F 

F lOftELL I , 0 

8103050041 

50-483 

0103270735 

50-333 

F 

fidhelli.o. 

0103020240# 

30-346 

0103260990 

FOIA 


FIOPELLl.O 

0103020690 

50-266 

G 1032608 43 

FOIA 


FIDftELLl.O- 

9103040909* 

00-329 

8103261024 

30-320 

H 

FlOftELLl. 0. 

8103030440 

50-346 

G 10326 1060 

FOIA 


FlORELLl.Q 

Q 103020304 

50-483 

0103261012 

FOIA 


F 10RELL 1,0 

0103090774* 

50-454 

8103300171 

30-267 

F 

FI0RELLI.0 

0103050190 

30-440 

6103030939 

71-9034 


FIORELLlrO. 

0)03090771 

50-434 

6103310542 

50-99 

P 

FIORELLI.O. 

81031G0213# 

50-329 

8103120607 

PR 


FIOflELLl, 0 

0103120247 

50-329 

6 1 02260703# 

FOIA 


FIORELLI.O. 

8103100132 

50-456 

GI02260536# 

FOIA 


FIORELLI.O 

0103100150 

50-403 

8103200903 

REGOD 


FIORELLlrO. 

0103200568* 

60-293 

0103300145 

PR 


FIOflELLl. 0. 

8103090179 

30-403 

0103030865# 

TOPREP 


FIORELLlr 0. 

8103090632 

50-293 

01031 10929 

50-338 

P 

FlORELLlr 0. 

0103180371 

50-461 

0103160602 

30-330 

P 

FIORELLI. 0 

0103200566 

50-295 

G 103240240 

50-330 

P 

FIORELLlrO. 

G 103230 126 

30-461 

0103110306 

50-376 

0 

FIOflELLl. 0 

9103230120# 

50-461 

0103200441 

50-289 

0 

FIORELLlrO. 

8103230156 

50-456 

8103120689 

PR 


FIORELLI. 0 

8103230148 

50-440 

0103120691 

PR 


FIORELLlr 0. 

0103261017 

50-454 

8103120204 

8t*t» Pro* 

FIORELLI. 0. 

0103261140 

50-546 

8103060327 

50-230 

J 

FIORELLI.O. 

0103260044 

50-237 

0103060330 

50-250 

J 

FIORELLI.O 

0103260072 

50-373 

0103060339 

30-259 

J 

FIORELLI.O. 

3103130075 

50-454 

0103060331 

30-349 

J 

FlQRELLt.O 

8103250020 

50-373 

0103060416 

50-348 

J 

FIORELLI.O. 

8103020591 

50-263 

01 03060424 

50-333 

J 

FIORELLI.O. 

0103240409 

50-331 

0103060442 

50-340 

J 

FIOflELLl .0. 

8103310717 

rt£ 

0103060454 

30-327 

J 

FIBER, 0. 

8103170452* 

50-360 

0103060343 

50-302 

J 

FI8H. R. F. 

8103290031* 

50-361 

0103060450 

50-321 

J 

fibher.R.l. 

8103230019* 

CONTRAC 

8)03060360 

50-259 

J 

FISHER, W. L. 

0103040445 

50-293 

8103090114 

CONTRACT 


fisher, w. l. 

0103030907 

50-346 

8103090130 

contract 


FISHER. W- L 

0103100715* 

50-409 

0103200430 

30-289 

0 

FISHER, W. L. 

0103050500 

50-254 


ajthOR 

ACCESSION 

number 

QUQJECT 

CATEGORY 

author 

accession 
NUMB ER 

SUBJECT 

CATEGORY 

AUTHOR 

ACCESSION 

NJM0ER 

SU0JEC 

CATEGJ 

FISHER. IV L 

G 1 00040042 

50-255 

0 

FOUL SWAM. P. A 

0103030630 

50-293 J 

OARCIA, P. J. 

0103060812 

40-1162 

FISHER. W L 

010019003?* 

40-3392 


FCJH INKLE. E. IV 

81 031 20291 

St«te Pro 3 

OARCIA. P J 

0103060013 

40-1162 

FISHER. U L 

0 J 03100704 

50-409 

Q 

FOX. 0 F 

0103040290* 

QA999 

OARCIA. P J 

01O3O6C015 

40-1 162 

FJSHER.W L 

0103100720* 

80-409 

0 

FOX . 0 F 

0103160605* 

GA999 

OARCIA. P. J. 

QI03C600I9 

40-1162 

FISHER. IV L 

0103040275 

50-373 

Q 

FOX. M W 

8103120Q04 

PR 

OARCIA. P J 

8103090366 

40-3453 

FISHERY R 

G I 03060726 

PR 


FRANC IB. 0 H 

8103260729* 

40-1947 

OARCIA, P J 

0 1 03 120602 

40-3453 

F t 9HER, W L 

8103120400* 

50-331 

Q 

FRANCIS. 0 H 

0103260723* 

40-1947 

OARCIA. P J 

0103120716 

40-1 162 

F I SHEW. U L 

01 03090400 

50-1Q2 

0 

FRANCIS. D M 

0103260721* 

40-1947 

OARCIA. P J 

0103160204 

40-8452 

FISHER. W L 

0103090405# 

50-102 

0 

FRANCIS. D H 

8103260703* 

40-194/ 

OARCIA. P J 

G ) 0316023 1 

40-1 162 

FISHER. W L 

0103 1 20675# 

50-461 

0 

FRANCIS. 0 H 

a 103260608* 

FOIA 

OARCIA. P J 

0JO316O443 

40-3433 

FI9HER.W L 

0 1 03090690 

50-263 

0 

FRANCIS, 0 H 

0103260670* 

40-1947 

OARCIA. P. J 

0103261083 

40-8452 

FISHER. W L 

01031 I 0422 

40-2274 


FRANCIS. 0 H 

0103260683# 

40-1947 

OARCIA. P J 

0103240373 

40-3433 

FISHER. W L 

0(03120660 

50-461 

0 

FRANCIS. 0 H 

0103260658* 

40-1947 

OARC IA. P J 

0103270036 

40-1162 

FISHER. W L 

8103160360* 

40-659 


FRANCIS. D M 

0103260631# 

40-1947 

GARDENER, R 

Q 1 03 l 00396* 

50-461 

FISHER. W L 

0103160350 

40-659 


FRANCIS. 0 H 

Q 103260630* 

40-1947 

GARDNER, 0. T 

81031 10710# 

50-361 

FISHER. W L 

0103261 107* 

50-106 

0 

FRANCIS. 0 H 

0103260590* 

40-1947 

GARDNER , D. T 

8103110716* 

50-361 

FISHER. W. L. 

0103250652 

50-367 

Q 

FRANKLIN. 3. K 

0103170519# 

27-39 

GARFIELD. P. 

0103170395 

50-269 

FIGHEft. W L 

0103100676* 

70-1 144 


FRAZER . J 

8102260743# 

fdia 

GARNER. 0 J. 

0103030634 

50-346 

FISHER. W L 

0103060495 

50-10 

Q 

FREDERICK. D 0 

01031 10520 

50-367 A 

OAARAHY. J J 

G 1031 70025* 

70-820 

FI6FER. W L 

0103261097 

50-106 

0 

FREDERICK. E J 

0103160473 

RES 

OARRITY. J H 

0103100217 

30-309 

FISHER. U L 

8103100672 

70-1144 


FREDERICK. 0 G 

0103260610 

PR 

0ARR1TY, J H 

0103160300 

50-309 

fjcher. w l 

0103130240 

40-0760 


FfitOLUNO-R ft 

8103020057* 

FOIA 

OARRITY, J. H 

8103100509 

50-309 

FISHER. W L 

01O31QOO15 

40-G040 


FREDRICKSON. P 

0103260186* 

50-416 0 

OARRITY, J M 

0103310246 

50-309 

FJ8HEL- L 

0103170673 

XP0PTL1C 


FREE, W N 

8103120459# 

CONTRACT 

OARRITY, J H 

0103310194 

50-309 

FIShER. b 

0103101130 

40-0304 


FREEDMAN. P D 

0103200449 

50-269 0 

GARY, ft J 

6103190204 

50-449 

FIBPEft. W U 

□103190670 

50-409 

Q 

FREMLINO.A 0 

0103270260 

PR 

GARY. ft J 

0103230190 

50-445 

FIBHER. B P 

0103270741 

40-6622 


FREMGTAD. B A 

0103180433* 

50-209 H 

gary.r J. 

8 J 03200203 

30-445 

FIBI'ER- J- K 

0103260746 

50-289 

T 

FR fEDENHALD. ft 

0103050170* 

contract 

GARY, ft J. 

0103190293 

30-445 

FIBhER. W L 

010330035 2 

50-329 

G 

FR I EOENWALD.R 

0103090772* 

CONTRACT 

OAR Y. R J. 

01 03 1 10774 

50-445 

FJEK.P N 

0IO3OSO93Q 

PR 


friel.k p 

0103090196* 

CONTRACT 

GARY.R J. 

0103190277 

50-445 

FIS6E. L R- 

010320091 1 

50-330 

0 

FRISCO. D C 

0103060451 

50-289 H 

OAR V, R J 

01O31BO666 

30-445 

FlSEt. U « 

9103200910 

30-350 

0 

FHCViTt.fi 

9103260913* 

50-346 6 

OARY.fl J 

0103260979 

50-443 

FIS6E.L ft 

0103200543 

30-350 

0 

FROST. 8 R 

0101220231* 

50-155 F 

GARY* ft J 

01O324C474 

50-443 

FlWCCftALD.H J 

01031 70640* 

30-219 

e 

FRGST, S R 

9103020367 

50-235 P 

OARV. R J 

0103240474 

30-443 

FIT 7C£R ALD, J A 

0103230484 

50-220 

0 

EftOST.G R 

0103030708 

50-255 S 

gaske.m c 

0103260534 

ACftC 

FITZGERALD. M J. 

0103240592* 

50-219 

0 

FROST. 8 R 

0103030006 

50-235 9 

QAUSF.WI 7 2, C 

9103200522 

30-289 

FITZPATRICK. Q 

8103050770* 

50-305 

0 

FRDBT. 8 R 

9103040601 

30-253 B 

GAY, T E 

9103040263# 

30-133 

FITZPATRICK. 0 

0103130021* 

50-303 

0 

FROST, 8 R 

01030903?! 

50-255 P 

OEFEl.L, P J 

91031 70329 

SO -289 

FIX, J. 

0103200490 

50-209 

H 

FRO0T.8 « 

0103250163* 

50-255 0 

CEHft. A. C 

8103030U9G* 

50-275 

F|X,ft. 

0103200490 

50-209 

H 

FROST. S R 

0103310470 

50-155 V 

QEHft, A C 

0103030042 

50-275 

PtX.U. 

8103200490 

50-209 

H 

FftYLlUQ. R 

8103060744 

PR 

OEHR.A C 

8103130496 

90-273 

FLANDERS. W 

01031 80590* 

50-309 

R 

FUOITT.H D 

8103261 120* 

FOIA 

OEHR.A C 

8103130900 

30-279 

fleenor. c h 

0103050014 

contract 


FUOITT.H 0 

8103261134* 

FOIA 

QEHft. A C 

8103130496 

20-275 

fleendr. c H 

01030301 1 1 

CONTRACT 


FULLER. 0 H 

0103170433 

90-466 H 

GEHR. A C 

8103130500 

50-275 

FLEENOft ■ C H 

0103230946 

CONTRACT 


FULLER. 0 M 

0103190322 

30-466 H 

OEMR. A C 

8103200670 

50-275 

FLSENOR. C. M 

0103250564 

CONTRACT 


FULTON. J F 

□103270432* 

50-393 A 

OEHR.A C 

B 1032006 7B 

50-273 

FLEIBCHAKER.O 

0103030557 

50-275 

0 

FUR HUSH, M H 

9103030083 

50-2 75 0 

GEHR* A C 

0103230715 

30-273 

FLEI8CHAKER, 0. 

0103120960 

50-273 

0 

FURBU3H, M H 

0103200679 

50-275 0 

OEHR.A C. 

0103230715 

50-273 

FLEI8C MAKER. 0 

8103260750 

50-273 

0 

FURBUSH. M H 

8103230715 

50-2 75 0 

OE IS. 0 S 

0103250037 

PR 

Fleibcmaker. d 

0103260750 

30-273 

Q 

FURR.B J- 

8103180410 

30-324 Q 

GEORGE, K. 0 

0 J 0331 0 720 

70-607 

FLEIBCHAKEft, D 

0103260566 

30-273 

0 

FURR. B J 

8103100425* 

50-324 0 

GEORG 10U, B S 

8103180366 

50-273 

fl emjmo. a r 

0103090544* 

30-213 

a 

FURR, B J 

8103230297 

30-261 0 

OECRGIOU. B S- 

0SO32AO7GB 

30-273 

FLETCHER. J 0 

0103110753 

30-263 

p 

FURR. B J 

0103060233 

50-261 0 

OEOROIOU, B S 

0103260843 

30-2 ?S 

FLINT, B. C 

0103120609 

PR 


FURR. 0 J 

0103060240 

90-324 0 

GERETY, H F 

0103090596 

30-2 1 9 

FLDWERB, F. 0 

0103230426 

PR 


FURR. G J 

0103310904 

50-324 Q 

GERE TV. H F 

0103160396 

90-219 

flowers. F 0 

8103250910 

PR 


OAQLIARDQ. J E 

0103031105* 

50-267 0 

GERSICK. M 

0103110488 

PR 

FLOWERS. F 0 

8103250701 

PR 


OACLIAftDO, J e 

0103050636* 

30-313 0 

0ER9ICK. H 

01031 10493* 

Pft 

flynn, h. J 

0103090201 

CONTRACT 


OAHM. J U 

9103030677* 

50-267 B 

OERSICK, M 

0103110696 

PR 

FLYNN, 6 F 

0103030552 

50-324 

0 

GAUM. J g 

8103100606* 

50-267 R 

OEft STNER. W. C. 

81031 90096* 

50-461 

FLYfW. 0 F. 

0103030361* 

30-324 

0 

OAHM, J W 

0 1 031005S2* 

50-267 8 

GERU8KY. F M 

9102270590* 

53-171 

FLYNN. M 

8103261059 

CONTRACT 


OAHM, J W. 

0103310744* 

90-267 8 

GEST.R. E 

□103101142# 

70-794 

FLYNN. M J 

0103160213 

CONTRACT 


OAHM. J W 

0103110927* 

50-267 S 

OEST.R. £ 

0103101137 

70-754 

FLYNN, M J 

01 0326 I 125 

CONTRACT 


OALKIN, 1.8 

0103100722* 

QA999 

OETZ.L. 

8103250596 

Pft 

FOBE0. R L 

0103240410* 

30-233 

6 

oallaohar, r 0 

8103100172# 

40-7924 

OIBOONS, r D. 

8103050078* 

50-340 

foeoe. w m 

8103100640 

90-209 

H 

OALLAGHERrE j 

8103100215* 

50-329 Q 

QI0BDNS. T D. 

0103100455* 

50-327 

FDLEY. T F. 

0103190079* 

50-271 

a 

OALLAHER.R B 

0103090310 

NUREO 

0IDB0N3, T. D. 

0103100426* 

50-327 

FOLEY. T 

□103030290* 

30-29 

Q 

OALLINA, C. 

0103030302* 

50-320 0 

01 BOONS, T. D. 

0103190492* 

50-369 

FOLEY. T 

0103190067* 

50-29 

Q 

OALLO. J 

0103040736* 

30-247 0 

0IBB8. 0. C 

0103060754 

Pft 

FOLEY, T. F. 

0103200236* 

30-29 

0 

GALLO, R. M 

0103060305* 

90-307 0 

0IB5ON, T D. 

0103050472* 

50-390 

FOUOrrt 

B 103090941 

50-361 

0 

OALLO. J 

8103100347 

Pft 

GIBSON,*, F. 

0103130716* 

50-200 

FOOTE. A P- 

8103170346 

30-209 

H 

OALLO. J. 

0103100347 

PR 

GIBSON. A. F 

8103090372# 

30-393 

FORAW, J. F. 

0103200699 

50-273 

H 

OALLO. R. M 

01032^0604 

S 0-309 9 

GIBSON. A. F 

8103120840* 

30-269 

FOfiO. £ 

8103130155* 

30-327 

0 

OALLUCCI. R- 

0103020723 

NUREO 

GIBSON. A F 

0103340301 * 

70-143 

FOfiO.E. 

0103130167* 

30-327 

0 

gamble, d. W 

8103170205* 

FOIA 

OIBGDN, A. F. 

8103260910* 

70-143 

FORD, W 

0103230595 

30-946 

l> 

OAMMIE.O B 

0103190417 

90-31 7 J 

GIBSON. A F 

BI 03050255* 

70-1113 

FOROrM ft 

B 103250646 

NUREO 


OANOUER. T. 

0103120779 

RES 

GIBBON. A. F 

B 1 03130644* 

70-27 

FORNEY. W. L. 

0103040066 

30-409 

8 

OARCIA. E-M. 

0103100010* 

30-133 0 

GIBSON. A F. 

0103060370* 

70-1151 

FORNEY, U L. 

0103240392* 

50-409 

0 

GARCIA. E M 

0103100403* 

90-528 0 

OIBSON. A. F. 

B 1 03160969* 

30-369 

FORNEY. W 

0103190903 

50-409 

0 

GARCIA. P. J- 

8tO303U35 

40-3493 

OIBSGN. A F 

8 1 031 60491 * 

30-369 

FOSTER. J. E. 

0103170724* 

50-341 

0 

OARCIA, P. U 

8103060794 

40-1162 

GIBSON. 0 r 

B 1 0326034 1 * 

70-143 

FOSTER, H E. 

9103100741* 

0A999 


GARCIA. P. J- 

0103060797 

40- 1 1 62 

GIBSON. A. F. 

B 1 03 190057 * 

30-364 

FOSTER, L E. 

01031 00239* 

90-369 

0 

OARCIA. P J. 

0103060300 

40- l l 62 

GIBSON. A F. 

B 1 03260473* 

70-1201 

FOSTER. J E 

0103170710* 

50-341 

0 

OARCIA. P. J- 

0103060004 

40-1162 

GIBSON- A. F. 

81 03100357 

70-992 

FOSTER. H. 

8103060254 

70-1191 


OARCIA. P J 

8103060a 0? 

40-U62 

GIBSON. A. F. 

0103260141 

27-47 

FOUKE.P- L. 

8103230647 

30-443 

0 

OARCIA. P J 

0103060010 

40-1162 

GIBSON. A. F 

8103260370# 

50-340 



ACCESSION 

SUBJECT 



authcr 

fTJ.-OER 

CATEGORY 

AUTHOR 

GILBERT. n c 

G] 02260526* 

FOIA 


CR»>E£SER.W L 

gilbert. o 

6 103030336* 

50-490 

Q 

0RAE5SER.H -L 

0 1 l.DER T . J 0 

0 1 0333080 J * 

SO -330 

9 

CRAESS-R. K L 

GILBERTS. D. € 

0101020083 

50-202 

0 

oraerser. h. l 

OILOER7S. l d 

0103261190* 

50-490 

0 

GRAriAM . M J. 

Ott REP T 5. 0 E 

B 1 03200446 * 

50-261 

Q 

CRahaM-H J 

OlLDERf ‘ « S 

0 1 03 J 70392 

50-299 

0 

OR amah. m J 

GILBERTS. 0 E 

0103260607 

50-263 

0 

ORanDEcRG, J 

ojlhepts. d e 

91 03190661 

50-263 

Q 

GRANT, B M 

0 JL3ERT&. D E 

0103250131 

50-263 

0 

grant* b h. 

0 l LONE R - « L 

6 1 03 1 90270* 

50-255 

0 

GRANT, 0 M. 

0 1 L ^EK T , V 

01 0305070ft* 

50-320 

U 

GRANT. B H 

GILLEN. D 

01 0306092-1 

40-8504 


GRANT, w 

GILLILAND. D L 

61031701 46* 

50-18 

R 

ORANT, W. B 

crsGRitH, ft 

0 1 03 1903?*? 

50-209 

H 

GRAVES. 2 R 

OINQGERO, T 

01031 10793 

RES 


GRAVE9.R H 

OINS8ERG, 1 

6103110709 

RES 


0 RAVES- R h 

OINSOERO, ^ 

G 1 01 120707 

RE 9 


GRAVES. R H. 

oinscero. t 

G 1 033 l 08 7B 

RES 


GRAVES. R H 

GIRARD. E H 

0103040825* 

50-395 

0 

GRAVES- B H. 

GIRARD. E H 

6 1 03120423 1 

50-430 

Q 

gray, j r 

GIRARD. £* H 

G10J12043A« 

50-296 

Q 

GRAY, j ft 

GIRARD. E H 

01 03260900* 

50-390 

0 

CRAY. J R 

QIPARD. E H 

G 1 0326021 t * 

20-389 

0 

GRAY, j ft 

OtfiCUARO.P R 

G 103 120210 

PQIA 


GRECH!* AM. E 

0LAO04.A. A F 

0103130006 

ccntract 


greenly. f. 

olacola, a. f 

0103050166 

CONTRAC r 


GREEN, ft J 

olagola. a f 

0103130651 

CONTRACT 


CREENNAV. E 0 

GL ACf>_ A* A F 

0103090768 

CONTRACT 


green, ft j 

OLACOLA. A F 

6 103090456 

CONTRACT 


CREENMAN. E. G 

GLEASON. J P 

0103100600 

30-402 

0 

GREENLAW, E 

GLEASON- J P 

0103160620 

50-402 

0 

OREEN. ft J 

GLENN. J 

0)03260146* 

FOIA 


GREEN, ft J 

GDDDARtJ. R. J 

0 1 0304048 I 

50-471 

0 

GREEN, L 

ODDDARP- R. J 

0 l 03040506 

30-461 

0 

GREEN. H J 

Q3DDARD. R J 

6103100339 

50-237 

0 

GREENE. Q A 

ODDDAftp. R J 

0IO325OOI4 

50-237 

T 

GREEN. H J 

GODWIN. A. V 

8103030642 

70-2909 


OREENMAN. E 

GODWIN. A V 

B 103050637 

70-2909 


GREEN, ft J 

QOLD.P 

01O32CO637* 

50-443 

0 

OREEN, H J 

gclddero. e 

G1030SC927* 

CONTRACT 


GREEN. »l J 

OCLDOERG.J N 

0103050638 

30-490 

A 

OREEN^AN.e 0 

3CLD0ERG* J II 

8103090538 

50-490 

A 

OREEN. H J 

SDLDBERG.M L 

6103180672 

50-247 

G 

GREEN. H J 

33L0BEPG. J H 

0103250620 

Pft 


OREEN. H J 

OOLDOERO. J H 

B J03260326 

PR 


OREEN- 11 J 

GU^OGERO-8 C 

6103090523 

30-250 

0 

GREEN- H J 

GOuDCERO. 0 C 

0103100326 

50-367 

A 

GREEN. H J 

geldderg- j h 

0103100204 

50-466 

0 

GREEN, h J 

OCLOBEfiO. J R 

0103120292 

50-471 

0 

GREEN. H J 

GOLOCERO. J. ft 

9103160246 

50-498 

V 

GREEN. H J 

OCl.DGERO. J. ft 

01O3I3CO42 

50“ 471 

Q 

GREEN^AN. E 

GQLSfitflO. J. H 

0103200304* 

30-490 

ft 

GREEt^.W P 

golodepg- J. R 

0103190043 

30-471 

G 

GREEN. H J 

G0-03ERG. J. H 

0103200290 

00-498 

ft 

GREEN. H J 

goldoero. b c 

0103200737 

50-395 

0 

GREEN. H J 

GOLDBERG* S € 

01 03240027 

50-399 

a 

GREEN. H J 

goldoero. s. c 

0103240394 

30-230 

0 

GREEN, h j 

OOlDDERO. j. h 

8103270659 

50-49S 

A 

GREEN. H 0 

ooldgerc.j h 

0 103270761 

50-490 

F 

GREEN, M J 

G0„P3ER0 * 8 C 

B 1032706 48 

50-367 

0 

GHEEN. H J 

GOLDBERG. 8 C. 

0103310222 

50-367 

0 

GREEN. M J 

OOLPBFRO. 6 C. 

0103310237 

30-367 

0 

GHEGER.L ft. 

GOLDBERG. J H 

0103300163 

30-490 

F 

ORECER.L R 

GOLDBERG. 8 C. 

8103310329 

30-250 

P 

GRECO, R 

oolonan. l a 

0103120755 

PH 


GRIDER. H 0 

OOLLER.K R 

0102260566* 

FOIA 


OftlER. B H 

GOLUB. H V 

0103260077* 

PfiOJ 


ORIEfi- 0 » 

GONZALEZ ■ M 

01031 200 JO 

XPQRTLlC 


OftlER, 0 K 

GCGQ.H ft 

8103190002* 

0A999 


GRIER. 0 H 

GODDARD- R J 

9103180379 

50-237 

0 

OR! Eft- 0 H 

OOOCHOPE. A C 

8103190623 

70“ 1 308 


GRIER. 0 H 

GOODLlNG, B 

91031 70276 

50-209 

H 

GRIER- 6 H 

OCOD.-fAN, L S 

0103190648* 

50-409 

P 

GRIER, B. H 

GOOD* AN, L 3 

0103100501* 

50-409 

8 

GRIER, B H 

ODODKAN. L. 9 

91031 10666* 

50-409 

8 

GRIER. 0 ft 

GOODWIN. W. L 

9103060250 

70-1151 


GRIER. B H 

GGODL'I N. E. € 

9103110312* 

50-322 

A 

GRIER. B H 

OORANSON. R A 

0103230777* 

50-263 

S 

GRIER. B H 

GORDON. P 3 

0103120728 

PR 


GRIER, B H 

GORMLEY. « C 

G 1 03130106 » 

CONTRACT 


GRIER. B M 

ODSQICK. L V 

8102180209* 

SECY 


PR TER. B H 

OOrCHY. ft L. 

81031 70109* 

50-*466 

0 

GRIER. 0 H 

OOTTSHALL.C L 

0103160237* 

TOPREP 


ORIEfi. B H 

GRAE8SER. K. L 

8103020397 

30-295 

ft 

GRIER. 0 H 


accession 

SUBJECT 



ACCESS t ON 

8U8.EC 

NLMGER 

CATEGORY 

AUTHOR 

NUMBER 

CATE001 

0103100249 

50-295 

R 

GR 1 Eft- 0 H 

0103090000 

50-352 

0103100593 

50-295 

S 

GRIER. P H 

0103240005 

PR 

0103170521 

50-299 

6 

GRIER. S M 

8103230170 

50-334 

0103310540 

50-295 

6 

GRIER. 0 ft 

8103050376 

50-334 

91 031 70089* 

50-369 

0 

OR IFR. B ft 

8103090708 

30-334 

B10312CB02* 

50-369 

0 

DRIER. 0 M 

0103100636 

50-272 

0103130143# 

50-369 

0 

OR 1ER.D H 

0 1 031 30026 

70- 1 703 

BV 0312060 3 

PR 


GRIER. 0 H 

0103100030 

50-293 

0103261072* 

FOIA 


GRIER. D H 

0103090074 

50-293 

8103261 102* 

FOIA 


GR 1 ER. 0 H 

□ J 03230909 

30-219 

0103261109* 

FOIA 


GRIER. B ft 

8103040179 

50-317 

B 103261 120* 

FOIA 


GRIER. 0 H 

0103040102 

50-244 

8103170532* 

27-39 


OR I Eft. □ H 

8103040103 

50-272 

0)03120400* 

50-331 

0 

CRIER. 0 « 

8103040107 

50-277 

0103270074 

T.UREO 


GRIER. D ft 

8103040190 

50-220 

0103330547 

90-213 

ft 

GRIER. D H 

0103040196 

50-245 

0 l O3O3C022 

50-213 

R 

GRIER. 0 H 

0103040200 

50-219 

0103090542 

50-213 

8 

CRIER. P ft 

8103040202 

50-334 

0103170344 

50-213 

R 

GRIER. 0 ft 

0103040205 

50-3 

01031 70A00 

50-213 

8 

OR IFR. B H 

0103040209 

50-213 

0103110047 

50-269 

0 

OniF.R-Q H 

9103040214 

50-293 

0103190620 

50-209 

0 

GRIER- 0 ft 

0103040220 

50-309 

0103200650 

50-209 

T 

OR I Eft. 0 M 

0103040223 

50-271 

0103240578 

50-269 

T 

CRIER. B ft 

0103040223 

50-333 

8103050709# 

90-220 

0 

GRIER. B ft 

0103040233 

50-206 

9103090797* 

50-333 

Q 

GR IFR- B H 

0103040236 

50-29 

0103240470 

90-296 

8 

GRIER. B H 

8103040239 

50-289 

0103190609* 

50-206 

0 

GRIER.fi H 

□103040244 

50-320 

0103240461 

50-296 

8 

GftlER.fi 11 

01O31OOC97 

50-397 

8103270700# 

30-272 

0 

GflIEfl. fi H 

8103190660 

50-243 

0103050669 

50-334 

S 

GRIER. B ft 

0103030248 

30-410 

0103020524 

30-296 

9 

GRIER, B ft 

0103030256 

50-322 

0103020532 

50-327 

9 

CRIER. D ft 

0103030263 

50-271 

0103110356 

50-367 

ft 

GRIER. B ft 

0103030271 

50-293 

0103040639 

50-296 

3 

GRIER. B II 

0103030270 

50-333 

8103310070 

RES 


GRIER. 0 ft 

8103030290 

50-334 

0103100490 

90-327 

3 

OflIEfl.fi ft 

0103030296 

50-219 

0103100509 

50-272 

8 

OftlER.fi H 

0103030379 

50-245 

01O3IOO4DO 

30-327 

3 

OftlER. G ft 

0103030306 

50-307 

0103(10477 

90-327 

8 

CRIER. 0- H 

0103030391 

90-277 

0103110531 

50-327 

S 

GRIER. B H 

01O3O3O39Q 

50-352 

0103100491 

50-277 

9 

CRIER. B ft 

0 1 03030406 

50-220 

01 031 00500 

50-327 

S 

CRIER. D ft 

0103300106 

50-352 

0(03100460 

50-327 

S 

GRIER. 0. ft 

0103270793 

50-333 

0103100500 

30-296 

6 

Oft I Eft. G ft 

0103200145 

50-3 

81031 10609 

90-259 

8 

CRIER. D H 

0103200150 

50-213 

B] 031 60755 

50-259 

8 

GRIER. B H 

0103200164 

90-277 

01031 70614 

50-327 

6 

ORIER.fi ft 

0103200166 

50-220 

01031 70530 

90-327 

8 

OftlER. G ft 

0103200171 

50-334 

0(03170240 

50-260 

8 

OflrER.Q H 

0103200176 

50-309 

8103170400 

50-327 

8 

CRIER, B H 

01 032001 70 

50-333 

01031 70337 

90-272 

8 

ORIER.B ft 

0103200100 

90-320 

8103200794* 

CONTRACT 


GRIER. B ft 

0103200101 

50-245 

01 03 I 70590 

30-327 

8 

GftIER.fi ft 

0103200105 

90-219 

0(03230792 

30-296 

8 

OftIER.fi ft 

0103200106 

50-239 

0103240452 

50-239 

S 

ORIER.B H 

0103200192 

50-293 

0103240540 

90-296 

S 

GRIER. G H 

8103200193 

50-317 

9103250297 

50-327 

8 

ORIER.B ft 

0103200195 

30-271 

8103250299 

50-260 

8 

ORlER.fi ft 

01 032001 9Q 

50-29 

0103250497 

50-327 

S 

ORIER.fi ft 

0103200199 

50-272 

0103310591 

50-260 

8 

GRIER. 0 H 

0 1 0320020 2 

50-244 

0(03310751 

30-259 

9 

ORIER.B ft 

0103200205 

50-206 

01 03030S 67 

50-346 

S 

GRIER, B ft 

0103200207 

50-402 

0103100715* 

50-409 

a 

GRIER. B H 

0103200120 

50-293 

0103310903* 

70-020 


GfttER.fi ft 

0103200131 

50-213 

8103100446 

50-294 

l 

GRIER. G. H 

8103200135 

50-309 

0103040540* 

70-020 


OR I EH. 0. H 

0103200138 

50-320 

0103040545* 

70-020 


ORIER.fi ft 

0103200140 

50-5(6 

81031(0537* 

50-206 

a 

GRIER, G. H 

0103200143 

50-322 

8103120825 

90-320 

0 

GRIER. G H 

0103200149 

50-3 

a 103030049 

90-320 

G 

0R1ER. B. H 

0103200153 

50-405 

0103040314 

70-020 


ORIER.B ft 

0103200155 

50-244 

0103090715 

50-320 

0 

ORIER.B ft 

0103200139 

50-29 

0103020127 

50-317 

0 

GRIER. G ft 

0103200163 

50-271 

0103020139 

50-293 

0 

GRIER. B. ft 

0103200167 

90-334 

8103020139 

50-272 

0 

GRIER. D H 

8103200173 

50-412 

0103020146 

50-286 

0 

GRIER. B. ft 

0103200102 

50-317 

810302014R 

50-245 

0 

ORIER. B H 

6103200107 

50-219 

8103020154 

50-320 

0 

GRIER, fi ft 

0103200190 

50-363 

8103020150 

50-219 

a 

ORIER.B H. 

0103200201 

50-387 

0103040436 

50-443 

0 

GRIER, B. H 

0103200203 

50-354 

810309001 1 

70-020 


GRIER. B. H 

8103200208 

50-272 

0103260142* 

FOIA 


GRIER. 8 H 

0103200210 

50-206 

8103(30115# 

70-1703 


ORIER, B H 

0103200213 

50-392 

0(03100212 

50-245 

Q 

ORIER.B ft. 

0103200217 

50-277 


GRIER, B H 

0103200223 

50-220 

0 

CUI GTE. F C 

01 032? 04 9 7 

Ptt 

halsetm.g A 

0103120752 

RES 

GRIER. B M 

0 1 03200225 

50-410 

0 

GULOEMONOW 0 

Q J C3 ) 00699 * 

50-566 0 

HAl TFjNMAN. H L 

01O3O5C662 

50-70 

GRIER, D H 

6 I 03200228 

50-443 

a 

OUl.DEMCr/D. W © 

0 1 03240226 # 

50-266 0 

hal h l 

0103X70491 

30-70 

GRIER. fl H 

81 03200231 

50-333 

0 

gumule . r W 

810326092/* 

30-386 S 

HAL TERM At*. M 1. 

PI ON27047? 

90-70 

CRIER. B H 

01 032002 J9 

50-245 

(1 

GUMJfNO. s H 

8103020507 

27-39 

maltersan. H l 

010J2/0573 

30-70 

CRIER. 6 H 

Q1 03200023 

50-387 

Q 

Ol,PP/. J 0 

01031 9070.7 

RES 

HAL TER 1 'AN. H L 

G10J270601 

50-70 

CRIER, B H 

8103200033 

50-277 

0 

OUPPY, J 0 

01O3I9CGO9 

RES 

HAL TERHAM, H L 

G10327C49? 

50-70 

CRIER. B H 

0103200039 

50-245 

0 

OUPP >. J 0 

0103310906 

RES 

HALTERMAN, H L 

0 1 0 3“ / 0 ‘i 9 7 

50-70 

ORIER.B H 

0103200045 

50-220 

0 

GUSTAFSON. P F 

0103250493 

PR 

HAL TFRMAN, H L 

010 32 VC 5 73 

SO- 70 

CRIER, B H 

0103200048 

50-320 

0 

0U9TAVE. R P 

0103260540 

CONTRACT 

hai.terman. h l 

□ 1 032/060 J 

SO- 70 

OR IER. fl H 

0103200054 

50-271 

a 

oustafsqn. p f 

8103230500 

PR 

HAfiArA. G 

01C325CO31 # 

50 '36 1 

QRCER. B H 

0 1 03200038 

50-443 

0 

ojstave.p p 

0103270031 

CONTRACT 

HAMAW f . J frl 

01033) 0257# 

50-309 

CRIER. P If 

Q 103200063 

50-244 

Q 

OUSTE.W J 

0 J 032301 42* 

50-450 A 

HAMILTON. J F 

01C3I 1 02 J 5 

71-4 22 

CRIER, p. H 

0103200069 

50-333 

a 

GUTHRIE. 1) 

8103130302 

71-400 

hamiltcj.l p 

G J032G0?69 

90-466 

GRIER. B. H 

0103200074 

50-317 

a 

O'JTHRIf. C L 

W 1 0303082 1 

NjREO 

HAM.'VJ.ND. H H 

0 1 03173696 

30-589 

ORIER. B. H 

0103200076 

30-293 

0 

OUT IERRF? . J r 1 

9103040416 

50-498 0 

HANAl-ER. s m 

RIC2270J51 * 

TOPflLP 

CRIER, B. H 

0103200070 

90-213 

0 

OUT lERREl. J M 

SI 031 20241 

50-490 0 

HAMCHEY. 1. A 

8100260364 

NAS T E i 

OflIEfl.fi H 

0103200002 

50-29 

0 

GUT 1FHREI. J M 

8103180063 

50-498 0 

HANCCCA. J A 

6 ) 03040739* 

50-302 

CfllEfl.fi. H 

0103200006 

90-363 

0 

cutierrei. J M 

0103240389 

50-376 0 

HANCPCW . J A. 

£31 03240747* 

50-302 

ORIER. 0. H 

0103200091 

90-3 

0 

CUTTMA\M. J 

0102)20542 

50-34 P 

HANCOCK. J A. 

0103040 l 04 

50-302 

OR IER. B. II 

0103200095 

50-272 

0 

GLYNN. T P 

0103030499# 

50-350 0 

HANCOCK, J A 

0103160905* 

50-302 

ORIER, fl. M 

0103200099 

30-219 

0 

CWVN'N. T P 

0J 03190002* 

50 *3 98 0 

HANCOCK. J A 

0103330040 

50-302 

OR IER. fl. H 

0103200102 

50-334 

0 

HAASS. W P 

0 • 02020030 

50-397 A 

HA NO OCA . J A 

CM03C9051Q 

50-302 

ORIER. 8. H 

0103200103 

30-206 

Q 

HAASS. U P 

01 031 7C676 

TCP REP 

HANCOCK, J A 

01O3C7O55O 

50-302 

ORIEfl. B. H. 

8103200103 

30-308 

0 

HAASS. U P 

n 1 031 20044 

30-416 h 

HANCOCK J A 

0103110951 

SO 302 

OR TEA. B. H 

0103200106 

30-309 

0 

HA ASS. W P 

8103180300 

TCPREP 

HANCOCK. J A 

01O3J2O3C1 

50-302 

ORIER. B. H 

8103200112 

90-209 

0 

HAA9S.H P 

0103250466 

HI SC 

hanccck, j a 

8103160692 

SO 002 

ORIEfl. B. H 

8103230196 

90-322 

0 

NAASS. u p 

0103230749 

tofrep 

HANCOCK. J A 

8103160697 

50-302 

ORIEfl. 13. H 

Q 103230206 

90-403 

0 

haem:., j o 

0103160467* 

50-220 I 

HANCOCK- J A 

8103) 70S71 

50 J02 

CIUEfl. P H 

8103230222 

50-412 

0 

HAGAN. T f 

0103050175 

contract 

HANCOCK. J A 

910317054? 

50-302 

ORIEfl. D W 

8103230224 

30-916 

Q 

HAGAN. T F 

0103261053 

contract 

HANCOCK- J A 

9)03) 70402 

30-302 

CRIER. & W 

Q103230227 

30-410 

a 

HAGAN, T F 

0103261062* 

CCNTRACT 

H/W4C0CK. J. A 

0503240339 

50-302 

Ofl IER. B H 

8103230230 

30-332 

a 

HAGAN, r f 

0103030163 

CONTRACT 

HAN’COCK . J A 

0103240534 

30-302 

©R IER. 0 H 

8103230237 

30-394 

0 

HAGAN, T F* 

0103270423 

cot. tract 

HAN3RAHAN. E 

01O3O3GSOO 

71-33 

CRIER. B M 

0103200129 

50-277 

Q 

hagar, R C 

8103250293 

NJREO 

HAM N'JN, J N 

©1031 10C61 

50-261 

CRIER. 0 H 

01 03200 130 

90-213 

0 

hacey. h 

810323001 4 

CONTRACT 

HANNON, J N 

810326005P 

SC -324 

ORIER. 0 H 

0 1 03200 1 33 

50-244 

0 

HAOEY. H 

0 J 031 20433 

compact 

HANNON, f N 

8103300569* 

50-331 

CR IER, B H. 

8103200134 

50-322 

Q 

HAGEY, H 

0IO324CO20 

CONTRACT 

HAM/? AHA M' E J 

© 1 03 100958# 

50-237 

0/U E R . B H 

8103200137 

50-354 

a 

HAOEY, H 

0103230066 

CONTRACT 

HAWRAHAtJ.E J 

G 1 0 1 200449* 

JOCFR 

OR IER. a H 

0103200141 

50-334 

0 

HAORMAN, P L 

0103090469 

RES 

HANRA^AN.E J 

8101200623* 

IOCFR 

GRIER. B M- 

8103200144 

50-410 

0 

HAOUE.R L. 

0(03)00699# 

30-266 G 

HANR A |J AN - E U 

81032:10079* 

50-369 

OR IER. fl H 

0103200148 

50-320 

Q 

haoue.r u 

0103240226# 

30-266 0 

HANRAHAN, E J 

0)03160404# 

IOC FQ 

ORIEfl. fl H 

8103200130 

50-363 

0 

HAHN, G 

8 1 0326 1214 

RECCU 

HA N RAH AN- E J 

G 1031 70326* 

10CFR 

GRIER. 0 H 

0103200152 

90-286 

0 

HAfRFIELD-K J 

0103060312 

90-200 J 

HANRAHAN. E J 

8 103 170742 

10CFR 

ORIEfl. 8 M 

0103200194 

50-272 

0 

HAIRSTON- C 

0103030319 

CCNTRACT 

hanrahan-E J* 

810331 0947# 

IOCFTI 

ORIER. 8 H 

010320013? 

90-405 

Q 

HA I R ST ON'. C 

0103030269 

CCNT RAC T 

HANSEN. L E 

8)03041003 

71-6301 

ORIEfl. B H. 

8103200161 

50-516 

0 

HA1R9TCN. C 

0103C90223 

30-289 0 

HANSEN, U. A 

0103090048# 

50-4GJ 

GRIER- 0 H, 

0103200169 

50-220 

0 

HAIRSTON. C A 

9103040729 

CONTRACT 

/IANS EM- 0 

0103090004# 

Pf) 

GRIER. D H 

0103200170 

50-307 

0 

HA1K5TDU, C A 

0103050057 

50-259 P 

Hansen. L. E 

0103040922 

7 1 - 6 W 1 

ORIER. B H. 

8103200173 

50-352 

0 

HAIR6I0N.W. G 

0103020606* 

90-340 S 

HANSEN . L J 

0103090431 

7I-914S 

ORIER, B H 

□103200104 

50-243 

0 

HAIRSTON, C A 

0103040749 

CONTRACT 

HANSEN, L E 

0103390^20 

70- 123', 

ORIER, B H 

8103200188 

50-443 

0 

HAIRSTON. C 

81030901 14 

CONTRACT 

haneeh. l j 

0103040993 

71-91 1 j 

ORIER, fl H 

0103200206 

30-3 

0 

HAIRSTON. C 

0 1030901 30 

CONTRACT 

HANSEN. L E 

0103160617 

>CP0fl TL J 

ORIER. 0 II 

0103200209 

50-317 

0 

HAIRSTON. W 0 

0103170656* 

50-364 R 

HANSEN . L U 

81031 70021 

7S-9 1 3n 

ORIER.© H. 

8 1 0320027 7 

30-29 

Q 

HAIRSTON. U G 

8103100507* 

50-340 R 

HANSEt 1.. D 

8103300128 

PR 

ORIER, B H. 

8103200282 

90-271 

Q 

HAIRSTON, C 

8)03100231 

contract 

HANSEN. L E 

0103270327 

<pcrtli 

ORIER, B H 

0103200283 

90-333 

a 

HAIRSTON. C 

0103100275 

COMPACT 

HANSON, R 0 

8103040671 

RES 

Oft IER, B H 

8103200287 

50-309 

0 

HAIRSTON, C 

8103100294 

contract 

HANGCIN. 0 E 

9103050669 

50-482 

ORIER, fl H 

0103200293 

90-289 

0 

HAIRSTON. C 

SJ03100339 

contract 

HANSON. W U 

9E03J003C2* 

CON TRAC 

CRIER, 0 H 

0103200290 

50-219 

Q 

HAIRBTCN. C 

8103190001 

CCNTRACT 

HAPgnECHT. 0 

0103020053 

foia 

CRIER, 0 H 

0103200302 

50-293 

0 

HAIRSTON. W G 

©1031 70610* 

50-340 3 

HARDIN. A K 

8103160000* 

50-261 

CRIER, 8 H 

0103200317 

30-412 

0 

HAIRSTON. C A 

0103230901 

50-443 A 

HAR01N, A K. 

01O31BO296* 

50-261 

GRIFFITH. P 

0103160939# 

REVIEW 

GRP 

HAIRSTON, C 

0103230933 

CONTRACT 

HARDY. J E 

0103250629 

NUR EO 

GRIFFITH. C 

0103290509 

PR 


HAIR6TCN. C 

0103310853 

CONTRACT 

HARMON. 0. F 

8103040532* 

40-06 1 C 

GRIMES, B K, 

0103160040* 

50-275 

0 

HAIRSTON. C 

0103261079 

contract 

HARMON. D F 

0103260623* 

40-1947 

OR IMES, B K 

0103160357 

□RO 


HAIRSTON, C 

0103270040 

CONTRACT 

HARMON, D F 

8103260627# 

40-194; 

QfttMEO.C. 1 

0103110093 

50-461 

A 

HA1RSTCH.C A 

8V03270565 

cgutract 

MAR MIN, D F 

9103260572* 

40-194*3 

GRIMES, B K 

8103030894* 

50-279 

0 

HA 1ST. D P 

0103090741# 

30-377 0 

HARMON. D F 

9103260563* 

40-1943 

GRIMES. C I 

810312071 I 

50-461 

A 

HA 1ST. D P 

0103250004# 

50-397 0 

HARMON- 0 F 

0103260539* 

40-1943 

0 RIMES, C I 

8103120763 

90-470 

A 

HALE, C J 

8103040290* 

0A999 

HARMON. D H 

B 1030 5034 0 

XPCRTL1 

GRIMES. C I 

8103270095 

50-219 

P 

HALE. C J. 

81 03 J 60624# 

0A999 

HARMON. 0 U 

0103240699 

XPCRTLI 

OR I MM, A F. 

B10319046G 

50-209 

H 

HALE. C J 

8103160605* 

QA999 

HARRAN. 0 

©103170666* 

50-249 

OROCE. fl M. 

0103160503 

50-309 

0 

HALE. C J 

8103110090* 

GA999 

HARR ISCN. J J 

©103030457# 

30546 

OROCE. fl. H 

0103160504 

50-309 

P 

HALE. C J 

8103100751 * 

QA999 

harm ts. j r 

8103160235* 

50-910 

OR 0 CAN, J F 

8 1 03090578 

30-369 

P 

HALL, R E 

8103030358* 

50-490 0 

HARRIS. J R 

8103050286# 

50-491 

OnOH.R. B 

8103170375 

30-2B9 

W 

HALL. RE 

8103130348* 

30-498 a 

HARRIS. J R 

8103240666* 

50-424 

GROSSMAN. H 

8103120527 

50-393 

0 

HALL, fl E 

8103190030* 

50-490 0 

HARRISON. J J 

8103261 144* 

50-946 

GROSSMAN, H 

8 1031 30431 

S0-259 

G 

HALL. R E 

0103261190# 

50-4 90 0 

HARRIS, j R. 

8103190045* 

50-389 

GROSSMAN' H 

0103120434 

30-395 

0 

HALL. B 

B103230016* 

50-335 0 

HARRISON. P 

9103030737* 

50-220 

0R0S6HAN< H 

8103290454 

50-393 

0 

HALL. R E. 

0103040623 

NUREG 

HARR t SON. P 

8103120939* 

50-220 

OROTENHtl IS. M 

0103240531* 

50-230 

G 

HALL. R E 

0103090007 

NUREG 

HARRISON. P. 

0103170631* 

50-220 

GUCUA, L. T. 

0 1 03240222 

30-321 

P 

HALL. R E. 

0103040607 

NUREG 

HARRISON. 0 

©103100625 

50-490 

OtlBNlUER • R C 

0103100087 

NUREG 


HALL IQAN. T J 

Q1O326O706 

50-307 0 

HARR INGTON. R. M 

0103260030 

MUREQ 

GUINN. P. ft 

0103260191# 

40-0610 


HALLMAN, D A 

8103230395* 

30-269 P 

HART . H C 

9103270164 

70-607 


504 PERSONAL AUTHOR INDEX 


AUIHCO 

accession 

NUMBER 

SUBJECT 

CATEOOftY 

author 

ACCESSION 

f.UMDER 

SUBJECT 

CATEGORY 

AUTHOR 

accebsicn 

NUMBER 

8USJECT 
CAT EODR’ 

MAftT.H C 

61032701 66 

70-6B7 


pEISmMan, p F 

8103050397 

50-331 

0 

HENORIE. J M 

0103240116 

70-143 

MART**! C 

6 1 032701 93* 

70-607 


HE 1 SWAN. R F 

8103050769 

50-305 

0 

HENDRIE, J M 

G | 032604 1 9 

C0MMIS9K 

MART.R J 

8103040531* 

70-020 


HE 1 S/tMAN , R F 

810313001* 

50-309 

Q 

HENDRIE. J H 

8103270110 

30-275 

hart. J 

0103230642 

50-302 

F 

HE I SWAN. R F 

0103040015 

50-346 

S 

HENDRIE. J M 

8103261192 

C Orth I S3 1 1 

HART. J 

0103240046 

50-382 

A 

heiehman.r f 

0 103050339 

50-263 

0 

HENORIE. J M 

0103261190 

COMM 1 S3 If 

HARTER. E. 9 

0103310680 

70-1703 


HF.lSHMAN.fi F 

0103050342* 

50-263 

0 

HENDRIE. J M 

0103261 199* 

COMM 1 89 1( 

HARTMAN C J 

0103190153# 

50-155 

F 

HEISHMAM.R f 

0103050794 

50-409 

0 

HENDRIE. J fl 

8103261137 

COMM IBB It 

HARTMAN. C J 

01031 10471 

50-155 

R 

HE 16m MAM. R F 

0103090*23 

90-373 

0 

HENDRIE, J M 

8103261205 

COMM 1 69 K 

HARTMAN, C 

0)03230043 

50-2D9 

T 

HEISHMAN. ft F 

0103090794 

50-282 

0 

HENDRIE. J. M 

8103261209* 

COMM 189 J[ 

HARTWtO.P D 

SI 03040394 

M 1 SC 


hEIfiHMAN.fi F 

9103090264 

50-254 

0 

HENDRIE. J M 

0103260576 

COMMI88II 

HARWOOD. F C 

01O32CO437 

50-289 

H 

HEl6WAN.fi F 

9103100*95 

90-266 

o 

HENDRIE. J M 

0103260501* 

C0MM1S9K 

HASLAH. E F. 

9 I 0310071 3* 

0A999 


HE 1 SHMAM. R F 

8103100689* 

50-266 

o 

HENORIE. J M 

0103260303* 

COMM ISSN 

HATCH. B W 

8103040615 

50-297 

P 

HElEHrtAN.fi F 

0103090100 

90-264 

0 

HENDRIE. J M 

0103260906* 

C0MMI68H 

HAUB.A P 

81031 10693* 

50-361 

1 

HE 1 SHrtA.N. R F 

0 J 03130104 

30-319 

0 

HENDRIE. J M 

9103260591* 

COHMI69N 

HAUETEfl. R. L 

8103260295 

PR 


HE r SHrtAN. R . F 

QI03I30) 12* 

30-315 

0 

HENDRIE. J M. 

8103260594* 

COMM ISBN 

HAU3WE Y. C. J 

0103260497 

50-201 

P 

HEISHMAN. R F 

0103030390 

50-135 

Q 

HENDRIE. J M 

0103260596* 

C0MM1B8K 

HAUGHNEY. C. J 

9103260505 

50-201 

P 

HEISHMAN- R F 

0103050401 

50-390 

0 

HENORTE. J H 

0 103260599* 

COHHISSK 

HAUGWEY, C. J 

01032501 B3 

50-201 

P 

HElSHMAN.fi F 

0103050409* 

30-350 

G 

HENDRIE. J M 

0103261149 

COMM I6S H 

HAUGHNEY. C. J 

010326051 6 

50-201 

P 

HE16HMAN.fi F 

0103030367 

50-153 

0 

HENDRIE, J H 

0103270007 

C0MMI6SH 

HAUOHNEY. C. J. 

0103270752 

50-201 

H 

HElSHMAfJ.fi F. 

8103130294 

50-263 

0 

HENCniE, J M 

9103270014 

30-320 

KAUST.D P 

01 03100036* 

30-397 

Q 

H-l6HMAN.fi F 

010313022? 

50-10 

Q 

HENDRIE. J 11- 

8103270016* 

30-320 

HAU2.U 

0102260747* 

FOIA 


HElSHKAN.fi. F 

0103130233* 

50-10 

a 

HENDRIE. J. M. 

8103260306 

COMHISSH 

HAUERKAMP D R 

B 1 03190343* 

SO- 209 

T 

HElSHKAN.fi F 

0103120400 

50-315 

G 

HENNESSEY, J F. 

9102260775# 

FOIA 

HAVERKAMP.D R 

Q1031 90 5 30# 

50-209 

T 

HEISHKAN.fi, F 

0103120484* 

50-315 

Q 

HENNESSY.U P 

01031 10312* 

50-322 

HAW a INS. J E 

0103040044* 

FOiA 


HElGHKAN.fi. F 

0103130165* 

90-315 

Q 

henpy.l 0 

8103261 132 

30-37 

HAWA1NS. J 

9103040016* 

FOIA 


HE E SWAN, R. F 

0103160994* 

50-315 

0 

HENRY, J W 

8103290233 

M I SC 

halmjns. f c 

9103050403* 

30-403 

3 

HEISHMAN. R. F 

0103160940 

50-346 

0 

HENSLEY. K 0 

0103300101 

70-143 

HAWAJNS. E F 

0103260512 

27-39 


HEISHMAN. R F 

0103160937 

50-254 

a 

HENSLEY. K D 

0103300033 

70-143 

HAVES. D U 

0012190210 

30-249 

3 

HEfBWAfl, R. F 

01031911 1 1 

50-2 

0 

HENSLEY. K 0- 

8)03300183 

70-143 

HAVES. D (J 

9103020403* 

50-483 

0 

HElSHMAN.fi. F 

01O319H13* 

30-2 

a 

HERCZEO. J U 

8103030433 

RES 

HAVES. 0 

0103310360 

50-434 

8 

HE 1 SWAN. R. F 

Q 1 03 1 90 116 

50-331 

a 

HE ROT. A R 

0103160937* 

90-370 

HAYN, C H 

0103100309 

PR 


HEISHMAN. ft. F 

0)03190049 

30-282 

G 

herot.a r 

0103180412* 

50-390 

IIAVHE8. R- C. 

0103040374* 

50-460 

Q 

HEISHMAN, R. F 

01 031 90071 

50-330 

0 

HERDT. A ft 

0103050002* 

90-416 

HAYNE6.fi C. 

91030300 1 1 * 

50-397 

3 

HE 1 G WAN, R . F 

0103190076* 

30-330 

a 

HEROT.A R 

0103030106* 

50-353 

HAYNE9.fi C 

9103050701* 

50-528 

3 

HE! SWAN, R. F- 

0103240385 

30-409 

Q 

HERDT. A R 

8103100407# 

50-430 

HAVNEQ. R C 

0103100093* 

50-508 

a 

VsElSHMAU.fi F 

0101240388* 

50-409 

Q 

HERDT. A R 

0103050304* 

50-395 

HAYNES. R C 

□103100036* 

50-397 

3 

HEI8HMAN.fi F 

0103240214 

50-266 

ft 

HERDT. A R 

0103290154* 

50-321 

HAYNFS. j o 

0103100103 

50-206 

P 

HEl8WAfJ.fi F 

0103050089 

30-409 

0 

HERDT. A R. 

0103040001* 

30-330 

HAYNES. J G 

9103231 1 0 7 

50-206 

0 

HEI6HMAN.fi F 

0)03060296 

50-313 

0 

HERDT. A R 

0103050410* 

30-340 

HA/KES. J 0 

9103100528 

50-206 

6 

HEISHMAN. fi- F 

0103300150 

50-373 

0 

HEROT.A fl. 

01O31OO2J9* 

30-369 

JAYNES. J Q 

0 1 035600GB 

50-206 

0 

HE 1 BHMANf R- F 

0103120034 

90-440 

0 

hERDT.A R 

0103040025* 

30-395 

<AYNES. J 0 

0103260079 

30-206 

0 

HE I SWAN, R. F 

0103090407 

50-341 

0 

HERDT . A ft 

8103120425* 

30-430 

jaynes. ^ 0 

9103240339 

30-206 

P 

HEISHMAN. R F 

0103110750 

50-403 

0 

HERDT, A R. 

0103120436* 

50-296 

JAYS. J. M 

9103060325 

30-230 

3 

HE 1 EWAN, R F 

8103160976 

30-390 

a 

HEHDT, A ft 

0103120440* 

30-280 

jazelton. m b 

01031 10270* 

50-339 

0 

HE 1 SWAN, R F. 

8103170362 

90-346 

0 

HEROT.A ft 

8103190194* 

30-310 

HAZElTCN. W 8. 

91031 10260- 

30-339 

0 

hE16HMAN.fi F 

0103200440 

90-263 

G 

HERDT. A R 

0103240785# 

30-269 

HAZLF, A J 

8103050572* 

WASTE MG? 

HE 1 8HMAfJ, ft F 

0103100111 

50-319 

0 

HEROT.A R 

01O31BO5OS* 

30-416 

HAZLfc*. A. J 

8103100*90 

WASTE MOT 

HEISHMAN, ft. F 

0103190200 

30-546 

0 

HEROT.A R 

0103190338# 

50-593 

HEAO.K Y 

9103090597 

71-423 


HEISHMAN. ft F . 

BI 032 4 0409 

30-331 

8 

HEROT.A R 

B103260456* 

50-366 

HEAD, G F 

0103300323 

50-424 

A 

HE IS WAN, ft F. 

0103230160 

50-31 S 

a 

HERDT, A. R. 

0103260500* 

90-390 

hearne, t J 

9103260624 

50-403 

H 

HEISHMAN. R F. 

0103250197 

30-253 

Q 

HEROT.A R 

8103310789* 

30-338 

HEATHERCVr T. L. 

BB03050600* 

50-390 

0 

f f E I S I NG-CGQDMA H 

0103060799 

Pfi 


HEROT.A R. 

9103270150# 

30-424 

HEA ThERLY, T L 

9103240023* 

50-390 

0 

HELFRICH. 0 F. 

0103030961 

xportltc 


hEROT.A ft. 

8103270072* 

50-200 

HEPDON. F J 

9103030415 

ORQ 


HELGEQON, X A 

0103020440 

70-020 


HERDT. A R 

S1032602I 1* 

50-30? 

MEDErtAN.W U 

9103090537 

PR 


helgeson.k a. 

8103040316 

70-820 


HERNANDEZ. 0 

0103040374* 

50-460 

HEDErtAN, U N 

0103270065 

MPREO 


HELM. X 

0)03101103 

XPOftlL 1 C 


HERNANDEZ. 0 

81031 10047* 

50-920 

HEDEMAN. W. H 

0 i 030*0782 

Pfl 


HELM, * 

0IO3IBI 106* 

XPORTLIC 


HERNANDEZ. 0- 

8103040331* 

50-920 

HEDErtAN, W. H 

0103250094 

Pfi 


HELM. K 9 

0103130076 

XPCR TLIC 


HERNANDEZ, U. A 

8103090513* 

50-302 

HEFNER. W. 0 

9103120615 

90-369 

u 

HELM. K S 

8103100649 

XPORTLIC 


HERNANDEZ. V- A 

Q 103090555# 

50-302 

HEGNFR. J D 

91 03050303# 

50-334 

0 

HEI.fi, X 

0103180906 

XPORTLIC 


HERNANDEZ. V. A. 

0103160701* 

50-302 

llEIOEfi.L H 

8103100229 

30-27 1 

0 

HEU8CW. J D 

0)03160343 

40-0 t 02 


HERNANDE1. V A 

81031 6&707* 

30-302 

HEIOEfi.L H 

9103100341 

30-271 

p 

HELWICK. C. 

0)03050 983 

50-142 

0 

HERNANDEZ. V. A 

8103170976* 

30-302 

HE10ER.L H 

6103200212 

30-271 

F 

HENOERBCN. j e. 

0103200515 

50-209 

H 

HERNANDEZ. V- A 

0103170933# 

30-302 

HEIOEfi, L H. 

B 103230469 

90-29 

F 

HENPOAl. B. 

8103120615 

50-369 


HERNANDEZ. V A. 

01 03 170486* 

30-302 

Meehan. d. 

0103020709 

XPORTLIC 


hENDRIE. J It 

8103040170* 

lOCFft 


HERNANDEZ. V. A. 

0103240341# 

50-302 

heimduechbr. J 

0103160993* 

50-320 

H 

HEADRICK. W 0. 

0103020675 

XPORTLIC 


HERNANDEZ, V A. 

8103240536* 

50-303 

HE tNLE IN. D. 

9103050557* 

50-402 

A 

HENDRICK. w 0 

0103020688* 

XPORTLIC 


HERR.R K. 

8103120593# 

50-490 

HEINRICH. 1 J 

B 103170379 

50-440 

H 

HENDRIE. J. M 

0103120263# 

50-289 

0 

HERR. J. C 

8103270432* 

50-399 

HE INS. 0 L. 

9103100469 

90-259 

P 

HENDRIE . J « 

0103170713 

COMMISSION 

HERRERA. T D 

0103260414# 

WASTE MO' 

HE I NTZEL HAN. K 

0103230161 

71-219 


HENDRIE. J. rt. 

0103190007 

30-209 

H 

HERRMANN. R. 6. 

0103190042* 

50-206 

HE 1 SWAN . R F. 

Q 103040066 

50-409 

8 

HENDRIE. J. M 

0103200061 

COMMISSION 

HERRMANN, H 

0 1032601 60 

50-47J 

HE I SWAN, ft F. 

0103040474 

I8.E 


HENDRIE. J. M 

0103240129 

COMMISSION 

HERRMANN. H 

0103260160 

50-471 

HEISHMAN. ft F 

0103040054 

30-315 

S 

HENDRIE. J M 

8103240139 

COMM IBS ION 

HER6CHLER , E 

0103250079 

Pfi 

HEISHMAN. ft f. 

8103020*93 

50-331 

6 

HENDRIE, J M 

0103260042 

COMMISSION 

HER8CH. M. M 

0103120154 

XPORTLIC 

HE I SWAN. ft. F- 

0103030339 

50-263 

S 

HENDR I E. J 11 

0103240246 

COMMISSION 

HERZ.E. 

0103200491* 

CONTRACT 

HEISHMAN. ft F. 

0103031014 

t IE 


HENORIE. J. <1 

8103240254* 

COMMISSION 

HESS. R. A. 

8103120B51 

RES 

HEISHMAN. ft F. 

0103031073 

he 


HENDRIE, J. M 

0103240260* 

COMMISSION 

HEWARDrft. W 

8103130930* 

50-289 

HElSHHAN.fi F. 

9103030942 

30-237 

a 

HENDRIE. J. M 

0103240267* 

COMMISSION 

HE WARD, R 

8103130929* 

50-289 

HEI6HMAN.fi F. 

0103040039 

50-155 

a 

HENDRIE, J M 

0103240269* 

COMMISSION 

heuev.l. u . 

8103060615* 

30-361 

HEI6HHAH.R F. 

8103030419 

50-249 

s 

HENDRIE. J.H 

B 103240272* 

COMM l SB ION 

HEUEY.L. W. 

8103060619* 

90-361 


author 

accession 

number 

SUBJECT 

CATEGORY 

authgr 

ACCESSION 

NUMBER 

0U0JECT 

CATEGORY 

author 

ACCESSION 

NUMBER 

BUDwl 

CATEI 

MIOhlAND. W R. 

8102230694* 

40-4492 


HOR IN. M A 

0103190965 

50-443 

G 

HUKILL.H 0 

0103 1 6071 9 

50-20' 

HILL. W M 

01 03 I 90090* 

50-272 

Q 

MORIN. U A 

B 1032 70536 

50-443 

0 

HUKILL.H D 

9103170560 

50- 20' 

HILL. L J 

HILL. A 0 

0100020600 

0103261137* 

RES 

50-327 

0 

HORLEOEIN. K 
HCHN, C 

8103030966 

0103310630* 

PR 

90-269 

1 

HUKILL. H 0 
HUKILL. H D 

0t 031 70345 
0103130961 

SO- 28 e 
50-2G c 

HILL. A 

0103230630 

90-327 

6 

MORnWtTZ.A A 

8103170493* 

M16C 


HUKILL. M D 

81031 90670 

90-2fi c 

HILLMAN. R E 

0103240106* 

50-219 

R 

HOROWITZ, A A 

0103170495* 

MISC 


HUKILL. H 0 

6 1 0323061 9 

SO-2a , 3 

HIND. J A 

0103030110* 

70-2038 


HCRTON. J K 

01031 10690* 

50-361 

I 

HUKILL, H 0. 

0103240449 

50-285 

HI NO. J A. 

0103030101 

70-2830 


H09EY. C M 

0103120048* 

90-269 

0 

HUKILL.H 0. 

0103270691 

50-20*5 

HI NO. J A 

0103090229* 

70-925 


H03EY. C M 

8103120479 

50-259 

s 

HUKILL.H D. 

0103310509 

50-289 

HI NO. J A 

0103050242* 

70-925 


H08EY. C. H 

0103260370* 

90-340 

0 

HUKILL.H 0 

8103310601 

30-289 

HIM). J A 

01 03090224 

70-925 


HQSELER. D 

0103190617 

S0-2B9 

H 

HUKILL.H D 

0 1 033 10602* 

50-289 

HIM). J A 

0103020496 

50-299 

6 

MOBSLER. D E 

91O325O2J0* 

50-289 

0 

HUL BURT. M A 

81031 80930 

40-871 

HIND, J A 

8103190009 

50-461 

Q 

H0S8LER. D 

8103200547 

50-289 

0 

HUMPHREY. M J. 

0103101051 « 

30-271 

hincerstein, c 

9103050737 

50-466 

0 

HOVEY. 0 K 

91 03 1 00042 

50-320 

n 

HUMPHREY, O 0 

0103100633 

30-470 

HINES. E 

0103120120 

50-341 

0 

HOVEY, 0 K 

0102100347 

71-5026 

HUMPHREY* J H 

0103230939* 

contra 

HINES. £. 

0103090612 

90-341 

6 

MOVEY. 0 K 

0103040406 

50-320 

p 

HUNOETT, R. 

9103270578* 

centra 

HINES. E 

0103190364 

SO-341 

0 

HOVEY, 0 K 

0103020407 

30-320 

p 

HUNNlCUir. D H. 

□103030636* 

50-313 

HINE8- E 

0103160431 

50-341 

6 

HOVEY, 0 K 

Q 1030204 I 3* 

50-320 

p 

HUNNICUTT. D M. 

0103050690* 

50-209 

HINES. E 

0103160422 

50-341 

B 

HOVEY. 0 K 

0103020529 

50-320 

p 

hunnicutt, d m 

0103231026* 

50-313 

HINT7EM. H. 

0103120414 

50-367 

H 

HOVEY. 0 K 

0103030829 

90-320 

p 

HUNNlCUir* 0 H 

01031 70373 

90-313 

hinie. W J 

8103040930 

NUREO 


HOVEY. 0 * 

0103030662 

50-320 

8 

HUNbTAO. A A 

0103100361* 

50-282 

HIR8CHFEL0ER. D 

0103040707 

FOIA 


MOVEY, 0 K 

B 103030863 

50-320 

R 

hunstao, A A 

8103200736* 

30-306 

HIR6CH. 0 

0103230670 

50-142 

M 

HOVEY. 9 K 

0103040297 

30-320 

R 

HUNTER. V H. 

810311 0008* 

GA999 

HITCHCOCK. H J. 

8103170392 

90-209 

H 

HOVEY, <J K 

0103060470 

30-320 

P 

HUNTER. A 

PI 0320061 ? 

90-259 

HO ACL AND. K E 

0103190337 

30-219 

P 

HOVEY . Q K 

8103100431 

50-320 

P 

HUNTER , R S. 

0103100377* 

30-316 

hocevar.c J 

□103100762* 

CONTRACT 


HOVEY. 0 K 

0103100549 

50-320 

0 

HUNTER.V H 

D1O331C097* 

0A999 

MOCHA El TER. L £ 

0103250141* 

NUREO 


HOVEY* 0 K 

0103100922 

50-320 

P 

HUNTER, 0 R 

81031301 72* 

90-339 

H0D0E9. J W 

0103130662* 

70-143 


HOVEY, 0 K 

0103120631 

50-320 

8 

HUNTER, ft 9 

8103020626 

50-319 

HOEFLlNOrfl. K. 

0103100077 

50-361 

0 

HOVEY, 0 K 

0103170950 

30-320 

8 

HUNTER, ft S 

01 031 BO 123* 

30-315 

H06NES. 0 R 

0103020773 

NUREO 


MOVEY, 0 K 

0103170556 

50-320 

6 

HUNTER, ft S 

0103230175* 

90-313 

HGFER. 0. 0 

0103030900 

50-302 

A 

HOVEY, 0 K 

0103170473 

50-320 

P 

HUNTER. R 8 

01031 70261 

50-315 

HOFER. 0 0 

0103240337 

50-382 

A 

HOVEY, 0. K 

9103180466 

50-320 

P 

HUNTER, R S 

510323 1 0 76 

30-313 

HOFFMAN. D P 

0103030374* 

50-155 

Q 

HOVEY. 0 K 

0{ 031 806 06 

SO -320 

P 

HufiG r. j o 

8103200477 

30-209 

HOFFMAN. D P 

0103090236* 

90-153 

F 

HOVEY, 0 K 

0103100697* 

30-320 

P 

HUS A IN. A 

0103090330* 

30-29 

HOrFMA'I. \ 

01 03170409 

50-466 

H 

HOVEY, 0 K 

8103170353 

90-320 

S 

HUGA1N. A. 

0103310231* 

50-29 

HOFFMAN. D P 

0103090431 

PR 


MOVEY. 0 K 

B1 031 70510 

90-320 

F 

HUSEBY, D. E 

0103260612* 

SB-31 7 

HOFFMAN. 0. P 

0103090439 

PR 


HOVEY, 0 K 

01031 70534 

50-320 

P 

I ANN I, f? W. 

□103100588* 

TdPREP 

hcffman. d. p 

0103130019 

REOOD 


MOVEY, 0 K 

0103190595 

50-320 

P 

I DR 163. 1. M 

□ 103090203* 

CONTRAC 

HOFFMAN. 0 P 

0103260243 

ph 


HOVEY, 0 H 

0103230694 

50-320 

P 

IFFLAND. R. R 

0103120431 

50-213 

HOFFMAN, D P 

G 1 03260236 

PR 


HOVEY. 0 K 

0103230703 

50-320 

P 

IONA TONIS, A J. 

0103030306* 

50-290 

HOFFMAN, D P 

0103040004 

PR 


HOVEY. 0 K 

0103240243 

50-320 

P 

IONATONIS, A J 

0103190312* 

90-250 

HOFFMAN. D P. 

8103190147* 

50-153 

F 

HOVEY, 0 K 

0103240250* 

30-320 

P 

I LAN. A. 

0103270041 

xpqrtl; 

HOFFMAN. C. fl 

8103060320 

90-361 

D 

HOVEY. 0. K 

0103290307 

30-320 

P 

IHSLEE.M- U 

0103270196 

PR 

HOFF MAW. D. P 

0103060930 

90-153 

B 

HOVEY. 0 K 

0103300297 

50-3 30 

R 

IOSSO, C 

0103230BJ5 

30-399 

HOFFMAN. D P 

8103090392 

30-133 

P 

HOVEY. 0 K 

0103300292 

30-320 

P 

IPPOLITO. T A 

0101300233 

50-237 

HOFFMAN. 0 P. 

0103090412 

30-199 

P 

HOVEY. 0. K 

0103300307 

50-320 

F 

IPPOLITO, T. A 

0103030992 

50-278 

HOFFMAN. D. P. 

0103100317 

50- 1 39 

P 

HOWARD, J. E 

0103230430 

50-471 

0 

IPPOLITO. T. A 

B 1 03031006* 

90-298 

HOFFMAN. D. P 

01031901 1 1 

50-153 

P 

HOWE, P W 

0103040064 

30-400 

0 

IPPOLITO. T. A 

Q 10303 1024* 

50-298 

HOFFMAN. D- P. 

8103240412 

30-239 

B 

HOWE.P- W 

0103090413 

50-400 

0 

IPPOLITO. T. A 

8103030086 

50-331 

hoffman. d. p. 

8103260156 

90-153 

P 

HOWE.P W 

0103260921* 

50-400 

Q 

IPPOlITD. t a 

8103030077. 

90-331 

HOFFMAN. D P 

0103260249 

30-133 

P 

HOWE.P W 

0103260501* 

30-400 

0 

IPPOLITO. T A 

81030301 IB* 

50-331 

HOFFMAN, D P 

0103260400 

50-153 

P 

HOWE, P U. 

0103270306 

50-400 

Q 

IPPOLITO. T A 

0103050139 

50-290 

HOFFMAN, D P. 

0103300476 

30-133 

P 

HOWELL. J C 

0103050229* 

50-369 

Q 

IPPOLITO. T A 

8103180061* 

50-10 

HOOAN, J. P. 

0103090721 

70-734 


HOWELL. J C 

0103310820* 

30-302 

0 

IPPOLITO* T A 

810304021 1 

30-263 

HOLLENBACH. 0. M. 

0103190673 

30-209 

H 

HOWELL. J C 

0103020704* 

50-330 

Q 

IPPOLITO. T. A 

8103040224* 

50-263 

HOLLIS* K. 

HOLLINOB. E. F. 

8103050023 

8103130330 

PR 

50-369 

H 

HOWELL. 8 H 
HOWLETT* 0. H 

8103260780 
ai 031 70594* 

OflG 

50-336 

ft 

IPPOLITO. T. A 
IPPOLITO. T. A 

0103040323 

0103040237* 

90-293 

50-263 

HOLLOWAY. C. J. 

8103020260 

30-277 

P 

HOYLE. A 

0103310032 

CONTRACT 


IPPOLITO* T. A 

8103050136 

90-263 

HOLLOWAY, C. J 

0103041024 

50-244 

P 

HOYLE, 8 

0103181037* 

50-271 

H 

IPPOLITO. r. A 

0103090032 

50-234 

HOLLOWAY, C. J. 

0103060457 

50-321 

P 

NUANQ.L T. 

0103100774 

50-361 

A 

IPPOLITO, T A 

8103100646 

50-237 

HOLLOWAY* C. J. 

0103240042 

30-327 

P 

HUBACEK. W. 0 

0103030390# 

30-490 

Q 

IPPOLITO. T A. 

51O31200B0 

20-293 

HOLOWAY. C. F. 

0103030032 

RES 


HUBACEK, W. 0 

0103260471* 

30-498 

0 

IPPOLITO. T. A 

0 10304 OQ 92 

30-333 

HOLOWAY, C. F 

0103031071 

REG 


HUBBARD. H. 

0103020501 

30-70 

G 

IPPOLITO, T A. 

0103090310 

50-331 

HOLOWAY* C. F 

0103 190432 

RES 


HUBBARD, fl E 

0103260600* 

30-237 

0 

IPPOLITO. T. A. 

6103050314* 

30-33 1 

HOLT.R r. 

8103020060 

30-247 

H 

HUDSON, 8 

8103180660* 

50-220 

0 

IPPOLITO. T A 

B 103090322* 

50-331 

HOLT. I V. 

HOLT, I. V 
H0L7MER.M. M. 

0103100394 

8103100399* 

9103130119* 

70-309 

70-309 

90-319 

0 

HUDSON, J M 

HUDSON. J. 

HUEBNEfl. L 0. 

0103030664 
810304091 1 
0103270673* 

NUREO 

NUREO 

50-263 

R 

IPPOLITO, T A 
IPPOLITO, T A. 
IPPOLITO. T. A. 

0103120007 

8103120012* 

5103100409 

50-293 

90-293 

50-290 

MONICKER. J 

0103230714 

FOIA 


HUEBNER. L. 0 

81O327O402* 

50-282 

R 

IPPOLITO. T. A. 

0103100414* 

90-290 

HOOD. 0 B. 

0103090079 

50-329 

6 

HUETER.L. 

0103040042 

50-253 

8 

IPPOLITO. r A. 

0103100422* 

50-290 

HOOD, D 

0103260043 

50-490 

A 

HUFF. R. J 

6103300392 

50-36 1 

H 

IPPOLITO. T. A. 

Q 1031 30020 

90-259 

HOOD. D. 

0103260883 

30-329 

A 

HUFFMAN, J. M 

0103230239 

NUREO 


IPPOLITO. T A. 

0103130027* 

50-259 

MOOD, 0. a. 

8103190033 

90-329 

A 

HUGO. 0. 8. 

0103090503 

PR 


IPPOLITO. T. A. 

01031 10790 

50-271 

HOOD. D 

8103230307 

30-329 

A 

HUGHES. J. 

9103050204* 

50-440 

0 

IPPOLITO. T A. 

0103130193 

50-270 

HOOD. D. 

0103190619 

50-329 

Q 

HUGHES. J. 

8103230151* 

30-440 

0 

IPPOLITO. T. A. 

8103130200* 

50-290 

HOOD. 0. 

0103260079 

50-329 

A 

HUKILL.H. D. 

0103100219 

50-209 

0 

IPPOLITO. T A. 

8103130209* 

50-290 

HOPKINS* J- 0 

8103090760* 

50-409 

Q 

HUKILL. H. D. 

0103170111 

50-209 

Q 

IPPOLITO. T A. 

□1031 10810 

50-271 

HOPK INS* J D. 

01 033001 59* 

30-373 

0 

HUKILL.H. 0. 

0103030620 

50-209 

I 

JPPCLITO. T. A. 

8103120108 

50-259 

MORIN, W. A. 

0103050656 

30-449 

0 

HUKILL.H D 

0103040798 

90-209 

ft 

IPPOLITO. T. A. 

0103130110* 

50-299 

NOR IN. W A 

8103050660 

90-449 

0 

HUKILL.H D 

8103050920 

30-289 

P 

IPPOLITO. T. A. 

B 1 03 1 3 0 1 3 1 * 

50-259 

HOR IN. W. A 

0103050656 

90-445 

0 

HUKILL.H D. 

8103100363 

30-289 

R 

IPPOLITO. T. A. 

□103110024 

BO-27 1 

H0R1N. H A. 

0103050660 

50-443 

0 

HUKILL. H. 0. 

010320024 7* 

30-209 

F 

IPPOLITO. T A. 

0103130079 

30-271 

morin. w a. 

8103100352 

PR 


HUKILL. H. D. 

B 103060386 

90-299 

S 

IPPOLITO. T. A. 

0103130006 

50-293 

HOR IN* W A. 

0103100392 

PR 


HUKILL.H. D. 

8103060620 

90-289 

P 

IPPOLITO. T. A. 

0103130660 

50-263 

HOR IN. W A. 

0103190565 

50-445 

0 

HUKILL.H D. 

0103120202 

30-209 

1 

IPPOLITO. T A. 

9103130666* 

50-263 


AUT HOP 

ACCESSION 

UJ-CEft 

GJB^ECT 

category 

author 

IPPCLl TO- T . A 

81031 30675* 

50-263 

P 

oAn£CEk. R F 

ippci.no- T A 

t) 10.1 It 01 33 

50-239 

F 

JANECEk. r f 

ippci.no* t. a 

GJ03IG0003 

50-333 

P 

jAnECEK. R F 

IPPDlI TO. T A 

6103IDC004* 

50-333 

P 

JANcCEK. R F 

iPPCunO- T. A 

ejoii6ooo&* 

50-333 

P 

JAr<£CEK. R F 

iPPDLlTO- T. A 

0)03190206 

50-271 

P 

JANFCEK. R f 

IPPOL J TO* T. A 

6 1 031 R 02 1 1 * 

50-271 

P 

janECEk. R F 

iPPOwITO- T A 

0 1 03 J 90247* 

50-271 

P 

jArJECEW. R F 

ippo_i ra. t a 

0103120815 

90-298 

P 

JANE CEK, R F 

IPPO-ITO. T A 

0103120840 

50-263 

0 

JANUS-KA. A 0 

1 PPOL I TO. T A 

0103100137 

50-331 

n 

JAPE. F 

ippcli ra t a 

8 1031 BO 142* 

50-331 

P 

JAPE. F 

IPPCLl TO T. A 

9103760147* 

50-33! 

P 

JAPRETT. R 0 

IPPOL t TO- T. A 

0103)80265 

50-271 

P 

jFNK INS, 0 ft 

IPPCL ITO* T. A 

9 103)611 

50-331 

F 

JENK INS. 0 ft 

1 PPOL J TO- T ft 

01O316OOC9 

50-293 

H 

JENKINS. 0 R. 

IPPOL I TO- T A 

9)03100012* 

SO -220 

P 

JENK 1 NO, 9 ft 

IPPOL 1 TO. T A 

9)03120316 

50-324 

0 

jENS, n h 

IPPOUTO-1 A 

0)0318001 I 

90-220 

P 

JENSEN, c. n 

IPPOLITG- T A 

9103160013* 

50-223 

P 

^ODY. 8 

J PP01. 1 TO. 1 A 

0)03120799 

50-271 

P 

J3EL, A E 

IPPOL I TO- T A 

0103120012 

50-293 

P 

vjEHNSCN. 1 

IPPGLITO. T A 

9)03120922 

50-290 

P 

JOHNSON. L 

IPPOL I TO- T A 

9103)20332 

50-298 

P 

JCHWSCN. L 

t ppol I ra - t a 

9103190249 

50-259 

P 

sjCHIJSCN. l 

ippolitcj. t a 

0103190259* 

50-259 

P 

J2MHSCN. L 

IPPOL I TO- T A 

0103190269* 

90-259 

P 

JOHNSON. L 

tPPCLlfO. T A 

9103190166 

50-271 

P 

jCHNSCN, D F 

IPPCLl TO- T A 

0103190172* 

50-271 

P 

JOHNSTON, 9 U 

IPPCLl rc- T A 

3103190161* 

50-271 

P 

JOHNS CN. A H 

\PPCLtTO-T t % 

810323 1095 

50-259 

P 

ju~»;son. a ft 

IPPCLl TO- T A 

8103260264 

50-324 

P 

JOHNSON, W D 

IPPCLl TO- T A 

3103260270* 

50-324 

P 

JOHNSON. A D 

IPPOL I ra* T A 

8103260299* 

50-324 

P 

JOhNEON. J J 

1PPCI.IT0- T A 

8 1 03350673 

50-259 

P 

JOHNSTON. ft E 

1PPCI I TO. T A 

0103260559 

90-298 

P 

JOHNSON. J A 

IPPOL t 7 0. T A 

0103260563 

50-331 

P 

JOHNSON. A 

IPPOL i TO- T A 

810331 COII 

50-333 

P 

JOHNSON. C R 

PPOL 1 re- T A 

01O33ICOI5* 

50-333 

P 

jGHNQON, c r 

°POL no- T A 

810331C023* 

50-333 

P 

JOHNSON. * 0 

M PCLI TO- T. A 

0)03310426 

50— 298 

P 

JOi-NSON. R 0 

a PCL 1 TO- T A 

0)03260413 

50-220 

P 

JOHNSON. H O 

“POL ITO- T. A 

0)03260427* 

50-220 

P 

JOHNSON, ft 0 

*POl.nO. T. A 

G 103260442* 

50-220 

P 

JOHNSTON. 0 M 

PPOL l TO- T A 

0103261150 

50-254 

P 

JOHNSON, T L 

ippo- J tcj. r. A 

0)03261 t 55* 

50-254 

P 

JOHNSON. J E 

IPP0..1T0- T A 

0 J 0326 11 6 1 * 

50-254 

P 

JOHNSON. J 

IPPU^ J TO* r. A 

0)03260054 

50-324 

P 

JOHNSON. J 

IPPCL no. T. A 

0103260062* 

50-324 

P 

JGHNSO'I. W P 

tPPU.no. T. A 

0103260070* 

50-324 

P 

J3HNSCN- C. R 

JFPOlITO. I A 

0103300562 

50-331 

P 

JOHNSON- C R 

J PPOL ITO- T A 

0103300566* 

50-331 

P 

JOHNSON- C fl 

IPPtLlTO T A 

01033101 55 

50-220 

F 

JOHNSON, w P. 

IRELAND ft 

0)03261 141 

0*0 


vDHNSC N. C ft 

IRELAND. J H 

0103240423 

50-255 

J 

JOHNSGN. N R 

IRWIN. t> P 

0103260136 

50-463 

0 

JO~\SOiL R 0 

IRWIN. D. P 

0)03260136 

50-463 

0 

JOhNSOX fl 0 

ISUIN. H 3 

01O31QC984* 

REVIEW GRP 

JOHSSO.V. W D 

ISO IN. H 3 

6203010060* 

contract 


JOHNSTON. J 0 

IWAI. K 

0103120707* 

50-361 

K 

JOHNSON. 8 D 

JACKIN. I. H 

G 1 03 1 90270# 

50-235 

0 

JOHNSON. D D 

JACK SON. 0 

6103260254* 

40-8610 


JCNES. J A 

JACKSON. 0 

910326024 1 * 

40-8610 


OCNES. C E 

JACKSON. T J 

81031 10542* 

50-286 

0 

JUNES. C F 

JACKSON. T. 

01031 (0546* 

30-387 

o 

JONES* L 

JACKSON. K E 

0103040464 

40-8698 


JO NFS, W C. 

JACKSON K. E 

9103200 116 

40-8693 


JONES. L 

JACKS CM. M c 

Bl033C02dl 

50-358 

A 

JONEG.W C 

JACKSON. D- « 

0103250261 

NUflEQ 


JONES. D 

jacooson. ri 

0103030500* 

FOIA 


JONES* U C 

JACODS. A 

0) 03040892 

CONTRACT 


~0NE3. W C 

JACOBS. A. 

01 030501 44 

CONTRACT 


JONES. R 

JACODS. A. 

0103050196 

CONTRACT 


oOMSQ. D W 

JACODS. A 

8103060018 

CONTRACT 


jCNES. w c 

JACODS, A 

6103120240 

CONTRACT 


JONES. C E 

JACOOS. A 

8)03160544 

CONTRACT 


JONES. D W 

JACOBS. A 

0)03100650 

contract 


JCNES. R K. 

JACOUG, A 

8103160023 

contract 


JCNES. W C 

JAFFER, J 

BJ 030306B0 

50-250 

H 

JONEQ. W C. 

JAtfES. F. 

0)03250004 

PR 


JONES. R e. 

JANACEK, R p 

0103100531 

50-237 

P 

jONES, W. C 

JANFCEX, R P 

8103020437 

90-237 

P 

JONES. W C 

JAKECfcK. R F 

0103160373 

50-237 

0 

oONES. W c. 

JAN£CE*.fl F 

8103050158 

50-237 

P 

JCNES. G. 

JANECEK.fi F 

8103170371 

SO- 10 

Q 

JONES. D. 


ACCESSION 

SUBJECT 



accession 

SUOoEC 

nuigfr 

CATECORY 

AUTHOR 

numoer 

cateoqi 

0)03)30407 

50-237 

P 

JCNES. K 

81031 70658 

50-466 

0)03120540 

50-237 

P 

JONES. J L 

8)031 10302* 

50-207 

8)00100745 

50-237 

P 

oONES. N C 

81031 20350 

50-203 

8103230799 

50-237 

P 

JONES. G W 

8103100032 

50-279 

Gl 03200C83 

50-237 

P 

JONES. J 

8)03190620 

50-209 

8103340198 

00-237 

P 

JONES. W C 

GT031Q0912 

30-265 

0103370484 

50-237 

0 

JONES. B W 

0103120333 

30-273 

0103370663 

90-254 

0 

JONES. B W 

8103120373* 

50-275 

01O33CO477 

50-254 

P 

JONES. R K 

0103270131 

WASTE Mi 

8)03040298* 

50-373 

0 

JONES, ft A 

0103290320 

50-443 

8)03240646* 

50-269 

0 

JONES. R J 

Q 1 031 S 1 002 

PR 

0)03240822* 

30-261 

0 

JONES. G W. 

8103100040 

50-275 

8)02) 70607 

71-9013 


JONES, D W 

8103250153* 

70-27 

0103050429* 

00-369 

Q 

JONES. D W. 

8103230173* 

70-143 

8103C9075S* 

50-340 

0 

JONES. B W 

8103)90052 

90-273 

8103090767# 

50-413 

0 

JONES. B W 

8103200030 

50-273 

8103260341* 

70-143 


JONES, W C. 

8103240503 

50-283 

0102030495 

REOOD 


JONES. U C. 

8 I 03270407* 

50-203 

8101070349* 

50-72 

F 

JONES. Q W 

Q1O327O10I 

90-275 

Q1O3JBO094 

KPORUIC 


JONES. B W 

0103270460 

30-273 

8103170503* 

H1BC 


JCNES, D W 

0103310224 

50-339 

8103040493* 

40-0610 


JONES, w C. 

0103310446* 

90-283 

8 1032608 II* 

FOIA 


JONES. D W 

0103310230* 

30-539 

01 03260 7 98* 

FOIA 


JOftl). W A 

0103120699 

PR 

0)03260003* 

FOIA 


JORDAN, H 

0103060365* 

50-361 

0103040499* 

40-0610 


JORDAN. E L 

□103260387* 

50-244 

8103260704* 

FOIA 


JORDAN*, H J 

0103130245# 

50-10 

0103270766* 

70-135 


JOROAN. W S. 

0)03100599 

FOIA 

8)03100024* 

50-344 

0 

JORDAN, W 0 

0103060349 

50-443 

0103030272* 

50-33U 

0 

JOROAN. U. s 

0103060349 

50-443 

010313033b* 

50-490 

Q 

JORDAN. E 0 

8103130300 

30-77 

0103231026* 

50-313 

0 

JOROAN. U B 

0103130425 

90-443 

0103180913* 

30-344 

0 

JORDAN, W S 

0103130423 

30-443 

fl 1030306 10 

NuftEQ 


JORGENSON. L ft 

8)03030959* 

71-407 

0103130035 

REGQO 


JORGENSON, L ft 

0)03030971* 

71-416 

0103030932 

71-419 


JOROENSON, L ft 

8103090717 

71-416 

0103240697* 

50-397 

0 

JORGENSON. L A 

0103160021 

71-416 

8103170209 

71-6698 


JOSEPH. L J 

Dl 0326031 5 

PR 

0103)10007 

71-6699 


JOUKOFF. P. V. 

0103030507* 
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LEWIS, ft C 

0103160284 

0103261 116* 

contract 

l-EWIS.M 

0103230263* 

010326 I 133* 

contract 

lewis, r c 

0 1 03 090206 

0103060760 

pn 


LEWIS. R. C 

01031 00924 

0103040159* 

30-329 

Q 

LEWIS. R. C. 

0103190313 

0103100136 

NUREO 


LEWIS, ft. C 

0103190321 

3103190439 

50-209 

H 

LEWIS. R C 

0103200031 

01031 10792* 

30-267 

0 

LEWIS, R C 

0103240635* 

8103230162* 

50-456 

0 

LEWIS. R C 

0103240 140 

0103130662* 

70-143 


LEWIS. R C 

0103260169 

8103310638* 

90-269 

I 

LEWIS, ft C 

OJ 03050 1 4 1 

0J 03 190303 

30-320 

P 

LEWIS. R C. 

0103050770 

8103170737 

RES 


LEWIS. R C, 

8103090563 

9103060760 

PR 


LEWIS. 8 H. 

0103100772 

9103270400 

50-283 

P 

LEWIS, ft C. 

01031 607S2 

8 1 03250 249 

S0-I5S 

0 

LEWIS, ft C, 

©103170075 

0103190072* 

contract 

LEWI9,R C 

81032 70510* 

0103100659* 

50-220 

0 

LEWIS. R C 

0103120744 

S 103270361* 

50-220 

0 

LEWIG, R c 

GI03120Q2B 

0103060212 

90-220 

Q 

LEWIS, R. C 

6 1 03 1 60 1 94 

81031 804 63 

SO- 220 

0 

LEWIS, ft C 

0103(00260 

8103230034 

30-220 

0 

lewis. r c 

81 03180360 

0103030753 

30-220 

6 

LEWIS. R. C 

01031 30 7C0 

81031 10660 

30-220 

V 

LEUI9, R. C 

□103130721 

81031 20532 

90-220 

a 

lewis, r. c 

0103130729 

9103120636 

50-220 

a 

LEWIS, fl c 

8103160193 

01031 70620 

30-220 

8 

lewis./? c 

0103160903 

0103160462 

50-220 

I 

lewis, r c 

0103190202 

0103270316 

30-220 

0 

LEWI8.fi C 

□103240264 

0103040770* 

30-302 

0 

LEWIS.fi C 

0103240655 

0)03040014* 

50-280 

Q 

LEWl8.fi C 

8102240726 

8103090789# 

30-321 

0 

LEWIS, ft C 

8 1032400 1 1 

0103240706* 

50-340 

a 

lewis, r c 

0103240634 

0103170440 

50-344 

p 

LEWIS. R C 

0103270000 

0103200637* 

50-443 

0 

LEWIS. R C. 

9103240541 

8103120702 

PR 


LEWIS, ft C. 

9103240280 

0103270060* 

contract 

LEWIS, R C. 

910324061 1 

0103090304 

50-298 

R 

LEWIS, ft C. 

8103240714 

8103060357 

90-443 

0 

LEWIS, R C. 

01O324OBOO 

8103120394 

30-403 

0 

lewis, f c 

©103240266 

0103170097 

50-443 

F 

LEWIS, R C 

01 0324031 5 

0103170316 

30-443 

0 

LEWIS, ft C. 

6103240730 

9103190484 

30-443 

0 

LEWIG, R c 

0 1 03240775 

0103120697 

PR 


LEWIS, ft C 

SI 03260200 

8103240601 

50-289 

T 

LEWIS, ft. C. 

0103240291 

0103240601 

50-299 

T 

lewis. r. c 

0103240660 

0103060609 

50-9 

8 

lewis, r. c. 

0103270053 

8103040579 

NUREO 


LEWI6. R. C. 

0103570132 

6103170601* 

90-2 1 3 

B 

lewis, r. c. 

0103250002 

0102260733* 

FOIA 


lewis. r. c. 

0 1 032501 47 

0103040303* 

50-32 7 

0 

LEWIS, R. C. 

0IO32SOI67 

8103030390* 

90-390 

0 

lewis, r c. 

0103240704 

0103030008* 

COMM 1 68 ION 

LEWIS, fl. C. 

0103240747 

8103120561* 

30-339 

Q 

LEWl3.fi C 

0103250179 

8103030293 

30-250 

0 

LEWIS. R C 

81032611 17 

8103050160* 

90-26 1 

0 

LEWIS, R C. 

81032501 33 

0103170004* 

30-369 

0 

LEWIS, R. C. 

0103260407 

0103240620# 

50-416 

0 

LEWIS. R. C. 

0103270051 

0103041022 

50-416 

0 

lewis, r c. 

0103310625 

0103050264 

50-330 

0 

LEWIS. S H. 

0103270467 

0103160790# 

50-26 1 

0 

LEWIS. R C. 

0103300363 

810304057B# 

50-327 

0 

LEWIS. R C. 

0103310 798 

6103060303* 

50-302 

0 

LEWIS. R. C. 

0103310020 

0)03100045 

50-259 

0 

LEWON. ft. 

0103170617 

01 03260 1 09 

Pft 


IfBRIZZI# F. P 

0JO122O627* 

8103030368# 

50-321 

0 

LlCHTSTEINEfl.E 

0103060629* 

0103050417 

50-335 

0 

LlCHTCNBEflOEfl 

8103310604 

01031001 1 l 

50-327 

0 

LICMTENBEROER 

0103170464 

8103160907* 

50-302 

0 

CIDIAK. E. 0 

0! 03040530 

0103190300# 

30-250 

a 

LI EBERT. H. 

8103250629 

0103090766# 

30-230 

0 

LINOELL. H. K. 

0103240237 

0103310639* 

50-261 

Q 

LINGER, F. 

0103090100* 

8103120773 

50-324 

Q 

LINOER. F. 

0103200296 


30 - 36 *! 

30-327 

50-327 

50-399 

30-321 

30-327 

50-369 

50-327 

50-231 

30-321 

30-321 

30-340 

50-26! 

30-332 

30-324 

50-395 

50-395 

50-200 

50-261 

50-269 

50-327 

50-416 

90-261 

50-338 

50-390 

50-320 

50-261 

50-369 

90-400 

SO-299 

30-269 
30- 369 
30-261 
S0-390 
30-200 

70-143 

50-364 

50-310 

50-302 

50-250 

50-430 

50-299 

50-330 

30-261 

30-321 

90-259 
90-290 
70-143 
90-269 
70-1 113 

50-32 1 
90-430 
90 -200 
90-339 
30-346 

50-309 

50-321 

50-424 

50-200 

50-424 

30-333 

70-27 

70-143 

30-269 

50-369 

90-43Q 

50-327 

50-321 

30-400 

50-321 

30-261 

50-239 

30-366 

30-302 

30-200 

30-273 
50-272 
50-361 
70-1 100 
70-1 100 

NUREO 

NUftEQ 

NUREO 

50-409 

50-409 


author 

ACCESSION 

NLM9E* 

fiUGJECT 

CATEGORY 

AUTHOR 

ACCESSION 

NUM3ER 

SUBJECT 

CATEGORY 

AUTHOR 

ACCESSION 

number 

SUBJECT 

CATECCRX 

L INCENB AUH. S 

R103190S91# 

CONTRACT 


L07 IER. G 

6103230550* 

50-333 0 

MACDONALD. C E 

0103170692 

71-417 

linger. f 

0102030030 

50-409 

P 

LU. M S 

0103100016 

RES 

MACDONALD" C E 

0103170697# 

71-417 

L. I NDF.R . F 

B 103060469 

50-409 

P 

lugevau. J 0 

0 1 03 1 00 1 E 7# 

70-162 

MACDONALD. C E 

01 031 70702 

71-408 

LINDER. F 

S l 03 100499 

50-409 

9 

LUGEMAU. J 0 

0103020131 

18.E 

MACOONALD. C E 

0103 1 70705# 

71-406 

UINDER. F 

3103110660 

50-409 

5 

lvgenau.j 0 

0103020152 

I&E 

MACDONALD. C E 

0103230037 

71-412 

lindfr. f 

3 l 03090425 

50-409 

P 

l.UBENAU. J D 

8103020 1 63 

IlrE 

MACDONALD- C £ 

8103230841* 

71-412 

linger. p 

0103120007 

SO-409 

0 

LUBEMAV.J 0 

0103300343 

IVE 

MACDONALD. C £ 

0 1 03290359 

71-413 

LINGER. F 

01031 3038 1 

50-409 

R 

LClF TMA*V. M 

8103050007 

PR 

MACDONALD- C E 

0103250363* 

71-413 

LINDER - K. 

9103 1 90680* 

50-409 

0 

Lt/lGARC. J 

8103)90546 

50-239 H 

MACDONALD. C E 

Q 103290373 

71-415 

LINDER. F 

9103090274 

50-409 

F 

LUJAN. * 

0103261204* 

C OHM 1951 CN 

MACDONALD. C E 

0103250370# 

71-415 

LINDER- F 

9103C90432 

50-409 

P 

LUJAN. 11 

B1032C0014 

PR 

MACDONALD- C E 

B 1 03250347 

71-414 

LINDER, f* 

3103310255 

50-409 

P 

LtKEN. T A 

0103160529 

50-359 U 

MACDONALD- C. E 

0103250353# 

71-414 

L incer. r 

81031 30413 

50-409 

F 

LUK7.F J 

0103270040* 

CONTRACT 

MACDONALD. C E 

0103200775 

71-403 

LINDER. F. 

81031 A0551 

30-409 

F 

LLMB. R F 

01O31CO257* 

CONTRACT 

MACDONALD. C. £ 

8103200770* 

71-403 

LINDER. F 

8103WO&4S 

50-409 

P 

LLNDVALL.A £ 

G I 03 100603 

50-317 0 

MACDONALD. C F 

8103200700 

71-164 

LINDER. F 

9103250192 

£0-409 

f 

LLNDvall.a £ 

0)03300356* 

50-317 Q 

MACDONALD. C E 

□103200703* 

71-164 

L INEHAN. J 

9103060024 

40-0564 


lunovall. a £ 

8103190679 

50-317 0 

Macdonald. c e 

0 1 03260969 

71-9147 

LINEMAN. J J 

9103031135 

40-3453 


lunovall-a e 

0103030699 

50-317 P 

MACDONALD. C £ 

0103260975# 

71-9147 

lineman. J J 

□102060395 

■JO-B701 


LUNOVALL.A E 

0103030764 

50-317 P 

MACDONALD. C E 

0103300347 

71-419 

LINEMAN. J J 

9103160204 

40-6432 


LUN3VALL.A E 

0103090303 

50-317 P 

MACDONALD. C £ 

0103300356 

71-406 

linenqeroer.o 

91031 10912 

50-466 

0 

LUN2VALL.A E 

8103100571 

50-317 P 

macfarlane.d R 

0103040727 

fqia 

unvili.e. J 

9102230310# 

£0-333 

0 

lundvall.a e 

01031 C0445 

30-317 P 

MAC HON. R . D 

0103020540 

50-293 

LINVILLE. j c 

8102270796* 

30-333 

0 

L UNOVAL L. A E 

0103130432 

50-317 P 

MACHON. R D 

0103090910 

50-293 

LfpPOt.O. « J 

8103270706 

50-318 

p 

LUNDvall.a e 

0103200244 

30-317 P 

MACHON- R D 

0103230342 

50-293 

LI TtLEFlELO.P 

9103310257* 

50-309 

p 

L UNOVAL L. A E 

01032 30505 

50-317 H 

MACHON. R 0 

0103200700 

50-293 

little, l u 

9103200803# 

30-393 

p 

LUNDVALL.A E 

01O327OBO7 

50-317 F 

MACHON. ft D 

810327061 3 

50-293 

LI TTlE. W S 

9103020695 

50-331 

3 

L UNOVAL L- A E 

0103270396 

50-317 F 

MACIOLE*-0LA*e 

8103240106* 

30-219 

LI TILE, W S 

9103030335 

SO-263 

B 

L UNOVAL L. A E 

0)03270420 

50-317 P 

MACKEN21E. J 

0103230423 

50-361 

LITTLE. LI S 

QI 020401 26 

50-331 

S 

LUNDVALL.A E 

0)03270407 

50-317 P 

MAC OMB Eft. 1 

810305093 2 

PR 

LI TILE. 0 H 

0103050412* 

50-341 

0 

LUNDVALL.A E 

01032/0570 

50-317 P 

MADDEN. W J 

0103100412 

50-309 

little, w a 

9103050349# 

90-363 

0 

LUNSTCRD.n C 

8103270442* 

contract 

HADDEN. U 

0103200369 

70-371 

LITTLE. W 8 

8103050402* 

50-331 

0 

L UR I TO, R J 

0)03030655* 

30-3B2 1 

MADDOX. H 

8103100387 

50-320 

little.w s 

Q 103090 799* 

90-2Q2 

Q 

LU8CUER.C W 

8103050344# 

WASTE MOT 

MADDOX. 8 G 

8103100504* 

30-327 

LITTLE.IV S 

8103130303* 

50-263 

0 

LYNCH- J A 

8103031 144* 

0A999 

MADDOX, 8 0 

8103250306* 

50-327 

LITTLE. W 8 

8» 03 190122# 

20-331 

0 

LYNCH, M D 

8103230322 

90-397 A 

maoeda. t. j 

0103030110# 

7O-203B 

u ttle. N 

GS 03090136 

CONTRACT 


LYCN.fl E 

8103040661 

50-334 P 

made da. t j 

0103260474* 

50-206 

LITTLE. Is' 3 

8103190056* 

50-282 

0 

LYON.fi E 

8103090593 

50-293 P 

MADIGCN. A L 

0103030349* 

50-263 

LI TTLE. M 

01O334OD51 

contract 


LYONS. « 0. 

81031 10724* 

50-361 1 

MADISON. A L 

8103130303* 

50-263 

LI TTLE. M 

8103050992 

50-206 

p 

LYTLE, P M 

8103260746 

50-269 T 

MADSEN. 0. L 

0103031105* 

30-267 

LITTLE. IV s 

9103020591 

50-263 

8 

KACA9TKUR. t c 

8 1 03270B32* 

SO-333 0 

MADSEN. C L 

0103031094 

50-267 

little. » 

03050190 

contract 


VNCA'nPVR.T C 

GV 032 30624* 

27-47 

MAOSEH.O i. 

0103050592 

90-382 

little. n 

0103100758 

contract 


MACARTHUfl. T C 

8103260159# 

27-47 

MADSEN, 0 L 

0103050602 

30-313 

little, m 

8103130322 

CONTRACT 


MACOONALD. C E 

8103230147# 

71-9033 

MADSEN. 0 L 

0103030640 

30-203 

LI ttle. M 

8E 03 190033 

50-206 

P 

MACDONALD. C E 

81021 70624# 

71-9013 

MADSEN, 0 L 

8103180436# 

30-267 

LI TTLE. M 

9103)90164 

contract 


MACDONALD, C E 

8102170630* 

71-9013 

MA06EN.G L 

8103230175 

30-362 

LI TTlE. N 

0103190994 

CPN TRACT 


MACDONALD, C E 

8103110226* 

71-422 

MADSEN. G. L 

0103100433 

30-267 

LITTLE. m 

0103190146 

CONTRAC r 


MACDONALD. C E 

8103160015* 

71-410 

MADSEN, 0 L 

0103231 0 l 4 

90-313 

little. m 

9103270194 

CONTRACT 


MACDONALD. C E 

0JO3O2CO7J 

71-345 

MADSEN. 0 L 

0103041029 

30-313 

little, m 

9103270457 

50-320 

P 

MACDONALD, C E 

8 J 03020222 

71-409 

MADSEN. 0 L. 

0103050093 

50-209 

little, W 8 

9103240409 

50-331 

a 

MACODNAlD. t E 

8103020231* 

71-409 

MADSEN. 0 L 

G 103020431 

30-267 

LITTLE. M 

01033C0439 

contract 


MACDONALD. C E 

8103020230 

71-13B 

MADSEN. 0 L. 

0103110770 

30-290 

little. u 

9103310717 

50-331 

8 

MACDONALD. C E 

0103020247# 

71-130 

MADSEN, 0 L 

81031 10707 

30-267 

LIVERMORE. H H 

8103040159# 

50-329 

0 

MACDONALD. C E 

0103020254 

71-2 

MADSEN. 0 L. 

0103230132 

50-205 

LIVERMORE. H H 

9103230141# 

50-461 

0 

MACDONALD. C E 

0103020264* 

71-2 

MADSEN, 0 L 

8103170373 

50-313 

LIVINGART. A 

9103190300 

SO-269 

H 

MACDONALD. C E 

0103030003 

71-271 

MADSEN. G. L 

0103300294 

30-267 

LDOO.W 0 

81031 10533# 

SO -302 

B 

MACDONALD. C E 

8)03030010* 

71-271 

MAO IE. L 

0103160239# 

HI8C 

LOCKWOOD. H A 

0103170599 

50-352 

0 

MACDONALD. C E 

0103030015 

7I-I3B 

MAQROU. ft. 

0103170937* 

90-249 

LODGE, T 

0103190626# 

50-440 

G 

MACDONALD. C E 

6103030022* 

71-138 

MAHAN, ft R 

0103030651 

90-399 

LODOE. T 

G 103160626* 

50-440 

Q 

MACOONALD. C E 

C 10304 0438 

71-6244 

MAlEfi.J E 

0103060199 

50-244 

LOEWEMTHAL, R C 

0103060107* 

71-421 


MACOONALD. C E 

8103040019 

7 1 -9006 

MAI ER, J E 

8103030013 

50-244 

lofy.r A 

6 1 03 130859* 

CONTRACT 


MACDONALD. C E 

G103040B24 

71-6601 

MAlEft.J E 

B1 03030704 

30-244 

LOOIUDICE. J M 

6 1 030501 37* 

CONTRACT 


MACOONALD. C E 

0103040020 

71-9034 

MAlEft. J E 

81 03090531 

30-244 

LONG. E M 

0103190638 

50-289 

H 

MACDONALD. C E 

8103040834 

71-9107 

MAlEft.J E 

0103090423 

30-244 

lons.r b 

61033003C0 

S0-45B 

U 

MACOONALD. C E 

8103040038 

71-9113 

MAI Eft. J. E 

0103100375 

30-244 

LONO, H A 

0103190413 

50-20? 

H 

MACOONALD, C E 

8103050214 

71-6374 

MAlEft.J E 

0103100520 

50-244 

L0N3ACRE. 8. 

D 1 03120740 

PR 


MACDONALD. C E 

0)03060242 

71-9026 

MAIER.J e 

0103100580 

50-244 

LCOAINOOILL. D 

B1 031 70341 

50-209 

0 

MACOONALD. C E 

8)03090098 

71-6717 

MAlEft.J E 

0103100447 

30-244 

LOOMIS. J 8 

B 103330054 

RETOOD 


MACDONALD. C E. 

8103040845 

71-9044 

MAlEft. J. E 

8103170410 

50-244 

LOOMIS. J 

OJ 03090330* 

£0-29 

P 

MACDONALD. C E 

8103040834 

71-9044 

MAIER.J E 

0103170421 

50-244 

LDOMI8, J 

8103310231* 

50-29 

P 

MACDONALO.C. E 

81031 1C029 

71-4960 

MATER. J. E. 

8103250242 

50-244 

LOOSLE. J W 

0103030950 

71-416 


MACDONALD. C. E 

6103160356 

71-9740 

MAIER.J. E 

8103200575 

30-244 

LOOSLE. J. U 

0103030959* 

71-407 


MACDONALD. C E 

8103100643 

71-179 

MAIER.J E 

0103200564 

50-244 

LOOSLE. 0 H 

0103030963 

71-416 


MACDONALD. C. E 

8103100645* 

71-179 

MATER. J. E 

9103270709 

90-244 

LOOoLE. J W 

G 103030971# 

71-416 


MAC DONA LO.C £ 

Q 103 1201 ( l 

71-9143 

MAIER.J E. 

0103200597 

90-244 

LOSS- F J 

0103190763 

Nl/REG 


MACDONALD. C. E 

0103120110* 

71-9143 

MAIER.J E 

0103260619 

50-244 

LOTHTOP. J. n 

0103050679* 

so-ca? 

T 

MACDONALD. C. E 

8103120121 

71-5641 

MAI ER, J 

0103300203 

50-244 

LOUPtROACK. J E 

0103190801 

40-9714 


MACDONALD. C E 

8103120139# 

71-3641 

MAKATURA. L 

0103130594# 

30-346 

LDUPEROACK, T E 

0103060035 

40-0714 


Macdonald, c. e 

8103120150 

71-405 

MAK0WIT2. H 

0103120707 

RES 

LQUDERBACK. T E 

0103180918 

40-0714 


MACDONALD. C E 

0103120150# 

71-405 

MALMROS. M H 

0103100024# 

50-344 

lolghrav. J J 

0103100550 

50-209 

H 

MACOONALD. C E 

8103120427 

71-416 

MALMRO0. M H. 

0103240744# 

30-344 

lcujbelle. 0. H 

0103030650* 

50-302 

l 

MACDONALD. C E 

0103120433* 

71-416 

maloney. 0. P. 

8)031 10098 

REQOO 

LOVENDAUE.P 

0103040445 

50-295 

8 

MACDONALD. C.E 

8103120461 

71-9111 

MALONEY, G P 

8103230354 

50-313 

LOVENDALE. P c 

0103261 107* 

50-196 

0 

Macdonald. c e 

0103 1 20465# 

71-9111 

malsch. M 0. 

8102260770# 

FOIA 

LCUE' 0 

3103091005 

PR 


MACDONALD, c. E 

8103120796 

7I-914S 

MALSCH, M 0 

0103170270# 

FOIA 

LOWENSTE1N, R. 

01O3OVO533 

50-331 

J 

hAC DONALD. C E 

81031 20801 * 

71-9145 

MALSCH. M 0 

0103160446# 

IOCFR 



AO THOR 

ACCESS I ON 
NUMBER 

SUBJECT 

CATEGORY 

author 

HANDLER. J w 

8103240603 

RES 


mart in. w o 

hancusi. j 

0103270610 

70- 1 426 


MART IN', W 0 

MANN, M M 

G 1 03260790* 

FOIA 


MARTfff. 0 E 

HANRY. H 

0103020539 

50-321 

S 

MAR TIN, W 0 

MANRY, M 

0103020376 

90-366 

8 

MARTIN, D E 

MANRY, H 

0 1 03020369 

50-366 

S 

MARTIN. J 8 

MANRY, M 

0103030750 

50-321 

B 

MARTIN, C W 

MANRY, * 

0103030759 

50-366 

B 

MARTIN, T 

HAN, NY, M 

0103030069 

90-321 

B 

MARTIN. T 

MANRY, n 

0103040193 

50-321 

R 

MARTIN. F J 

MANHY. M 

0103090390 

50-366 

8 

MARTIN, 0 8 

HANRY, M 

0103090905 

50-321 

ft 

MARTIN, ft L 

MANRY, H 

0103130450 

50-366 

8 

MART IN. J D. 

MANRY. M 

0103130462 

50-321 

0 

MARTIN. R E 

MANRY. H 

Q ) 03 1 30467 

30-366 

e 

MARTIN. L C 

MANRY, M 

0103160730 

50-321 

B 

MARTIN. L C 

MANRY, H 

0103310447 

50-366 

ft 

MARTIN. L C 

MANRY, M 

0103310459 

50-321 

ft 

MART IN. L C 

HANRY. M 

0103160737 

50-366 

Q 

MARTOftE. J 

MANRY, M 

0103230707 

50-366 

3 

MARTCRE- j a 

MANRY, M 

0103230712 

50-366 

6 

MAR TORE. J A 

MANRY, H 

0103230746 

50-366 

B 

MASSIE, H W 

MANRY, M 

8103230012 

50-366 

B 

MASSICOT . p 

MANRY, M 

8103230026 

50-366 

6 

masters, j. m 

MANSER. W C 

0103270693 

70-143 


MATHEWS. 0 M 

MANSER, M C. 

01031 30726* 

70-143 


MATHEWS. E R 

MANSuR, W C 

0103260091 

70-143 


MATHEWS, E ft 

MANSER, W C. 

0103240200* 

70-143 


MA THEWS. E- ft 

MANSER, W C 

0103260306* 

70-143 


MATHEW9. E ft 

MAN9PEAKER.J R 

0103100697* 

WASTE M3T 

MATHEWS. E ft 

MANSPEAKER.J R 

0103100707* 

WASTE MOT 

MATHEWS. E R 

MAPEB. J ft 

01 03 170202* 

FOIA 


MATHEWS, E ft 

MARABITO. R 

0103020597 

90-295 

e 

MATHEWS. E ft 

MARACEK, J J 

01 031 60053* 

90-334 

f 

MATHENY, D 

MAftBET, L K 

0103030773 

50-514 

0 

MATHEWS. E ft 

MARRETr L K 

0103030724 

50-514 

0 

MATHER. S L 

MARCHAL, J 

0103240605 

XPORTLIC 


MATHEWS, E ft 

HAfiCOUX. L. C 

0103100506 

90-309 

H 

MATHEWS. E ft 

HARCUCCI. D R 

0103020949 

70-2909 


MATHEWS, E ft 

HA1CUCCI.D R. 

0103230700 

70-2909 


MATHEWS, E « 

HARCUCCf.D R 

6103260760 

70-2909 


MATHEWS. E ft 

MARECEK, 0 

0103030202* 

CONTRACT 


MATHEWS , E ft 

MARIETTA. M 0 

0103230261 

NUREO 


MATHEWS, F. ft 

MARINOER. J. H 

0103120606 

XPORTLIC 


MATHEWS, E R 

PARK. J C- 

8103230592 

NUREO 


MATHEWS. E R 

MAliK.J C 

0103230326 

ACR8 


MATHEWS, E. ft. 

MARK., J. C. 

0103230432 

ACRS 


MATHEWS. E ft 

MARK, J C. 

0103230442 

50-361 

0 

MATLOCK, ft 0 

MARK, J c 

0103230472 

ACR6 


MATLOCK, ft 0 

MARK. J. C. 

8103230924 

ACRS 


MATLOCK, ft 0 

MABK.J C. 

0103230207 

ACR8 


MATLOCK, R. 0 

MARK , J C. 

R 103230 JO0 

50-393 

0 

MATLOCK, ft. 0 

MARKC, R. L. 

0103110794* 

contract 


MATORE, j a 

MARKL. ft 

0103130606* 

CONTRACT 


MAT6K0.R. J 

HARKCWf TT, P U 

6103181025* 

30-271 

H 

MATSON. U 

HARRONEr J 

Q103100315 

mac 


MATSON. V 

MAR 6 If, 14 C 

0103030306* 

50-230 

Q 

MATSON, V. 

HARSH. R. J. 

0103120770* 

50-259 

G 

MAT80N. V 

MARSH, \4 C. 

0103190312* 

50-250 

0 

MATSON, V 

MARSHALL. U. II 

0102270630 

50-329 

0 

MATSON. V. 

MARSHALL. H. H. 

8103120336 

50-329 

0 

MATBON. U. 

harbolaib. l. d 

0103230462 

30-271 

P 

MATSON. V 

MARBTOM. T. U. 

8103090437 

TOPREP 


MATSON, V. 

MARTIN, U. 0 

8103050463* 

30-247 

0 

MATSON. V. 

MARTIN. T. T 

8103190879* 

90-271 

0 

MATSON. V 

MARTIN. W 0 

Bl 0305042 1 » 

90-206 

Q 

MAT BON, V. 

MARTIN. T. J. 

8103100151* 

50-354 

8 

MATSON. V 

MARTIN, T T. 

8103050298* 

50-29 

0 

matbon. w. 

MARTIN. W. 0 

01 03050204 

50-333 

0 

MAT BON. V. 

MARTIN. J. B 

0103120621 

40-1341 


MATSON, V. 

MARTIN. R. 0. 

0103030306* 

50-230 

0 

HATT.P. K. 

MARTIN, ft. 0. 

0103160911* 

50-302 

0 

MATTIBON. 0. L 

MARTIN. M 0 

0103090648 

70-133 


MAT T I A, J. 

MARTIN. R. 0. 

6103050170* 

50-261 

0 

mattia. j c 

MARTIN, R. D. 

8103170089* 

50-369 

G 

HATHA, J. 

MARTIN. T. T. 

8103190067* 

50-29 

G 

MATTIA. J 

MARTIN. W. 0. 

8103050251 

50-209 

0 

MATHA. M. J 

MARTIN. L. E. 

8103050285* 

90-402 

0 

MATTIMOE. J J 

MARTIN, T. J. 

8103190113 

50-354 

8 

MATTIMOE. J. J 

MARTIN. T. J. 

9103200505* 

50-355 

8 

MATTIA. J. C. 

MARTIN, W. 0 

8103090724 

50-293 

0 

MATTIA. M. J. 

MARTIN, 0. U. 

8103040866 

71-413 


MATTIA. M. J 

MARTIN, 0 W 

8103040871* 

71-413 


MATTIA, M. J 

MARTIN, T T 

8103200236* 

50-29 

0 

mattia. m. J 

MARTIN, W Q 

8103050414 

50-286 

0 

matha.m. j 


accession 

SUBJECT 


ACCf 3SIC\ 

MJM3ER 

CATEGORY 

AUTHOR 

number 

01 03050449 

50-247 

0 

Mattia. j 

01032 504«fi* 

0103200177 

70- 1 I 00 


matt IA. M J 

01030*0772* 

0103031 126 

40-0502 


mattia. m j 

8103040740* 

0 1 032309 1 3* 

50-219 

0 

mattia. m j 

fl I 03050074* 

0IO3O3CO3O 

40-0502 


MATT JMCE. J J 

PI 03020562 

8103120596 

40-8743 


MArrjKCE. J. J 

0103030733 

6103190597 

50-289 

H 

mattia. m j. 

01030*10764* 

01030305 70 

90-293 

B 

MATTIA, M J 

8103270069* 

01030309 ] 1 

50-293 

S 

MATTIMOE- J J 

0103CJ0761 

6103200493 

50-275 

H 

MAT T ] MCE . J J. 

0 1 010J08 J 5 

0103170477 

30-389 

H 

MATT I MCE. J J. 

8103 J 10362 

01031 30359* 

50-29 

P 

MATTIMOE. J J 

81031 l 0500 

0103260175* 

50-290 

R 

mattia- m J 

81030V0120* 

□ 1 032 1 0594 

50-440 

Q 

mattia. m. J 

8103090136# 

0103261094 

CONTRACT 


MAT7IN3E-J J 

□ J 030 40740 

0103261073 

CONTRACT 


MATT JA- M J 

8103090462* 

8103270654 

CONTRACT 


MATTIMOE. J J 

01031 10644 

0 1 0326 1111 

CONTRACT 


MATTIMOE. J J 

0103180954* 

0103120467 

50-416 

A 

MATH MCE. J J 

01 03) 90567 

81 03230820 

50-416 

A 

mattia, n j. 

8 1 03 100257* 

□103260999 

50-416 

A 

MATHA.M J, 

910310021)2* 

0103250134 

NUftEO 


MATTIA. M J. 

01031U0302* 

0103230554 

50-320 

P 

MATHA.M J 

8103100364# 

□103 100962 

NUREO 


MA T T f MOE . J J 

8(03)30584 

0102260756* 

FOIA 


MATTIA, M J 

G10319C094* 

G 103 190201* 

30-305 

0 

MATTIMOE, J J 

0103)20341 

8103090737 

50-305 

0 

MATTIMOE- J J. 

81031 JCfcCO 

0103190197* 

50-305 

0 

mattimce. J J. 

□103110384 

8103190191# 

50-305 

0 

MATTIMOE. J J 

8103260100 

Q 1 03240556 

30-305 

0 

MATTIMOE.J J 

8S03 1 /0A/.4 

□103090604* 

50-305 

Q 

MATTIA. 11. J 

0103230903* 

01031901 10* 

50-305 

0 

MATTIMOE.J J 

81031 70442 

0103030690 

50-305 

P 

MATTIMOE.J J 

01 03 I 70657 

8103030034# 

50-346 

9 

MATTIA. 11 J 

01 03230939* 

□103030033 

50 - 305 

ft 

mattia. m J 

S 1033 10061* 

01031 60B95* 

FOIA 


MATTIMOE. J. J 

8103240460 

0103100537 

50-305 

6 

MATTIMOE. J. J 

0103240417 

□1031 70336 

90-305 

0 

MATTIMOE. J. J 

8103240453 

8103130459 

50-305 

V 

MA T T IA, M J. 

8103261086* 

R103I 70525 

50-305 

P 

MATTIA.M J. 

6 1 032 7 C 060* 

8103231064 

30-305 

0 

MATTIA, M J 

01O327O57Q* 

0j 032403 70 

50-305 

F 

mrriMOE. j j 

01033)0561 

8103230693 

50-305 

F 

ma t reoN, ft j. 

8 103 IJ 0032* 

8)03260593 

50-303 

P 

MALftA. F A 

□1033J0155* 

0103310652 

50-305 

P 

MAUftlN. L V 

81032.1020 8 

□103270726 

50-305 

P 

MALRIU, L S/ 

0103220221 

9103310637 

50-303 

G 

MAC ft IN, L V 

0103040498 

810312039? 

50-397 

S 

ffAUft IN. L . U. 

8103170538 

8103030786 

50-397 

8 

MAUfi I N. L . U 

0 1 032603 73 

0 1 03 1C04 16 

50—397 

S 

MAXWELL. 0 F 

0103040099* 

□1031 70407 

50-397 

B 

MAXWELL. 0 F 

8103260552# 

Ef 1031 70634 

50-397 

S 

MAXWELL. D. C 

01031 J033B* 

0103090096 

90-416 

A 

MAXWELL. 0 F 

01032/0534* 

8103090171* 

CONTRACT 


MAY. E L 

0fO3l 70564# 

8102100222* 

EECV 


MAYER, L 0. 

□1031 70CCB* 

B 102 1 00220* 

8ECY 


MAYER. L 0. 

8101220391* 

0103030616 

XPORTLIC 


MAYER. L Cl. 

0103050307* 

0103030623* 

XPORTLIC 


MAYER, L 0. 

0)03050610 

8103100686 

XPORTLIC 


MAYER, L O 

91 030307 sa 

8103100691* 

XPORTLIC 


MAYEP.L 0 

□103030428 

8103040065 

XPORTLIC 


MAYER, L 0 

8103030563 

81031 1 0054* 

XPORTLIC 


MAYER. L 0. 

8103030337 

81031 10045 

XPORTLIC 


MAYER, L Q 

8103030820 

0103090443 

XPORTLIC 


mayer.l 0 

6103090447 

0103090449# 

XPORTLIC 


MAYEft.L Q 

81031 00206 

0103100701* 

XPORTL IC 


MAYER. L 0 

0103100336 

8103100695 

xpdrtl rc 


MAYER. L □. 

8103170158 

Q 103190602* 

CONTRACT 


MAYER. L 0. 

61031 3 0228 

0103150665 

XPORTLIC 


MAYER. L P 

B 103 170193 

0103190669* 

XPORTL IC 


MAYER. L 0 

G 103 160523 

0103130046 

PROJ 


MAYER. L. 0 

8103190476 

0012290534 

XPORTLIC 


MAYER. L. 0. 

B l 0320072 1 

0103300016# 

50-410 

0 

MAYER. L. □. 

8103240253 

8103200004# 

50-352 

0 

MAYER. L. O 

8103230766 

81030S0812* 

50-307 

0 

MAYER. L. O 

8103230303 

010306031 1* 

50-322 

0 

MAYER, L. O 

0103240354 

0103030331* 

CONTRACT 


MAYER, L. O 

B1033C0149 

8103040016* 

50-312 

Q 

MAYER. L. Q 

6 1 033003G8 

8103090 350# 

50-312 

0 

MAYER, L. 0 

6103310(78 

8103160156* 

50-423 

a 

MAYER. L. 0 

8103310209 

0103130013* 

CONTRACT 


MAYER. L 0 

6103310234 

0103030282* 

CONTRACT 


MAYS . E 

6103250460 

0103090229* 

50-209 

0 

MAJOR. D. W. 

8103040341* 

01030501 78* 

CONTRACT 


MAZUR. D. W 

6103020500 

8103130655* 

contract 


MAZUR. D W 

61 03020605 


6L0JE 

CATEG 


90-450 

CONTRA 

CONTRA 

30-259 

50-312 

50-312 
CONTHA 
CON I ft A' 
50-312 
50-312 

50-312 
50-312 
CONTRA! 
CON r/? AC 
50-312 

CQNTRAC 
50-312 
50-312 
50-3 I 2 
CON TRAC 

CCNTRAC 

CON TRAC 
CON TRAC 
90-312 
CQNTRAC 

50-312 

50-312 

50-312 

50-312 

30-312 

SO-443 

90-312 

50-312 

COMTRAC 

CQNTRAC 

50-312 
50-312 
50-312 
CON TRAC 
CONHIAC 

CON TRAC 
50-312 
Of N rtc 
50-373 
30-302 

50-302 

30-302 

50-392 

30-3B2 

50-400 

50-400 

50-10 

50-400 

50-29 

90-282 

90-202 

50-202 

30-263 

50-260 

90-263 

S0-2Q2 
50-260 
SO -202 
50-263 
50-263 

80-202 

50-202 

50-202 

50-263 

90-202 

50-263 

50-306 

50-263 

50-263 

50-263 

50-202 

90-263 

50-263 

90-202 

50-202 

50-263 

PR 

50-460 

50-460 

50-460 


rtUTHCR 

accession 

UJ**3ER 

SUBJECT 

CATEGORY 

AUTHOR 

MAZUR. D W 

01O3O4O32S* 

50-460 

G 

mcgrifF. j » 

MAZUR. d w 

8103120406 

30-460 

0 

MCCRIFF. J It 

MAZUR. 0 W 

0103 I 20423 

50-460 

G 

MCCRIFF. J « 

mazuh.o u 

0103020136 

30-460 

0 

MCCRtFF. J rt 

MAZZAfiEi_LA. A 

0103050647 

M I SC 


MCCRIFF. J M 

MCAUPINE-E J 

B1 03040502 * 

70-1151 


MCCRIFF. J M 

mcalpime.e J 

0103240313# 

70-27 


MCCRIFF, J 11 

rCALPtWE-E J 

9103250153* 

70-27 


MCCRIFF . J M 

rCALPIME-E J 

8103250173# 

70-143 


MCCRIFF . J M 

mcausland. p 

9103250030 

PR 


MCCRtFF. J fi 

MCDREARTV. fi A 

9103050812* 

50-387 

0 

MCCRIFF. J M 

HCBREARTV.R A 

9103IR0670* 

50-354 

0 

MCGUIRE. D R 

HCQR IDE, M F 

0IO32OO33B 

50-220 

0 

MCCUIRF. D R 

MCHfilOE. « 

01 032005 JB 

50-220 

0 

MCGUIRE. J 

MCCAUE. e c 

9103190186* 

50-277 

0 

MCGUIRE. D R 

MCCABE. E C 

Q 103060509* 

30-307 

0 

MCGUIRE- 0 R 

MCCACE.E. C 

010312066 l * 

90-317 

Q 

MCGUIRE. 3 R 

MCCABE, EC 

9103300367* 

50-317 

0 

MCGUIRE. » R 

MCCA3E. E C 

91031 V0354 

50-276 

8 

MCGUIRE- 0 R 

MCCANN. J. 

0103230310* 

50-333 

0 

MCOUIRE. 0 R 

MCCARTHY** 

0 1 03 120764 

PR 


MCGUIRE- 0 R 

mccarthy. t 

0)03120830 

POIA 


MCGUIRE. V 

MCCARTHY. w J 

01031 10240* 

50-341 

A 

MCGUIRE. 0 R 

MCCARTHY. 0 

0103200222* 

50-263 

I 

MCGUIRE- 0 

rCCAUCHY. J P 

8103030774 

50-416 

s 

HCGURREN.H J 

M.CCLOSAE^ . H 

9103120653 

PR 


MCGLRfitN, H J 

MCCL03KEY. P 

0103120725 

PR 


MCGURREN.H J 

MCCLU9KEV, J P 

9102190970 

waste nor 

MCOURREN, H J 

MCCLU3KEY. J P 

3103060663 

WASTE MOT 

MCCURRFJ-H J 

MCCLUNO, R W 

9103060195 

RE9 


MCKENNA. D L 

mccluskey, J p 

0103120340 

40-0511 


MCKEOWH. L 

MCCl.USHEV.A J 

01031 10802 

40-851 I 


mckeown. l 

mccluskey, J p 

0103160170 

WASTE hot* 

MCKEOWtJ- L 11 

hccluskev, j p 

6103240402 

WASTE MOT 

MCKI03CN, J C 

MCCLUSKEY, J P 

01 0331 0935 

WASTE MOT 

MC K 1 3 DEN, J C 

MCCO„L> A. C 

6103050769 

50-445 

0 

MCKIGOEN. J C 

MCCO,L. A C 

0103050769 

50-445 

Q 

MCKJODEM, J C 

MCCOLLUM. B 

Q l 0323CB4? 

50-389 

U 

MCKIOOEM. J C 

MCCfJ.'INAuOHMAY 

0103060752 

PR 


MCKlMIEY.fi 

HCCOfiKLE, 0 W 

8103270765 

70-29 


MCLEAII. R B 

icccrkle.o W 

0103310660 

70-2933 


MCLEAISH. J 

1CCCPKLE. 0 W 

G 103310910 

70-143 


(1CLEAREN, T 

'ICCGRKLE.O- W 

G 1 033 1 0930 

70-2937 


MCLOEO. C. 

'CCORMAC*. j a 

Q 103250 120 

71-9143 


rtCLOUCHi-iN.M r. 

iccracken. k w 

8103090654* 

30-340 

P 

MCLOUGMLlN.fi T. 

HCD I APMl 0, R C 

G 103 130046 

PROJ 


MCLQUGHLlN.M T. 

MCDONALD' J A 

BI030J0600* 

50-390 

0 

MCLOUGHL IN. ft T. 

MCDONALD. J. A 

Q 1033106 34* 

50-261 

0 

WLOJOHLIN.M T. 

MCDONALD. J. A 

8103240623* 

30-390 

0 

MCMUNN. J S 

MCDONALD. M. 

9 1032 JOB 53* 

50-3 89 

u 

NCNEEB. J L 

MCDONALD. M. 

BI031G0653* 

50-250 

H 

MCNEILL. W M 

MCDONALD. R. P 

9J03300C09 

Pft 


MCMIERnEY, E J 

mcdcmald. r. p 

GI03IB0SO4 

50-340 

fi 

MCNULTY. A 

MCPOUELL. T 

0103260414* 

WASTE MOT 

M COSCAR - J J 

MC DUFF I E . M A 

0103310519 

50-400 

A 

MCPHILLIP8.J L. 

MCELROY, l-J N. 

B 103030821 

MURED 


MC QUEEN - A 

MCEUEN. J E. 

01031700914 

90-317 

F 

MCQUEEN. A 

MCFARLAND, C R 

Bl 000S02 19* 

50-395 

0 

ME AC HAM. M 

MCOARRY. J M 

9103270590 

50-369 

o 

MECFIEDY. « 

MCOARRY. J M 

0103270540 

30-369 

0 

MEDEIROS - ti F. 

MCCAUOHY j J P. 

B 102030799 

30-416 

B 

MEDEIROS. M S 

MCOAUGM, J L 

01 03030480 • 

50-326 

0 

MEIERAN. H. B 

MCGAUCMY. J P. 

9103260199 

Pft 


ME1S9. ft. L 

MCGAUGHY. J P. 

0103040749 

90-416 

8 

MEISS. R L 

rtCOAUPHY, J. P. 

B 103090056* 

50-416 

0 

MEKOEL.C 

MCOAUOHY, J P 

0103050891 

50-416 

8 

MELLlNOEfi.C W 

tfCQAVOHYt'S P 

9103030607 

30-416 

O 

menczer.m b 

MCOAUOHY. J- p. 

0103180944 

REOQD 


mendenhall.e. 

MCOAUOHY, J P 

0103130040 

50-416 

S 

MENDL. J. E. 

mcqauohy, j p 

9103240021 

50-416 

9 

MERKEL, L S 

MCOAUOHY. 0 P 

0 1 03240037 

50-416 

8 

MERfilWEATKEfi. N. 

NCGAOCNY. j. p 

0103170422 

S0-4I6 

3 

MERR I WEATHER. N 

MCOAUOHY, J. P. 

6103170199 

50-416 

F 

MERRITT, W J 

hcqaughy. j . p 

B 103170659 

50-416 

B 

MER6M0N, U L 

MCOAUOHY, J- P 

9103230726 

90-416 

8 

MEBLEft, F. R 

MCOAUOHY. J P 

0103250441 

50-416 

9 

METZ OER. U R. 

MCOAUOHY, j. p 

0103270701 

50-416 

9 

METZOER, U 

MCOAUOHY, J P. 

8 103310663 

50-416 

8 

METZGER, U. 

MCOAUOHY. J. P. 

010331041 1 

90-416 

8 

METZOTEP, J R 

MCOAUOHY. J P. 

0103310400 

50-416 

8 

MEYER, j. E 

MCGEE. W E 

0103090332* 

50-249 

8 

MEVEftS, 0. 0 

MCGOVERN. J J. 

0103120659 

50-54 

P 

MEYER. C R 

MCGREGOR. L- 0 

8103190303 

50-409 

3 

HICWEL. C. J 

MCGREGOR. L 

0103190317 

50-346 

f? 

MICHEL, C- J 

MCOfUFF.J rt. 

9103020336* 

50-327 

3 

MICHEL. M. 


ACCESS l CN 

SUBJECT 



ACCESSION 

BU0JEC 

NUMBER 

CATEGORY 

AUTHOR 

NUMBER 

cateoo. 

0 J 03100496* 

50-327 

S 

MICHEL. C J 

SI 03060669 

71-6458 

0103100486# 

50-327 

S 

michelson. c 

G 1 03 1 20283* 

50-269 

01031 10406# 

50-327 

8 

M1CHELS0N. A 

0103 1 90409 

50-289 

01031 10535# 

90-327 

S 

NICKEL. C 

9103270244 

PR 

0103100504* 

50-327 

S 

MIDURA.H J 

8103170313 

90-272 

0103100477* 

50-327 

8 

MILAVICKAS. L 

0103040730 

50-151 

01 03 170 536* 

50-327 

3 

MILE0. E B 

0103100251 

CONTRAC 

Q 1 03 1 704 1 3* 

50-327 

8 

MILES. E B 

0103310033 

CQNTRAC 

0103170999# 

50-327 

8 

MILEY. 0 H 

8103040750 

50-151 

B 103250306* 

50-327 

S 

MILHI96R. R J 

0103040707 

50-382 

0103250507* 

50-327 

B 

Mll.HtSER. R J 

B l 031304 1 7 

30-302 

0103030223* 

50-369 

0 

MILLER. R L. 

OIO3I2O2I0* 

FOIA 

8103310620* 

30-302 

0 

MILLER. W 0 

0103270449 

70-024 

0103040330 

40-2061 


MILLER. h j 

8103190684* 

WASTE n 

8103240261# 

50-290 

0 

MILLER. H J 

0102200419* 

WASTE M' 

B103020704* 

50-539 

0 

MILLER. L. 

0103050135* 

50-206 

0103261 137* 

50-327 

0 

MILLEN.C. K 

0103030013* 

50-267 

0103070249* 

70-27 


MILLER, l 

0103100361 * 

90-206 

0403200016* 

50-335 

0 

miller, d e 

0103120400* 

90-331 

0103050276* 

50-369 

a 

MILLER. W 0 

0103020001 

90-346 

0103130733* 

50-364 

Q 

miller, w. h 

0103040120* 

90-302 

0103100272* 

50-261 

0 

miller. J- R 

0103160426 

PR 

0103170263 

50-324 

8 

MILLER. M I. 

0IO31BO573 

50-434 

8103240304 

30-302 

3 

miller. W 0 

0102200300 

71-6346 

0103170340 

27-39 


MILLER. W O 

8103040903 

40-3493 

0103170513 

27-39 


MILLER. W 0 

8103060194 

70-1297 

0103190527 

30-309 

0 

miller, j r. 

0103030236 

50-34 

0103200745 

90-309 

0 

MILLER. J R 

0103030241* 

50-94 

a 103240039 

50-523 

0 

MILLER. J A 

0103060009 

50- )G4 

0103120742 

PR 


MILLER. J R 

0103060830 

30-70 

Bl 03050436* 

50-206 

Q 

MILLER. W 0 

0103060420 

50-313 

8I0303CB03 

50-247 

B 

MILLER, W 0 

0103100390 

20-313 

Q10303C042 

50-247 

6 

MILLER, CJ- 0 

0103060439 

50-272 

810310041a 

50-106 

P 

miller. W- 0 

0103060919 

30-502 

Bl 031 805 32 

50-1 B6 

8 

MILLER. W 0 

0)03090702 

50-344 

0103240510 

90-186 

8 

MILLER. W 0 

0103090711 

50-902 

0103240471 

50-186 

8 

MILLER. L 

0103240720* 

30-206 

□103300297 

50-186 

8 

MILLER. 1) S 

0103030314 

50-309 

0103200614 

50-299 

II 

MILLER. W □ 

0103090040 

50-396 

O1O3G5C046 

RE8 


MILLER . 0 

0103040623 

NUREO 

01030407B5 

FOIA 


MILLER. J F 

0103190941 

50-209 

9103270594 

CONTRACT 


MILLER. W 0 

8103120023 

50-280 

91 02260904 

FOIA 


MILLER, U H 

G1031 3074 1 * 

30-259 

0103020353# 

50-293 

0 

MILLER. M E 

0103030733 

PROJ 

8103090523* 

50-293 

8 

milleville, d p 

0103190479 

30-209 

0103070624 

30-293 

8 

millea.w □ 

8103 170670 

70-1739 

8103200704# 

90-293 

8 

MILLER, J R. 

81 03 160919 

50-106 

8103270626* 

50-293 

8 

MILLER.J R. 

0103160926* 

50-186 

8103300007 

PR 


MRLER.W M 

0103120630 

30-390 

8103060475 

90-348 

P 

miller. m e 

8103130402 

50-250 

0 1 033 1 0939* 

0A999 


MILLER. W 0 

01031/0007 

50-267 

B 103260092# 

FOIA 


MILLER, J R. 

0103230135 

90-102 

G 103190264 

CONTRACT 


M1LLER.J R. 

0103230129# 

50-102 

8103160156* 

30-423 

0 

MILLER, L K 

01031 70315* 

50-272 

8103050692 

70-2909 


MILLER. N 0. 

0103190073 

50-271 

B 10304 0055* 

FQIA 


MILLER, R. B 

0103190103* 

90-327 

0103040350* 

FOIA 


MILLER. U. 0 

0103230336 

90-206 

8103180327 

30-498 

0 

MILLER, W 0. 

0103230342 

50-29 

8103090429# 

30-244 

p 

MILLER. W 0- 

0103230360 

50-219 

8103060384 

50-443 

M 

MILLER. J. R 

8103240038 

30-267 

B 10324065 1 

PR 


miller, j. R. 

B103240844* 

50-267 

Q1030S0D49 

FOIA 


MILLER. J R- 

0103240832* 

30-267 

01 03200 07 3* 

PROJ 


HILLER. D- N- 

0103261002* 

CONTRAC' 

B 103260872 

PROJ 


M1LLER.0 N 

8103270671* 

CONTRAC' 

0103090561* 

30-346 

8 

MILLER. W 0. 

0103250093 

71-6379 

8)03200602 

30-269 

0 

MILLER. J R. 

0103250414 

50-267 

8103020496 

50-295 

8 

MILLER. U 0 

8103290637 

71-6690 

0103270631# 

30-254 

8 

MILLER. M E. 

8103290430 

PROJ 

8103040605 

50-266 

P 

MILLS. L M 

010122051 7* 

90-327 

0103190910 

90-269 

H 

MILLS. L M 

SI 01 220526* 

50-327 

8103100495* 

90-327 

0 

MILLS, L M 

0103090444 

50-390 

eio3iao492* 

50-369 

0 

MILL0.L M 

0103040503* 

90-327 

8103090386 

30-293 

p 

MILLS, L. K. 

0103030793 

90-430 

8103130329* 

CONTRACT 


M1LL8.L. Tl 

SI 03180392* 

50-390 

0103230071* 

CONTRACT 


MILL8.L. M 

8103050507* 

90-390 

0103020501 

UE 


MILLS, L. M. 

0103240593 

90-430 

0103120302 

liE 


MILLS, L. M 

8103030502* 

90-390 

01031204 1 9 

HE 


MILLS. L. M 

0)03040760 

50-430 

8103300296 

HE 


MILLS. L M 

0103040754 

90-320 

8103120784 

RES 


MILLS. L. M 

01 03030009 

90-390 

0103170069* 

50-369 

0 

MILLS. L M 

0103030853 

50-320 

0103090050 

50-350 

A 

MILLS. L. M 

0103240297* 

90-430 

0103270835 

70-143 


MILLS. L M 

0103100385* 

50-390 

8103300021 

70-143 


MILL8AP, W. J 

0103240301* 

70-143 

0103030929 

PR 


MILL8AP. U J. 

81032609)0* 

70-143 


AUTHOR 

ACCESSION 

NUMBER 

SUBJECT 

CATEGORY 

MILLS. L M 

0103090573* 

90-390 

0 

MILLS. L M. 

0103101 151 

fiEOOO 


MILLS. L. M 

0103120749* 

50-259 

0 

HtLLSAP, W. J 

B103I30644* 

70-27 


MILLS. L M. 

0103030778 

50-320 

S 

HILLS. L H. 

01031 60209* 

50-510 

0 

MILL8AP. W. J 

0103060270* 

70-1151 


HILLS. L M. 

0103240293* 

90-430 

0 

HILLS L H. 

0103030780 

30-390 

8 

HILLS. L M. 

0103040733 

50-518 

0 

HILLS. L M 

8103040709 

20-433 

9 

MILLS. L M 

QIO3O4O0Q2 

90-259 

0 

MILLS, L H 

0103060129 

71-9139 


MILLS. L K 

0103100201 

90-518 

0 

HILLS. L. M 

0103050909 

50-320 

S 

MILLS, L M 

0103120944 

50-390 

A 

MILL6AP, W J 

8103260473* 

70-1201 


MILLS. L M 

8103030670 

90-260 

P 

MILLS. L M 

8103040777 

50-438 

0 

MILLS. L M 

0103240274* 

90-433 

0 

MILLS. L. M 

0103020401 

50-327 

A 

MILLS. L. M 

0103020475 

50-327 

P 

MILLS. L. M 

0103020510 

30-259 

P 

MILLS. L H 

0103030709 

50-327 

P 

MILLS. L M 

0103040700 

30-439 

0 

MILLS. L H 

0103] 10009 

40-1341 


MILLS. L H 

B1 03020427 

50-390 

A 

MILLS. L. H 

0103020633 

50-553 

A 

MILLS. L M 

0103030771 

50-390 

□ 

MILLS. L H 

0103040696 

50-390 

S 

MtLLS. L. H 

0103040717 

50-259 

F 

MILLS. L. H 

0103040757 

50-320 

8 

MILLS. L. H 

0103040559 

50-510 

8 

MILLS. L. H 

0103040775 

50-320 

0 

MJLL8. L H 

0103030306 

50-566 

A 

HILLS. L. M 

0103060336 

50-259 

F 

mills, l M 

0103090497 

50-259 

R 

MILLS. L H 

0103090604 

50-390 

a 

HILLS. L M 

8103090630 

30-438 

6 

HILLS. L M 

8103090633 

30-328 

S 

HILLS. L. H 

0103120182 

50-320 

8 

HILLS. L M 

0103130027 

30-430 

S 

HILLS. L. M 

0103180200 

40-1341 


Mil L9. L. M 

□103090531 

50-553 

6 

HILLS. L. M 

01031 10522 

50-439 

S 

MILLS. L. M. 

0103110549 

30-320 

0 

MILLS, L. PI. 

01031 10614 

50-320 

0 

MILLS. L. fl. 

0103110664 

50-390 

B 

MtLLB. L. M 

81 031 30009 

50-619 

S 

hills, l. h. 

8103100433 

30-320 

A 

HILLS. L. H. 

6103110414 

50-259 

P 

MILLS. L H. 

8103110659 

50-320 

8 

MILLS, L H 

9103110721 

50-327 

P 

HILLS. L M 

0103170005 

50-259 

0 

MILL©; L M. 

0103180066 

30-259 

G 

KlLLB.L H. 

B 1031 00325 

50-259 

P 

HILLS. L H 

0103100601 

50-259 

P 

HILLS. L M 

0103110433 

50-320 

0 

HILLS. L. M 

0103110627 

50-328 

S 

HILLS. L M 

8103110648 

50-327 

P 

HILLS. L. H 

0103120200 

TOPREP 


HILLS. L. H. 

9103250041 

PR 


HILLS. L. M 

0103260019 

50-327 

0 

hills, l. m 

01031 10584 

90-566 

B 

MILLS.L. H 

0103130405 

50-328 

8 

MILLS. L. K 

8103160944 

50-327 

Q 

HILLS. L. M 

8103160993 

50-259 

0 

HILLS. L. H 

8103130466 

50-430 

0 

MILLS. L. M 

91 03250 1 074 

90-430 

0 

mills, l. m 

0103160572 

50-320 

F 

HILLS, L K 

8103170194 

50-259 

F 

HILLS. L K 

8103170322 

50-390 

K 

MILLS. L. M. 

8103170376 

90-430 

S 

MILLS, L H. 

0103170502 

60-390 

S 

MILLS. L H. 

0103260477 

90-299 

0 

HILLS, L. K 

9103160570 

90-320 

A 

HILLS, L. M. 

9103160593 

90-299 

P 

MILLS, L. H 

8103170141 

50-32Q 

A 

MILLS. L. M. 

8103170389 

50-510 

8 

MILLS. L. H 

8103170593 

50-299 

P 

MILLS. L. M. 

0103170469 

50-327 

P 

MILLS. L. H. 

8103100344 

90-390 

S 

MILLS. L. w. 

0103190562 

50-328 

0 

MILLS. L. M. 

8103100702 

90-566 

6 

MILLS. L. M. 

8103200977 

50-510 

A 


ACCESSION SUDvECT 


author 

HUMBER 

CATEGORY 

MILLS. L M 

01032304 51 

90-323 

A 

MILLS. L M 

8103240607 

50-327 

0 

MILLS. L M 

010336121 1 

50-259 

0 

MILLS. L M 

0103270044 

50-259 

a 

MILLS* L M 

81031901 76 

50-327 

p 

MILLS. L M 

0103)902 l 2 

50-327 

p 

MILLS. L M 

0103240430 

50-918 

s 

MILLS. L H 

0103240466 

90-327 

0 

MILLS. L. M 

0JO324O339 

50-327 

0 

MILLS. L M 

0103261 123* 

90-327 

0 

MILLS. L M 

R| 03230540 

50-259 

p 

MILLS. L M. 

8103240341 

50-259 

p 

mills, l. m 

0103240404 

50-329 

B 

MILLS- L M 

0103240420 

90-323 

0 

MILLS- L M 

0103300163 

50-439 

5 

MILLS. L h 

0103260239 

50-269 

F 

mills, j.. m 

SI 03261 1 00 

50-259 

0 

MILLS- L M 

0103270505 

50-438 

s 

MILLS- L M 

0103270672 

30-328 

6 

M1LL0-L M 

0103270724 

50-390 

6 

MILLS.L m 

0103300130 

50-390 

8 

HILLS. L M 

0103270512 

50-239 

F 

MILLS.L M 

0103270522 

90-430 

□ 

MILLS.L M. 

8103270712 

50-566 

S 

mills, l m 

8 103270777 

90-328 

A 

mills, l. n. 

0103270023 

50-566 

6 

MILLS.L M 

BI 03300333 

50-910 

5 

MILLS.L M 

0103270462 

50-439 

0 

MILLS.L M 

8103300173 

50-327 

P 

MILLS.L H. 

0103310477 

50-327 

R 

MILLS.L. M 

0103310605 

50-430 

9 

MILLS.L M 

0103310460 

50-430 

9 

HILLS. L M 

0103310500 

50-327 

P 

MILLS.L M 

0103310355 

50-329 

3 

MILLS.L M. 

B1033I0359 

50-433 

a 

MILLS.L M. 

8103310599 

50-390 

s 

MILLS.L. M 

0 1 0331 0405 

50-390 

G 

M1LL0-L M 

0103310351 

90-439 

6 

MILLS.L H 

8103310624 

50-430 

0 

MINECK. 0 L 

0103040407 

90-33 t 

R 

mnecK, o l 

Qlt)3050567 

50-331 

a 

MINECK- 0 L 

a 103090924 

90-331 

R 

MINECK, D L 

01031704 76 

90-331 

8 

MINECK, D- L- 

B10317049Q 

50-331 

8 

MJNECK. 0 L 

8103170966 

50-331 

6 

MINECK. 0. L. 

0103180495 

90-331 

fl 

M1NECK. D- l. 

0103310673 

$0-331 

B 

MI NER. 8 

8103031083 

50-315 

P 

MINER, 9 

fl 1 03 1 009 09 

50-315 

P 

MINER, 9 

0103120740 

50-315 

P 

MINICH1ND, C 
MINICHI NO i C 
MINNICH. J E 

0103040100 

0103200357 

0103270019# 

NUREO 

NUREO 

50-320 

N 

HINNICH. J E 

81032501 11# 

90-320 

R 

MINNICH, J E. 

010325011 6# 

50-320 

R 

MINNICH. H- 

810318D6B3 

90-2B9 

0 

MINN8. 0 L. 

3103240405* 

50-250 

0 

MINQ0U£. fl- 8 
MIN00U6. fl 8 
MINOOUE. r b 

minooue. r b 

MJNOOOE. R. B 
MINOOUE. R fl- 
MINOOUE. fi 8. 
MINOOUE. A- B. 

MINOOUE. R 0 
MlNOOUE.fi 8 
MlNOOUE.fi B 

minooue, r 
minogue. r. fl 

MIRA0LIA. F. J. 

0102260692* 

0103020746* 

7910090482* 

fl 102280106* 
7711050320* 
791 1050330* 
6103180236* 
fll 032 701 70# 

0103270197* 

6103270165* 

9103180224* 

0103180146* 

0103270147* 

8103110373 

F01A 

FOIA 

FOIA 

10CFP 

FOIA 

FOIA 

10CFR 

FOIA 

FOTA 

FOIA 

lOCFfi 

10CFR 

FOIA 

90-272 

P 

hiraclIa, f. j. 

8103230609 

50-361 

0 

MIRAOLIA.F- j. 

8103040173 

50-361 

E 

MlfiAOLlA, F. J. 

8103040100* 

50-361 

E 

MIRAOLIA.F. J. 

8103090420 

50-361 

0 

MIRAOLIA. F. J. 

8103160336 

50-413 

A 

MIRAOLIA. F. J 

8103100900 

50-361 

E 

MlRAOLtA. F. J 

8103120049* 

90-311 

P 

MlfiAOLlA, F. J. 

9103120054* 

50-31 1 

P 

MIRAOLIA.F. J. 

3103120858* 

50-311 

P 

MIRAOLIA. F. J. 

9103090793 

50-471 

F 

MlfiAOLlA. F. J 

8103200000 

90-275 

E 

MIRAOLIA.F. J. 

0103120620 

50-929 

E 

MIRAOLIA. F. J. 

6103230890 

50-416 

A 

MIRAOUA. F. 

8103231073 

50-416 

F 


ACCESS I Om SUD^ 


AUTHOR 

NUMBER 

CATE 

MIftAOLlA, F J. 
MIRACL 1 A, F. J. 
MIRAOLIA.F J 
MITCHELL, 0 B . 
MITCHELL. 0 0 

0103300209 
0103310304 
0103310419 
01031 70153# 
9103060591* 

50-47 

50-36 

50-31 

SO-321 

50-28 < 

MITCHELL. R. 

M! TCHELL. R 
MITCHELL. 0 0 

MI TCHELL. D. *; 

MI TCHETLL. D. 0 

3J03190497 

0103100607 

6 1 031 703/3* 
01031 70552* 
0103380365* 

50-39! 
50 -36' 
50-20' 
50-20“; 
50-28<; 

MI TTL. fl. L 

MI TTL. H. L 

MlTrL.fl L 

MI TTL. fi 1. 

MlTTL.fl L 

8103090344* 

010311010b 

0103090690* 

0103050203 

0103060547 

$0-272 

flEOOD 

50-272 

50-272 

50-272 

MTTTL. ft L 

MI TTL. ft L. 

MI TTL. ft L 

MI TTL. R L. 

MI YABAYASHl, M 

0103250665 

0103100564 

0103230539 

0103230713 

6103040344 

PR 

DO-272 

50-311 

50-272 

xpeittl 

MIVAUAYABUI. M 

MI YADAYASHI. M 

MI YA0AYASHI , H 
MO&ERO. A J 

M0£, H J 

fl 1 03040472 

S 103050228 

B 1 03050067 
3103261000 
0103040796* 

!<PORTL 

XPORTL 

xportl 

71-903: 

FOIA 

MOFFETT, T 

MOHR, H C 

MOL HOLT, fl 

MON* K-0 AC NON, C 
MONOEN. T. 

8103050890* 
0103101 I 42* 
0103020537 
0103120745 
0IO33IC033 

C OMM I B! 
70-754 
90-209 
PR 

XPORTL 

MONTGOMERY. D H. 
MONTI, u A 

MONT I . W A 

MONTOYA, J. fl 

MOODY. D E* 

0103100491* 
0103110611 
0103190393 
8103200699 
0)0309051 1 

50-369 
50-24 7 
50-247 
$0-275 
50-29 

MOODY, 0 E. 

MOODY, 0 E 

MOCOY, 1# C 

MCODY, I>_ E 

MOODY. U C 

B 1 03 1001 S3 
0103130359* 

0| 03240330 
8)03310631 
0103310409 

50-29 

50-29 

50-206 

20-29 

50-206 

HCOW. C. W 

MOON, C. W. 

MOON. C. 

MDCVWGMAN- 0. 

MOOftE. R. W 

0103120741 

0103170744 

0103260445 

0103120660 

0103041021 

50-466 

90-466 

50-454 

PR 

xpcrtli 

MOCftE, D. e 

Mcofl e, o. e 

MODflE. R. N 

MOORE. R M 

MOOR E. D € 

8103050225* 

0 ) 033 1 C 020* 
8103090210 

G 1030903 12 
0103090296* 

30-369 
50-302 
JCPOR TL1 
XPORTL! 
30-369 

MOORE. ft. N 

MOORE, ft N. 

MOORE. R H 

MOORE, ft N. 

MOORE. R N. 

8103041033 
0103030391 
0103090427 
8103040097 
01030 50504 

XPCR tli 
XPORTL I 
x PQR TL 1 
-XPORTLI 
XPGR TLI 

MOORE, 0 W. 

MOORE. G W 

MOORE, R N 

MOORE, J. E. 

MO ORE, \f E 

0103050599 
8103030603* 
81031 301 S3 
0103030573 
3103040609 

S 0-334 
50-334 
XPORTL I 
50-272 
50-1 55 

MOORE. R N 

MOOftE.O E 

MOORE. A C. 

M0DR6, R. M- 
MOORE. R M 

0103100679 

©103130733. 

01 031 60020* 

6103130642 

8103120169 

XPORTLI 

50-364 

contrac 

XPORTLI 
X P Oft TLI 

MOORE. J E 

MOORE. J. E 

MOORE. R. M 

MOORE. J. E 

MORAN. 0. J1 

0103160374 

B J0323006S 

BJ 0331 0891 
8103270638 
a 103250433 

50-247 
50-247 
XP Oft TLI 
50-155 
50-289 

MORAN. D. m. 

MORE ADI TH.F L. 
MORGAN. J. U 

MORGAN, w. £. 

MORISI. A. v 

8103250434 

0103270452* 

0103030303* 

8103261044 

0103060278 

30-209 

50-395 

TOPREP 

XPORTLI 

50-293 

HOR 18, C. J 

MORISI, A. V. 

MORISI. A. V 

MORier. a v 

MORIBI. A. 0 

□103020782 

8 1031 80625 
0103060476 
0103200070 
□103200272* 

NUREQ 
50-293 
50- 293 
50-293 
50-293 

M OR 1 8 1 , A . V 

M0RI8I, A. V. 

MORISI. A. V 

MORISI . A V 

MORISI. A. U 

8103100386 

0103100592 

0103230654 

8J 0323069? 
0103240213 

50-293 

90-293 

30-293 

50-293 

50-293 



accession 

SUBJECT 



A'j th OS 

f,LM3E9 

CATEGORY 

AUTHCR 

hour t son. w n 

90C&? 70164# 

FOIA 

HKfUPtiY. C 

E 

MORRIS. A E 

tnooiaceay 

50-320 P 

murphy, c 

E 

MOartlS.P A 

0100090195 • 

CONTRACT 

MURPHY. C 

E 

KORRC W. 0. 

0103240642 

40-0663 

MuRPHY, C 

E 

Manse . a e 

91032C094B 

50-275 H 

murphy, c 

E 

mcrteusen, w 

9103100406 

50-206 e 

MURPHY. c 

E 

MORTON. H. V 

01O326IC95* 

FQlA 

MURPHY, c 

E 

MORTON. K. Y 

9103261105* 

FOIA 

MJRPHY. C 

£ 

MOP TON, K. V 

9103361 109* 

FOIA 

MJRPHY. C 

E 

NCR TON. k V 

910326111 5* 

FOIA 

MJRPHY. C 

E 

mortcn. k V 

9 1 03261 1 20* 

FOIA 

MURPHY . C 

E 

MORTON. K V 

G10326M23* 

FOIA 

MURPHY. C 

E 

NCR TON. K V 

0103261129* 

FOIA 

MURPHY. c 

E 

MORTON. fc v 

0103261 134* 

FOIA 

MURPHY, C 

E. 

MORTON. K V 

91032300 19* 

contract 

murphy, c 

E 

MORTON. R 

0103120732 

PR 

MURPHY . C 

E 

MORTON. K V 

0103240841* 

CONTRACT 

MURPHY. C 

E 

M3RT0N. * V 

0102270590* 

50-171 P 

MURPHY . C 

E 

MORTON, K V 

0103040890* 

contract 

MURPHY. C 

E 

MORTON. K V 

9103050332* 

contract 

murphy, c 

E 

MORTON. K V 

□103050157* 

contract 

MURPHY . C 

E 

M3flT0N,k V. 

9103050203* 

CONTRACT 

MURPHY. C 

E 

MORTON. K U. 

9 1 03 L 20*59* 

CONTRACT 

MjRPHY. C 

E 

MORTON. K V. 

81033601 79* 

contract 

MJRPHY, C 

E 

M-OR TON. K V 

0103120240* 

CONTRACT 

MuRPHY. c 

E 

MORTON. K V. 

0103040919* 

contract 

MORPHY. C 

£ 

rtJRTCr/. « v 

Si 03230 32 A 

CCN TRAC T 

MURPHY, C 

E 

HCRTON. rt- V. 

0103230C83* 

CONTRACT 

MURPHY, C 

E 

NOR T ON . K V. 

8103160553* 

CONTRACT 

MURPHY, C 

E 

MORTON, a V 

8J0334057P* 

CONTRACT 

MURPHY. C 

E 

MORTCN. K V 

01031 10794ft 

CONTRACT 

MURPHY. C 

E 

MORTON, K V 

0103130606* 

CONTRACT 

MURPHY, C 

E 

MOO TOM. K V 

G 1031 90020* 

CCN TRACT 

MURPHY. C 

E 

MORTON, K U 

0 1 031 C0243* 

CONTRACT 

MURPKY, C 

E 

MUR TON. K V 

0103100661* 

CONTRACT 

MURPKY. C 

E 

MORTON. K V 

0 1 03100670* 

CONTRACT 

MURPHY. C 

E 

MORTCN. « V 

6 1 03I2CB59* 

CONTRACT 

MURPHY, C 

E 

mgrton. K V 

0103260556* 

CONTRACT 

murphy, c. 

e 

rcRTON, y 

8 1 O316CO20* 

CONTRACT 

murphy, c 

e 

MORTON. * y 

0103160571 * 

CONTRACT 

MURPHY. C 

E 

MORTON. K. y 

8103200794* 

CONTRACT 

MURPHY, C 

E 

MORTON- A. y 

8103270063* 

CONTRACT 

murphy, C 

E 

MORTON. A V 

01 03230071 * 

CONTRACT 

MUftP HY, C 

E 

MORTON. K V 

8103270040* 

CONTRACT 

MURPKY. C 

E 

MCRTON K 

fll 03240425* 

50-360 S 

MJRPHY, C 

E 

MOSI.AK. T 

81O3O3C05S* 

50-320 0 

murphy. C 

E 

mcuijt. r e 

01 031C001 5 

50-295 0 

murphy, c 

E 

MOWATT. W E 

8 1 03200606 

50-289 0 

murphy, c 

E 

MCUflY. U R 

8103050918 

XPORTLIC 

MURPHY, N 


mcwry, w r 

8103040714 

70-734 

MJRPHY, C 

E 

MOURY, W R 

01 0303 00 IB 

30-9? R 

murphy, c 

E. 

MflU'RY. W R 

8 1 03030825 

50-163 R 

MURPHY. C 

e 

MGWfl Y. U R 

81 03J2045I 

70 - 734 

MURPHY. C 

e 

MO WHY. H R 

6103120164 

XPORTL IC 

MURPHY, C 

E 

MOURY, W R 

©1 031907 1 1 

XPORTLIC 

MURPHY, C 

E. 

hOWRY.U R 

0)03190715* 

XPORTLIC 

MURPHY, w 

p 

MOURY, U R 

8 1 033 l 0536 

XPORTLIC 

MURPHY, w. 

p 

MOURY. W R 

8103310639* 

XPORIL IC 

murphy, c 

E 

MROC 7K.A, E J 

6103050629 

50-249 8 

murphy, c 

E 

MR0C7KA. E J 

8103040630 

S0-24S 6 

MURPHY. E 

3 

M.9CC7VA. E J 

6100050672 

50-336 8 

MURPKY, C 

E 

MRCCZAA. E. J 

6103090600 

90-336 8 

MURPHY, u 

P 

MRCCZKA. E. J 

8103100509 

50-336 8 

M.UfiPHY. C 

E 

MRCC2KA. E- J 

©103050673 

50-249 R 

murphy, u 

P 

MROC 2KA. E. J 

8103170663 

S0-245 R 

murphy, w 

P 

MROCZhA. E. J 

0103170391 

50-336 R 

MURRAY, B 


MROCZKA. E J 

©103310476 

50-245 fl 

MURRAY, T- 

D. 

mucmnicwi.e d 

8103250698 

PR 

HURRAY. T 

0 

MUELLER. C. 

©103170302 

50-461 H 

MURRAY, T 

D 

MJIR.P H 

8103260522* 

27-39 

MURRAY. T 

D 

MULWEY J P. 

0103160960* 

50-348 0 

MURRAY, T 

0 

MULLEN. M 

8103050949 

PR 

MURRAY. H 


MULLENS. J. A 

8103250629 

NUREO 

MURRAY. T 

0 

MJNOER. P L. 

8103100661* 

CONTRACT 

KURRAYr T 

0 

MUNNO.f J 

8103260222 

PR 

MURRAY. T 

0 

MUNNO. F. J 

01 0326 1004 

FOIA 

MURRAY. T 

p 

MUNRO. J J- 

0103120059 

71-6717 

MURRAY. T 

D 

MUNRO. J J 

0103120071 

71-9127 

MURRAY. T. 

D 

MUNRO. J J 

0103120074 

71 -912B 

MURRAY. T 

0 

MURDOCH. L. T. 

8102230694* 

40-4492 

MURRAY. T 

D. 

MURDOCH. W D. 

8103190457 

50-289 H 

MURRAY. M 

J. 

MUR LEY. T E 

Q103020044* 

50-289 0 

MURRAY. T. 

0 

ML'RLEY. T E 

0103120673 

PR 

MURRAY. M 

J 

MURUEV, T e 

GHJ22B04Q4* 

50-36*7 P 

MURRAY. T 

D 

MURLEV. T E 

B 102280329* 

50-369 P 

MURRAY. T 

0 


ACCESSION 

SUBJECT 



ACCESSION 

SUBoEC 

H0M3ER 

CATEODR V 

AUTHCR 

NUMBER 

cateo: 

6103050453* 

50-390 

0 

MURRAY. T D 

01032609(72 

90-346 

0103160522* 

50-370 

0 

MURRAY, T D 

8103310592 

50-346 

810304007* 

50-413 

0 

MURRAY, T D 

8103310617 

50-346 

01030407^2. 

50-302 

a 

MU9S0AUMER. D 

81 03020 J2S 

State P 

0103180396* 

50-390 

a 

MYERS, G A 

0103 1 30352 

State p 

01030 50067* 

50-416 

0 

MYERS. D 0 

8103240640* 

50-269 

8103240302* 

50-430 

0 

MYERS. 9 

8103250759 

PR 

8103030172 

50-593 

0 

MYNATT. F R 

0103090023 

RES 

0103100397 

50-438 

0 

mynatt. f r 

01031 10665 

RES 

8103040752. 

90-302 

a 

myrado. A l 

0103190405* 

90-263 

0103160215. 

90-518 

a 

NAKADEOAWA. J 

0103090002 

PR 

0103050060 

50-340 

0 

NAP IN, D A 

0103230375* 

50-269 

0103050210 

50-395 

0 

NAPIN. D A 

8103230386* 

50-269 

91 0305020 l 

50-491 

0 

NAPUDA, 0 

G l 03090709* 

50-220 

0103050300 

50-393 

a 

NAPUDA. 0. 

8103050797* 

50-333 

0103030333 

50-438 

a 

NARDACC 1 . c A 

0103)00554* 

50-289 

8103040050* 

50-413 

a 

NARDI.A J 

0103250672 

PR 

8103040049 

50-413 

0 

naRDI.A j 

0103240375 

50-87 

8103040807 

50-280 

0 

NARROW. L 

01030500)2* 

50-307 

0103050390 

50-348 

□ 

NARROW. L 

0103060311* 

50-322 

0103100217* 

50-369 

0 

NARROW. L 

0103290448* 

90-450 

Q103180239* 

50-369 

a 

nau. r f 

□103100076 

NUREO 

0103290)45* 

50-321 

Q 

NAVARRO. J P 

01031 70170 

50-322 

8103040074* 

50-400 

Q 

NAVARRO. J P 

fl 103310299 

50-322 

8103040795 

50-338 

Q 

NEARY. E 

8103300152 

Pfl 

0103040021 

50-395 

a 

NEELY. D R 

fll 03230670* 

90-289 

8103030553 

30-413 

3 

nehemjab . J V 

S1032404M* 

30-250 

8103090704 

30-321 

o 

NEIGHBORS. 0 

9103031075 

50-261 

01031 10917 

50-438 

Q 

NEIL. C H 

01 03260022 

NUftEO 

610312042] 

90-439 

Q 

NEISLER. J H 

0103250023* 

50-373 

0103120429 

50-296 

Q 

hEISLER. J 

0103170350 

50-293 

0103120441 

30-200 

O 

neieler. J 

0103170365 

30-295 

0103240674* 

90-424 

0 

NEI8LER. J 

fll 0331 0360 

50-494 

0103090490* 

50-413 

0 

NEL80N. C A 

□103260772* 

40-1947 

01030401 U* 

50-302 

Q 

NELSON, P R 

910326031 1* 

FOIA 

0103040743 

50-302 

Q 

NELSON, P R 

0103260293* 

FOIA 

8103090422* 

50-400 

Q 

NELSON- C 

0 ] 03040230* 

50-133 

8)03100417 

50-327 

Q 

NELSON. J D 

0103110315 

40-299 

8103250193* 

90-430 

0 

NELSON. J D. 

B 103 1 60333 

40-299 

81031B0449 

50-327 

0 

NELSON, J D 

0103160327 

40-299 

8103100403 

50-369 

0 

NELSON, J D 

0103110334 

40-249 

0103100501 

30-416 

0 

NELBON. R L 

0103050770* 

50-303 

9103190100 

30-310 

o 

NEL0ON. R L 

0103130021* 

50-303 

0103240722* 

90-269 

0 

NELSON. B 0 

0103300321 

30-273 

0103190040 

50-389 

0 

NEL60N. P. fl 

0103190572 

SO-223 

0103190333 

50-333 

n 

NELSON. P 

0103250404 

90-269 

8103240192 

90-310 

n 

NEMETH, k. j 

fll 03260556* 

CONTRACT 

8103260536* 

50-400 

0 

NER9ES. V- 

B I 03060023 

30-369 

8103270444 

30-275 

H 

NER6E9. V. 

□103130330 

50-309 

8103050045 

30-416 

Q 

NERSES. V 

0103160536 

30-389 

8103050460 

50-430 

Q 

NERSES. V. 

Bl 031 70777 

30-389 

0103090160 

90-389 

Q 

NERBE8. V 

0103230010 

50-399 

8103240710 

50-430 

Q 

NER6E8. V 

9103260002 

90-307 

6103260444 

90-366 

0 

NEUHANH.fi R 

BI 022601 05 

40-8300 

8103260493 

50-390 

0 

NEUMANN. M R. 

0103091016 

40-8300 

8103030851 

50-271 

B 

NEUMANN, M R 

0103260701 

40-8380 

8103030056* 

50-271 

B 

NEWAClCCK. fl L 

0103300071 

50-228 

0103310778 

50-330 

0 

NEWBERRY. 0 

0103060786 

50-320 

8103160457 

50-370 

0 

NEWMAN, J R 

8103090664 

50-466 

0103100125 

NUREO 


NEWMAN, J R 

0103090664 

50-466 

8103100572* 

50-316 

8 

newmay. J r 

8103190611 

30-466 

0103090340 

50-271 

0 

NEWMAN, J R 

010319061 l 

30-466 

0103240733* 

90-333 

G 

NEWMAN, J R. 

0103190644 

50-490 

0103240530 

50-271 

B 

NEWMAN. J. R 

0103190647 

50-490 

01 03240332# 

50-271 

S 

NEWMAN, J. R. 

0103190649* 

90-490 

8103130172* 

50-335 

0 

NEWMAN, J R. 

0103190649* 

90-490 

0103020309 

30-346 

8 

NEWMAN. J R 

0103190649* 

50-490 

B103030S41 

30-346 

e 

NEWMAN. J fl. 

0103190649* 

50-450 

8103050287 

30-346 

R 

NEWMAN. J fl. 

Q 1 03190644 

50-490 

BJ 03250396 

71-9096 


NEWMAN. J, fl 

OJ 03190649# 

50-498 

B 103030826 

50-346 

8 

NEWTON. M 

□103100995 

50-209 

0103200540 

90-273 

H 

NEK ON, H H 

0103310620* 

90-10 

B 103030838 

50-346 

6 

NICHOLS, E. H 

8103260006# 

FOIA 

0103130973 

30-346 

6 

NICHOLSON, N A 

0103090704* 

50-263 

0103090337 

50-346 

S 

NICHOLS. T C 

0103030032 

50-395 

0103090363 

50-346 

6 

NICHOLS. T C 

□103020362 

50-393 

8103130393 

50-346 

R 

NICHOLS. T C 

8103020461 

30-393 

8103)00386 

50-346 

8 

NICHOLS. T C 

0103030760 

50-395 

8103160736 

30-346 

8 

NICH0L8. T. C 

0103030690 

50-393 

8103170612 

50-346 

8 

NICHDL8, T. C 

0103120294 

90-393 

8103100967* 

50-237 

0 

NICHOLS. T. C 

0)03110639 

30-393 

0103170488 

50-346 

8 

NICHOLS, T. C. 

0103110653 

50-393 

0103260792 

50-237 

0 

NICHOLS. T. C 

0103120307 

50-395 

8103260426 

50-346 

8 

NICHOLS. T C 

0103100374 

90-393 

01033 10627 

90-346 

8 

NICHOLS, T. C 

8103160872 

30-393 


MCtHULb- > L OUJJ1UUJ6*/ 30 U NU&EN XU. U V 


MfCHOLfi. r C 


0103100921 

50-395 

A 

NOCENIO. L V 

NICHOLS, r c 


3103200622 

90-395 

A 

NClf.ENZQ. L V 

NICHOLS. r C 


0103170440 

50-395 

8 

N09EN20. 1 V 

NICHOLS, r c 


01031 70491 

50-393 

S 

NQSENZO. L V 

NICHOLS. T C 


01031 70526 

50-395 

8 

NOSENZO. L V 

NICHOLS, r C 


01031 70970 

90-395 

S 

NOSENZO. L V- 

NICHOLS - T C. 


Q103I8077Q 

90-395 

A 

ndsenzo. L V 

NICHOLS/ T C 


0 1 031304 1 9 

50-399 

H 

NOGENZO.L V 

NICHOLS, T C 


0103170569 

90-395 

8 

NOVAK. T. n 

NICHOLS, r c 


0103190643 

90-393 

6 

NOVAK. T M. 

NiCHOt.s. r c 


0103230600 

30-395 

8 

NOVAK. T M 

NICHOLS. T C 


8103230440 

50-393 

8 

NOVAK. T M 

NICHOLS, r c 


0103270747 

90-395 

0 

NOVAK. T. M 

NICHOLS, r. c 


0103230444 

50-395 

E 

NOVAK. T M 

NICHOLS, T C 


0103230653 

50-399 

A 

NOVAK. T M 

NICHOLS. T C 


0103310905 

50-395 

0 

NOVAK. T M 

NICHOLS, r c 


0103260275 

90-395 

A 

NOVAK . T M 

NICHOLS, T C 


0103270443 

30-393 

A 

NOVAK, T. M 

NICHOLS, r c 


0103270540 

50-395 

S 

NOVAK. T 11 

NICHOLS. T c 


0103270559 

90-395 

Q 

NOVAK, T M 

NICHOLS, T C 


0103270620 

50-393 

0 

NOVAK. T N 

NJCHOLB, t c 


0103270436 

50-395 

A 

NOVAK, T H 

NICHOLS. T C 


0IO33OOO7O 

50-393 

8 

NOVAK. T M 

NICHOLS. T C 


0103300137 

30-393 

A 

NOVAK. T M 

NICHOLB, T C 


8103300161 

50-395 

A 

NOVAK. T. M 

NICHOLS. T C 


0103310414 

50-393 

A 

NOVAK, T M 

NICHOLS. T C 


0103310461 

50-395 

A 

NOVAK. T M 

NICH0L9. T C 


0103310494 

50-395 

A 

NOVAK. T 11 

NICHOLS, T C 


0103310339 

90-395 

A 

NOVAK. T. M 

NICHOLS. T C 


0103310366 

90-393 

A 

NOVAK. T. H 

NICHOLB. T C 


0103310450 

90-393 

K 

NOVAK . T 11 

NICOLOQt, *f 


0103060239* 

40-8702 


NOVAK, T. (1 

NIE9LER. J M 


0J 032301 62* 

90-456 

0 

NOVAK, T M 

NIE7NANSKI. J 


0103170643 

50-269 

H 

NOVAK, T. M 

NIL BON. R. 


□103250713 

PR 


NOVAK. T. H 

MINI rz. R t 


8103030762* 

30-333 

0 

NOVARftO. J. P 

NIPAft, J. E. 


0103100172* 

40-7924 


NOVARftO- J 

NIX.R r 


0103160734* 

50-321 

a 

NOVARRO. J P 

NJX.R r 


0103160740* 

50-366 

B 

NOVARRO. J P 

HU.fi T 


0103230633* 

90-366 

8 

WOVARflO- J. P 

MIXON. U A 


0103130047* 

40-0027 


NOVARRO. J. P 

NOfLL.P N 


0103060313* 

50-409 

P 

NOVARRO, J P 

NOFLL. P N. 


0103240605* 

50-213 

P 

NOVARRO. J P 

NOONAN. V 0 


0103020017 

50-373 

E 

NOVARRO. J P 

NOONAN. V 6 


9103050470 

50-313 

0 

NOVARRO, J P 

NOONAN, V e 


010304 1030 

80-369 

P 

N0W1CKI. 9 J 

NOONAN, V 6. 


0103310140* 

50-369 

0 

N0I41 CKI ■ 8 J 

NORDERHAU0.L 

R 

0103030303 

70-1237 


N0HICK1, 8 J 

nordehhauO.l. 

R 

0103020270 

70-734 


NUQENT, E L 

NCRDERHAU0, L 

R 

9103230006 

90-206 

Q 

NUOENT.E L 

NGRBERHAUO. L 

R 

0103230053 

50-326 

0 

nuoent.e.l 

NOftOEfiJlAU?, L 

R 

8103230179 

30-107 

0 

NUOENT. EL. 

hordefhauo. l 

R. 

0103230000 

90-206 

0 

NU5ENT. E. L 

NORDERKAU0, L 


0103200419 

70-25 


NUNN. 0. E 

NOPDERHA170. L 

R 

0103230060 

30-326 

0 

NU89DAUMER.0 A 

norderhauo.c 

ft 

8103260406 

30-433 

Q 

NUSSBAUMEfl. d A 

N0AELI4I8, C. E 


8103040159* 

30-32? 

0 

NU88BAUHER.0 A 

NOflELK/8, C- e. 


0103170710* 

50-341 

0 

NUS9BAUMER, 0 A 

NOREL IU8, C. E. 


0103020597 

50-295 

9 

NUS8BAUNER.0 A 

NC9FLIU9. C E 


8103090670 

50-303 

0 

NUSBBAUHER. 0 A 

N0RELIU9. C. E, 


0103110763 

50-350 

A 

NU89BAUHER, 0 A 

MOSEL IU0. C. E. 


0103230115 

30-358 

0 

NU3SBAVMER. D A 

MOSEL 108, C E. 


0103230146 

50-409 

Q 

NU9S0AUHER.D A 

NQ9ELI08.C. E. 


0103260461 

50-206 

Q 

NUSSSAUMER. d A 

N0RELIU8. c 


0103240771 

50-263 

0 

NUS5BAUMER, 0 A 

MOftRHGLM. L J. 


8103190090* 

50-272 

0 

NU8QBAVMER, 0 A. 

NORRHOLM. L- 


9103100909 

50-272 

6 

NUSSBAUMER. 0 A. 

NORRHOLN. L 


8103170337 

50-272 

9 

NUSSBAlfhER.O A 

NORRIS, K 8. 


0103190593 

50-289 

H 

NUSSBAUrtER. D. A 

NORTH, H. B 


0103090975* 

50-312 

a 

O'BRIEN, J P 

NORTH, H. B 


0103100403* 

50-920 

0 

O'BRIEN, J. 

NORTH. H. S 


8103240708* 

30-312 

0 

O'CONNOR. P W 

NORTH. M. 


0103200409 

90-312 

9 

O'COMVOR.P 

NORTON, B 


SI 03030888* 

30-273 

0 

O'DONNELL. E P 

NORTON, B 


8103050842 

90-273 

0 

O'FARRELLY.C 

NORTON, B 


0103200670 

30-275 

0 

O'NEILL. 8 

NORTON, B. 


8103200678 

50-275 

0 

O'NEILL. J. 

NORTON. B . 


81032307 1 5 

50-279 

0 

O'NEILL. 0 

NORTON, B. 


0103230715 

90-275 

0 

O'NEILL. J. 

N08EN20. L V. 


8103160323* 

SECY 


O'REILLY, J P 

N03ENIO, L V. 


8103090926 

XPORTLIC 


O'REILLY, J. P. 

N08ENI0, L V 


0103090930 

XPORTLIC 


O'REILLY. J P. 

NOBENTQ, L V. 


0103100002 

XPORTLIC 


O'REILLY, J. P 

NO86NZ0, L. V. 


0103100003 

XPORTLIC 


O'REILLY. J. P. 


UJOJIOOU03 Kr(jH ILK U'^taLT. J r BlOrfcTUUOWq 


0103130202 

XPORTlIC 

O'REILLY. J P 

9102280574 

01 031 2061 3 

XPORTLIC 

0 '0E 1 l.L V, J p. 

0103120041 • 

8103120624 

XPORTLIC 

O'REILLY. J P 

9 t 03050330 

0103120215 

XPORTLIC 

O'RE IlLY* -J P 

0103060293 

0103120634 

xpcjrtl IC 

O'RFJLLY.J P 

81030?07S 2 

0103190369 

XPORTLIC 

0 'REILLY, J P 

6103240324* 

0103260041 

XPORTL fC 

0 'REILLY. J. P 

0 1030201 33 

010331 0*71 9 

XPGRTL 

IC 

0 'REIl LY. J. P 

8(03020146 

8103040904 

50-250 

P 

O'REILLY. J. P 

SI 030201 47 

0103200324 

50-348 

P 

0 REILI.V. J P 

010302014? 

01031000 57 

50-317 

P 

0 REILLY. J P 

0103020151 

01031104 1 2 

50-271 

P 

O'REILLY. J P 

0103020196 

010311 01 93 

50-261 

P 

0 REILLY. J P. 

010302019? 

01031 10221 

50-272 

P 

0 'RE I l.L Y. P. 

01 039201 64 

01031 1 0423 

30-302 

P 

O'REILLY , J P 

8103020160 

01031 1 0449 

50-309 

P 

0 ‘HE ILLY, J P 

8(03020170 

01 03090090 

50-296 

P 

D'fiE ILLY. J P 

8103020177 

01031 10103 

50-3 1 5 

P 

0 'REILLY. J P 

0(03020186 

0103 1 1 0390 

50-2Q9 

P 

0' REILLY. J P 

0103020193 

010311 0436 

50-360 

P 

0 REILLY, J. P 

8103020203 

0103160458 

50-277 

P 

O'REILLY. J P 

0103020242 

8103190014 

50-339 

P 

G 'REILLY. J P 

G 103020251 

01 031 6022 7 

50-338 

P 

0 REILLY, J P 

8103020299 

Q 1 032501 38 

50-325 

P 

O'REILLY, J P 

0103020263 

0103230191 

50-368 

0 

0 -REILLY, J P. 

010302026? 

0103240644 

50-368 

Q 

0 'REILLY, J P 

B1 030202 70 

0103190646* 

50-20? 

0 

0 'RE ILLY. J P 

3103020277 

0103230232 

50-331 

P 

0 'RE tlly. J p. 

0103040126 

0103230245 

50-313 

P 

O'REILLY, J r 

0103040133 

8103240051 

30-346 

P 

O'REILLY, J P 

9103040139 

0103240622 

50-334 

P 

O'REILLY. V P 

8103040141 

0103260093 

50-259 

P 

□ 'REILLY. J P 

0(03040144 

0103261 1 40 

90-263 

P 

O'REILLY. J P 

0103040149 

0103260090 

SO-312 

P 

O'REILLY. J P 

0103040196 

8103260149 

90-234 

P 

0' RE ILLY. J. P 

8103040164 

8103030736 

50-322 

A 

O'REILLY- J P 

H 1 03040167 

8103090431 

60-322 

A 

O'REILLY, J. P 

G 1 030401 74 

3103160383 

50-322 

F 

O'REILLY. J. P 

8103050015 

8103160539 

90-322 

E 

O'REILLY. J. P 

8I03IC0723 

010316058? 

90-322 

A 

O' RE ILLY. J P 

8103100735 

0103240239 

90-322 

A 

0 'REILLY. J P 

8(03120579 

0103180926 

90-322 

Q 

O'REILLY. J P 

8103130230 

0103190592 

50-322 

E 

O'REILLY. J P 

0103160682 

0103190921 

90-322 

A 

O'REILLY. J. P 

0103160691 

0103200642 

50-322 

E 

0 'REILLY. J P 

0103160694 

0103020712 

90-206 

P 

O'REILLY, i P 

0103160708 

0103120 1 on 

50-206 

P 

O'REtLLY. J P 

0103160709 

0103250100 

50-206 

P 

O'REILLY. J P. 

0103160713 

9103040793 

40-2299 


O'REILLY, J P. 

01031 60716 

0103261016 

40-4492 


Q'REILLY* J P 

8103 l 6071 8 

9103170467 

40-2259 


O'REILLY* 'S P 

Q103I60722 

0103170470* 

40-2239 


O'REILLY, J P 

0103160723 

0103310600 

40-2259 


O'REILLY, J P 

0103160560 

0103100539 

50-361 

8 

O'REILLY. J P 

8103160564 

0103260716* 

FOIA 


0 'REILLY. J P 

01031 60563 

0103260692* 

10-1947 


O'REILLY, J. P 

□103160597 

0103260666* 

40-1947 


0 'REILLY. J. P 

8(03(60600 

0 103040528* 

40-9610 


O'REILLY, J. P 

9103160649 

0(03260646* 

40-1947 


O'REILLY. J. P 

0103160651 

0103260652* 

40-1947 


O'REILLY, J. P 

0 103160659 

0103260642* 

40-194 7 


O'REILLY, J. P 

8(03160663 

8103260600* 

40-1947 


O'REILLY, J. P 

8103160674 

0102270094 

50-13? 

3 

0 'REILLY. J P 

8 103160677 

0103060190 

State Pros 

0 'REILLY, J P 

8103170062 

0103060167 

State Prog 

O'REILLY, J P 

G 1 031600 1 2 

010311067 I 

State Pros 

O'REILLY, J P 

G 1 0316082 I 

0(03060186 

State Prog 

O'REILLY. J P 

G 1031 7001 1 

0103170743 

State Prog 

0 'REILLY. J P 

G 103 170028 

01O33DO393 

HE 


O'REILLY. J P. 

8103170033 

8103050575* 

60-312 

0 

O'REILLY, J. P. 

B 1 031 7004 1 

01030301 94* 

50-312 

0 

O'REILLY. J P. 

B 1 03170052 

0103100638 

90-237 

P 

0 'REILLY. J P. 

SI 03170056 

0103100398* 

90-237 

0 

O'REILLY , J P. 

8103170059 

0103170257* 

FOIA 


0 'PE ILLY. J P. 

8103170063 

0103090360 

PR 


0 'RE ILLY, J P. 

0103170067 

0103030855* 

90-320 

0 

O'REILLY, J. P. 

8103170079 

0(031 10619 

90-156 

0 

0 'REILLY. J P. 

8103170003 

0103120374 

50-155 

0 

0 'RE ILLY, J P. 

0IO3I7OO9B 

0103180567 

50-1S9 

0 

O'REILLY, J P. 

0103130739 

0103260425* 

FOIA 


O'REILLY. J P 

B 103240789 

0103260389* 

FOIA 


O'REILLY. J P. 

8103240805 

8103120929 

50-250 

0 

O'REILLY. J P. 

0103200197 

0103130700* 

50-290 

0 

O'REILLY, J P. 

8103200238 

D1 03 120 7 34* 

50-259 

0 

O'REILLY. J P 

6103200242 


30-^57 
50 -321 
SO -26? 
50-321 
90-302 

50-250 

50-200 

50-13 

50-12-1 

50-129 

50-1*0 
50-538 
50-11 1 
50-406 
SO - 83 

50-62 

50-437 

50-200 

50-261 

50-302 

50-269 

50-403 

50-250 

50-340 

50-321 

50-4 16 
50-395 
50-259 
50-348 
50-302 

90-321 
SO - 4 1 6 
50-373 
50-200 
50-259 

50-250 

50-269 

90-261 

50-259 

50-321 

50-324 

50-416 

50-518 

50-239 

50-395 

90-321 
30-261 
90 - 2 6 E 
90-200 
50-340 

50-233 

30-302 

30-269 

50-321 

50-200 

90-416 

50-395 

50-437 

30-302 

50-269 

50-261 

£0-250 

SC-349 

50-408 

50-261 

50-390 

50-399 

50-259 

50-230 

50-400 

30-269 
50-437 
20-340 
SO -302 
20-417 

50-200 

50-321 

50-261 

90-416 

50-259 

50-338 
50-390 
50-259 
30-340 
SO -39 5 


AUTHOR 

ACCESSION 

NUMBER 

SUBJECT 

CATEGORY 

AUTHCR 

accession 

NUMBER 

SUBJECT 

CATEOORY 

AUTHOR 


ACCESSION 

NUMBER 

8UDJE 

CATEC 

O'fiEIl.LV. J P 

81 03200246 

30-437 

0 

OPREA. C w 

B 1033 1 0460 

50-498 

9 

PARKER. ft 0 


0103030731 

50-36S 

O'RF ILLY. J P 

0103200258 

50-416 

0 

ORDERS. U T 

81030 50170# 

50-261 

0 

PARKER. W. 0 


0103040629 

90-3/. S 

□ 'PE I LL V * J P 

8103200263 

50-321 

0 

ORDERS. W T 

0103249648# 

50-269 

3 

PARKER, ft 0 


0103040699 

90-36‘i 

□ 'RE JU- V. J P 

8103300271 

50-250 

0 

ORLOSKY. P M 

0103261 139# 

50-57 

P 

PARKER, ft 0 


0103040713 

90-364 

0 MIC ILLY* } P 

9103200270 

50-302 

0 

CSORIO. J M 

0IO3I1OI97 

71-4(7 


PARKER. ft 0 


0103030714 

90-364 

□'REILLY. j P 

9103300201 

50-269 

0 

C96MAN. W R 

0 103230090 

REOOO 


PARKER, ft 0 


B 103030 731 

50-364 

O'REILLY. J P 

8103200239 

50-463 

0 

OSS M AlJ. ft ft 

0103230050 

RECOD 


PARKER, ft 0 


0103090270 

30-264 

0 ' RE 1 Ll.Y , J P 

B 103303301 

50-261 

0 

08TER. J 

Q 1 03O9C-8 1 

50-10 

J 

PARKER, ft 0 


0103120006 

30-364 

D 'RE J LL V* J P 

S 1032003 I 4 

90-260 

0 

03TER. J 

0 103090610 

50-254 

J 

PARKER, ft 0 


0103(30133 

50-364 

O'RE IUV, J P 

9103190364 

50-349 

0 

OSIER. J 

0 1033 1 C6 t 3 

50-10 

I 

PARKER, ft 0 


0103050528 

90-364 

0 * RE ILLY, J P 

0103190071 

50-261 

0 

osfranoer.n c 

0103240420 

50-142 

H 

PARKER, ft 0 


6(03060460 

90-207 

O’RE Illy . J p 

0103190560 

50-302 

0 

OTT, E 

8103 J9C490 

90-209 

M 

PARKER. ft 0 


01030909(7 

50-369 

O'REILLY. ) P 

0IO3I9CE84 

50-437 

0 

GU3RE.fi P 

0103130361 

50-312 

3 

PARKER, ft 0 


□103100457 

90-364 

CJ 'REILLY. J P. 

aio3i9ceaa 

50-399 

0 

OUQRE.ft P 

8103230720 

90-312 

S 

PARKER, ft 0 


0103160109# 

90-264 

O'REILLY. J P. 

91031 9009 5 

50-416 

0 

OUELLETTE. R W 

8103100439* 

50-369 

s 

PARKER, ft 0 


0103260283 

PH 

O'REILLY. J P 

9103200003 

50-259 

0 

OUELLETTE. R W 

8103040632# 

50-369 

8 

PARKER, ft. 0 


0103090640 

50-264 

0 ‘REILLY. J P. 

81032033 J 3 

50-269 

0 

CUELLETTE.R « 

SI 030 4 0706# 

90-369 

5 

PARKER. W 0. 


0103100467 

30-364 

0 'PEfLLY. J P. 

0103200019 

50-250 

0 

OUELLE T TE. R ft 

0103040720# 

50-369 

0 

PARKER, ft 0 


01031 10321 

90-264 

O 'REILLY. J P 

0103200024 

90-468 

0 

OUELLETTE.R w 

0103100435# 

50-369 

8 

PARKER, ft 0 


0103100426 

90-364 

O 'fiERLY. J P. 

8I03200C30 

50-260 

0 

□JELLETTE.R W 

0103100404# 

50-369 

8 

PARKER, ft 0 


0103100441 

90-364 

O'REILLY. J P. 

0103200336 

50-321 

0 

OUELLETTE. R W 

01031 00494* 

50-369 

8 

PARKER. ft 0 


□1031 10491 

90-207 

0 ’REILLY. J P. 

0103260333 

90-340 

0 

OUELLETTE. R W 

9103130496# 

50-369 

6 

PARKER. M 0 


0103130401 

30-364 

0 'SULL IVAV J. F 

31032600*3* 

50-153 

H 

OUELLETTE.fi If 

0103130487# 

50-369 

6 

PARKER, ft 0 


□103160091 

90-264 

□ 'SULLIVAN. J. * 

Q 10326033 7 * 

50-155 

H 

OUELLETTE.fi W 

0103100449* 

50-369 

5 

PARKER, ft 0 


0103160961 

30-364 

0 ' TOOLE. J 0. 

□10303C456* 

50-247 

<1 

OUZTG. J E 

□103120783# 

90-324 

0 

PARKER, ft a 


□10318047a 

50-364 

0 'TOOLE. J 0. 

0103090067 

90-247 

0 

0VER8Y, 0 

0103120552 

50-367 

H 

PARKER, ft 0 


9103240602 

30-364 

0 TCOlE. J 0 

□ 1 0 324C092 

50-247 

0 

□UK ROGER. E 0 

9103190469 

50-289 

11 

PARKER, ft 0 


0 1 031 00428 

30-369 

0 ' TCOlE, J D 

R1C2230439 

50-247 

ft 

OVERTON. J A 

01 0304 1031 

PR 


PARKER, ft. 0. 


01031 10676 

30-264 

O'TOOLE. J D 

0103030073 

50-247 

ft 

OWSLEY. 0 F 

0103030021 

TOPREP 


PARKER, ft 0 


□103130494 

50-364 

0 'TOOLE. J 0 

0 103030722 

50-247 

ft 

ClftGLEY. Q F 

0103030492 

TOPREP 


PARKER, ft a 


0103260492 

50-264 

0 ' TOOLE. J 0. 

0103020393 

90-247 

p 

□UZARSKt.P C 

0103090147 

RES 


PARKER, ft 0 


0103120430 

30-264 

0 ' TOOLE. J 0 

0103033707 

50-3 

ft 

PACE . P L 

0103160739# 

50-230 

6 

PARKER. ft 0 


0103240620# 

30-264 

0 ' TCOLE . J o. 

0103033712* 

50-3 

p 

PACE . P L 

0103130366* 

90-339 

3 

PARKER, ft 0. 


0103240712# 

30-364 

0 ’ TCDLE . J D 

0103103517 

50-3 

ft 

PACE . P L 

81031 30992* 

50-335 

B 

PARKER. W 0 


0103130919 

30-369 

0' TCOLE. J D 

0103130391 

50-3 

p 

PACE . P L 

0103160750# 

90-339 

6 

PARKER, ft 0 


□103130545 

90-369 

qtgole. J d 

O1O313O4C0* 

50-3 

p 

PACE. R 0 

0103170030* 

70-020 


PARKER, ft 0 


0103160746 

30-4 IU 

O'TOOLE. J D 

0103170472 

90-247 

p 

PAOE.fi 0 

0103160369 

70-2928 


PARKER, ft. 0. 


0103230479 

30-364 

O'TOOLE. J D 

0(03170274 

50-247 

p 

PACE. ft 0 

0103160203# 

70-2928 


PARKER. W. 0 


0103240737# 

30-364 

O'TOOLE. J D 

0103170613 

50-247 

0 

PACE.fi 0 

0103040650 

70-157 


PARKER, ft. 0. 


0103170494 

30-264 

*>' TOOLE. J D 

0103230579 

30-247 

R 

PACE.fi 0 

0103040662# 

70-137 


PARKER, ft 0 


U 1032006 11 

90-269 

1' TOOLE. J D 

0103290975 

50-247 

8 

PAOE.R 0 

0103090277 

70-27 


PARKER, ft 0 


0103240527 

30-369 

J' TOOLE. J 0 

0103200909 

50-247 

P 

PACE. R 0 

8103090203 

70-1113 


PARKER, ft 0 


0103310770 

50-369 

> ' TOOLE. J D 

0103230246 

50-247 

P 

PACE. fi 0 

01031 3C03 1 

40-0027 


PARKER, ft 0. 


0103240396 

50-369 

J'TOOLC. J 0 

0103260574 

50-247 

9 

PAGE.fi 0 

01O327CO23 

70-030 


PARKER, ft 0. 


0103230644 

90-269 

0 'TOOlC. J 0 

0103270764 

30-247 

ft 

PAISLEY, t. c 

0103190509 

S0-2B9 

ft 

PARKER, ft □ 


0103240332 

30-269 

O'TCJOlE- J D. 

0103300334 

50-247 

P 

PALAZZO, L 

□1030509(6 

PR 


PARKER, ft 0 


0103240455 

50-36? 

O' TOOLE. J 0. 

0103310341 

30-247 

P 

PALH10TTO.il 

01031 10206* 

40-0610 


PARKER, ft 0 


0103240393 

90-267 

O' TOOLE. J 0. 

U 103310346* 

50-247 

ft 

P ANA 90S. A 

81031 70520# 

50-293 

3 

PARKER. W 0 


8103270704 

90-26? 

obeng. c r 

0103031009 

l*E 


PAOLIMO. R J 

8103270390* 

30-220 

0 

PARKER, ft a 


0103310913 

30-26? 

GOAR. F 

0103100902* 

REVIEW GRP 

PAQLIMD. fi J 

B10303CG12* 

90-307 

0 

PARKER, ft 0 


0103270604 

50-26? 

OEST.mAIJM.M j 

0103050589* 

90-254 

0 

papay. l t, 

0103240101 

90-206 

0 

PARKER, ft 0 


0103300310 

30-36? 

0E3TMANM. « J 

9103040290* 

50-373 

0 

PAP AY. L T 

8103020423 

30-361 

B 

PARKER, ft 0 


0103300336 

80-36? 

□E3TMANW.M J. 

0IO3O9O7O4* 

50-263 

0 

PAPAY. L T 

8103100031* 

50-206 

0 

PARKER, ft. 0. 


0103300369 

00-36? 

CE8THAMJ. ft J. 

01031 10432* 

40-2274 


PAPAY. L T 

0103240106* 

30-206 

a 

PARKINSON. T 

P 

0103030719* 

50-124 

OESW.N. M J. 

01 03250658c 

50-367 

*3 

PAPER IELLO.C J. 

01021 00345 

l&£ 


PARKS, C V 


01032000 94 

I7E0 

COLE. U 0 

0103200956 

3Q-2G9 

H 

PAPERIELLO. C J. 

0103170532# 

27-39 


PARR 10, H 0. 


□103020639 

50-430 

OkURA. H. 

0103230960 

*PORTLlC 


PAPER I ELLO. C J. 

0103050503* 

50-254 

0 

PARRIS. H. 0. 


□103230490 

50-390 

lVEfi.fi fl 

0103100076 

NUREO 


PAPERIELLO. C J. 

910304029a* 

90-373 

0 

PARSON! . H. 


0102260561* 

FOIA 

Cl.IVEHA. E 

0103200659* 

50-443 

0 

PAPERIELLO. C J. 

0103090704* 

30-263 

0 

PARSONT, M 


0102260672* 

FOIA 

0LL£R. H C 

0103120601# 

QA999 


PAPERIELLO. C J. 

0103120680* 

50-461 

0 

PARBONT. M. A 


8103050484* 

FOIA 

ULMS 1 L'AU , ft J 

a 103200090 

30-273 

0 

PAPERIELLO. C. J. 

0103110432* 

40-2274 


PARSON, C, H 


81 03200402 

90-2U? 

olghan. l. 

9103050723 

50-247 

P 

PAPERIELLO, C J. 

0103350650* 

30-367 

Q 

PARTLDft, J. 0 


0103030906 

70-133 

OLaHAN, L. II 

3103190296 

30-247 

P 

PARCZEW5KI.K 1. 

8103310140* 

90-369 

0 

PAR TLOft. J 0 


8103060149 

70-1 O 

OL3CN- L K 

9102260707* 

FOIA 


PARENT. C 0 

8103350035 

PR 


PAR ROW. J 0 


0103060366 

70-143 

Cl. SDN. A W. 

9103040100 

NUREO 


PARIS. W. C 

6103260737 

50-329 

0 

PARTLOW. J 0 


0103100524 

70-820 

CLSOV. A U‘. 

9103200357 

NUREO 


PARIS. 0. H 

0103190632 

30-307 

0 

partlow. J. 0 


0103100391 

70-143 

OLSON, ft C. 

0103130476 

50-317 

P 

PARKER, ft. 0. 

8103160510* 

30-370 

0 

PARTLOW. J. 0 


0103181094 

70- 1 23 

OlGON. R C. 

9103120454 

90-317 

P 

PARKER. ft. 0 

0103040087* 

50-4 t 3 

0 

PARTLOW. J Q 


0103250119 

70-25 

OLBCJN. J F 

91031 10301 

PR 


PARKER. W. 0. 

0103040078# 

50-413 

0 

PARTLOW. J 0 


0103270010 

70-734 

OLQZAUS^r.M 

9103240492 

Pft 


PARKER. W. 0 

0103160490* 

90-370 

0 

PARTLOW. J- 0 


0103270039 

70- £3 

CJNCAVAOE. M P 

0 ] 03030992 

90-250 

0 

PARKER. W 0 

0103040097* 

30-413 

0 

PA8EDA0. ft 


0103270099* 

FOIA 

OPREA, 0 W 

Cl 03050929 

50-499 

8 

PARKER. M. E 

0103030403* 

50-133 

0 

PASEDAO. ft. F 


0103270128* 

FOIA 

CPflEA. 0 ft 

G 10304 1035 

90-499 

A 

PARKER. W 0 

0103060770 

30-369 

0 

PASTERNAK, fi. 

J 

0103090752* 

50-333 

OPREA. G. ft 

Cl 03030004 

50-499 

A 

PARKER. ft 0 

0103160400* 

50-370 

0 

PASTERNAK, fi 

J 

0103230264* 

50-333 

OPREA, 0. ft 

0103041023 

90-490 

A 

PARKER. W 0 

Q1031700ai* 

30-369 

0 

PASTERNAK, fi 

J. 

0103100203 

50-333 

OPREA. G. ft 

0103030937 

30-490 

e 

PARKER. ft 0. 

0103030002 

30-269 

0 

PASTERNAK, fi 

J 

8103270815* 

50-333 

OPREA. 0. ft 

0103050662 

50-490 

B 

PARKER. W 0 

8103040044 

90-413 

0 

PASTERNAK. R 

J. 

810305031 1 

50-333 

OPREA. 0 ft 

0103230122 

50-498 

0 

PARKER. W. 0. 

0103130636* 

50-269 

G 

PASTERNAK. R 

J. 

□1031 10599 

50-333 

OPREA. 0 ft 

0103060337 

90-490 

s 

PARKER. ft. 0. 

8103030073 

50-413 

G 

PASTERNAK, fi. 

J. 

8103130383 

80-333 

OPMEA. 0 ft 

0(03370390 

30-490 

5 

PARKER. U. 0 

8103050419 

30-369 

G 

PASTERNAK, R. 

J. 

0103160726 

50-333 

OPREA . 0 ft. 

0103100610 

90-490 

8 

PARKER. W. 0. 

0103160207# 

90-369 

0 

PASTERNAK, R 

J 

8103160739 

90-333 

OPREA. 0 ft. 

0103200691 

30-493 

s 

PARKER. ft 0 

8103090304 

30-369 

P 

PASTERNAK, fi. 

J. 

8103160743 

50-333 

CPfiFA. 9 W 

9103200753 

50-490 

A 

PARKER. ft. 0 

0103090759 

50-413 

Q 

PASTERNAK.fi. 

J. 

8103170646 

90-333 

OPREA. 0 (V 

0103300339 

30-490 

8 

PARKER. ft 0 

0103090494 

50-413 

Q 

PASTERNAK, fi. 

J. 

8103240441 

50-333 

OPREA. 0 ft 

9103300307 

30-466 

A 

PARKER. W 0 

0(03090810 

50-413 

0 

PASTERNAK, fi 

J. 

8103240396 

50-333 



accession 

SUBJECT 


AUTHOR 

NUMBER 

CATEGORY 

AUTHOR 

PA3TERHAK.R. J. 

8103310664 

50-333 

S 

PERLMAN. J. 

PA9TVA- M J. 

9103040693* 

90-325 

8 

PERLMAN, j 

PA9TVA. M J 

0103100620* 

50-323 

8 

PERNY. C. D 

PAST VA. M. J 

9103030740* 

50-325 

0 

PERR 100. L 0 

PASTVA, M. J 

9103040647* 

50-325 

6 

PERRIOO. L D 

PA9TVA. H J 

0103090309* 

50-325 

8 

PERRIN, j. S 

PASTVA. K J 

0103030336* 

50-324 

S 

PERRY. W 

PASTVA. H. J 

0103030594* 

50-325 

8 

PERRY, P A 

PASTVA. K J 

0103110606* 

50-324 

8 

PERSON. R. r 

PASTVA. M J. 

0103160763* 

50-324 

8 

PEBCHEL.J M 

PASTVA. M J. 

0103110692* 

50-329 

0 

PESCTCL, J. m 

PAST VAr M J. 

8103160690* 

50-325 

0 

PETERSEN, H E 

PASTVA. H J. 

0103170659* 

50-325 

6 

PETERSON. 0 

PASTVA. M. J. 

0103180643* 

90-324 

8 

PETER60N, H. T. 

PA9TVA. K J. 

0103170449* 

50-323 

8 

PETRICK.N A 

PASTVA- rt J 

0103170404* 

50-325 

8 

PETRICK.N A 

PASTVA. M J. 

0103230753* 

30-323 

8 

PETRICK.N A 

Pastva. m J. 

0103230703* 

50-324 

8 

PETRICK.N A. 

PASTVA. M J. 

0103240390* 

30-325 

0 

PETRICK, N A 

PASTVA. M J 

0103270 767# 

50-329 

8 

PETRICK. N. A 

PASTVA. M J. 

8103240472* 

50-324 

Q 

PETRICK.N A 

PASTVA. /I J. 

0103270674* 

50-324 

0 

PETRONE. C D 

PASTVA. H J 

0103270757* 

50-325 

0 

PETTENOILL. H J 

PASTVA, /I J 

0103300359* 

50-324 

S 

PETTENOILL.II J. 

PASTVA. « J 

9103310568* 

90-324 

8 

PETTENOILL. H J 

PAQTVA.H J 

8103310703* 

50-324 

0 

PETTENOILL. H J 

PA9TVA.M J 

9103310600* 

50-324 

8 

PETTENOILL. H J 

PATE, R. J 

8103030061* 

50-361 

a 

PE TTENOltL.H J 

PATE, ft. 

Q 1031 0036 1 * 

90-206 

a 

PET TENQILL . H J 

PA TOW, (4 0 

0103110201 

50-329 

T 

PETTENOILL. H J 

paton.u d 

8103110292 

50-329 

T 

PETTENOILL, H J 

PA70N. Id D 

0103270379 

30-329 

0 

PETTENOILL. H J 

PAT TCT SOM, J P 

0103030242* 

70-925 


PETTENOILL. H J. 

PATTERSON. E B 

9103130432* 

50-209 

0 

PETTENO ILL, H J 

PATTER SOM. T L 

9103180316* 

50-203 

R 

PEVEY, L 6 

PATIISON. Q E. 

0103200310 

20-358 

0 

PEVEY, L. E. 

PATU60W. 0 E. 

0103200543 

50-338 

0 

PEVEY, L E. 

PAUL, R. A 

9103100713* 

20-409 

Q 

PFAFF, B J. 

PAUL - R A 

0103190039* 

40-3392 


pfefferkorn.h 

PAUL , R . A 

0103120400* 

50-331 

0 

PHILLIPS. H 0. 

PAULK. 0. L 

0103270104* 

50-259 

0 

PHILLIP. 0 A 

PAUL BOM, W A 

0103030550 

30-153 

p 

PHlLLlP8.il P 

PAULBOW. (J A 

0103100167 

30-135 

p 

PHILLIPS. J. P 

PAULBOW, W A 

0103261006 

50-219 

p 

PHILLIPS, T J 

PAYNE, n. 

0103120831 

R£0 


PHILLIPS. E E 

PE ARSON, K 

8103200632* 

90-443 

0 

PHILLIPS. R. C. 

PECK. C C 

01 03090405* 

30-102 

0 

PHILLIPS. J. H 

PE0RAV69. M J 

8103030015 

PR 


PIANK1.F J. 

PEEBLES. T 

0103030034 

30-491 

8 

P IANKI , F. J. 

PEEBLES. T. A 

0103240019* 

50-321 

a 

piehl. r h 

FEERY, W. W 

0103260139* 

27-47 


PIERCE, R. L. 

PELTIER. I A 

010311031 1 

90-390 

A 

PIERCE.R- l. 

PELTIER, I 

8103040465 

50-339 

A 

PI6RN0. J- 

PELF JER . 1. A 

B 103030640 

90-390 

A 

PIERRO. n. A 

PELTIER, 1 

0103120753 

90-350 

A 

PtOOTT, D. R. 

PELTIER. I A 

0103200365 

90-350 

A 

PIOOTT. 0 R 

PELTO, P. 

0103020723 

NUREO 


PIOOTT, D- R. 

PENCE, N. E 

0103260934* 

50-317 

6 

P 1001 T. O R. 

PEWDERORAPT, R 

0103100313* 

50-368 

8 

PIOOTT, D. R 

PEWOERORAFT. fl 

0103100319* 

50-360 

8 

PIOOTT. D. R 

PENDERORAFT, R. 

0103100349# 

50-360 

R 

PIOOTT, D. R 

PENMOCK. B 

0103230470 

PR 


PIOOTT. D. R 

PEOPLES. 0. L 

0101230543* 

50-10 

F 

PIOOTT. D. R. 

PEOPLES, 0. L 

0101220230* 

90-10 

F 

PIOOTT, 0. fl 

PEfiANICH.M V 

0103110090* 

0A999 


PIOOTT, D. R 

PEftiJtAN. J . 

0103090192* 

CONTRACT 


PIOOTT. D R 

PERLMAN. J. 

0103190003 

CONTRACT 


PIOOTT. 0 R 

PERLMAN, J. 

0103190091* 

CONTRAC T 


PIOOTT, D R. 

PERLMAN, J. 

0103040060* 

CONTRACT 


PIOOTT, D. R 

PERLMAN, J. 

0103031001* 

90-206 

P 

PIOOTT. 0. ft 

PERLMAN, J. 

0103090131* 

CONTRACT 


PIOOTT, 0 R. 

PERLMAN, J. 

0103310830* 

CONTRACT 


PIOOTT, D R. 

PERLMAN. J. 

0103030199# 

CONTRACT 


PIOOTT, 0. R. 

PERLMAN, J. 

0103100762* 

CONTRACT 


PIOOTT. 0. R 

PERLMAN. J. 

0103130320* 

CONTRACT 


PIOOTT, D.ft. 

PERLMAN. J. 

0103190042* 

90-206 

P 

PIOOTT, D. R 

PERLMAN, J. 

0103190053 

CONTRACT 


PIOOTT, D. ft. 

PERLMAN, J. 

0103190072* 

CONTRACT 


PIOOTT. 0. ft. 

PERLMAN. J. K. 

0103190279* 

CONTRACT 


PIOOTT. 0. ft. 

PERLMAN, J. K 

0103190167* 

CONTRACT 


PIOOTT, 0. R. 

PERLMAN. J. K. 

8103181001* 

CONTRACT 


PIOOTT, 0. ft. 

PERLMAN. J. K. 

0103190196* 

CONTRACT 


piGorr.D ft 

PERLMAN. J. 

0103231058* 

CONTRACT 


PIOOTT. 0. ft. 

PERLMAN, J. 

0103250573* 

CONTRACT 


PIOOTT, 0. R 

PERLMAN. J. 

0103270192# 

CONTRACT 


PIOOTT. D- R 


ACCE83I0N 

NUMBER 

SUB J£CT 
CATEGORY 

AUTHOR 

ACCE89 ION 
Ml/f^ER 

GUB~ 

CATE 

0103270463* 

50-320 P 

PIKE. 0 0 

0103130359* 30-29 

8103300444* 

CONTRACT 

PILAMT. J. M 

8103261051 

50-29 

01 0324 026 1* 

30-250 0 

PILANT. J. 11 

01 031 10702* 90-29 

6103060213 

RE0 

PILANT. J. 11 

9103130132 

50-29 

01032301 77 

RE8 

P ri ANT. J 11 

8103090493 

90-29 

8103240399* 

50-309 P 

PILANT. J (1 

0103030491 

50-29< 

0103260370* 

90-340 0 

PILANT, J H. 

0103050649 

50-291 

0103160520 

30- 1 55 I 

PILANT, J M 

0103 1 30375 

50-2SN 

8103160703* 

50-267 J 

P Jl ANT. j n 

0103050490 

50-291 

01031301 19* 

50-315 0 

PILANT. J M 

01031604 18 

50-291 

0103101 123* 

90-2 Q 

PILANT. J M 

□103190599 

50-29E 

0103040503 

50-235 J 

PJLANr, j. H 

0103260167 

52-29S 

8103130371 * 

50-235 R 

pilant. j. n. 

0(03250120 

50-290 

8103240506* 

50-209 T 

Pll.AVT, j 11 

0J 03260770 

50-290 

0103020606 

50-492 a 

PI lat.e e. 

Si 033 1 0214# 

50-271 

9103020694 

50-482 O 

PILLAY.K K. 

0103120779 

RES 

0103030770 

50-402 A 

PIPER. D L 

0103270692 

50-2G9 

0IO3OSO549 

50-402 a 

PJPPEN0. D. 

8103050945 

PR 

0103050642 

50-482 a 

PJRTLE. 0. L. 

B1O324O’0I* 

50-263 

8103260613 

50-402 A 

PIS TER, K G 

8103100076 

CUREC 

8103270409 

50-402 a 

pittlf.o L 

01030301 10* 

70-2B3S 

0103200902* 

50-213 Q 

PLATO, P 

G1 03090695 

RES 

8103120602 

40-3453 

PLATO. P 

0103260351 

11 JSC 

8103120776 

40-0432 

PLATZKE, ft ;j 

0103040635 

40-050! 

0103130107 

40-0304 

PLATZ, J F 

0103240594 

50-440 

8103120797# 

40-299 

PLESSET. M 8 

BIO 123037 l • 

igcfr 

8103160231 

40-1162 

PLUMlEE. 0. L 

0103100443* 

90-267 

8103160443 

40-3493 

PLUSHER. A. M 

3103020723 

Mifl EQ 

8103190130 

40-0594 

POCHAL- LI F 

Bl 030201 14 

<PG9Tt_ J 

0103261093 

40-8432 

POCHAL. W F 

3103100692 

*POPTl I 

0103160210 

40-1162 

POCHAL. Id F. 

8103310041 

<portlt 

0103101 104 

40-299 

POOWAL. 3 E 

0103240945 

S0-2Q9 

0103240373 

40-3453 

POGGIO. A 

0103120033 

RES 

0103260953 

4O-09BS 

POGQJO, A J. 

0 1 03230243 

NUREO 

8103310925 

70-398 

POG9JO. A 

0103120047 

RES 

0103040646 

40-4348 

PQHLE* J A 

0103190064 

40-8714 

8103050400 

70-390 

POINDEYTER. T. C 

0103060786 

50-320 

0103100693 

40-6659 

FOIRIER. il R 

8103190629 

50-445 

010326099 9 

50-400 0 

POIRIER, M R 

01O32AC81 7 

50-445 

01030501 12* 

50-493 0 

POIRIER, M R 

H 103 190629 

50-445 

0103020403* 

50-4B3 0 

POIRIER, M R 

0103260817 

50-445 

0103120680* 

50-461 0 

PDK. L A. 

0103200506 

50-375 

810309064 1 

40-0102 

POLK, P J. 

0103060313* 

50-409 

0103200493 

30-273 H 

POLK , H E. 

010331 0 1 4 a* 

50-369 

8103190406 

50-209 H 

POLLARD, R 0 

81031 10457* 

SO-33B 

0103170490 

50-273 H 

POLLOCK. R P 

8103190391 * 

50-320 

8103300309 

90-289 H 

POOuE. □ C. 

81 030 600 10 

50-302 

8103310670 

70-1100 

PORTER, A V 

9103190392# 

PR 

0103300017 

70-1100 

PORTER- W L 

9103200549 

50-4BS 

0103230760* 

50-315 3 

POST, R r 

8103040540 

MiREO 

01031 1CG36 

RE9 

POTAPOVS, U. 

0103130052 

0A999 

01031 10630 

RES 

POTAPOVS. U. 

GJ03031 147* 

0A999 

0103300309 

50-209 H 

POTAPOVS. U 

0103120777 

0A99V 

8103261139* 

50-97 P 

POTAPOVS, U 

8103040254* 

0A9 99 

8103050540* 

50-361 0 

POTAPOVS. U 

0)03040153* 

0A999 

8103050955* 

50-361 0 

POTAPOVS. U 

8 1 03 1 606 1 4* 

QA999 

8103050560* 

50-361 0 

POTAPOVS. U 

0103160595* 

0A999 

8103050565* 

30-361 0 

POTAPOVS. U 

8103190003* 

QA999 

8 10303057 I# 

50-361 0 

POTAPOVS, U 

0103100747 

0A999 

0103030576* 

30-361 0 

POTAPOVS, U. 

B103I 10075* 

0A999 

0103090501* 

90-361 0 

POTAPOVS. U 

0103040226* 

0A999 

0103050548* 

90-361 O 

POTAPOVS. U 

01031 10005 

QA999 

8103050555* 

50-361 0 

POTAPOVS, U. 

0(03120380 

0A999 

8103050560* 

30-361 0 

PCJFAPOVS. U 

8103040136 

QA99 9 

0103090565* 

50-361 0 

POTAPOVS, a 

010311001 1 

QA999 

8103090571* 

90-361 0 

POTAPOVQ, U 

6103031 139 

0A999 

8103050576* 

50-361 0 

poTApavs, u 

0103100727* 

0A999 

8103050581* 

90-361 0 

POTAPOVS, V 

0103040199 

0A999 

8103090548* 

50-361 0 

POTAPOVS. 0. 

0103120593 

0A999 

0103050535* 

50-361 0 

POTAPOVS, V 

S103310600 

0A999 

8103090960* 

50-361 0 

POTAPOVS. U 

0103160609 

0A999 

8103050569* 

50-361 0 

POTAPOVS, U 

0IO331C0B9 

QA999 

81 0303057 I* 

50-361 0 

POTAPOVS, V. 

3103310933 

0A999 

0103050576* 

50-361 0 

POTAPOVS. U. 

0103160500 

0A999 

0J 03030501* 

50-361 0 

P0TAP0V3. U. 

0103190001 

0AV99 

8103200664 

50-361 0 

POTAPOVS. U. 

01031 10055 

QA999 

0103200696 

50-361 0 

POTAPOVS. U. 

9103100710 

0A999 

8103200664 

50-361 0 

POTTER. J P. 

9103270032# 

30-333 

8103200696 

50-361 0 

POTTER,,/ P. 

9103230624# 

27-4 7 

8103200664 

90-361 0 

POTTS.W E 

8)03130338* 

50-269 

8103200696 

50-361 0 

POTT0, u e. 

9103130529* 

50-509 

0103260736 

30-361 0 

POULK.R M 

9| 031 60774* 

50-324 

0103260761* 

30-361 0 

POULK. R. M 

9(031 70652* 

50-323 

8103260796 

50-361 0 

POULK, R. M 

9103240465# 

50-325 

0103260761* 

50-361 0 

POULK. R. M 

0(03240594* 

50-325 


A'JThO* 

ACCFSSIOn 

U» w 'JLA 

SU0j£CT 

CATEGORY 

pckfll. r e 

aic:ojotJ9* 

50-302 

l 

ftOLEU.. D c 

^IOjOF.0705 

PR 


POWERS. T 

61033 1 05? J* 

50-346 

S 

POv = FS.R W 

0103310650 

40-3239 


ppm r, c ;i 

0T03C93J93 

PR 


PRATT. U T 

9103130 1 7 7* 

50-369 

P 

fratt.c m 

Pi 03030 733* 

50-3 

? 

PRATT. C 1* 

EIIG3C404B3 

50-247 

0 

PREl Et’JfK- W L 

91032S0026 

PR 


PRESSES^. A J 

9103060000 

PR 


FRJCF.E ft 

0103-60724* 

40-1947 


ph ice e ft 

U103360722. 

40-1947 


PRICE. E p 

0103260719* 

40-1947 


price, e R 

9103^60709* 

40- 1 94 7 


price e R 

01 03360698* 

40-1947 


PRICE, e « 

9103260672* 

40-1947 


PRICE. M L 

61031 70212* 

FOlA 


PRICE, e 

6103250612 

PR 


PR ICE- A s 

0IO31CO332 

PR 


PRIEST. N 

91031 10124* 

50-271 

H 

PRIME. W U 

0103040690* 

contract 


PRINCE C 

0103200565 

53-275 

H 

PR INGLE. U U 

6102190636 

50-369 

A 

PRITCHETT, T IJ 

□103050197* 

50-317 

F 

PROjT.W e 

9103020624 

fiUREO 


pRypurwieuicz 

9 i 03050993 

PR 


PUCPET T. J 11 

6103130716* 

50-200 

0 

purcfll. j f 

01O3D3C823 

50-367 

ft 

pgpLHir. s 

0103260597* 

90-247 

6 

GUAM. E 

61031 10794* 

50-361 

I 

OJICH. 0 

01031 C0093* 

50-259 

0 

QuJC-lD R 

HJ0327OC96* 

50-321 

0 

OulC*.D R 

6103130670* 

50-395 

0 

OuKk. D 

01031 30217* 

50-251 

0 

OUfOD R 

01031 903 f 7# 

50-395 

0 

SUICA. I) R 

01O32CCO3B* 

50-261 

Q 

JlO-D 

9103240402 

50-327 

s 

JIGG. C 

0102020293 

PR 


J IG j. c 

Q\Q3?7Q72l 

50-295 

c 

JIlICI. V 

0103200490 

50-279 

H 

JlKNELL.M L 

0103120805 

PH 


aby.t m 

0103*30533 

50-104 

C 

-acstet?. c e 

0103160311 

71-403 


RaCSIER. c e 

9103240664 

71-403 


racer. r h 

0103200707 

27-39 


RaDER. r « 

3103270502 

27-39 


RAG'CR. R M 

010327059? 

27-39 


racer. r m 

0103270599 

27-39 


pager. m s 

0)03050570* 

30-33! 

8 

RAGER.rt s 

8103170430* 

50-331 

S 

raoer.m s 

QiC 31 70504* 

SO -331 

S 

racer, fi g 

0103310679* 

50-331 

8 

Rahl.R 0 

0103*00097 

NUftEO 


fiATANO . a j 

0103* J 08 1 9 

NJftEO 


RanCaZZCJ.A f 

91030601 79* 

CONTRACT 


RanOAZZA. J D 

8103160440 

50-309 

P 

PANPAZ7A. J B 

G 103030639 

50-309 

P 

RanOAZZA. J C 

0103100609 

50-309 

F 

Randazza. j b 

0103200400 

50-309 

P 

RAtWAZZ A. U fl 

0103200120 

50-309 

F 

RanOAZZa.J G 

8103230563 

50-309 

V 

Randaz/a. j g 

0103240302 

90-309 

P 

«A\COlPH.« L 

01031 6CG84 

RES 


RANCOlPH, J 0 

R103JI0200* 

30-309 

0 

rapajn. a 

0103050631 

50-367 

0 

Rausch, r j 

0103260137* 

50-10 

F 

RAUSCH, w I) 

0103310924 

NUREO 


Rausch, r j 

0103020669 

50-454 

0 

RAUSCH, r J 

01O32COO44 

50-237 

Q 

Rausch, t j 

G 1 O32CO204 

50-237 

0 

RAUSCH. T J 

0 1 0326 1 l 93 

50-10 

0 

RAvIK'ORA. K k 

810334051 I 

NJftEO 


RAW). L 

0103050977 

PR 


RayBIRN. C L 

0103260645* 

50-310 

S 

RAYMOND. W J 

8)031 90679# 

50-271 

0 

RAYMOND. W J 

0 | 03050290* 

50-29 

Q 

RtA. r h 

8103090136* 

contract 


REGELOUSKI. r 

8103230407* 

50-247 

0 

R£C*LEY. W 

8103260233 

PR 


REDMOND. R F 

0103190028* 

contract 


REED. C 

0)03130089* 

50-434 

0 

reed, c 

8 103J 10390* 

50-373 

0 

REEO. C 

8)03050192* 

CONTRACT 


REED. J G 

01031906)3 

50-403 

0 

REhGQCA. c r 

01031 70492 

30-275 

H 



accession 

SUBJECT 

authcr 

NUM3ER 

CATEGORY 

rehm. r a 

01 U3I2CR39* 

FOIa 


REh.L T A 

010^060776 

COMMISSION 

RtnH 1 A 

0103050905 

CCM.11 86 1 CM 

REi-M. T A 

01031 00693 

COMMISSION 

REl'M t A 

01031 70016 

commission 

REl-.M, t A 

8)03^60705 

CCKMtSBtCN 

RFICH.F R 

8103020782 

NUREO 


REID. A 2 

8103170173 

FOI A 


RE ID. R W 

0103050131 

90-269 

P 

REIO- R w 

BIQ304C03P 

50-313 

P 

REID.R M 

0103030725 

50-289 

P 

rejd.r w 

6)03030393 

50-269 

P 

REID.R w 

8103030399* 

50-269 

ft 

RE 10. R « 

01 0303092 j* 

50-269 

P 

RE I D' R «' 

8103030396 

50-30 

P 

PE 10. R W 

0103C404JB 

50-2B9 

0 

RE JO. R u 

0103100642 

50-209 

P 

RFIO.R W 

3103041015 

50-346 

P 

RE 10. R u 

0103040129 

50-312 

F 

RPlD.fi u 

8103060566 

50-312 

F 

REID.R U 

01C3O9OO10 

50-269 

P 

RtID.fi W 

di0306030e 

50-303 

P 

REIO.R W 

0103090699 

30 269 

P 

REID. ft W 

0103120332 

50-312 

P 

RE ID. R U 

61C3I 10704 

50-269 

P 

RCIC.R w 

0IO3I2OC05 

50-20? 

P 

RE JO. R w 

0103120430 

50-302 

P 

REID R W 

8103120493* 

30-302 

P 

REID.R W 

□103120496* 

50-302 

P 

REID.R W 

01031 10176 

50-302 

P 

REID.R w 

01O312C962 

50-269 

ft 

REIO.R W 

0)03120229 

50-269 

P 

REIO.R w 

0103120296 

50-269 

P 

REID.R U 

0)031 10781 

50-302 

P 

REID, ft W 

8103120502 

50-321 

P 

REID.R « 

01031 20505* 

50-321 

P 

REIO.R W 

81031 20500* 

30-321 

P 

REID.R U 

0103120709 

50-269 

P 

RFID. R W 

8103120820 

50-312 

P 

REIO.R U 

R103160202 

50-379 

P 

REtD.R W 

B1 031 20261 

50-269 

P 

REIO.R W 

0103)20643 

50-269 

F 

RFID. R y 

0103170390 

50-302 

P 

REID.R W 

8103160240 

50-209 

P 

RE tO. ft W 

0103120811 

50-302 

F 

RFtD-R u 

8)03160201 

50-209 

P 

REIO.R w 

0103160509 

50-321 

P 

RFID.R W 

81031*0650 

50-277 

P 

REIO.R L r 

8)03190218 

30-366 

P 

REID.R W 

8)03190231* 

SO -366 

P 

RE ID. ft W 

0)03190242* 

50-366 

P 

REID.fi W 

0103200085 

50-111 

H 

REID.R W 

0103100)30 

50-3)3 

P 

REID.R W 

0103100152* 

90-313 

P 

REID.R W 

B103I80Q37 

50-3)3 

P 

REID.R W 

P103180Q33* 

50-3)3 

P 

REIFF.O 0 

0103)60)27* 

50-333 

P 

REILLY. H A 

8103050709 

90-209 

T 

reimaln. f 

0103040474 

50-265 

S 

RE I MANN. F W 

81030310)4 

50-304 

8 

RFIMANN, F 

8103031073 

50-304 

a 

ftElMANN. F 

0103030942 

50-237 

8 

REIHANN. F 

8103030418 

50-249 

8 

REIMAN‘1. F N. 

8103030997 

50-304 

8 

RE I MAVJ. F 

01O3C4O29B* 

50-373 

Q 

RE l MANN. F U 

0103130245* 

50-10 

0 

RE 1 MANN, F w 

0103300155* 

SO- 373 

0 

RE I MANN. F U 

0103170369 

50-254 

8 

REIMANN. F 

8103240387 

50-10 

8 

REIMAN. R J 

8103240419* 

90-3)2 

F 

REIMER.E T 

0101220599* 

50-317 

F 

REINKA90.X 

01 03 1905 14 

50-209 

H 

REIS.H F. 

0103230701 

50-250 

0 

REIS-H F 

8103230701 

30-230 

0 

RE 1SINGER. D C 

8103120809 

PR 


REITER. L 

0103170323* 

50-443 

0 

RErtICK. F J 

01 03200(303* 

50-295 

p 

RENNELS. A E 

81 03250066 

40-2061 


RENZO. A F 

0103)00731* 

WASTE MOT 

RENZO. A F 

0103100731* 

WASTE MOT 

REQUA. 0 

0103041013 

50-309 

p 

RESETAR.J 0 

8103100510* 

50-336 

s 

REENER. E. P 

8103260715* 

40- J 94 7 


REYES. L A 

8103040015 

50-346 

e 

REYES. L A 

8103) 70362 

50-346 

8 


AUTHC1R 

ACCESSION 

HUMBER 

SUBJECT 

CATEQCRy 

REYES. L 

8J03J909I 7 

50-346 


RE YNOLDS. S D 

0103100093* 

50-271 


REYNOLDS. A 

81031 70590 

50-269 


REYNOLDS. J ft 

0103050904 

50-279 


REYNO-DS. J ft 

8103050564 

50-275 

0 

REYN2uT)9. J ft 

0103050594 

50-275 

o 

REYNOLDS. J R 

8)03050564 

50-275 

q 

REYNOLDS. S n 

□103300520* 

50-354 


REYNOLDS. J R 

0103030997 

50-275 

0 

RE YNOLDS. N S 

UJ 03000656 

50-445 

0 

REYNOLDS. N 0 

0103050660 

50-445 

o 

REVNCvDS. N 8 

8103050696 

50-445 

o 

REYNOLDS. N S 

8103050660 

50-445 

<; 

PEYNOJ.DS. [J 

0)03300042 

Pft 


REYNOLDS. J n 

0103130559 

50-275 

0 

REYNOLDS, J ft 

0103120960 

50-275 

0 

reyn:>_dg,j r 

81 03 1 20960 

50-275 

0 

RCYN2:.D9. J ft 

Of 03} 20560 

50-273 

0 

REYNOLDS. J R 

8)03)20974* 

90-275 

0 

REYNOLDS. N S 

8103190965 

50-445 

0 

REYNOLDS. N 3 

0103)90569 

90-445 

o 

//EVA ‘OLDS. J ft 

U 1032607 SO 

50-275 

G 

REYNOLDS, J R 

0103260720 

50-275 

0 

REYNOLDS. J ft 

U 103260720 

50-2 73 

G 

REYNOLDS, J R 

Q 1 03260750 

50-279 

3 

REYNOLDS. J ft 

0103260966 

50-273 

c 

REYNOLDS. N S 

0103270536 

50-445 

0 

REYNOLDS. N. S 

HI 03270536 

50-449 

0 

RHEE.9 J 

0103240450* 

50-249 

s 

RHOADS. 0 0 

0103060905* 

50-387 

0 

RHODE. 0 K 

0103200647 

50-410 

8 

RHODE. 0 K 

U10J230270 

50-410 

S 

Rhodes, o 

G 103270604 * 

CONTRACT 

RHODE. 0 K 

HI 03300232 

90-410 

A 

f?hY70£T. 0 X 

3103300373 

50-410 

A 

nice w m 

0103040212* 

0A999 


RICHAROS. ft 

8103120614 

PR 


ftlCHAROSUN.J R 

8103090977 

PR 


RICHARDSON. H D 

0103160224* 

CONTRACT 

RICHLEY.E a 

0103030663 

50-30 

fi 

met 'LEY. e A 

0103030692 

90-105 

P 

RICHTER. T T 

0103)90483 

90-2B9 

H 

ft l DOHA Y. K R 

0103030429* 

30-151 

Q 

ftlDGWAY.K ft 

0103090109* 

50-264 

0 

ft IDGWAY, K R 

8103101)23* 

50-2 

0 

RIEL.O L. 

0103200646* 

50-443 

0 

R1E8LAN0. J. 1 

□103)20439 

50-295 

8 

ft ICO. W A 

0)031903/3 

90-209 

H 

ftlLEY.R C 

0)03190400 

90-209 

H 

ftlLEY.fl W. 

0103290736 

PR 


RIMER. A 

0103 170431 

MI SC 


niSCHUlNO, J L 

0)03)00369* 

50-316 

8 

R 1 3CHL I NO, J 

8103100566* 

90-316 

Q 

R ISO, » R. 

0103260926* 

FOIA 


ft ISO, ft R 

8103260919* 

FOI A 


RI8D.R R 

8103260417* 

FOIA 


R ISO. R R 

0103260403* 

FOIA 


ft ISO. ft ft 

0103260397* 

FOIA 


ft ITCH. J 

0103310046 

XPORTLIC 


ft I VELt.Cl. J 

0103)00916 

REOOD 


RIZZO. P. 0. 

0)03060945* 

50-318 

9 

ftlZZO, P 0 

8103110487# 

90-317 

8 

R1Z20.P 0 

Q 1 03260093* 

50-317 

8 

RQ0ERT8. E W 

□103160124* 

90-195 

P 

R03GRTQ0N.F 

0103120751 

Pfl 


RQOER09, H U. 

0103190005* 

QA999 


ROOERT8. 0 0 

9103200534 

50-289 

ft 

ROBlN50N.fi K 

0103310697 

50-964 

A 

ROOINSON. 0. L 

0103300153* 

50-373 

3 

fiOOLEE. P. Q 

0103180030* 

40-B040 


ROQLEE. P D 

0)03)00024* 

40- BO 40 


ROCKHOLD, H C 

0103100106 

50-299 

P 

R0CKM3LD, H C 

0103170136 

50-272 

P 

RODR IGUEZi R J 

8103040637 

50-3)2 

e 

fiODRIQUEZ.fi J 

0103170647 

50-312 

R 

rooriouez.r j. 

Ql 033 10603 

50-312 

6 

fiOECKLElN, A 

0)03270031 

contract 


ROGAN. R £ 

0IO324O945 

90-289 

0 

ROOEN. M 

B103120000 

PR 


flOCERD. L H 

0)03260757# 

40-194? 


ROGERS. L ft. 

8103260740* 

40-194? 


R0QER8. L R 

8103260733* 

40-1947 


ROGERS. W 0 

01 03 160953* 

50-346 

0 

ROGERS, ft. F 

8)03)60)07* 

50-321 

0 

RC0ER3. R. F . 

8103240312* 

50-321 

0 



^ AUTHOR 


ACCE5310N 

MUM3ER 

SUBJECT 

CATEQORV 

R c 


0103180760 

50-209 

H 

a£3f:fl9, 0 H 


0103200474 

50-275 

H 

^Q3E«9. W H 


01031 30460* 

50-366 

S 

«90eflB. W H. 


8103130464* 

50-321 

9 

"O'.Efia.L L. 


6103170906* 

50-338 

R 

U^ERfi.R F 


Bl 03240040* 

50-321 

0 

S^ERS. P 


61031 70492* 

50-368 

B 

P^UE. F 


0103040100 

NUflEO 


p?°t'E.F 


8103200397 

NUflEO 


''HrdaNZ. r r 


0103040673 

RES 


J^H'kEft.P 9 


0103031071 

RE8 


f^LEft, P S 


0103160004 

RES 


A J 


0103040579 

f.UREO 


J5»-am. T w 


0103240320 

90-220 

6 

^ANO. F A 


0103250243 

50-209 

0 

^°1ER0. L V 


0103160259 

30-275 

M 

«Q30,H 


0103050260 

50-361 

A 

r OOd. H 


0103050644 

50*361 

A 



0103120790 

30-361 

A 

«000. H. 


0103170733 

50-361 

F 

**0Q. H 


0103170766 

50-361 

A 

R 30D.N 


0103170760 

50-361 

A 

ROOD. If 


0j 03310915 

50-361 

0 

R ^>Or/EV. M A 


8103190*109 

70-1309 


R^OffEV. li A 


8103200015 

70-1300 


R CO|,F.V. n. A 


0103200020 

70-1308 


PCOKEV, M. A 


0 1 03200025 

70-1308 


^cokev.-h A 


0103200037 

70-1300 


^COKEv. M. A 


0103190409 

70- 1 300 


RGQ.Ev. » A 


0103200015 

70-1308 


R Qtl‘<EY.H a 


9103200020 

70-1309 


RG^-EV, m. A 


0103200025 

70-1300 


fiODSEV, h. A 


0103200037 

70-1308 


«OjS£ v. v L. 


0103310619 

50-271 

F 

R007.L D 


0101230327# 

50-331 

F 

ROOT, L 0 


0103130041 

REOOD 


ROOT. L D 


0103030045 

50-331 

P 

ROOT, t D 


0103040197 

50-331 

P 

R30T. L D 


0103270791* 

50-331 

0 

RCOT. L 0 


0103090280 

50-331 

F 

poor. L D 


0103250124 

50-331 

0 

poor. l. e 


0103261 103* 

CONTRACT 


PCOT. L 0 


0103240216 

50-331 

F 

POQT.L 0 


0103310402 

30-331 

Q 

POREM. B L 


8103(30974 

70-1308 


ROREM. b l 


0103130581 

70-1300 


ROSEN R. H 


0103050092* 

TO! A 


ROSENBAUM, X>. ft 

0 | 03050003 

WASTE MOT 

/RO5E».-0tRO. A 


0103230464* 

50-392 

H 

POSE VI HAL. A 8 

0103270930# 

90-330 

U 

r: 9 Enthal.a e 

0103090314 

50-443 

0 

/?CS£NTHAL. A a 

0103230477 

50-443 

0 

flOSENTHAL. W 1 

p 

8103240314# 

50-206 

P 

f?OSER. r 


0103240143* 

COMMISSION 

floss f> F 


0101230369* 

10CFR 


ptOSS.D M 


8103190006 

71-9560 


ff039- 0 P 


8103040970 

NUflEO 


f?OSB. D F 


8103130160* 

50-369 

P 

jlOSS. D F 


01032001 14* 

50-289 

T 

ROSS. D.F 


□103200119* 

50-289 

T 

fiOTCLLA, T 0 


0103190179* 

50-339 

P 

POTH. j 


8103310845* 

70-364 


fiOT H*T- K 


8102270550* 

PR 


cnruC P h 


0103230450 

NUflEO 


poritFLEiecH, j 

8103120236* 

FOIA 


K QtH&CHILD.rt 

u 

0103040405 

50-445 

0 

cflTHSCHILO. H 

u 

0103060301 

50-443 

Q 

hOIHSCHJLD.M 

u. 

01031 10316 

70-1300 


" 0 lH$CMLO.n 

u 

0103120305 

70-1309 


|5o T msciuld.m 

u. 

8103120317 

70-1300 


OTh scmLO.ii 

U 

0103160304 

50-445 

0 

2nlKSOUL0.fi 

U. 

0103100072 

50-445 

0 

*£ Th SCHILO,rt 

u 

0103100614 

70- 1 300 


”5t^ h|l0 rt 

u 

0103100634 

70-1300 


g£ THfi€MILO.M 

u 

0J 03230090 

70-1308 


flTH SCHlLD.M 

u 

8103230095* 

70-1308 


R®; h schicd,m 

u 

0103230099* 

70-1300 


^J; TH eCH|LD.M 

u. 

81032301 19* 

70-1308 


”^T|jeCHILO, M 

u 

8103270569 

50-445 

0 

"^.SCH.LD.M 

u. 

8103300240 

70-1303 


i. c. 


0102260529* 

40-1162 


2”^|e.L c. 


8102260530* 

40-3433 


*2^. L. C. 


0103060091* 

40-6622 




8103270771 

70- 1 300 


^• LC 


0103090106 

70-364 



AUTHOR 

ACCESSION 

Mw'MOER 

Si OjECT 
CATEGORY 

R0U3E. L C 

ROUSE. L C 

ROJSE. l c 

RQU3E. L C 

RQWOEN. M A 

0103110661 
8103120706 
81031 10(07 
U10323D530 
010226076 4* 

70-364 
70—754 
/O- 1 300 
50-201 M 

FOIA 

ROWE . C 

ROWE, fl 

ROWSOME. F H 

HOY, 0 W 

RUBIN, n P 

8103180324# 
01031 80270 
0103100248* 
0103260394* 
3103190646* 

40-6702 
71-5942 
IOCFR 
40-1947 
90-289 0 

RUDIO. A 

RUVKUE. 0 E 
Rucccmo. j p 

RUuFF, J. C 
RUSCAVOEflrM E 

0103250595 

0103250261 

0103050630 

0103300179 

0103170398 

PR 

NUREO 
CONTRACT 
50-395 0 

50-269 H 

RU9CHE, 0. C 

RU5CHE. 0 C 
Russell, k 

RUSSELL. 0 

RUSSELL. J E 

0103040716* 

Q10310C09I 

0103160496 

0103250050 

0103060083 

FOIA 

SECY 

PR 

PR 

40-662? 

RUSSELL. L H 
HUSSET-L. L B 
RUSSELL. L 3 
RUSSELL. L 3 
RUSSELL . L B 

8103040654 
0103060538 
010311 0400 

81 0326060 J 
810326000? 

50-317 8 
50-310 6 
50-3(7 8 
50-317 S 
50-317 9 

RUSSELL. L Q 
RUSSELL. L 0 
RUTBERO. J 
RUTHERFORD. J F 
RUTHERFORD. J F 

8103260635 

0103260924 

0103240025 

B 1 O3O3C070 
6103261065 

50-310 3 
50-317 S 
50-315 0 
FOIA 

FOIA 

RYA'L n 

R Y AN. M T 

rvan. n 

SAOO. A T 

SABO. A T 

01031EG040* 

8103031092 

0103030894* 

8103310653 

0 l 021 9CB62 

50-275 0 

RES 

50-27S 0 

70- 690 

71- 6403 

BADWITH. L 

0AHA. P 

SAHA, P 

BAIKI, r 

8AIKI. T 

0103050479 

8103240097 

0103310090 

8102200260 

0)03050798 

FOtA 

RES 

RES 

XPOHTUC 

xpcrtlic 

sakavii. s 

8 AH ENAS, C A 
SAKENA8. C 

BALT IMAM. J 0. 
SALT7MAN. J- 

8103060460 
01031 10946* 
8103230440* 
O103060739 
0103120165 

50-36! 0 
90— 3Q7 0 
50-450 0 
50-390 J 
50-320 A 

BANC 1C- D 

BANDERS. W. F 
SAhOQUlS T. 0 fl 
GANGER. H S 
6AN0ER.H 8 

0103230530* 

0103180670# 

0101070345* 
01031 10505 
□103260121 

50-333 Q 

90-354 Q 

50-72 F 

PR 

50-259 0 

8ARQ0UR. D 

9AS9ANI. A 

GASS AN I. A D 
SA98ANI.A D 
BASTRE. C 

0103130397* 

0103190079# 

0103100216* 

0103190397# 

01O319C013 

50-346 R 
50-271 Q 
50-209 0 
90-209 0 
RES 

8ASTRE.C. 

SAUER. A K. 
SAUNDERS. T 
SAUNDERS. 0 A 
SAUNDERS. 0 A. 

01O331O0B4 

8103190519 

0103100950 

0103130457 

8103310604 

PE8 

50-209 H 

90-583 A 

40-0693 
40-0693 

s a\/ace. j. n 

SAVAGE. J U 

SAXON, H J. 
SCAMMELL.R 
RCARANO. R A. 

8103040100 

8103200357 

9103190465 

0(03120248* 

0103120227* 

NUREO 

NUflEO 

30-239 It 

CONTRACT 

FOIA 

SCARANQ. R A 
8CARAN0. R A 
SCARANO. R. A 
6CARAN0. R. A 
SCARANO. R. A. 

8012310217* 
0(03060169 
0103030435 
01030604(0 
ft] Q3160207 

WASTE MOT 
WASTE MOT 
WASTE MOT 
WASTE MOT 
40-66S9 

SCARANO. R. A 
BCARANO. R. A. 
SCARANO. R. A 
SCARANO. R A. 
SCARANO. R. A 

0103(90706* 

0103190603 

8103090740 

8103060244 

0103160412 

WASTE MOT 
WASTE nor 
40-9698 
40-9722 
40-9200 

BCARANO. R. A 
SCARANO. R. A 
SCARANO. R A. 
SCARANO. R A. 
SCARANO. R. A 

0103020029 

0103160329 

8103030454 

8103120644 

0103120654 

WASTE HOT 
WASTE HOT 
WASTE HOT 
40-3453 

WASTE HOT 

SCARANO. R. A 
BCARANO. R A. 
SCARANO. R. A 
SCARANO. R. A. 
SCARANO. R. A 

8103120780 

8103120627 

8103160155 

6103120682 

6103160221 

waste hot 

WASTE HOT 
40-6659 
40-8594 
40-8690 


ACCESSION SuG^ 


AUTHOR 

NUMOER 

CATC- 

SCARANO. ft A 

0103160453 

C.A 8 TG 

gcapang, R A 

□103(20031 

waste 

GCAftAU 0. ft A 

Q 1031 701 13 

40-07. 

SCAPANJ. ft. A 

9103(90120 

-»O-04! 

SCARANO. ft A 

8103191 ICO 

40-34! 

EC ARAN 3. R A 

01031811 12 

40-29S 

SCARANO. ft A 

810318111Q 

40-871 

GCA9AN0. R A 

0103270744 

40-GSE 

BCARANO, ft A 

8I0327074G 

^ASTE 

SC HALO . J 8 

81 0300 1010 

* PUN T L 

SCHAU3. J 3 

8I03C6D032 

XPORTL 

SCJMUFt.ER.A E 

0107240549 

50-209 

BCHEIN. C W 

01 03 1 904 1 0 

30-287 

SCHELL. M J 

3103 ] 1 CBJ 6 

RES 

SCHENOEl. . $ ft 

B 1 03 1 ?0036 

40-058 

SCHENOEL.h ft 

8103160267 

40-650. 

SO.ENDEL.K R 

9103J20C42* 

4O-05G 

SCHENDEi-.K r 

Gl 03250542 

Pfi 

SCJ'EftF.R. A E 

01 0306 0791 

PR 

SCH2RPEL7.R I 

8*03020775 

NUSEO 

SCHERER. A E 

6103030210 

PR 

SCHERER. A E 

0IO3OAO73G 

PR 

SCHERER. A E 

RIO307C621 

50-470 

SC MERER , A r 

8J031 10697 

NUflEO 

GCNEREft. A E 

61031 70458 

50-470 

schereh.a e 

6103260630 

TC»flFP 

SCHERER. A E 

0103300380 

50-470 

6 CHLEIGER. T E 

81030602*? 1 * 

50-267 

SCni. 1 £F. 0 

0103 19040?* 

30-320 

SCHNCRLINO. J M 

01 03C 90246 

TOPftEP 

scwmoT. A t) 

3103160731 

50-250 

SChMIOT. E. 1 / 

9103060197 

RES 

SCHMIDT, A. D 

01 03 13035 1 

50-335 

SCI'MIOI . A 0 

3I03130S05 

30-333 

ffCHMlD r, A D 

0103160753 

50-335 

SCHMIDT, H C 

8103090567 

20-449 

echhidt. a d 

8 ) 031607 1 2 

50-335 

SCHMIDT. A D. 

8103130350 

50-250 

SCHN’AL/T 7 - C F. 

ai0.!C400 76 

kportli 

SCHNEIDER. F. W 

0103(90903* 

SO-272 

schueider.f u 

0103230401 

50-272 

SCHNEIDER. F (f 

0103060464 

50-27? 

SCHNEIDER. F U 

0103D60471 

50-272 

SCNNEfUEft.^ ti 

0102270094 

50-139 

SCHNEIDER. F l<. 

0103240560 

50-272 

SCHNEIDER. V W. 

0103030009* 

50-272 

SCHNEIDER. F U 

9103 J 10377 

50-272 

SCl'NElCEft.F w 

9103(60460 

50-272 

SCHNEIDER. F u 

0103250424 

53-272 

schneider.f w 

0103160525* 

50-272 

SCHNEIDER. F M. 

0103160537 

50-272 

6 CHER. L 

0103090330* 

50-29 

3CIOR.L 

01 033 I 0231* 

50-29 

SCHRADER 

6 1 0326 1214 

REGO 0 

8 CHftADER. 0. 

61031 10342 

50-367 

SCHRADER - 0 

8103170650 

50-287 

SCHRADER . 0 

8103250044 

PR 

SCHROCK. V. E. 

6103180 968* 

REVIEW 

6CHR0E0ER. M. E 

8103170500 

50-275 

QCHROCh. C A 

SI 03100543* 

50-335 

SCHULTZ* D- H 

G 1 03270027 

70-630 

SCI-ULLER-C R 

BJ 03240237 

NUREO 

SChULFZ.W H 

Q 1 0303100? 

HE 

SCH-JLZ.R t> 

□ I 031902 70* 

50-253 

SCHU^MA'N H J 

8103200538 

50-220 

SCHULTZ. O A 

0] 031 10463 

30-397 

SCHULTZ. 0. R 

0103260735 

50-307 

SCHUMACHER. M C 

0103040796* 

FOIA 

acnuft . 0 H 

8103170471 * 

MISC 

SCHUSTER* M 

0103100452 

30-206 

SCHWARTZ. H W 

810304051 1 

NOREO 

SCHWARTZ. J. 

0103200546 

90-269 

SC H WAN. c 

Ql 03 100406 

50-206 

8 CHWAN, C 

8103100432 

90-206 

BCHWENNTNO. L 

G103I 70619* 

50-346 

8 CHWECMANN, T 

8103030639* 

50-302 

SCHWEIflINZ, E 

8103030445 

30-546 

8 O 1 WENCER. A 

8103020037 

30-424 

0CH.-E18INZ, E. 

8103180140* 

50-456 

BCHWENCER* A 

8103030099 

50-327 

SCH^ENCER. A 

9103090109* 

50-327 

SCKWENCEft* A 

8103050113* 

50-327 

SCHWFNCER* A 

8 1 030303 56 

50-327 

schwencer. a 

8103030380* 

50-327 

8 CHWFNCER. A 

8103030393# 

50-327 


3CMWLNCEH. A 

0103090607 

50-424 

A 

SEVFRIT. K V 


50-Z/4 

p 

DnHrw . M r\ 

Ol 

r uja 

5CHWENCEP. A 

8103090693* 

50-424 

A 

SEYFRIT.K V 

B10303015B 

90-72 

P 

SHAPAR, H K 

8007240519* 

FOIA 

SCHl,EMCER. A 

01030*0927 

50-327 

E 

SEYFRIT.K V 

0103030164 

50-252 

P 

ShapaR. H K 

□007070498* 

10CFR 

BCHLENCER- A 

91031 10046 

50-327 

P 

SEVFRIT, H i/ 

0103030169 

50-131 

P 

SHAPAR. H K 

8103200040* 

10CFR 

SChWENCER. A 

B ) 03 1 80 104 

50-327 

P 

SEYFRIT.K V 

0103030179 

50-262 

P 

9HAPKEF1. J. 

□103 1707(0* 

50-341 

RCHWENCER. A 

B 1 03 l 901 10* 

50-327 

P 

SEYFRIT.K V 

□ 103040956 

50-290 

P 

sharp, J 

□103200603 

30-209 

GCHWENCER- A 

0103100120* 

50-327 

P 

SEVFRIT, K 0 

0103040761 

90-267 

P 

SHARP. 0 R 

01O31VO1S3* 

30-327 

SCHHEfvCER. A 

□103250642 

50-348 

E 

SEVFRIT. K 0 

91031 10292 

50-205 

P 

8HATTERLV.L W 

0103020210 

70-1407 

GCHWEI3IM7. E 

0I033107J 7 

50-331 

6 

sevfrit.k v 

0103030100 

90-498 

A 

SHATTERLV.L W 

0103250341 

4O-07CO 

SC IMG. J F 

RJ 033 l 0122 

50-369 

0 

SEVFRIT. K V 

01030501 15 

50-402 

A 

SHAUB.E. I 

0103270700* 

50-272 

9COTT. D J 

HI 03020369 

50-10 

fl 

SEVFRIT.K 9 

8103050122 

50-445 

A 

SMAW.H K 

0103250022* 

50-237 

SCOTT. D J 

□1031 10694 

50-237 

s 

SEYFRIT.K V. 

9103030090 

90-362 

A 

8MEA.J fl 

8103040353 

XPORILK 

SCOTT* 0 J 

G1031 70560 

50-237 

s 

SEVFRIT.K V 

01O3O3OD95 

50-490 

A 

SHEA. J J 

0103090201 

50-245 

SCOTT. 0 J 

0103090549 

50-249 

s 

CCVFRIT.K V. 

0103130714 

50-490 

A 

01-EA. J J 

0103120179 

30-245 

SCOTT. 0 J 

0 l 0 3030 779 

50-237 

s 

SEYFRIT.K V 

0103100059 

90-205 

0 

SHEA. J R 

0103130192* 

XPGRTLII 

scon, o j 

B ) 031 33353 

50-10 

R 

SEYFRIT.K V 

Q1031 00700 

0A999 


SHEA. J R 

0103160603 

XPORTLII 

SCOTT. 0 J 

0103170531 

50-249 

5 

SEVFRIT. K V 

0103160631 

50-445 

0 

SHEA . J R. 

0103160611* 

XPOR TL 1C 

SCOTT. D J 

0 1 03 l 70943 

50-237 

S 

SEVFRIT. K V 

0103160634 

50-382 

0 

SHEA, J F 

8103110621 

30- 1 53 

SCOTT, D J 

□103240340 

50-10 

R 

SEVFRIT. K V 

9103160640 

50-490 

0 

6HEA. J. R 

0103120737 

30-245 

SCOTT. 0 J 

B l 031006 l 0 

50-237 

9 

SEyfrit, K V 

8103160642 

50-267 

0 

SHEA, J R 

0103240692 

XPOR TL 1C 

SCOTT, 0 J 

6 l 03240444 

50-249 

3 

gevfrit.k V 

8103160644 

50-285 

0 

SHEA, J J 

0103240090 

30-343 

9CHCJGC9. A c 

6103160455 

WASTE r.OT 

eevfrit.k V 

0103160649 

50-313 

0 

SHEA. J. J 

0103310704 

30-245 

SEARS. J 

01030^0619* 

50-361 

A 

SEVFRIT, * V 

0103170009 

30-382 

<1 

8HE0LQ5K V. J T 

010318031 5* 

30-245 

SEGEV. A 

010303CC01 

NUflEO 


SEVFRIT. K V 

0103170010 

50-402 

0 

SHELDON. K P 

01O3O3C026* 

PRM 

SEIBERT, C H 

0103240036* 

CONTRACT 


gevfrit.k V 

0103170019 

50-450 

Q 

SHELLEY, W J 

0103310910 

70-925 

SET DIE. 'J. C 

01 03030344 

50-490 

0 

GEYFRtT. K V 

0103170019 

50-490 

0 

SHELLEY. U J 

G 10303022 7 

PR 

SEIOLE. U. C 

G 103050090 

50-302 

0 

SEVFRIT.K V. 

0103170045 

30-445 

G 

SHELLEY, W J 

8103090856 

40-0027 

6E IDLE* W C 

6103060106 

50-493 

0 

SEVFRJT, K V 

8103170040 

50-313 

0 

SHELLEY, W J 

0103300231 

40-8027 

SEJRE W C 

0J 03050354 

90-482 

0 

eevfrjt.k V 

BJ 031 70031 

90-267 

0 

SHELLEY. W J 

0103250119 

40-206J 

SEIDcE. W C 

01O335C279 

50-402 

0 

SEVFRJT. K V 

0103170053 

90-203 

0 

SHEPLEV. S E 

0103090627* 

50-373 

5EI0..E, W C 

6103130236* 

50-490 

0 

BEVFRIT.K V 

□103170097 

50-298 

0 

SHERIDAN. A 

0103050950 

PR 

SEICLE. W C 

9103130226 

50-490 

Q 

sevfrit.k V. 

0103270206 

50-267 

0 

SHERMAN, M P 

0103230073* 

30-369 

3E IDLE, in) C 

B103133337 

50-490 

Q 

BEVFRIT.K V- 

0103270292 

50-203 

0 

SHEflfl. T. 0 

0103270779 

70-2909 

SEIOlR. U r 

81031903CB 

50-302 

Q 

B£ VFR IT. * V 

0103270300 

90-290 

0 

eHERwoon.o o 

0103160847* 

FOIA 

seio.e.tj c 

0J 03190025 

50-493 

Q 

SEYFRIT.K V. 

010327030 0 

90-313 

0 

eHERWCOO. 0. 0 

0103160B50* 

fqia 

SE10.E. LJ c 

0103260316 

50-460 

Q 

SEVFRIT.K V. 

0103160025 

50-402 

0 

SHERWOOO.O 0 

0103160055* 

FOIA 

SEIDLE. u c 

9103260324* 

50-450 

0 

SEVFRIT.K V. 

9103160032 

50-382 

Q 

Si 'Eft WOOD# 0 L 

0103110340 

30-275 

SEIOLE. U C 

G] 03261 106 

SO-490 

0 

6EVFRIT.K V, 

0103160035 

50-443 

0 

SUET ROM, 8 

0103290243* 

90-209 

EE I OLE* W C 

0103260457 

50-490 

0 

SEVFRIT. K V. 

9 1 03 1 60836 

50-490 

0 

SHEWflAKER. R £ 

01031 10292 

30-329 

SEIOLE.w c 

0103260403 

50-445 

0 

SEVFRIT.K V. 

8103160037 

50-450 

0 

SHIELDS. 0 

0103)70259* 

FOIA 

5E I HE .s'. S J 

01 033 J 067 J 

50-482 

9 

seyfru, M V. 

Qi 03160838 

30-26 7 

0 

SHIELDS. W, 11 

81 031 70262* 

FOIA 

OE! U. F. 

0103200068* 

COMMISSION 

SEVFRIT.K 0. 

B10316C841 

50-205 

0 

SHIELDS. G. W 

0103090060 

30-346 

SEH)v, j. 0 

0103060643 

50-329 

A 

SEVFRIT.K V- 

0103160942 

50-298 

0 

EH I EL 03, S W 

0103130020 

REOOD 

SELLfi. D 

910312C41 l* 

50-332 

A 

SE VFR IT. K V. 

0103160906 

S0-313 

0 

BHIELOS. 0- U 

0103190211* 

30-346 

SELLS- D 

91031 10051 » 

50-327 

P 

SEVFRIT. K V 

0103200021 

50-267 

p 

SHIELDS, 8 W 

0103040725 

30-346 

SELLS, d. e 

01031 BCC06 

50-490 

E 

SEVFRIT.K V 

0103200079 

30-498 

A 

SHIELDS. B. W 

0103030509 

50-546 

6EMKEN.R 5 

Q k 03 1 60136 

RES 


QEVFRtT.K V. 

0103200003 

50-443 

A 

SHIELDS, S W. 

0103030681 

30-346 

fcEMECHAL.H E 

8)031 10501 

PR 


SEVFRIT. K, V 

0IO3200C87 

30-382 

A 

SHIELDS- S W. 

0103060352 

90-346 

SL'P.EKOERFER. Lf 

010304091 J * 

FOIA 


SEVFRIT. K V 

01 032000 B9 

50-438 

A 

SHIELDS. 0 W 

0103100710 

50-346 

SEXTP-W L 

0103040930 

NIPREO 


SEVFRIT. K V 

0103200093 

30-313 

P 

BHIMA, 8 

0103100371 

XPORTLIC 

©EVER 1 T, K V 

B 10303 l 105* 

50-267 

Q 

6EVFR1T.K V. 

0103200096 

50-203 

P 

8HIMA, 0 

0103100376* 

XPORTUC 

SEYFRIT, K V 

8103230031 

50-299 

0 

SEVFRIT.K V 

0103200090 

90-402 

A 

SMI HA, S 

0 1 032309 1 7 

XPORTLIC 

SEYFR1 T, K V 

QI0323C045 

50-450 

Q 

SEVFRIT.K V. 

0103200100 

30-290 

P 

SHIMA. 8 

0103230949* 

XPOR FLIC 

StVFGlT. K V, 

0103090463 

50-293 

0 

GeYFRIT.X V. 

01 0324009 J 

30-313 

0 

SHfMECK. 0 J 

01030406 71 

RES 

SEVFRIT. K V. 

9103040437 

50-445 

Q 

SEVFRIT.K V. 

0103230167 

50-205 

Q 

SHIVELY, C. N 

0103120626* 

50-369 

SEVrRlT, K V. 

B ) 03 040455* 

50-445 

0 

SEVFRIT.K V. 

PI 032301 70 

50-298 

0 

SHIVELY, C. U. 

8103170455* 

30-369 

SEVFRIT, K V. 

8103120504 

50-490 

0 

SEVFRIT. K V 

0103230172 

50-313 

G 

SHIVELY, C 

0103170452* 

50-369 

SEVFRI T, K V. 

0103120593* 

90-499 

0 

SEVFRIT. K V. 

0103230174 

50-267 

a 

SHIVELY, C tj 

0103240437* 

50-313 

SEVFRIT. K V. 

0103200214 

50-72 

0 

SEVFRIT.K V 

0103230170 

50-438 

0 

BHIVELY, C N. 

0103310656* 

50-313 

SEVFRIT. K V 

BJ 032002 19 

50-252 

0 

SEVFRJT, K V 

0J 03230JBJ 

50-490 

Q 

SHJVELY, C H 

0JO33JO997* 

30-360 

GEVFRIT. K V 

8103200224 

50-131 

0 

SEVFRIT, K V 

01 032301 B4 

50-443 

0 

8HUM3ERT.E. 

0103200609 

30-209 

SEVFRIT. K V 

B 1 0 3200230 

50-109 

0 

SEVFRIT.K V 

8103230106 

30-302 

0 

SHOPENN. N N 

U 1032606 14* 

40-1947 

SEVFRIT. K V 

QI03200237 

50-112 

0 

SEYFRIT. K. V 

0103230100 

50-402 

Q 

8H0PENN. N M 

0103260620* 

40-1947 

bEVFRj r, k v 

8103200292 

30-39 

0 

SWA, g T 

8103260039 

NUREO 


8H0RU- E. M 

0103090428 

30-367 

SEYFRIT, X V 

0103200299 

50-192 

0 

SHACKELFORD. 0 

0103130621* 

PROJ . 


SHOTKIN. L. M 

0103101017* 

REVIEW 0 

SEVERITY V 

810320033k 

30-290 

0 

SHAFER. W 0. 

B1 03 l 30172* 

50-335 

0 

SHOTWELL. J. A 

0103200759 

30-471 

SEvFRIT.K V 

QI032C0337 

50-274 

0 

SHAFFNER. J- A 

0103170524* 

27-39 


SHOT WELL. J A 

0103200632 

50-443 

SEVFRIT. H V 

QlO 3200341 

50-3 1 3 

0 

SHAFFER. W M 

0 L 03 1 60 1 4 4 

WASTE HOT 

SHOTWELL. J. A 

□103200637* 

SQ-443 

£)Evf R 1 T. K V 

8103200340 

50-267 

0 

shaffer.w m 

0103090559 

WASTE HOT 

8H0UR0.fi. fi. 

0103160310* 

71-403 

SEvf'H T. K V 

a 103200353 

50-295 

0 

SHAKER, W M 

0103180766 

WASTE HOT 

BHUM.E Y. 

0103060317 

70-020 

SEVFM1 r. K V 

010320CB52 

50-148 

0 

SHAFFER.W m 

0103260663 

WASTE MOT 

BHUM.E. Y. 

0103240118 

70-1151 


8103200657 

50-204 

0 

SHAFFER, w ft 

Qt03Z61t43 

WASTE MOT 

SMLVfKKER. J. J. 

QI 03200 5 99 

50-289 

SEYFR J T. K V. 

0103200861 

50-262 

a 

shaller. D. V 

8103100342 

30-315 

R 

SHUMAKER, x). 

0103230422 

50-209 

SEVFRIT. K v 

81031 60305 

30-290 

0 

smaller. D V 

8IO3O50477 

50-315 

R 

SHYMLOCK. M 

0103040479 

50-200 

liF. vFRI T, F y 

0103160313 

50-203 

0 

smaller. 0. V 

0103030483* 

50-3 1 5 

R 

BIOULKIN.M 

01 031 20758 

RE 0 

SF.vJ-RlT.* i/ 

8103166354 

50-313 

0 

8FALLER. d. V 

8103030626 

90-316 

8 

SICKLES. K. H 

8103030746 

50-243 

GCVFRIT.rt V 

8103160398 

30-267 

0 

bhaller. d. V 

0103030031 

50-316 

8 

9IDEQ0THAM. D P 

0103230529 

PR 

f.L’vrniT. h. v 

QI03I00728 

50-458 

0 

SMALLER. D. V 

0103100360 

50-3/6 

S 

BIEUER. J D. 

0103230491 

50-334 

bEYCHtT. K. v 

R103200C95 

30-290 

0 

shall er. 0. V 

0103100562 

50-316 

S 

8IEFKEN. D L 

0103170324* 

27-39 

Jif./FRir.M V 

8103030100 

30- 1 00 

p 

smaller. 0. V 

a 103 160532 

30-3 1 5 

S 

BILDERO. J 

0103 130305 

50-307 

SF VFHI r . A V 

0103030 1 00 

30-112 

p 

SMALLER. 0. V 

0103230755 

50-315 

8 , 

SILBERO. J 

0103130305 

30-307 

f>E YFR I T . K V 

01030301 12 

30-313 

p 

SMALLER, d. V 

8103270609 

50-3 IS 

S 

8IL0CRG. J. 

Q 1031 30303 

30-387 

r;c vfr j t . k v 

0103030119 

50-140 

p 

SHAhLA, W. A. 

0103130463 

50-263 

8 

SILUERO, J. E. 

0103200751 

30-337 

fib'VFRI T. K V 

9103330127 

30- 59 

p 

Bmandakv. M 

0103090723* 

30-320 

0 

SILBERO. J. E 

0103200757* 

30-397 

GE YFRI T. K V 

0103030 M3 

50- 1 72 

p 

SHAN04KV. H 

0103040691 

S0-320 

9 

SILBERO. J. E 

0103200751 

50-307 



ACCESSION 

SUBJECT 


Aim 'OR 

NUMBER 

CATEGORY 

SIL0BRO. J. £ 

0103200757* 

50-307 

0 

QILLIMAV.M A 

0103060299 

50-220 

R 

SILVER WQCO. J B 

0103230043 

RECOD 


SILVER WOOD. J 0 

0103020402 

TOPREP 


silver, h. 

0103130343 

90-209 

P 

6 1 hLlOWS. K 

0103160720* 

50-333 

6 

6IKPSOM, c 

0103260560 

90-369 

H 

eiNDEPSflAND. C 

0103110964 

PR 


9ESDER8RAN3, C 

0103260012 

PR 


BtNCERBRAsO. C 

8103260020* 

PR 


8IH0EH. B 

0103260302* 

FOIA 


81N0ER. 9 

0103260937* 

27-39 


6INOH- K P 

□103300407* 

30-294 

P 

SJNiat. J H. 

0103310493 

30-243 

J 

9IHI8I . J M. 

0103310496 

30-213 

J 

SI NI SI . J M. 

8103310424 

50-245 

J 

SINIBI, J M. 

0103310452 

50-29 

J 

SlNKtN.L A. 

01O32OO9Q0 

50-490 

0 

SINKIN-C A. 

0103200908 

50-498 

0 

SIFOIS. H J. 

9103060629* 

50-361 

A 

6HI0BE. U IJ 

0103180797 

90-209 

0 

SKINNER, P H 

0J 03 120703* 

30-324 

0 

6KLAR.J q 

9103240367* 

90-219 

fl 

GK0LD3. J L 

0103100031* 

50-399 

0 

6K0R0H09. P 

8103230130 

71-9039 


BLfWlNSKl. W. J 

0103110002 

40-0193 


SLIFER, g c. 

810331 021 4* 

90-271 

p 

smith, J. 

8103040128 

90-331 

0 

SMITH, T. If 

0103190672* 

30-213 

Q 

Smith, o. h 

0103090733* 

90-333 

G 

B/Ilin, 0 H 

8103310042 

70-364 


BHITH, 0 

8103030291* 

90-333 

Q 

SMITH, R . L 

0103100770* 

50-271 

F 

SMITH- B W 

0103160911* 

90-302 

Q 

SHITM. T H 

0103030271* 

30-213 

Q 

SMITH, 0 H 

0103030372 

90-320 

Q 

SM t TIL 0. H 

0103270021* 

30-333 

0 

SMITH, p a 

0103030319 

CONTRACT 


SMITH. 0 N 

0103050746 

50-333 

0 

SMITH. 0 W. 

0103110526 

30-286 

G 

SMITH. 0 H 

0 103260001" 

FOIA 


SMITH, H T 

0103030079 

40-0601 


SMITH, 0 H 

0103110344 

30-307 

a 

SMITH, B 

0103200407 

30-209 

0 

SMITH, 0. 

0103200407 

30-209 

0 

SMITH. R H 

0103060099 

71-421 


SMITH. R. I 

8103040194 

PR 


BMITH. J. H 

0103060193 

RE0 


SHITH>0. C. 

□103230913* 

50-219 

0 

SMITH. J. B. 

0103160933* 

90-346 

G 

BMITH. 0. H 

0103100734 

Ml BC 


smith r. o. 

0103160287 

REGQD 


SMITH. 0 M. 

0103270009 

50-333 

Q 

SMITH, d c. 

8103030679* 

50-209 

T 

SMITH. R 0. 

0103060483 

PRM 


SMITH. & 

0103200467 

50-275 

H 

SMITH. R L. 

0103030777 

50-271 

P 

SMITH, |. W 

0103020909 

90-209 

0 

SMITH,© V. 

0103040700 

50-243 

P 

SMirH. I w. 

0103110361 

50-209 

0 

SMITH- ft U. 

0103130363 

90-27) 

G 

SMITH. R U 

0103160968 

30-271 

P 

SMITH. R L 

0103170393 

50-271 

ft 

SMITH. P A 

0103230933 

CONTRACT 


SMITH. 1 W 

0103100605 

50-209 

0 

SMITH, R t. 

0103230661 

50-27 

P 

SMITH. I H 

0103290232 

50-289 

0 

SMITH, t R 

0103230241 

50-209 

0 

BMITH. ft L 

8103300319 

50-271 

R 

SMITH. R. L. 

6103310206 

30-271 

P 

SMOKER, C 9 

0103100340* 

50-305 

8 

SMOKER. C. 0 

0103310647* 

30-303 

8 

eNAIDCR- ft P. 

0103260376 

30-244 

P 

SHEAR, M* M. 

0103310061* 

CONTRACT 


0HTBER, 0 J. 

0103160073* 

FOIA 


BNVDCRi H L. 

8103240610 

40-8504 


SNVDER, H L. 

8103051012 

40-0504 


SNYDER, 0. L. 

8103260076* 

FOIA 


&NVDER, H L 

8103230083* 

CONTRACT 


SNYDER, B J. 

8103090073 

90-320 

H 

SNYDER, 0. J. 

8103060692 

30-320 

H 

BNYDCR. B. J 

8103130724 

30-320 

H 

SNYDER, S. J. 

0103230203 

50-320 

P 

BNYDER.O. F. 

0103190633 

50-209 

H 

BNYOER, B. J 

0)03120039 

30-320 

P 


ACCESSION SUBJECT 


AUTHOR 

NUMBER 

CATEGORY 

SNYUER. 0 J 

(1)03160075* 

50-320 

P 

gnyder.h l 

0103230319 

40-0504 

snyoer. H L 

910310042? 

40-0384 

SNYDER, 0 J 

81032609 70* 

50-320 

P 

SNYDER. B J 

8103160979 

30-320 

H 

SNYOER. 0 J 

0103190126 

50-320 

P 

SNYDER. 0 J 

0103260973 

50-320 

P 

ONYDER. B. J 

0103230430 

50-321 

H 

SNYOER. h l 

8103240407 

40-8504 

SNYDER. H L 

0103240490 

40-0504 

SNYDER, 0 J 

0103250681 

30-320 

P 

sodel. m 

0103250330* 

REVIEW 

OftP 

GQHINKI, 5 M 

0103040396 

70-2623 

SOLLENBEROER. D 

9103260933 

40-0563 

S03N0. P Y 

01031 10540* 

50-330 

P 

BOONO, A. L 

01 031 DO 1 7 7 

70-162 


600N0. A L 

0103110039 

70-1100 


9QREN9CN.R L 

0103250644 

PR 


GORRENTINO. A V 

0103230558* 

50-333 

0 

60UCY. A R 

0103090397 

50-29 

J 

80UDER.J L 

81030401 10 

30-244 

F 

SOURER. J L 

0103110743 

50-440 

A 

80UDER. J L 

□ 1 03200CS 1 

30-389 

A 

6DJDER. J. L 

01031 00080 

30-272 

F 

SOUDER, J L 

0103100003 

50-272 

F 

SOUDER.J L 

□10310C0B9 

30-311 

F 

SOUDER.J L 

0 1 03100000 

30-209 

F 

SOUDER. J L 

0103100092 

50-245 

F 

GOUDER. J L 

B 103 100094 

50-213 

F 

SOUDER. J L. 

0103100099 

50-263 

F 

SOUDER.J L 

8103100101 

50-261 

F 

GOUDER. J L 

03 031 00105 

30-302 

F 

GOUDER, J L 

0103100107 

50-244 

F 

EOJDER, J. L. 

01 03 i CO 1 13 

30-313 

F 

SOUDER. J. L. 

0103100668 

50-239 

F 

SOUDER. J- L 

8103100674 

30-29 

F 

SOUDER. J. L 

0103100675 

90-315 

F 

GOUDER. J. L 

0103100680 

50-267 

F 

SOUDER. J. L 

SI 03260972 

50-230 

F 

SOUDER.J L 

0103261052 

50-202 

F 

SOUDER.J l. 

□10326105? 

50-272 

F 

GOUDER. J L. 

01O3261C66 

30-206 

F 

SOUDER, J L 

0103261076 

30-199 

F 

SOUDER, J L 

0103270397 

50-31 7 

F 

SOUDER.J L 

0103300475 

50-271 

F 

GOUDCR. J L 

□103260963 

50-313 

F 

BOUDFR.J L 

0103270391 

50-484 

H 

SOUDER.J L 

0103270605 

50-2? 

F 

GOUDER. J L 

0103270612 

50-290 

F 

SOUDER.J L 

0103261 169 

50-034 

F 

SOUDER.J L. 

0103261 103 

30-153 

F 

GOUDER. J. L. 

0103261109 

50-334 

F 

SOUDER. J- L 

0103261194 

50-324 

F 

80UDER. J- L 

8103261200 

50-334 

F 

SOUDER. J L 

8103261210 

50-350 

F 

SOUDER.J L 

6103261212 

30-269 

F 

SOUDER. J. L. 

6103270009 

50-334 

F 

SOUDER.J L 

0103270012 

50-219 

F 

SOUDER, J. L 

0103300470 

50-261 

F 

SOUDER.J L 

0103300472 

30-293 

F 

SOUDER. J- L 

61033004 73 

50-299 

F 

80WDON. T. L 

8103240221* 

30-293 

R 

SPAWN, m J 

0102230336* 

REVIEW GRP 

BPECCHIO. J 

01031 70303* 

MI6C 


SPECTER. A 

0103050024 

PR 


SPEC TOR. 8. M 

8103030019* 

50-244 

B 

SPECTER. A 

6103270139 

PR 


SPEED. L. J 

0103310200* 

50-309 

G 

SPENCER. 0. B 

0103040350* 

90-460 

a 

SPENCER. 0. $ 

8103030799* 

50-397 

0 

SPENCER. 0 8 

0103050766* 

30-928 

0 

SPENCER, 0. 8. 

8103160063 

30-509 

0 

SPENCER. 0 B 

0103180097* 

30-509 

0 

SPENCER. 0 Q 

01031 10637* 

90-928 

0 

SPENCER. 0. 8. 

01031 10831 * 

SO-S20 

0 

SPENCER, 0 6. 

8103040332* 

50-460 

0 

SPENCER, 0. 0 

8 \ 030305 1 2 

30-361 

Q 

SPENCER. 0 6 

0103040207 

30-397 

0 

SPENCER. 0. 8. 

0103250039# 

30-906 

a 

SPENCER. 0. 8 

0103250042* 

30- 300 

0 

SPENCER, 0. 9. 

0103040339 

50-306 

0 

SPENCER, 0 S 

0103040322 

50-320 

0 

SPENCER, 0 9 

0103050026 

30-312 

G 

SPENCER. 0. 6 

6103050369 

30-928 

0 

SPENCER. 0 9 

0103190006 

50-460 

0 



ACCESSION 

suo-e 

author 

NUMBER 

cateq 

9PENCER. 0. S 

0IO3IOCO29 

SO- 397 

SPENCER. 0- 3 

8103050729 

50-397 

SPENCER. 0. 9 

0103030434 

50-397 

9PENCER. 0. S. 

01 0304 03 13 

30-460 

SPENCER, o e 

0) 03240697* 

50-397 

SPENCER. 0. 8 

01 03050730 

50-828 

EPENCER. 0 G 

8103240693 

30-397 

GPENCER, 0 S 

B 103250001 

30-397 

SPERCFF, ft 

01031 10 70 J • 

50-237 

SPCRCJFF, ft 

01031 70349* 

50-237 

SPES3ARD, R L 

R103040474 

50-265 

GPESSARO. ft L. 

01030310 J 4 

50-304 

6PESSAR0, R L 

B E 03031073 

30-304 

8PE88AR0, ft l. 

3103090627* 

50-3/3 

S P F6SARD« R L 

0103090272* 

30-254 

S p E8SARD. R L 

6103130245* 

30-10 

SPE3SAP0. ft. L 

0103160944* 

50-254 

SPIEGEL. 0. 

010319062? 

50-445 

SPIEGEL. Q. 

0 1 032608 L 7 

90-443 

SP fECEL. 0 

61031 90629 

50-445 

GP IECEL, 0 

0103260817 

90-445 

5PI6LES. P 

0103)00620 

40-0300 

8PIE39. H- « 

8103260732* 

40-1947 

SP 1 ESS, H f? 

61032607^8* 

40-1947 

GPITZOEflO. D 0 

01031 70242* 

S0-4SG 

SPRING, A. 

Bl 03290050 

PR 

SRENIAWSK1. D. J 

0(03260016 

40-659 

SftENlAk'SKI. 0. J 

010327061 7 

70-2707 

BREfllAkGKl.D J 

8103270629* 

70-2707 

STADLEFORD. D M 

0103050000 

PR 

STAFFORD, A H 

0103030001* 

30-330 

STAfrtL.'n 

6103300002 

PR 

STAHlE. c. 

9103091007 

90-327 

STALLMAN. F W 

6103030336 

NUftEO 

£ TAM JR IS, 0 

0103200567* 

50-329 

9 T AMIR IS. n. 

6103200563 

50-329 

6 tamIr is. b. 

0103200570# 

50-329 

0 T AMPLE Y, N. L 

8103240613 

50-416 

9TAMPLEY. N. L 

6103130400 

50-416 

stanjch. c 

0103130285 

KPCRTLH 

9TARKEY. ft. D. 

8103060763 

50-261 

STARKEY. E 

G1031207BG 

PR 

btarkey. ft n 

OJ 03060626 

20-261 

STARKEY, fl D 

0101300569 

30-261 

STAftKEY, R 9 

0103030134* 

30-261 

STARK. R. fl 

0103030905 

50-307 

BTARKEV.R 6 

B1031607&6* 

50-261 

QTAftK. ft. H 

0103030003 

50-307 

STARK, ft N 

8103030234 

90-307 

STARK. R M 

G1 03090671 

30-307 

STARK, ft M. 

91031 10439 

50-307 

3TARK. ft. M. 

9103130210 

30-387 

STARKEY. R. D 

8103030346 

50-261 

STARKEY, ft. B 

010305055 1 

50-261 

STARKEY, R. D 

01O3O5O55G* 

50-261 

STARKEY. R. C 

0103050562* 

50-26 1 

STARKEY. ft. B 

0103060321 

50-261 

STARKEY. R. 8 

0)03310629* 

50-261 

STARK, ft M 

0103100424 

S0-3G7 

STARKEY, ft 0. 

01031 10479 

50-261 

STARK, ft M. 

0103170754 

50-307 

0TARKEY, R B. 

01031 70390 

50-261 

STARK, R M 

0103230009 

50-307 

STARK, R H 

0103230013 

30-307 

STARK, R M 

0103230315 

50-307 

STARKEY, R. 0. 

B 103190372 

50-261 

STARKEY, ft. 0. 

B 1031 9 0304* 

50-261 

STARK, ft. n 

0103240825 

50-307 

STARK, R. M 

0103310803 

50-307 

STARR. R. L 

0103270633* 

70-1207 

S7ASiEBKY.F H 

8103090631* 

IOC PR 

STEELE. W J 

8103030775* 

50-272 

9?EELE,W. J. 

8103030692* 

50-272 

STEELE, W. J. 

0103030767* 

50-272 

qteele, u J. 

8103090356* 

50-27 3 

STEELE. W. J 

0103310632* 

50-272 

STEELE. W. J 

6103310716* 

50-272 

STEELE. W. J. 

0103310730* 

50-272 

STEFANETTI. H. J. 

0103200406 

50-275 

BTEFFEN, R. J. 

0103261215 

REGOD 

SIEFFY, A. W. 

01O319O44S 

50-2B9 

STEI6ER. O R 

01031 10476 

50-327 

STELLO, V. 

0103060076 

MIBC 

8 FELL 0, U. 

0103020664 

50-320 

BTELLQ. V. 

0103030672* 

50-320 


ACCF.S5JCM subject 


AUlHLft 

MA10ER 

CATeocpv 

AUTHOR 

STFllO v 

fctlC3040l6 l 

50-272 

C 

STOKER. C N 

SsTIfl . 0. V 

GlOJMOlSl * 

50-272 

0 

stkaSka, J 

STELLO. V 

mo:i06003? 

50-237 

0 

straema J 

STFl LO. V 

0101060049* 

50-237 

0 

stpasma. J 

tiTtLLO. V 

0100110163 

50 *335 

0 

STRalOE. t% 

STELLO. V 

niCT»06C40l 

5C-443 

11 

BTRLLEL. 5 J 

STELLO* V 

eio.Ti .too 12 

50- 443 

H 

SrflEOFC.S J. 

S-'FLLO. V 

010300003? 

40-672 


STKEETEft. J F 

S 7 ELL0. V 

mos350?4n« 

40-672 


STflRCTES.J F 

STELLO, V 

0103; JOl l ? 

50-271 

N 

S T REETEft. J F 

STE. i_C. V 

0JC3J 1075? 

50-271 

H 

STREMLG.i.P A 

STELLO. V 

fi 1 0 3 1 00 7 51 

50*247 

0 

STRICMT.R L 

9TCLULV 

0103100760* 

50-247 

Q 

STROTER JDGE. S 

stellcj. V 

8103101 130 

50-355 

P 

G t RUUD. S 

S T CLLD. V 

OI031G1 135* 

50-259 

P 

STRO'JCE. ft A 

CTEl-LO. V' 

niC3lOU»J9 

50-271 

H 

STRUMS SEER. 11 

sr£.. : .o V 

01 01105013 

50-271 

H 

6TRUNWA3SER. M 

stellc. V 

0103181042 

50-271 

H 

STRi/tUASCER. 11 

STEM 0 V 

a io3 is i os? 

50-371 

H 

STuEOUF R . V. F 

STELLO. V 

0103230164 

50-266 

F 

STUET2ER.0 11 

stello. V 

01 03240 V>0 

50-5)46 

0 

SU T ti 

STCll.O. V 

q l 03260349 

SO- 1 55 

H 

SJ. T 11 

S TEwLO . V 

H 103260392 

50-3 

F 

SJLHAH. 0 

STFl C O. V 

R I 030, l l 56 

50-359 

0 

sul l, *n. n 

STELLO V 

□ 1 0326 1 166* 

50-339 

0 

SULL IVAN, R K 

STELLO. V 

Q1033C0496 

30-220 

0 

SJLL IVAN- ft. F 

STELLO. V 

6103300490" 

50-220 

Q 

SULL IVAN. R. F 

STEPHENS. v< F 

6) 03190.186 

S0-3Q9 

H 

Sul'MEPB R 

STEPHENS. C ft 

61031 10549 

PR 


SVrPTEft. J R 

STE^hEflS.C ft 

81031 lOS6i> 

PR 


sutphin. R 

STEP'TOE. P. P 

0103050704 

50-237 

0 

SU rt; PIN R ft 

STCRI (NO. A N 

fll030?0)20* 

CONTRAC T 


SjTTCN j m 

STERN3ERC. D n 

6103030490* 

50-275 

0 

SVEMSSON, 8 A 

SIERN3EPG. D M 

6103100024* 

50-344 

0 

S^CSSSON. R. A 

STERN. W C 

6103050488 

rfPCfHL IC 


SJA'i.U 3 

QTERII&ERG, B H 

QI031G0913* 

50* 344 

G 

SNASGV. 0 T. 

STEPNBFRO.D fl 

6io:ueo523* 

50-275 

Q 

S.JAs,dy , G T. 

S 7 ERll W P 

eiC303040l 

*P0*TLIC 


S4A\0Y. 0 J. 

3 7 ERNBFPG . D M 

6)03250015* 

50-344 

Q 

S.TASBEPC.N 

STERNBERG. D t< 

GJ 03240744* 

50-344 

0 

S4ASE0N. E A 

□ 7E f*A. T. F 

0J0316O911* 

50-302 

Q 

SNA^SON. E A 

STEVEN?0‘. » L 

61030606*8 

70-371 


S 4 AS LON E A 

S7EVCNS0SL fl L 

6)0306067! 

70-2941 


S^ASSON. E A 

STEVENSON, ft l 

6103160294* 

70-2928 


S MAS LON, t A 

STEVEM’iON ft L 

6)03040665* 

70-137 


S MAS SON, £ A 

STEVENSON, R L 

G 103160436 

70- 1374 


SWAsSON. E A 

STEVENSCN R U 

6)03270027* 

70-050 


SNASEON. E A 

STEVENS. A ft 

G1 03250356 

MUR CO 


S MASSON. E A 

STEWAft T . fl C 

G1C3C50096* 

50-382 

J 

6WASSCN. E A 

GTE WAR T . ft C 

6 1 C3 1903 12* 

50-302 

G 

SNASSLN, E A 

GTG^AftT. R C 

0103240433 

50-3S2 

9 

eUANSCM.E a 

ST JLLtJSt.L. E> u 

0 I 03020220* 

50-329 

A 

SMAnSCN. E A 

ST JLWELL. T C 

6 1 03060313* 

50-409 

p 

6WAN5CN. E A 

ST 1v.WEi_l* T 0 

G 103240605* 

50-213 

p 

CHANSON. E A 

STOCKER. 0 P 

G 1 03190535 

50-20? 

H 

SHANGON. E 

STOHK. J P 

R1 03100367* 

70-992 


S MASSON. F 

STOMP, J P. 

G J 03260009 

70-143 


S HANSON. E A 

S 7 CHfl. J P 

G1C3090366 

50-395 

Q 

S HASSON. E 

SU>R. J P 

G 103260099* 

70-143 


smasgon.e r 

STOP. U P. 

fl 103050425* 

50-369 

Q 

£ Mas SON, 0 T 

STDifl. J P 

8103240294* 

70-143 


EWAN SEN. D T 

srcu-H. j p 

0 1 0309074 7 

50-34B 

G 

SWANoGN, 0 T 

.« TO -P J f> 

0103090*61 * 

50- 4 f 3 

Q 

£ WASSON P 7 

fir OmW. J P 

0103090244* 

70- U 13 


GWANGCN. 0 T 

stont*. j p 

0J 03 130635 

70-27 


SWANGON. D T 

STQ-iP.J P 

G 103060262* 

70-1131 


EWART. F E 

S 7 0m ; *.M p 

8103160965* 

50-369 

0 

SWART. F C 

STQHft. J P 

G1031G04Q5* 

50-369 

G 

SWART. F C 

S T 0 U P. J p 

0 ] 03 1 90050 

50-364 

0 

swgtland.p 

P 

G1 0326031 4* 

70- 143 


SWINUL K L 

STOMP, J P 

8103250614 

27- 4 7 


9YLVl7i. 0 R 

STUMP. J p 

8 1 03260464 

70-1201 


SYLVIA. 3 R 

STOMP. J. p 

Q 1 03260292 

70-143 


SYLVIA. 3 ft 

stclz. j. r 

S l 03160748* 

50- 346 

8 

SYLVIA. 3 R 

GT0.7. J F 

8103090216* 

50-237 

0 

SYLVIA. 3 ft 

3TCL7. J F 

8)03160993 

50-269 

P 

SYLVIA. 0 n 

S'OI.J J f 

8103100180* 

50-313 

P 

SYLVIA, B R 

src;L7. J F 

HI 03240102 

50-14 J 

P 

SYLVIA. G R 

S 7 GC 7. J F 

0103300461 

50-346 

P 

SYLVIA, B fl 

STOl? J F 

f.JO33OO403« 

30-346 

P 

SYLVIA, G R 

STf,l.7, J F 

3103300490* 

30-346 

P 

SYLVIA, n n. 

STCTT. fl L 

0103 l 90467 

50-289 

H 

SYLVIA, B R 

STUM 7 , H Cl 

810303-3 505* 

TOP HEP 


SYLVIA, 0 R 

STOVALL. T L 

a '032*30702 

FOI A 


SYLVIA, G ft 

STO-F.W 0 

01 330606S9 

PR 


SYlVIA, b r 


ACCff SICN 

SvaueCT 




ACCESSION 

8UGJEC 

NU-'3r!R 

CATFG3R 

Y 

AUTHOR 


NUMBER 

CATEOC 

U1C31W0054* 

40-1 162 


SYLVIA. 0 R 


8103231090 

90-200 

8102270554 

PR 


SYLVIA. P R 


9103231093 

50-338 

8 1 0327 01 fti 

PR 


SYLVIA. B. R 


0103170333 

50-200 

0103300131 

PR 


S YL V I A . B R 


8103170581 

50-338 

81032*0761 

60-2G9 

0 

SYLVIA. B R 


0J 03200274 

50-33? 

8103130046 

PROJ 


SYLVIA. 0 R 


8)03230637 

50-200 

6iO'Jt3COt6 

PROJ 


SYLVIA, fl R 


01 0303073/ 

50-339 

0103050394* 

50-254 

0 

SYLVIA. 0 R 


0103260379 

50-200 

8103C5076C* 

50-409 

Q 

GYLVIA. B R 


0103360467 

50-339 

810J300155* 

50-373 

0 

SYLVIA. 3. R 


0103270526 

90-330 

8103230C84* 

30-369 

P 

SYLVIA. B R 


0103310270 

90-339 

8103270658 

50-483 

A 

SYLVIA. D R 


HI 033 10565 

50-200 

C103C50910 

PR 


0YSLO. J 


01O3O3C847* 

50-346 

8103 L60276* 

HISC 


TAGART.S U 


9103040540 

NUREO 

8I031G0774 

50-209 

H 

TALNAOI.J u 


8103360819 

50-272 

8103050712 

PROJ 


TAl NAOI . J W 


8103260651 

50-272 

8103200726 

PROJ 


TA^I. P S 


0103120373* 

90-275 

0103200062 

PR8J 


T A“DLIIIG. T N 


0103130172* 

50-335 

8103200667 

50-209 

H 

TAPIA. J 1 


0103190030* 

90-490 

0 1 03C3G3C0 

NUflEO 


TAPIA, J 1 


0103261190* 

30-490 

0103130601 

50-322 

A 

TAflANQ.lS*! ■ 0 

0 

0103160520 

PR 

fl 1 033 J 0?1 4 

50-322 

A 

TARNF. P C 


0103120739 

PR 

0103050647 

fUSC 


TAT TERSALL. A 

P 

8103120571* 

30-338 

810305060 [ 

fUEC 


TATTCRSALL. A 

P 

0103240003* 

50-330 

0103)20770* 

50-259 

Q 

TAUBER. M 


8103050403 

50-341 

0)03240601* 

50-359 

0 

TAYLCR. j h 


8103C60715 

PR 

fl 1 032 7 0104* 

50-259 

0 

TAYLCR.fl 0 


0103260495* 

50-445 

G10J09063B* 

70-139 


TAYLOR, J H 


&| 03060649 

TOPflEP 

G1 03 J 9022? 

REGOO 


TAYLOR- J J 


0103100670* 

CONTRAC 

G1 0304 0029 

90-330 

0 

TAYLOR, J H 


01031 10490 

TOPflEP 

0)03)60215* 

50-329 

Q 

TAYLOR, J H 


8103270693* 

50-269 

fl 1031 1 COM* 

0A999 


TEAGLE.F H 


8103160372 

PR 

8103)00346* 

50-315 

R 

TEOESCO- fl l 


0103170602* 

50-352 

0103050483* 

50-315 

fl 

TEDEBCO. R L 


0102050204 

30-275 

8103240162* 

50-918 

0 

TELESCO, R L 


8103090657 

MISC 

810311 O2C0 

40-3453 


TEOESCO- R L 


8103050259 

50-361 

01031 10343 

40-3453 


TEOESCO- fl L 


0103090423 

90-361 

0103200123 

40-3453 


TEDEGCO. R L 


0103120192 

CRO 

G! 03260737 

50-32? 

G 

TEOESCO. R L 


0103040023 

50-402 

8 J 03260562* 

40-1947 


TEOESCO. R L 


010303 1 007 

50-403 

8103260540* 

4 0-1947 


TEOESCO. R L 


01030-10761 

50-302 

0103260532* 

40-1947 


TEOESCO. R L 


0103060090 

50-443 

8)0326 0506* 

40-1947 


TEOESCO. R L 


0103060104 

30-330 

0103260483* 

40-1947 


TEOESCO. R L 


8103060493 

30-403 

U 103260440* 

40-1947 


TEOESCO- R L 


0103110211 

50-341 

8103260374* 

FOI A 


IECE6C0. R L 


010306011 l 

50-350 

0103260333* 

FOIA 


TEDEECO. R L 


0103060375 

90-373 

6)0326031?* 

40-0610 


TEDE6C0, R L 


0103230050 

50-369 

0103260325* 

40-0610 


TEDEECn. R L 


01 0305034 9 

30-416 

0103260304* 

FOI A 


TEOESCO, R L 


0103060507 

30-307 

0103260263* 

40-0610 


TEOESCO. R L 


0103060331 

50-307 

0103260273* 

FOIA 


TEOESCO. R 1. 


01 030907 10 

50-395 

8103260547* 

40-0610 


TEOESCO. R L 


0103090730 

50-303 

8103260205* 

40-0610 


TEOESCO. R L 


8103130095 

90-449 

G1 03230375* 

90-269 

P 

TEOESCO. R L 


8103200342 

50-443 

0103233306* 

50-269 

P 

TEOESCO. R L 


0103050259 

50-361 

0JO3: 1 6O19Q* 

40-0610 


TEDEECO. R L 


0103110272 

30-369 

0)03040054 

50-315 

S 

TEOESCO. R L 


HI 03060601 

90-393 

0103120407* 

90-315 

0 

TEOESCO. R L 


0103090049 

50-369 

0)03120259 

50-2Q9 

Q 

TEDEGCO. R L 


0103100168 

30-397 

0103170471 

50-70 

0 

TEOESCO. R L 


01031 10250 

30-402 

01031 70473* 

50-70 

0 

TEOESCO. R L 


8103160105 

90-302 

9f 03J 90530 

90-289 

T 

reoEsco. n l 


0103200356 

30-352 

0)03230656 

90-209 

0 

TEOESCO. R. L 


01031 10208 

90-302 

01032701 72 

50-70 

0 

TEOESCO. R L. 


0103130065 

30-302 

0JO3O3OB43 

50-267 

P 

TEDESCO. R L 


8103110239 

50-302 

0103060291* 

50-267 

R 

TEOESCO- M L 


0103120093 

50-352 

8103060284 

50-267 

R 

TEOESCO. R. L 


0103120422 

50-445 

0103230684 

90-309 

6 

TEOESCO, R. L 


0103130056 

90-311 

0)0302 0702 

NVRFO 


TEOESCO. fl. L 


□ 1031 l 0239 

50-302 

0103250656 

50-200 

0 

TEOESCO. fl. L 


0103160447 

50-302 

01 031 30705* 

50-200 

0 

TEOESCO. fl. L 


0103120197 

50-553 

0) 03 120556 

50-330 

0 

TEOESCO. R. L. 


0103160102 

50-373 

0102200312 

71-9079 


TEOESCO, R L 


0103160191 

90-397 

01030507 76* 

90-330 

0 

TEOESCO. R L 


8103110742 

90-302 

8103030795 

30-330 

R 

TEOESCO. R L 


0103160245 

50-358 

0103040266 

50-320 

Q 

TEOESCO. fl L 


0103170100 

50-352 

01O3C4O293 

50-338 

P 

TEOESCO, R. L. 


0103180130 

50-471 

0IO3C4O333 

50-200 

P 

TEOESCO, R L 


01031 10302 

50-397 

0103040366 

50-200 

F 

TEOESCO- R L 


0103110309 

50-307 

0103060307 

50-200 

R 

TEOESCO. R L 


8103120207 

50-364 

0103240 322* 

50-200 

0 

TEOESCO. R L 


8103130191 

30-369 

0JO3C9O327 

90-330 

P 

TEOESCO. R L. 


0103160147 

30-416 

0103100420 

50-200 

P 

TEOESCO. R L 


0103160216 

90-416 

0)03190173 

50-339 

P 

TEOESCO. R L 


H ] 031204 1 6 

30-399 



AUTHOR 


TECESCO. R L 
TEDESCn. H L 
TEOE3CO. ft l 
TEOESCO. R L 
TEDEGCO. R. L 

TEOESCO. ft. L 
TEDEGCO. ft. L 
TEOESCO. ft. L 
lEOESCO. ft. L 

tecesco. r. l 

TEOfSCO. P L 
TEOESCO. R L 
TEOESCO. R L 
TECESCO. R L 
TEC£ ECO. ft L 

TEOESCD. R L 
TEOESCO. R t. 
TEOESCO. R L 
TEOESCO. R L 
TEOESCO. R L 

TEDf SCO. R L 
TEOESCO ft L 
TEOESCO- ft L 
TECESCO. R L 
TECESCO- ft L 

TEOESCO. ft L 
TEDESCO. ft L 
TECESCO. ft L 
TECESCO. R L 
TEDESCO.fi L 

TEE E SCO. R L 
TECESCO. ft L 
TECE6C0.fi U 
TEOESCO. R L 

teoebco. ft. l 

TEOESCO, ft V 
TEOESCO. fl.L 
TEOESCO. P. L 
TEOESCO. R. L 
TEOESCO. ft L 

TE&EfeCa. R L 
TEOESCO. ft L 
TECESCO. ft L 
TECESCO.fi L 
TEDE5C0. ft l 

TECESCO. R. L 
TEElING. H 0 
TEEL I NO. M O 
TEITT. T R 
TENJER. 8 e 

TERAO. 0 
TERRY. O A 

itntfirF. a l 
riMTcueft. r u 
THATCHER. R U 

THtES.A C 
THIES. A C 
THOfl. T 
THOMAS. E. L 
THOMAS, S O 

THOMAS. M. 
THOMAS, P. O 
THOMAS, ft. 0 
THOMAS. J A 
THOMAS, ft D 

THOMAS, M 
THOMAS. M 
THOMAS. D 
THOM A3, h 
THOMAS. J L 

TH3MA3. R. D. 
THOMAS. 6. 0. 
THOMAS. R. 0. 
7HG-MA9. fl. D 
THCHAS. R. D 

THOMPSON. J £ 
THOMPSON. 0 R 
THOMPSON, J E 
THOMSON. D 
THOMPSON. D 

THOMPSON, 0 
THOMPSON, 0. 
THOMPSON, J. E 
THOMPSON. 0. 
THOMPSON. 0. 


ACCESS I ON 

SUBJECT 



accession 

NUMGER 

category 

AUTHCR 

NUMBER 

0)03160176 

50-302 

A 

THOMFEG'I. o. 

0103120623 

8103170315 

50-373 

E 

THOMPSON. J E 

0103270146 

8103120106 

50-397 

0 

THOMPSON. R £> 

0103200404 

010312001 7 

90-275 

A 

THOMPSON. ft P 

Qj 03200491 * 

0103160261 

SO-445 

E 

THOMPSON. 0 

0103230092 

8103160266 

50-397 

A 

TH0M 9 6CN. 0. 

0103190524 

8103160373 

50-311 

P 

THO'IPSGN.R D 

81 03270604 « 

8)03160290 

50-369 

F 

THOMPSON. 0 

0(032504 1 5 

0103160296 

50-329 

A 

THCM«SON. D 

8103300296 

0103160989 

50-416 

F 

THUNU9. L 

0(03 030055* 

8103190023 

50-392 

H 

THCNU8. L 

0)03090723* 

0103160979 

50-443 

r 

THORNTON. V B 

010304 0675 

8103)70772 

50-361 

0 

THORNBURGH. 0 

0103270021* 

81032302S7 

50-392 

H 

THRGM. E 0 

0102270309 

8103230290 

50-341 

A 

TIERNEY. J E 

8103050579# 

0)03260923 

30-273 

A 

TILLMAN, A 

0103240261* 

0103230270 

20-302 

F 

TILLMAN. A 

8103250016* 

0103230420 

50-402 

A 

TILLMAN, A 

01031 70263 

81032301 S9 

50-350 

A 

TIPTON, T E 

0103030)94 

0103230345 

50-402 

A 

TOALSTON. A 

0(033104 13 

0103330347 

SO-387 

A 

TOBt AS. M L 

9) 03230106 

01O3;‘3O3S6 

50-443 

A 

TOBIN. M J 

0103261137* 

G10323O457 

50-352 

H 

TOBIN. W J 

01 03090249# 

0103231079 

50-443 

F 

TOBIN. W J. 

0103180272* 

0103250171 

50-454 

A 

TOD 1 N. W 

0IO32JC638 

0103290379 

50-397 

A 

TOR 1 N. W 

0103240304 

8103230881 

50-450 

A 

TODO.O A 

0103130662* 

8103250099 

50-430 

E 

TODD. 0 A 

0(03040902* 

0103250103 

50-402 

A 

TODO.O A 

0103250153* 

0103250100 

50-483 

A 

TOHL IN3DN, 0 P 

6103130349* 

8103240570 

50-309 

C 

TOMLINSON, D P 

Q 103190030* 

8103240604 

50-272 

F 

TONO.L 6. 

9I0JIB1022* 

8103240749 

50-309 

A 

TONGUE. T. 

9 10303041 0 

8)03250*84 

50-397 

A 

TONGUE, T 

8103020377 

0103260110 

50-458 

A 

tongue, r. 11 

0103)30245* 

& 103260120 

30-329 

A 

TONGUE, T 

0103240397 

0103260133 

30-329 

A 

TOCKEft, 0 W. 

8 1031 VO 573* 

0103300480 

50-273 

8 

TOBOLSK I , E 

9103170327 

0103260097 

50-454 

A 

TOfiClVlA.J A 

8 | 03230843 

8103261160 

50*307 

A 

TGRRICE, R A 

0103300424 

GV 033 10439 

50-528 

A 

TOTH. A t> 

0103040374* 

0103310147 

90-397 

A 

TOTH. A D 

910303001 1 • 

0103310166 

30-397 

A 

TOTH, A D 

810304021 9* 

8103310932 

50-322 

A 

TOTH. A D 

9 1 03 1 00036* 

8103310372 

30-403 

A 

TOTH, A 0 

910324069 7# 

01033 1 0302 

50-454 

A 

tqwnley.e l 

8 1 0305040 5 » 

0103050029 

PR 


TOWNSEND. H E 

01O31BO5OG* 

8103270)67 

PR 


TRAMM, T. R. 

0103050630* 

0)03100592 

90-209 

R 

tramm. T fl 

8!03°20357 

0103200429 

TOPREP 


tramm. t r 

0103030540 

81 03261 C09* 

30-402 

A 

TRAMMELL. C. H 

0103090556* 

0103230973 

30-277 

P 

TRAM.M, T. R 

01 03030902 

0103100346* 

50*315 

fl 

TPAMM, T R 

01031 10409 

8103040100 

NUREO 


TRAMM, T R 

6)031 3024 1 

0103200357 

NUREO 


TRAMM, T. R 

0103170509 

8103170103 

50-269 

0 

TRAMM, T R 

8103160630 

9103310549 

50*269 

I 

TRAMM. T. R 

8)03)70496 

0 ) 03 1 70950* 

50-239 

R 

TRAMM, T ft 

8103180517 

0103030003* 

FOIA 


TRAMM. T R. 

81 03230606 

0103050036 

PflOJ 


TRAMM, T P 

010320035 I 

0103050348* 

50-430 

Q 

TRAMM, T R 

8103230793 

0)03230168* 

70-1257 


TRAMM. T R 

9103310449 

0103250144* 

50-206 

0 

TRAUTMAN. 0 

8103090360* 

0103190300* 

50-219 

0 

TREAT. E H 

0 f 03190630 

0103100973* 

70*984 


THE5DITT.M M 

0103270703 

0103110521* 

90-430 

0 

TREBY. S A 

01031 10254 

81030909,03* 

50-413 

0 

TREWORGY.J 0 

8103100962 

0103270190 

PR 


TR1CK0VIC. R S 

81 03 1 20327 

0103240716* 

50*438 

Q 

TRICKOVlC.fi S 

8103170323 

0103030064 

50-111 

w 

trifunac.m d 

0103240227 

0102270702 

HE 


TR I F UNAC . M 0 

0103240236# 

0103030603 

30-220 

P 

TRIMBLE, 0. C. 

0103100511 

0103180345* 

70-2317 


TRIMBLE. 0 C 

0103041034* 

0103200634 

70-734 


TRIMBLE. D. C 

8103050030* 

8103240290 

70-1297 


TRIMBLE. 0. C 

0103050079* 

0103050491 

WASTE MQT 

TRIMBLE. 0. C. 

81031&0970 

0103270116 

NUftEQ 


TRIMBLE. 0 C 

8)03230214 

0103040456 

WASTE HOT 

TRIMBLE. D C 

8)03030796 

0103090731 

40-6084 


TRIMBLE. D. C. 

010 3030790 

0103020501 

I4.E 


TRIMBLE. 0 C. 

8103040471 

0103120382 

ri,e 


TRIMBLE. 0. C 

0103030924 

8103130447 

50-361 

0 

TRIMBLE. D. C. 

8103 090535 

0103261030 

WASTE hot 

TRIMBLE, 0 C 

©103090547 

0103120419 

1*£ 


TRIMBLE. D. C 

0103 1 I013B* 

0103120439 

50-233 

8 

TRIMBLE. 0. c. 

0103090379 


SUBJECT 


ACCESSION 

EU3«t 

CATEGORY 

AUTHOR 

6UMJE9 

CAT EG' 

IfcE 


TRIMBLE. D C 

UIOj JC0507 

50-369 

waste 

MOT 

Tft J Mfli.E, 0 C. 

0IC3I L0316 

50-313 

contract 

TRIMBLE. i> C 

0103) IC6£9 

50*3(3 

contract 

TftlMJuE. t) C 

Ol A3 120599 

50-368 

50*320 

0 

THJM9LE. 0 C 

31^3120617 

50-36S 

50*259 

0 

TRIMBLE. P. C 

61031 10445 

50-36© 

contract 

TRIMBLE. 0. C 

0(03160493 

50-313 

50-220 

S 

TRIABLE-/' C 

0103170453 

50-360 

n e 


TRIMBLE. 0 C 

0 J 03 1 60499 

50-313 

50-320 

a 

TRIMBLE. 0 C 

01C31 70450 

5C - 3*8 

50-320 

0 

TR 1 “31. E, £> C 

0103:90)21 

50-313 

RES 


TRIMBLE. 0 C 

0103230559 

50-313 

50*320 

H 

TR I/13LE. D C 

3103100513 

50-3 1 3 

50-269 

P 

TRIMBLE. 0 C 

Q)C3lbG546 

50-36S 

50-309 

0 

TRIMBLE. D C 

6)03240127 

50-36G 

50-250 

a 

Trimble, d. c 

0)O324O3a3 

50-360 

50-335 

Q 

triable. t> c 

0103240427 

50-313 

50-324 

6 

TRIMBLE. D C 

0(03240239 

50-313 

PR 


TRIMBLE. O C 

8103240360 

50-313 

90-352 

H 

TRIMBLE. D C 

G 10324041 5 

50-369 

NUREO 


TftlH3uE. 0 C 

010327(5641 

50-313 

50-327 

0 

TR IMCLE 0 C 

0103.310649 

50-313 

70*27 


TRIMBLE. 0 C 

81033)0569 

50-3(3 

30-261 

0 

TR I MOLE. 0 C 

3103330341 

50-313 

50-327 

8 

TRIMBLE. D C 

91 033 1 0* ?5 

50*368 

50*302 

8 

TR IPP, l. E 

3103100670* 

50*354 

70-143 


TRIPP, L L 

&1031B0098* 

50-271 

70-1151 


TRIPP, L E 

0(03300520* 

50-354 

70-27 


tromgetia, p 

8103(20409 

50-344 

50-490 

0 

TROOP. C L. 

ft 1 03 1 9050? 

50-2B9 

50*490 

0 

TROE^OSAI. 

ft : 031 90676* 

50-317 

REVIEW i 

GRP 

TffflTT. 0 ft 

0103050852 

TG^REP 

50*249 

S 

TftUTT, 0 P 

0 1 03240 533 

RES 

50-249 

3 

TROUP, 0 L 

0103160969# 

50-369 

50*10 

Q 

TROUP, 0 L 

0)03(90057* 

50-364 

50*10 

S 

IfiOY. C, 7 

8103190431 

50-269 

50-331 

3 

TfiUNJLL.L ft 

f?103l r0470 

50-275 

30*209 

H 

TflUSGELL-N H 

0103030352* 

40-8064 

50-269 

T 

7RI/3T. 0. 

8103190625 

50-2B9 

50-273 

»l 

TSCHAECHE.A fl 

ftf 03230639 

50*70 

50-460 

0 

TU6&S, R 

3103170374* 

50-254 

90**397 

0 

TUCKER. H 

8103200420 

50-207 

30-397 

0 

TULEY. C V 

0IO3J 90183* 

50-327 

90-397 

0 

TU.NSTALL.J F 

01O32COIB9* 

contract 

50-397 

0 

TVrmSXV.P J 

0102010864 

50-1)1 

50-315 

ft 

TURK . G E 

GJ03IC0766 

70-2909 

TOPREP 


TURK, 8 E 

ft ( 031 (0302 

70-2909 

50-295 

p 

TORK.S L 

01031 10309 

70-2909 

50-454 

A 

TURK, ft E 

81031 703(0 

70-2909 

50-295 

P 

TURK.S e 

0103180610 

50-403 

50-317 

R 

TURA.S e 

□103190039 

30-408 

50-454 

K 

TURK. S E 

D1032JC031 

5Q-4C3 

50-454 

A 

TURK. S- F 

0)03270464 

70-2907 

50-295 

P 

TURLEY, R E 

8101220624* 

50-72 

50-295 

P 

TURNER. C M 

8103 1 2CG 1 9 

FOIA 

50*295 

0 

TURNER. 8. 

0103300407* 

50-254 

50-295 

ft 

HJROVLlN, 8 

8103240S26# 

50-2bO 

50*10 

P 

TW IL LEY. R C 

8103230335* 

50-269 

50-295 

P 

TVLFft. w 

81031 70490 

50-275 

50-10 

P 

TVNOAL. R. L 

8103250256 

NUREO 

50-295 

F 

UCALL. M W. 

81031 1OIC0* 

CCMMIS9I 

50 4 54 

K 

UOALL.rt K 

Q102050Q13* 

90-320 

30-346 

S 

uoall.m k 

0(031 70682 • 

ICCFR 

90-209 

H 

UOEftI T 1. R. A 

8103240736 

50-272 

50-289 

H 

UDERITZ. fi. A 

8103030004 

50-272 

90*330 

0 

UDERITZ. R A 

6)03030772 

50-272 

nureo 


UDER1T7.R A 

6(03030670 

50-272 

50*416 

A 

UDERITZ.ft A 

6103030762 

50*272 

50*416 

A 

t/DERITZ. ft. A 

0103090554 

50-272 

50*443 

0 

UDENJTI. R A. 

8103160515 

50-272 

30*443 

0 

UCERIT7. ft. A 

0103170271 

30-272 

90*369 

9 

UOERITZ. R A. 

0103310626 

50-272 

50*313 

0 

UDERIT2. R A. 

0103310711 

50-2/2 

50*313 

0 

UDERIT7.R A. 

8103310724 

50-272 

30-313 

0 

UDERIT7. R A 

01033)0351 

50-272 

REGGD 


UHfi 1 0. R E 

0103030872 

50-309 

50-313 

F 

UH*IG. n F 

0(03090530 

50-335 

50*313 

H 

UHfllQ. R E 

01O3O3OB17 

50-3B9 

50-313 

P 

UHRIO. fl. E 

8103090465 

PR 

50*313 

P 

UHRIC. R E 

8103070160# 

90-309 

50-313 

P 

UHR 1 0. R . F 

8)03090751 

Pft 

50*313 

P 

uhp i o. r . e 

01030^0324# 

50-250 

50*313 

P 

UHP 1 0. R E 

8103230274 

SO- 335 

30*3 1 3 

r 

UHft 1 0. R E 

B 103030034 

50-335 

50-369 

p 

UHft 1 0. R E 

8)03040742 

90-250 


Author 

accession 

lumber 

SUBJECT 

CATECCRY 

author 

ACCESSION 

nlmocr 

SUBJECT 

CATEGORY 

author 

ACCE8SI0N 

NUMBER 

QUBJECT 

Category 


8103230409 

50-250 

0 

VAN BRUNT. E E 

□ 1031 70642 

50-520 

A 

VAROA. S A 

G 1031 20061 

90-334 

P 

VHQIO. a £ 

0)630^0773 

50-3JS 

0 

VAN BRUNT. E £ 

BJ031705S4 

50-520 

B 

VARCA, S A 

8(03120068* 

90-334 

P 


8)03040701 

50-369 

0 

VAV BRUNT. £ E 

9 103 190 U5 

50-52B 

A 

VARGA. 8 A. 

0103120076* 

30-334 

P 


01031 20C61 

71-6070 


VAN BRUNT. E E 

8103240364 

50-328 

S 

VAROA. S A 

8103160264 

90-272 

F 

UHRlC. R E 

Q 1031 90274* 

50-250 

0 

VAN BRUNT. E E 

8103300309 

50-528 

F 

VAROA- S A. 

8103250307 

30-272 

P 

L'h<? 10. R E 

0103060622 

50-250 

P 

VAN BRUNT, E E 

0103310661 

50-320 

F 

VAROA. 8 A. 

0103250311* 

30-272 

P 

U-RlO* R E 

0103100334 

S0-2S0 

P 

VAN cleve.r 0 

D1032SC013 

PR 


VAROA. 9 A 

0103250310* 

50-272 

P 

UHl IG. R £ 

0)0.7250273 

50-335 


VAM ROO/CH'D. 

0)031 *0772 

REB 


VARGA. 8 A 

0103160 ) 43 

90-261 

P 

UHRIO. R E 

G1031C0314 

50-230 

P 

VAN ROOVEN. D 

0103310901 

RCB 


VARGA. 8 A 

8103160569 

50-340 

P 

UKRIG.R E 

0lO3luO599 

50-250 

P 

VAN SCYOC. J. H 

0(03190403 

50-269 

H 

VARGA. 8 A 

0103170003 

30-261 

P 

UHRIQ. R E 

0103(10711 

50-250 

R 

VAN VRANKEN. J 

8103030396 

70-1308 


VAROA. 8 A 

0103230201 

90-230 

P 

UHlMG.F E 

01C3OTO4OO 

50-250 

P 

VAN VRANKEff* J 

0 103050604 

70-1300 


VAROA, 8 A 

0103330351 

30-309 

P 

UhRIG. R E 

01O324C349* 

50-250 

0 

VAN WINKLE. U 

0103030639 

RE0 


VAROA. 8 A 

0103330361* 

50-305 

P 

GhRIC f e 

QlO.1t 1 OS 1 0 

50-250 

P 

VAtJ ZAUQ T. 0. R 

St 0326001 6* 

FOIA 


VARGA, S. A 

Bl 03230372* 

30-303 

P 

UHRIO.R E 

01 C3i 10663 

50-250 

P 

VAN 2ANDT. O R 

G 103260023* 

FOIA 


VAROA, 6 A 

0103350626 

30-272 

P 

UHRIG R E 

01OO259OC6# 

50-335 

0 

VAN Zft'lOT.D.R 

B 103260793* 

FOIA 


VAROA. S A 

0103230169 

30-26 l 

F 

uhrig. r e 

01031 60554 

50-369 

A 

VAN ZANDT.O R 

8103260762* 

40-1947 


VAROA. 8 A. 

0103230052 

30-295 

P 

LHRIG. R E 

0103130429 

50-389 

A 

VAN ZANDT. D R 

0)03260765* 

40-1947 


VAROA. 6 A 

□103360076 

50-334 

0 

UHRJGR e 

0(03230617 

50-220 

P 

VAN 2 A NOT . 0 R 

G 103260753* 

40-1947 


VAROA. 0 A 

8103331077 

30-303 

p 

UHR IG. R E 

0(03270079 

50-230 

P 

VAN ZANDT.O R 

G 10326075 1* 

40-1947 


VAROA. S A 

0103360246 

30-201 

p 

LhH J 3. R E 

0103160599 

50-389 

A 

VAN 7ANDT.D R 

0103260740* 

40-1947 


VAROA. 8 A 

8103260260* 

30-291 

p 

UHRIG.R E 

01G324O2O2 

50-335 

P 

VAN ZANDT, I> R 

0103260742* 

40-1947 


VAROA. 8 A 

□103360200* 

30-201 

p 

UHRIG- R E 

0)032006(9 

toprep 


VAN ZAN0T. D R 

0103260734* 

40-1947 


VARNADO. 0 B 

0103030353 

NUREO 


VHP t G. R E 

8)032303 1 8 

50-250 

P 

VAN ZANDT. 0 R 

8103260730* 

40-1947 


VARNADO. 0 0 

0103100! 79 

NUftEO 


UHR JG B E 

9103240350 

50-335 

P 

VAN ZANDT.O f? 

0103260731* 

40-1947 


VARNER. L 8 

0103190694* 

CONTRACT 

UHR1C.R E 

0(03250543 

30-250 

K 

VANAS. D W 

8103130034* 

70-1703 


VERNA. D J. 

D 103090302 

PR 


UHR ! 0. R E 

0)03260602 

50-335 

F 

VANBEL. T E 

9 1 03050361 * 

50-402 

0 

VERPLANCK. 0 M 

D1 033 10214* 

30-271 

p 

UMRIO, R E 

8103260455 

50-309 

R 

vanoell. t 0 

8103031126 

40-8502 


VICKERS. T. 

8103060371* 

50-361 

A 

ULLRICH. U T 

0103050222* 

50-277 

R 

VASDELL. T D 

Bl 0305032B 

40-0706 


villfqrth. J c 

0103370003 

N'LtPFO 


UPB ICHT . C H 

0(03260106* 

50-416 

0 

VAS0EN8ERG. 0 

8103130367 

50-235 

R 

VRLFORTH. J. C 

0103090532 

PR 


U^DAMk, T 

0103240204* 

COMMISSION 

VANDELL. t D 

8103240325 

40-0902 


VINCENT. R. A. 

0103040763 

30-235 

R 

U'RBanIK . T 

0103240337 

NUREO 


vancoorn.p k 

8103340056* 

90-413 

0 

VINCENT. R. A 

0103110617 

50-133 

P 

Ufl0AM*. T 

91C32402S9* 

COMMISSION 

VANDOORN, P K 

0103050577* 

90-413 

a 

VINCENT, fl A 

0103160501 

30-233 

P 

UTLEY. F E 

0103050107 

71-3936 


vandoorn.p k, 

8103090503* 

50-413 

0 

VINCENT. R A 

0103270677 

50-255 

8 

UUEY. t t 

3103250605 

PR 


VANDOORN.P K 

81O3IQO5C0* 

30-416 

Q 

VINCENT. R A 

□103310406 

50-255 

P 

utles.e e 

SI 03020443 

50-261 

P 

VANSlCKEl., J 

8103180499* 

30-331 

n 

VINSON. T J 

0103040540 

NUREO 


utley.e e 

6103190130* 

90-261 

F 

VAROA. G A 

0103110459* 

50-200 

p 

VI8S1N0. 0 

0010230389 

50-269 

P 

UTLE\.F E 

0103)90169* 

30-324 

F 

VARGA. S A 

8103020140 

50-272 

F 

VISBIN3, 0 

0103090193 

90-269 

P 

UTLEV. E E 

0103030752 

50-261 

P 

VARGA. 9 A 

810302Q75B 

50-315 

p 

VOGELOEROEfl.P 

0103050601 

XPORTLIC 


UREy. F E 

0(03050655 

50-261 

P 

VARGA- B- A 

0103020762* 

50-313 

p 

VOOElBEROER. P j 

0103090607# 

XHORTLIC 


UTLEV. E f 

3103110992 

30-324 

P 

VARGA. B A 

0103020767* 

50-315 

p 

VCOEL.W J 

0103(90389 

90-2B9 

M 

UTLEY. € € 

0103090529 

30-324 

P 

VARGA. G A 

(H033303t3 

50-334 

p 

VO 3LEWEDE. J C 

0103060657 

mec 


UTLEY. £ E 

6)03090502 

30-261 

P 

VARGA. S. A 

0)03030330 

50-250 

F 

VOOT. J. F 

0103270623 

70-1207 


utify.e e 

BJ 03090633 

50-324 

P 

VAROA. 6 A 

8(03030452 

50-200 

P 

VOIQT.H H 

0103040736# 

50-247 

G 

UTLEY. 6 E 

0)031(0639 

90-261 

P 

VARDA. 3 A 

0)03030463* 

50-200 

P 

voror.n h 

0IO3| 10371 

PR 


UTlEY. E E 

0)03250711 

PR 


VAROA. 9 A 

8103030476* 

50-200 

P 

VOIGT. M H 

01031 10971 

PR 


UfLEY. F E 

B1C3I 1 0403 

30-261 

P 

VARGA. 8. A 

8103031113 

50-247 

P 

VOIGT, H H 

□1031 10571 

PR 


urcEv.e r 

81031 10607 

50-325 

P 

VARGA. 3. A 

G103031 no* 

50-247 

P 

VOIQT.H ft 

01031 109/1 

Pft 


UTLEY. E E 

8103120669 

50-324 

F 

VAROA. S. A 

0)03031132* 

50-247 

P 

VOIGT. M H 

8103110571 

PR 


UTLEY.E E 

0103110424 

50-324 

P 

VAROA. 3. A 

0103040229 

30-280 

P 

VOLIE.H 

0103200503 

50-275 

H 

UTLEY. E E 

8103130369 

50-261 

P 

VAROA 9- A 

Bl 0304023 1 

90-316 

P 

VOLLEN, R. J 

Bl 03050685 

50-367 

0 

UTLEY, e £ 

8103130394 

50-324 

P 

VARGA. 8. A 

0103040243* 

50-200 

P 

VOLLEN. n. J 

Bl 03050603 

30-367 

0 

UTLEY. E E 

01031 305 1 2 

50-261 

0 

VAROA. 3. A 

8103040245* 

30-316 

P 

VOLLEN. R. J 

0103050/07 

90-367 

0 

UTLEV. E £ 

0103160437 

50-324 

P 

VAROA. 8 A 

0103040240* 

90-200 

P 

VOLLEN. R. J 

0103050707 

50-367 

0 

UTLEY. E £ 

0103240407 

50-261 

F 

VAROA. 9 A 

0103040267* 

50-316 

P 

VOLLEN. R. J. 

8103190532 

30-367 

0 

UTLEY. E E 

0(03160459 

50-324 

P 

VARGA. 0 A 

□103050130 

50-247 

P 

VOLLEN. R J. 

0103190532 

30-367 

0 

UTlEY.E E 

0103160846 

50-323 

P 

VAROA. 8. A 

0103050147* 

50-247 

P 

VOLLMER. R. (1. 

0102200170* 

COMMISSION 

UTLEY. E E 

0(03240210 

50-261 

P 

VARGA 8. A 

0)03050169* 

50-247 

P 

VOLPE. L 

0103240012* 

PR 


UTLEY. E £ 

0(03230591 

50-261 

P 

VAROA. 3 A 

0103040252 

50-334 

P 

VON HIPPEL.F 

0)03230620“ 

30-369 

0 

UTLEY. E E 

0103240491 

50-324 

V 

VAROA. B. A 

0103040260* 

50-334 

P 

VON HIPPEL.F. 

□103260429* 

COMMISSION 

UTLtv. E E 

9103240345 

50-324 

F 

VAROA, 8. A 

8)03040270* 

50-334 

P 

VON ZELLEN. B. (1. 

0103100620 

30-209 

(1 

UTLEY. E C 

8(03240352 

50-26) 

F 

VAROA. 3. A 

□103040278 

50-334 

P 

VONOY. D 

0103180006 

XPQRTLK 


UTLEY. E. E 

8103270649 

50-324 

P 

VAROA. 8. A 

0103040291* 

30-334 

P 

VORDEftORUEOOEN 

8103050701* 

90-320 

a 

UTLEY. E £ 

0103270609 

90-324 

P 

VAROA. S. A 

0103040311* 

50-334 

P 

VOROERORUEOOEn 

0103050379* 

30-320 

a 

UTLEY. £ £ 

01033 l 0546 

50-261 

0 

VA90A. S. A 

0103040304* 

50-316 

P 

VAEELAND. C. 

810313066 5 

Pfi 


S/Ah BRUNT, E £ 

0103050759* 

50-520 

0 

VAROA. 8 A 

0103040200 

50-316 

P 

WACHDB. H. 11 

0103190510 

30-289 

a 

vaH pauvT. E C 

0103020699 

90-528 

0 

VARCA. 0 A 

0)03040200* 

50-316 

P 

WADE.G E. 

0103180588# 

TOPREP 


VAN BRUM. E E 

0(031 10023* 

50-520 

0 

VAROA. 6 A 

Q 103040060 

30-340 

P 

WAO INBLAST. F R 

0103190612 

50-2B9 

(i 

VAN brunt, e e 

8103120469 

50-528 

9 

VAROA. G A. 

0)03040067* 

50-340 

P 

WAGNER. A 0 

0103041026# 

90-416 

0 

VAN BRUNT. E C 

0103060706 

PR 


VAROA. 9 A 

0103040004* 

30-340 

P 

WAGNER, a. 0 

0103240634# 

50-416 

0 

VAN D/1UNT.E F 

610320082V 

REOGO 


VAROA. S A. 

0103040070 

50-272 

P 

WAGNER. (4. J 

6103190011# 

90-460 

0 

VAN ORUNT.E E 

B1 03230070 

50-320 

0 

VAROA. S. A 

0103040870 

50-305 

F 

waonfr, w. j 

0103050741* 

50-397 

0 

VAN DAUNT. E E 

B1 03 190601 

90-55a 

0 

VAROA. S A 

0103090140 

50-247 

0 

waoner. w. j 

Gl 03250004# 

50-397 

a 

VAN BUSHlBa.il 

6 1 03050623 

50-289 

T 

VAROA. G A 

0(03060265 

50-230 

P 

waoner. p c 

□103170760 

50-269 

0 

VAN CRUM. E £ 

0102040550 

50-529 

s 

VAROA. 5 A 

0103060267# 

50-250 

P 

WAGNER. 0 P. 

0103310974 

NUREO 


VAN BBU.V7. E £ 

8(03040566 

50-528 

s 

VAROA, 6 A 

□103060269* 

50-250 

P 

WAHL i H U. 

8103040)60# 

0A999 


VAN BRUNT. E E 

0103)00591 

50-920 

s 

VAROA. 8 A. 

0(03090093 

90-334 

P 

WAHL.H A. 

0103040149* 

0A999 


van brunt, e e 

8103060302 

50-520 

c 

VAROA. 8 A 

8103130090 

50-250 

Q 

WAKEFIELD. J 

0103310099# 

70-820 


VAN DAUNT. E E 

B1 03 1 00460 

50-520 

A 

VAROA. 9 A 

81031 104AB 

50-200 

P 

WAL0RIDOE, W. C. 

0103160662* 

50-312 

9 

VAN DAUNT. C E 

0)031004/1 

50-920 

F 

VAROA. S A. 

8103110785 

SO -272 

P 

WAL BRIDGE. W C. 

□ 103 l 00560 

30-312 

S 

VAN BRUNT. E E 

8103130203 

50-92B 

T 

VAROA. S A 

8103130073 

50-299 

P 

waloridoe. w. c. 

8)03270519 

50-312 

F 

VAN GRUNT. E E 

8103170507 

90-920 

A 

VAROA. S A 

8103050495 

so-2eo 

P 

walker. R. D. 

0103090627* 

50-373 

0 

VAN BR'JNT. F. E 

8103GV0S19 

50-528 

R 

VAROA. S A 

8103050502* 

50-200 

P 

WALKER, fl F. 

0103160703* 

90-267 

t 

VAN GRUNT. E £ 

01031 70478 

30-320 

H 

VAROA. 8 A 

81 0305051 2* 

90-200 

P 

WALKER. 0. J 

□103260814 

30-275 

H 

VAN brunt, e e 

6103) 70604 

50-520 

A 

VAROA. S A 

fil 03 J 20447 

50-334 

P 

WALKER, fi. 8. 

0103190009* 

30-2B9 

H 


fkUTHCP 

ACCESSION 

NUMBER 

SUBJECT 

category 

AUTHOR 

WALKER , R S 

0103130409 

50-352 

H 

WE J L - C H 

WALL, t 9 

0103040548 

NUREO 


UEJL.P H 

WALLACE- A T 

0103090550 

PR 


WEJLLR.n A 

WALLACE- T j. 

0103060235 

50-223 

8 

WE IN3ERG. A M 

Wallace, l e. 

01031 10505 

PR 


WE I BE. S 

hallace.l e 

8103260121 

50-259 

0 

WE I BE. D 

MALQUIBT.E J. 

8103190405 

PR 


WE I OS, 0 

hALSkE. C 

01 03090643# 

IOCFR 


ME 166. D 

WALEKE. C 

0103090637* 

10CFR 


ME 156. 0 

WALTERS- J P 

0103230355* 

50-269 

P 

WEISS. 0 

WALTERS- 0 A 

81030401 IQ* 

30-413 

0 

WEISS, [) 

WALTON. 0 A 

0103060505* 

90-387 

0 

WE IQS. D 

KANO, J 8 

8103120709* 

90-361 

K 

ME 1 S3. 0 

WANC.C. H 

0IO3O4O7CQ 

30-243 

P 

WEISS. E R 

WANO.C H 

0103230500 

90-106 

R 

we i ss. e n 

WARD. W L 

8103051000 

PR 


WEISS. E R 

WARD. H 0 

0103020701 # 

50-266 

0 

WE I SS . E R 

WARD. K 0 

8103120252* 

30-329 

0 

WE IBS, E R 

WARD. E C 

810327047/ 

50-202 

fl 

WEISS. E R 

WARD. E C 

8103270673 

50-263 

R 

WE1SS.E R 

WAREy.GOUflO. D w 

0103030200 

PR 


WE 1 S3. 0 

WA9EMBOUR0. D U 

8103030744 

30-267 

P 

WEISS. D 

WA9EMBOUR0. D W 

0103030741 

50-267 

P 

Me I SS. E M 

WAft&MBOURO. 0 

0103300001 

PR 


WEISS, D 

WAREffiCURO. 0 

0103030671 

50-267 

8 

WE iso. e R 

warembduro. □ g 

0103030703 

90-267 

P 

WEISS- 0 

WAREMBDURG. D g 

8103040634 

50-267 

V 

WEISS. 0 

HAREMBDURO. 0 

0103160492 

30-267 

F 

WEISS. E R 

marembouRo. o. g 

0103110394 

90-267 

P 

WEISS. E R 

marehbouro. 0 

0103 100579 

50-267 

G 

WEISS. E R 

WAREN30UR0. t> 

0103310737 

50-267 

8 

WEISS. E R 

WAREM9DUR0. D 

0103100481 

30-267 

R 

WE ICS. E R 

WA9EHD0UR0. D 

01 03 100604 

90-267 

R 

WE ISO- E R 

WAfJEKBOLffiO. D 

0103110324 

50-267 

6 

WE 1 08. E R 

WAfiEMBOURO. f> 

0103240669 

71-6347 


WEISS. E R. 

WAREHOOUnO. D 

0103160699 

30-267 

1 

WELLS. J. R 

WAREttQQ'jPQ. 0. 

G103 IQO705 

30-267 

F 

WELLS. 0 A 

WARtneouRO. D 

0103190056 

30-267 

F 

WELLS. 0 A 

warembouro. d 

0103240476 

90-267 

P 

menoerlicw.r L. 

WAREMBCURO. 1) w 

0103300067 

50-267 

F 

wenderlich.h l 

WARNER. 0 L 

8103170034* 

70-820 


WENBLAWQK I , F 

WARNER , 0 L 

0103260099 

70-020 


WENSLAWSK 1 . F A 

WARNER. J. W. 

0103100679 

50-329 

M 

WEN6LAUSK 1 , F 

Warner. o l. 

0103270192* 

CONTRACT 


WENSLAWSK I . F A 

MARNICH. R W. 

0103030997 

50-304 

Q 

WENGLAWSKI.F A 

WARWICK. R F. 

81 030507 V0» 

50-305 

0 

WEN5LAW3KI.F A 

warnick.r f. 

0103130021* 

50-303 

0 

WENGLAWSKI.F A 

warnick. R f 

8103040015 

50-346 

0 

WENGLAWSKI.F. A 

WARWICK. ft F 

0103100699* 

50-266 

0 

WEN3LAW8KI.F A 

WAfiNICK.R F 

0103030499* 

50-330 

G 

WENSLAWSK I.F 

WARN 1C K, ft F. 

0103160953* 

90-346 

0 

WERLINO. J A 

WARWICK. R F 

0103190082* 

30-358 

0 

WEAL INC). J A 

WARWICK, ft F. 

0102240226* 

30-266 

Q 

WERLINO, J. A 

WARN 1C K» R . F 

8103170362 

30-346 

8 

WERLINO, J A 

WARWICK, R F 

0103190903 

50-409 

S 

WERL INC. J A 

WARWICK. R F 

0103190317 

50-346 

6 

WERLINO. J A 

WARREN. B. K 

0103030776 

50-329 

0 

WERLINO. J A 

MA6HABAU4H. ft J 

0103040943 

71-413 


WERLINO. J A 

Mashas auoh. r j 

01O3O4O9S1* 

71-413 


WERLINO. J. A 

MAB9ERDACK. A E. 

0103290736 

PR 


WERLINO, J. A 

watanage.h r 

0103200763* 

30-387 

0 

wermiel, j. 

HATANABE.H T 

8103200763* 

90-307 

Q 

WERNER. J 

MATERNAN.fi E 

0103060701 

RES 


WERNER- 6. J 

MATFORO. M 

01 031 70300* 

50-26 1 

R 

WESCOTT.H M 

WATKINS. M 

0103250541 

PR 


WESLEY. D A 

WATKINS, ft. 

0103250990* 

PR 


WEFTERM4N, T. F 

WATKINS. h 

0103250330* 

PR 


WESTERMAN. T F 

WATKINS. M. 

0103290590* 

PR 


WE 8 TEAMAN, T. F 

WATKINS. N 

8103230550* 

PR 


WESTERMAN, T. F 

WATKINS. N. 

8103250550* 

PR 


WESTER MAN. T. F 

WATEOJ. 9 B. 

0103250646 

NUREO 


WESTERMAN. T F. 

WAULS. D L. 

0103190473 

30-289 

H 

westmam. R a 

WA YL AND. J. R 

010325026! 

NUREO 


WET TERHAHN. N. J 

WEABER. 0. 0. 

8103190438 

30-289 

H 

WETTERHAHN. M. J. 

WEAVER . K 

8103310353 

WASTE MOT 

WETZEL. R. A. 

WEBS. A J 

6103200952 

90-275 

H 

WETZEL. R. A 

WEBER. D A 

8103040662 

30-247 

P 

WHARTON. R- J 

WEBER. R 

0103260746 

30-209 

T 

WHARTON.fi. J. 

WEBSTER . E. M 

0103120371* 

50-330 

0 

WHARTON. R. J. 

WEBSTER. E. H 

0103240003* 

50-338 

0 

WHARTON. R. J. 

HE03T. W 

8103060326 

50-142 

F 

WHARTON. A J 

LEHMANN, 0 

0103120408* 

30-331 

0 

WHEATLEY. A 0 

WEI. 9 

8103250458 

NUREO 


WHITAKER. C. E. 

WEICHHAN, M 8 

8103170436 

30-403 

A 

WHITESELL. D. E 

WEI ONER. & 

9103190430 

30-209 

H 

WHITESELL, 0. E 


ACCESSION 

MURDER 

SUBJECT 

CATEOURy 

author 

ACCESSION 

MUhGER 

0 J 030401 99* 
0103270063* 
fl J 030605 37* 
8103240134* 
B 1 03030 1 70* 

50-329 0 

contract 

30-361 A 

CCMfirSEHON 
50-261 0 

WHITESELL. 0 E 

WHI tesell, d e. 
UHITERELL. 0 L* 
WHITESIDES. <3 E 
mil TF.SELi.. Q E 

8 I 031 10300* 
8103120391* 
8)031 ICO) 4* 
0103051015 
81 033JCC97# 

8103240022* 

0103260330* 

0103050870 

0103310091* 

B103060155 

50-261 0 

foia 

70-12 71 

70-820 

70-1 100 

WHITESELL. P E 
WHITE, [. L 

MH I TENER . H L 

WHI TESELL. P C 

UH ITENER. H L 

8 k 033 1 0B8 5* 
01 C30905 22 
8I032?0096» 
810331 C939# 
0t 03 1 30670* 

9 J 03060250 
□1031 00) 09 

91 03 100269 

0JO3J6C0&9* 

8103130435 

71-6400 

70-1201 

70-754 

Pfi 

50-2Q9 Q 

WHI TEUEfl. M L 
WHITE, F 

WHITESIDES, 0 E 
WHITE. J D. 

WHITE, E B 

S1031 < ?03I7# 
&\ 03250064 
8J033C0094 

OI030J0491 

01 0305C691 

8 103260899 
fij 03260869* 
8103130455 
0103060349 
8103060349 

PR 

PR 

50-209 0 

50-443 O 

50-443 0 

WHITE. E 8 

WHITE, A K 

WHI TFIELD. S C 
WHITNEY. 0 0. 

Mrf I TSCLL , 8 

B 103050651 
□1031901 79* 
OJ 0226071 1 « 
010323055!* 
8103130579# 

01032001 l 1 

0)03160439 
010323 53-73 
8103120664 
3103200537 

40-299 

40-07)4 

ORO 

70-687 

70-2623 

UIICHERS. D L 
WICHEBS, D L 
wichers. D L 
WICHCRS. 0 L 
WICHERS. 0 1. 

8102270630 
01D21VCS3P 
0JO22OO397 
0103240038 
8)0311 03C4 

0103160208 

0103)60306 

0103180536 

61 031S0604 
6103180556 

71-5760 

70-1703 

50-2B? 0 

50-289 0 

50-287 0 

MUCKERS. D L 

WtOI.ER. W. A 

W1DNFR. W. A 

micner. W A 

HI ONER. U A 

810316093! 

01O3O2O7C9 

6 1 03 1 70093 

0103250142* 

8)03020614 

01031S0604 

9103190616 

0103)90622* 

8)03190616 

0103190622* 

50-2B9 0 

50-275 0 

50-279 0 

50-275 0 

50-275 0 

wrc\En,w a 

WID.SEfl. U A 

Ml ONER, U A 

MIDKER. W A 

WI ONER, W A. 

Q 1 03100423 
0JO3ICO4S5 
8)031 60862 
8103260903 

0 1 01 f 30570 

8102170396 

G 1031 60402 
8103160752 
8103040657* 
8103260643* 

toprep 

30-341 S 

50-341 8 

50-317 G 

50-318 S 

WtOM'ER.W A 
vmv.ER.w A 

HI ONER. W A 
glOwEP, W A 
UIDVCR,W A 

0103240295* 
R10323Q139* 
01032^0100 
8103240509 
0102261 1 74 

0103030307* 

3103100010* 

0103040261* 

0 J 031 00403* 
0)031 00464* 

50-326 0 

50-133 0 

50-09 Q 

30-520 Q 

50-206 0 

U 1 ONE ft. W A 
WlCRIO.fi . 0 
WIESEMANN, R A 
WIEBEMANM. U A 
gJEBEMAN/:, R A 

31C33C0268 

81 C3 020 72 3 
81031 70393# 
8103100615# 
0103 1 3C490* 

01 03 ISO! 92* 
0103180391* 

QJ 03250031* 

QI 0324 0708* 
8103200409 

50-113 0 

30-206 0 

50-361 0 

30-312 0 

50-312 S 

WIESS. D 

WICOINS, E 

Ml CO INS, £ 

WIGGINS* E 

WlGOTNS.F 

01031 60220 
8103130264 
01032001 74 
0103090164 
8103090107 

0103060171 

01 03020365 
B103J005G4 

8 i 03100567 
0103170500 

71-9096 

50-334 S 

50-334 0 

50-334 3 

SO- 334 8 

Wl 00 INS- E. 
wr OG INS, E. 

MlLflDRN. L. 

WILCOX. J D. 

WILCOX, J D. 

0103160194 

8 1 03 1 906BS 
8103170242# 

0 | 03240300# 
6103250206* 

8103120476 

8103130599 

SI 03170605 
0103260676 
8103260697 

50-334 8 

50-334 5 

90-334 8 

50-334 S 

30-334 8 

VllLCDX.D P. 
WlLKEfLE s. 
WILKEV.A H. 

WILKEY, A H. 

WILKEY, A M 

8103120485* 

6103160345 

6103020336# 

0103100496# 

8103100486* 

81032001 19* 
0103170493* 
8103310623* 

8 103 I80386* 

B 103260095 

50-209 T 

30-346 3 

50-346 S 

50-461 0 

50-293 P 

WILKEV.A H. 
WILKEV.A M 
WILKINSON. K. 

mjlkinecn. e. 

WILKINSON, ft. £ 

0103100477# 
0)031/0 595# 
8103120818 
0)03181 1 54 
0103260829 

810303 1105* 
8103030598# 

81 031S0443* 

B1 03230187* 
8103020431 

90-267 Q 

50-382 0 

50-267 0 

50-382 0 

50-267 8 

WILLARD, C. L. 
WILLARD, C L. 
WILLAERT. E 

WILL I AMS 014. R. 
WILLIAMS. P A 

8103200512 
8103200539 
8103250356 
0103100569* 
01031 10748* 

fl 103300294 

8103040744* 

8102040399# 

8103050695 

8103050099 

50-267 8 

FOIA 

30-359 F 

50-272 0 

PR 

WILLIAMS. C. C. 
WILLIAMS. C 
WILLIAMS. H P. 
WILLIAMS, C C 
WILLIAMS. C C. 

81030401 47 

8103030445 

6103190463# 

□103030437* 

0103090790# 

8I030S0042 

8103130526 

8103130526 

0103130526 

8103230640 

PR 

90-361 0 

50-361 0 

30-361 0 

50-361 0 

WILLIAMS. H A. 
WILLIAMS. C. C. 
WILLIAMS. C. E. 
WILLING. R. £ 
WILLIAMSON. M M 

8103130444* 
6103050204* 
8103261 164* 
8103041001 
0103060600 

B 103230640 
8I031703B4 
0103160012 
8)03031151# 
8103 1 3006B* 

50-361 0 

30-2 73 H 

71-418 

QA999 

0A999 

WILL t AMS. 9 E 
WILLIFORD. R. E 
WILLIAMS. C C. 
WILLIAMS. C. C. 

WILL IAM8. C C. 

Q103170U6 

0103310924 

0103180140# 

8103230162# 

0103261026* 


Sl'D^EC 

CATEGC 


GA999 

0A999 

0A999 

re 8 

OA999 

0A9V9 

PR 

SO- 321 

0A999 

50-395 

50-395 

PR 

R£6 

Nl/REO 

PR 

PR 

50-339 

FOIA 

50-293 

50-346 

40-9502 

40-9502 

40-9502 

40-9502 

40-B5O2 

40-9302 

50-321 

50-366 

50-321 

50-321 

50-32 k 
50-32 1 
90-321 
30-321 
90-321 

50-321 

30-321 

30-321 

50-321 

50-321 

50—32 1 
NUREO 
SO- 33 4 
TOPftEP 
50-206 

70-020 

contract 

contract 

contract 

contract 

contract 

CONTRACT 

50—450 

50-430 

50-430 

bO-BDl 

PR 

50-327 

50-327 

50-327 

50-327 

50-327 

PR 

RECOD 

50-294 

50-269 
50-273 
MUR E 0 
30-213 
50-361 

50-546 

50-346 

50-334 

50-546 

50-454 

90-247 

30-440 

COMMtSG 

FOIA 

ORO 

RES 
MUR CO 
90-456 
50-436 
30-434 
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8103040444 

6103110140* 

50-313 

F 

01 v. 


0103110445 

30-368 

P 


0103040449* 





8103260990 

8103110629 

50-313 

9 



0103120316 

50-313 

R 

Babcock t Wilco* Co . Nudaar Material 

6103120136 

0103120316 

50-313 

R 

Olv 


0103120321* 

50-313 

R 


0103270270 

0103120321* 

50-313 

R 


6103270541 


8UQv 

CATf 

50-3i 
30-3C 
50-3 i 
30-3< 

oo-ni 

30-31 
S0-3« 
80-3i 
50-34 
30-3 1 

30-31 

90-31 

30-34 

30-34 

REQGC 

30-31 

50-3! 

30-31 

30-31 

30-34 

30-31 

30-31 

30-31 

30-31 

30-36 

30-36 

30-36 

30-31 

90-31 

PR 

30-31 

30-31 

30-31 

30-31 

30-36 

90-36 
30-31 
30-31 
PRO J 
PP 

FOI A 

FDIA 

CDWTfl 

CONTfi 

CONTfl 

CONTR 

30-17 

mac 

40-34 

40-34 

40-34 

40-34 

40-34 

40-34 

40-34 

40-34 

PR 

PR 

lOCFfl 

10CFR 

10CFR 

PR 

ORO 

30-47 

CONIN 

F01A 

FOIA 

TOPRE 

Pfl 

TQPRE 

70- 1 a 
30-24 
80-26 
30-86 
90-31 

PR 

30-26 

70-27 

70-27 

70- 27 

71- 90 

70-13 

70-36 


AUIMUN 

affiliation 


Bailty Control* Co. (tub* of 
kJllcot Co. > 

Gthr & 9ott« 


Balch. Bingham, 8*k*r, Hawth 
Hllllarti * Ward 
Baldwin. W A 

Blltlnort Oat i Electric Co. 


Barr Engiimrlng Co. 

S«tt*lla M**orlal In»t i tut#i 
Lab or at or i*t 


Battalia Manorial Inttituta, 
Northwatt Laboratory 


neutuaiuw uuiMtu 

NUMBER CATEGORY 


nu i 

AFFILIATION 


H^LCSaiUr^ OUDUI.UI 

HJPBER CATEGORY 


Babcock 1 


of na. 


Col urnbut 


Pacific 


8103270751 

8103270736* 

8103270739* 

8103270763* 

8103270766* 

8103310674 

8103120606 

8103030664 

8103060333 

0103190611 

0103180606 

0103030634 

0101070449# 

0101000207* 

0101220399* 

8103030699 

8103030764 

8103040634 

0103040637* 

0103030197* 

0103030197* 

8103030211* 

0103090211* 

9103060338 

0IO3O6O349* 

8103090383 

0103090383 

6103090624 

0103100443 

0103100371 

8103110400 

8103110487* 

8103120434 

8103130432 

8103130476 

8103130476 

8103100603 

B103190417 

0103190679 

8103200244 

B1 03230030 
8103230303 
8103230303 
8103260347 
8103260603 

8103260612* 

0103260639 

0103260643a 

0103260002 

0103260093# 

0103260924 

0103260934* 

8103270420 

0103270428 

8103270433* 

8103270433* 

8103270487 

8103270407 

0103270370 

8103270370 

0103270396 
0103270602* 
G 103270602* 
0103270706 
0103270708* 

0103270007 

0103300330* 

0103100302* 

8103020723 

8103030001 

0103040338 

0103030832 

8103030907 

0103030917 

0103060197 


0103270040* 
01 030207 70 


70-139 

70-139 

70-139 

70-135 

70-139 

70-364 

XPORTLIC 

80-466 0 

30-466 0 

90-466 0 

30-340 M 

30-70 0 

30-317 F 
90-317 F 
50-317 F 

50-317 P 
30-317 P 
30-317 0 

90-317 8 

90-317 F 

90-317 F 
90-317 F 
90-317 F 
30-318 8 

90-310 6 

90-317 P 
30-317 P 
30-293 8 

30-317 P 
30-317 P 

30-317 8 

30-317 8 

90-317 p 
90-317 P 
30-317 P 

30-317 P 
90-317 0 

30-317 J 
90-317 Q 
90-317 P 

REGQO 
30-317 H 
30-317 H 
30-317 P 
30-317 B 

30-317 8 

30-310 8 

30-310 8 

30-317 0 

30-317 B 

30-317 0 

30-317 8 

30-317 P 
30-317 P 
30-317 P 

30-317 P 
30-317 P 
30-317 P 
30-317 P 
30-317 P 

30-317 F 
90-317 P 
30-317 P 
30-310 P 
50-310 P 

30-317 F 
30-317 0 

CONTRACT 
NUffEO 

NOR EG 

NUREO 

TOPREP 

RE0 

RES 

REG 

30-289 T 
50-219 R 
30-219 R 
30-309 P 
RES 

CONTRACT 

NUREO 


0103100637* 
0103240170* 
8103240166* 
01 03240399* 
8103240303 


Baar Craak Uranium Co 
Bachtal Corp 

Qacfetal Pojar Corp («ubt of Gachtal 
Corp ) 


Baara. n 

Bargtn County* NJ 
Oergar. D. 

Dark* County Cha^bar of Cormirca 
Dark* County. Laaiport. PA 

Olo-Rad Labor* tor laa 
Black fc Vaateh, BoutJitrn Qclanca 
Application#. Inc.'Dlv. 

Black HI 1 If A! 1 1 anca 


Blum U Shaaly 
Baaing Co 

Boaing Computer SarvltM. Inc. tauba of 
Qoalng Co. 1 


Boot Allan & Hamilton, Inc. 

Oorg-Werntr Corp Byron Jackaon Pomp Dlv 
Be « ton Editor Co 


0103020702 
8103030424 
0103040134 
0103090949 
e 1 030602 i 9 

8103090147 

0103100125 

8103120792 

0103230177 

0103240237 

6103240209* 
6 J032S0644 
8103310924 
0103040473 
8103040470* 

8103060751 
6103110131 
0103130483* 
B 1 03260 737 
8103040145* 


6103040160* 

0103100396* 

6103120327 

□103130479* 

8103160610* 

0103170923 
0103190101 
6103190104* 
0 1 032 4 060 1 
8tO3030e26* 

8103100133* 

8103160777 

8103170134 

0103190523 

0103190460 

9103020330 
8 I Q33C0487* 

0103060034 

8103060090 

0103120210 

0103230610 

0103230622* 

0103261044 

8103261072* 

61 03261093* 

0103261102* 
6103261109* 
0103261 115* 
8103261 120* 
9103261123* 

0103261 120* 
0103261 134# 
0103030137* 
6103060623a 
0103020348 

0103020333* 
8103030630 
8103060278 
0103060476 
B 10306060 9 

0103090510 

0103090323* 

0103090306 

8103100366 

0103100392 

0103130414 

0103100622 

8103190031 

6103190091 

8103190323 

0103190303* 

0103190537 

8103190614 

8103200070 

6103200272* 

0103200230* 

6103200700 

8103200704* 

8103230430 

8103230461* 

8103230342 

8103230391* 


NUREO 
RES 
PR 
ft£3 
RE 9 

RE9 

rvUREG 

RES 

RES 

NUREO 

COMMISSION 

PR 

NUREO 

40-8452 

40-0492 

PR 

REGOD 

90-317 P 
30-329 0 

GA999 


GA999 

30-361 A 
30-416 A 
90-317 p 
QA999 

30-416 A 
TOPREP 
TOPREP 
50-209 T 
PRM 

M1SC 

90-332 M 
90-320 R 
90-209 H 
30-289 H 

XPORTLIC 
50-234 P 

FOIA 

F01A 

FOIA 

50-369 0 

30-369 0 

XPORTLIC 
FOIA 

FOIA 

FOIA 

FOIA 

FOIA 

FOIA 

FOIA 

FOIA 

FOIA 

FOIA 

90-361 A 
50-293 8 

30-293 B 
30-293 J 
30-293 Q 
30-293 O 
PR 

90-293 8 

90-293 8 

30-293 P 
90-293 P 
30-293 P 

30-471 0 

50-293 0 

50-293 I 
50-393 I 
50-293 P 

30-293 P 
30-471 0 

30-471 0 

30-293 0 

30-293 F 

50-293 F 
50-293 S 
50-293 6 

30-471 B 
30-471 8 

50-293 I? 
30-293 R 


530 


CUnrUnA 1 1 bUUttU iiml/ca 


author 

AFFILIATION 


Be. 0 E P 

Origgt Engin*er)ng & Telling 
Brookhaven National Lat> of * tor ^ 


Green 4. Rodt Corp (tub* Of Halliburton 
Corp J 

Or owntvl Ha. T jc 


Oruce Norton 


Burns t Roe Co 

Business. Industrial. 4. Professional 
Assoc tattoo 

C-E Operating Plants Owners Group 
C-E Power Systems 


California. State of 


ACCESSION 

NUMBER 


81032jC6S4 

01O32jC6S7 

810324C213 

8103240221* 

8103250550* 

810327C613 
0103270626* 
01031901 56* 
0103300444* 
0103230130 

B1 03030433 
0103040979 
8103040579 
B 103040607 
3103040623 

9103040679 

8103050393 

9103090607 

8103110764 

8103M0772 

8103110769 
9103110793 
81031 J0B19 
81031 20758 
8103120769 

0103120779 

8103120704 

0103120707 

8103130169* 

8103130177* 

B 103160604 
8 1 03100016 
8103190703 
8103190809 
8103190B13 

8103200769 

0103240097 

8103240144 

0103260669 

0103310070 

0103310084 

8103310067 

8103310593 

0103310098 

0103310901 

0103310906 

0103040212* 

0103040247* 

8103190627 

8103190629 

810319062? 

8103190629 

8103260817 

8103260017 

0103260017 

8103260817 
0103030080* 
8103030088* 
0103050042 
BJ 03050342 

0103200670 

8103230719 

0103050149* 

0103270063* 

8103100453* 


0103240400 
9103030210 
B 103060730 
8103060791 
8103090621 

BJ031 10697 

8103110706* 

9103170498 

8J03170464 

8103100257 

8103260630 

8103260637* 

8103300017 

8103310604 

0103310690 

8103020400 

8103040269* 

9103090712 


SUBJECT 

CATECO^v 


50-293 F 
50-293 P 
50-293 R 
50-293 R 
PR 

50-293 S 
90-293 9 

CONTRACT 
CONTRACT 
71-9035 

REG 
NUREO 
NUREO 
M/REO 
MJfl E G 

RES 

RES 

N'JREG 

RES 

RES 

RES 

RES 

NUREO 

RES 

50-254 A 

RES 

RES 

RES 

50-369 P 
50-369 p 

RES 

RES 

RES 

RES 

RES 

SO- 466 G 

RES 

RES 

RE8 

RES 

RES 

RE8 

RES 

RE8 

RES 

RES 

QA999 

QA999 

90-449 N 
90-445 M 

50-445 M 
50-449 M 
50-445 M 
90-445 |1 

30-445 rt 

50-443 H 
50-273 0 

50-275 0 

50-275 Q 
50-275 0 

£0-275 0 

50-275 0 

FOIA 

CONTRACT 
50-289 h 


ICPREP 

PR 

PR 

PR 

50-470 A 

NUREO 

NUREO 

50-470 A 

70-1100 

70-36 

TOPREP 

TOPREP 

70-1100 

70-1100 

70-1100 

50-275 0 

50-133 h 
PROJ 


aut hoa 
affiliation 


California Univ of. Berkolcy 


Cthtorni*. Univ of, Jrvtne 
California. Un i v of. Lot Angeles 


California. Univ of. Santa Barbara 
Care]]*. Dain. Gllflian l Rhodes 
Car i be She l l & Tube. Inc 
Carolina Environment* I Study Group 

Carolina Power t. Light Co 


ACCESS I UN 
NJflBEP 


0103110480 
D103I 10493* 
01031 10696 
R 1 03 110710* 
01031 10724* 

0103110730* 
0103110794* 
0103110794* 
0103110760* 
01031 10760* 

0103110762* 
0103110762* 
0 103 M 0766* 
0103130352 
0103180366 

0103190037 
0103200699 
HI 03200726 
U 103260029 
0103260700 

01032601107 

0103260045 

0103120704* 

0103120709* 

0103100960* 

Bt03O304i;D« 

0103040705* 

0103040744* 

□103050131* 

01O3O3O9DO 

0103060326 
0103240420 
0103230203 
0103230 3110* 
Gl 031 >0339 

0103110197 
0103110203* 
810303061 1 
0103230610 
0103230622* 

0101300369 
0103020443 
01 03030532 
0103030352 
0103030561* 

0103030561* 

0103030743 

0103030740* 

0103030732 

0103030732 

Q103030BC17 
PI 03030007 
0103040064 
0103040200 
0103040644 

□103040647* 

01O3O4O6Q7 

0103040693* 

0103030107 

0103050154* 

0103050177 

0103050177 

0103050191* 

0103000323 

0103050536* 

0103030546 

0103090391 

0103080530* 

0103050362* 

0103090904 

0103050394* 

0103090693 

0103060233 

0103060240 

0103060321 

0103060328* 
8103060763 
01 03060026 
8103090413 
0103090413 

0103090413 

8103090413 

0103090907 

0103090309* 

R 1 


SUBJECT 

category 


PR 

PR 

PR 


50-36! 


50-361 


90-361 


30-361 


30-361 


90-361 


50-361 


90-361 


50-361 


90-361 


Btate 1 

Prog 

50-275 

0 

PROJ 

30-273 

H 

PttOJ 

90-275 

H 

30-273 

0 

90-275 

3 

30-279 

0 

30-361 

V 

30-361 

K 

REVIEW 

GRP 

30-326 

<3 

1 OIA 

FOIA 

CONTRACT 

30-142 

C 

30-142 

P 

30-142 

P 

90-433 

F 

REVIEW 

GRP 

50-209 

0 

71-417 

71-417 

30-369 

0 

90-369 

0 

50-369 

5 

90-261 

G 

30-261 

P 

50-324 

0 

90-324 

0 

30-324 

0 

30-324 

0 

30-329 

B 

30-325 

B 

30-261 

P 

30-261 

P 

90-324 

P 

90-324 

P 

30-400 

G 

90-219 

fl 

50-323 

S 

50-329 

B 

50-329 

6 

50-325 

9 

71-5926 

50-261 

a 

30-324 

R 

30-324 

R 

50-324 

R 

30-324 

S 

50-324 

B 

30-261 

6 

30-261 

8 

30-261 

6 

30-261 

G 

30-323 

S 

90-325 

6 

50-261 

P 

30-26! 

a 

30-324 

0 

50-261 

fl 

30-261 

R 

50-261 

e 

50-261 

s 

30-400 

0 

30-400 

Q 

50-400 

0 

50-400 

G 

30-325 

9 

50-325 

9 

P 


AUTHOR 

affiliation 


ACCESSION 

NUMBER 

0100090329 
0100090902 
Hi 03090633 
mo;icwoh33 
0100100393 

0103100393 
01 03 100603 
0103100609 
0 1 03100612* 
0103100612# 

0103100610 
0103100620# 
0103110-103 
H 1 031 1 0424 
H 1 031 ] 042-1 

n 103 1 104/9 
11103110403# 

1J 1031 10392 
0103110392 
01031 10399* 

0103110399# 
0103110397# 
11103110397# 
£11031 10600 
010311 0600 

m 03110600 
0103110600 
01031 10628 
010311 0679 
(1103110603 

01031 10606# 
0103110607 
□ 1031 10691# 
0103110692# 
0103110716 

NJ031 10716 
01031(0716 
0103110716 
0103120669 
0103120669 

0103130369 
£1103130304 
U 103 l 30304 
0103130910 
(1103130910 

0103130312 

0103130317# 

£1103160130# 

010316043? 

0103160442# 

0103160439 
U10316Q439 
(1103160464# 
0 1 03160464* 
01031 60603 

[1103160690# 

□103160762 

0103160769# 

0103160771 

0103160774# 

G1031607H6* 
01031703Q0 
01031 70300* 
01031 70446 
0103170449* 

0103170401 

010317Q4Q4# 

0103170621 

0103170629# 

0103170643 

0103170692* 
0103100410 
0103160410 
01 03 1 00423* 
0103160633 

Q103100643# 
0103100046 
0103100902* 
0103 1901 DO# 
0103190136* 

0103190169# 

0103190169# 

0103190177# 

0(03190177# 

0103(90372 


SUBJECT 

CATEGORY 


50-324 P 
90-261 P 
50-324 P 
50-324 p 
50-324 J 

30-324 j 
30-324 R 
50-324 R 
30-324 R 
30-324 R 

30-325 9 

30-323 S 
3Q-261 P 
30-324 P 
30-324 P 

20-261 R 
30-261 R 
30-324 P 
90-324 P 
30-324 P 

90-324 P 
90-324 P 
90-324 P 
90-400 a 
30-400 A 

90-403 S 
90-400 6 

90-261 P 
30-324 0 

30-323 A 

30-324 3 

30-329 P 
30-323 P 
30-325 0 

30-400 0 

30-400 £1 

30-400 0 

90-4C0 8 

30-324 F 
30-324 K 

90-261 P 
90-324 p 
30-324 P 
90-324 0 

50-324 0 

30-261 Q 
90-261 tt 
30-261 P 
30-324 P 
30-324 P 

30-334 P 
30-324 P 
90-324 P 
90-324 P 
30-329 8 

90-323 B 
90-324 8 

30-324 a 
90-324 8 

90-324 8 

30-261 0 
90-261 R 
90-261 R 
90-323 S 
90-329 9 

30-325 B 
90-329 B 
90-323 8 

90-329 B 
90-329 B 

90-325 8 

30-324 0 

50-324 0 

90-324 Q 
5Q-324 8 

90-324 9 

90-323 P 
30-323 P 
30-261 P 

80-261 F 

30-324 F 
80-324 F 
30-324 F 
30-324 F 
90-261 B 


AUThCR 

A e F(UMlC»« 


Caro 1 In* County, VA 
Ca* e Ue*t#rn 
Catholic Vnlv 

C#nt#r fa* Otv# lopm#nt Policy 
Cantor for Farm S> Food R#*aarch» Inc 
C«nt»r for Cau lp Public Interact 


ACCESSION 


0103190384* 
0103190494 
0J 03 l 90302 
0103190502 
0103190906* 

0103190506# 

8103230297 

0103230591 

0103230591 

0103230643 

0103230689 
8103230705# 
8103230720 
8103230 723* 
01O323O745 

0103240076 
81032400 ?6 
6103240210 
0103240215# 
8103240345 

0103240345 

0103240352 

810324040? 

0103240439 

8103240469# 

8103240467 

8103240472# 

9103240491 

0103240579 

0103240584# 

0103240508 

8103240590# 

8103230206 

8103250586 

8103250209# 

8103250209# 
8103250605 
01 032307 | 1 
8103260301* 
0103260551* 

0103260521* 

0103260521* 

0103260921* 

0103270506 

8103270609 

0103270609 

8103370649 

8103270649 

0103270666 

0103270674* 

8103270749 
0103270757# 
8103270763 
8103270767* 
8 103300326 

0103300329# 

8103310910 

0103310544 

0103310546 

8103310568* 

8103310629* 
8 1 03310662 
8103310600* 
0103310693 
0103310703* 

0103310904 

0103310904 

6101070105* 

8103160020# 

0103130380 

0012290534 
9103030479 
01 03030357 
0103050534 
0103050554 

8103050964 

8103090564 

8103120560 

0103120560 

8103120374* 

6103120574* 

0103130599 

0103260566 

8103260720 

8103260720 


SJBjr'CT 

CateCOAy 


50-261 S 
30-261 J 

50-324 R 
50-324 R 
50-324 R 

50-324 R 
50-261 Q 
SC-261 P 
50-261 P 
50-324 j 

50-324 S 
50-324 S 
50-325 S 
50-325 S 
50-400 S 

50-324 (l 
£0-324 Q 
30-26 l P 
50-261 P 
20-324 F 

50-324 F 
30-261 F 
30-261 F 
50-325 S 
90-325 S 

50-324 S 
50-324 B 
50-324 O 
50-323 0 

50-325 S 

50-325 S 
50-325 5 

50-324 R 
50-324 A 
50-324 R 

50-324 R 

PR 

PR 

50-400 Q 
30-400 0 

90-400 a 
50-400 0 

50-400 O 
50-4C0 0 

30-324 P 

50-324 P 
30-224 P 
90-324 P 
30-324 S 
90-324 S 

30-325 S 
30-333 8 

50-323 3 

50-329 8 

30-324 S 

30-324 S 
50-400 A 
50-324 8 

50-261 0 

50-324 B 

50-261 0 

50-324 S 
50-324 S 
50-324 8 

50-324 3 

50-324 0 

SO-324 0 

5Q-338 F 
CONTRACT 
50-77 P 

XP09TL1C 

FQIA 

90-275 0 

30-275 0 

90-275 0 

90-275 0 

90-275 0 

90-275 0 

90-273 0 

90-275 Q 

90-273 0 

90-275 0 

90-275 0 

90-275 0 

90-379 0 



Center For National Security Qtudle* 
Central Poter & Light Co 
Cine, Inc 


Chac be t t. Hnn 


Char 1 1 vo I i,Ml 

CheTTy. rt w /Cherry. Flynn t center 
Chicago Bridge & Iron Co 
Chicberlng it Gregory 


Cincinnati Oat b Electric Co 


Cltlten Action in the Northeast 

Cltiiena Agalntt Nuclear Danger* 
Citium Attoc 1 a t ion for Sound Energy 


Cltlten* Concerned About Nuclear Potter, 
Inc 

Cltlten* for Equitable UtlllUee 
C 1 tl rent for Fair Utility Regulation 


Citlur* for Total Energy 
Clark Equipment Co. 

Clermont County, OH 


Cleveland Electric n lumlnat lug Co 


Cl eveltnd-Cl 1 f f t Iron Co. 


8103260750 

SO-2?5 

0 


0103100918 

40-0 714 

01O326O7SO 

SO -275 

0 


0103190801 

40-0714 

8103040805 

FDIA 


Coalition for Nuclear Power Plant 

0103060491 

30-209 

9103190649* 

30-498 

0 

Poe tponerent 



91031 60020* 

40-0040 


Coalition for the Environment. 8t 

Loul* 0103120386 

30-483 




Region 



91 03 180024* 

40-8040 


Coeet Indgttrlal Supply Co 

0103031144* 

0A999 

8103160030* 

40-8040 





8103161 0G6 

xportlic 


Cole !. Co. 

0103040591* 

30-209 

8103120396 

50-483 

C 

Colorado School of Mine* 

0103090059* 

4Q-U63 

6103130309 

50-403 

0 

Colorado Btete Unlv 

8103060291* 

50-267 




0103110315 

40-299 

B ( 03030266# 

50-159 

F 


81031 10334 

40-299 

8103030 639 

30-454 

0 




6103250128 

71-9143 



G 103160327 

40-299 

6103050341 

30-361 

0 


0103160333 

40-299 

6 1 030302 40* 

50-361 

0 


8103160343 

40-8102 




Colorado. State of 

8102260556* 

FOIA 

6103030548* 

30-361 

0 


8102260603* 

F01A 

B 103050339* 

30-3*1 

0 




8 1 030905 35* 

50-361 

0 


8102260703* 

foia 

0103030560* 

50-361 

0 


0103050572* 

WASTE 

8103050560* 

50-361 

0 


8103 100690 

WASTE m; 





6103250063 

PR 

B1030S0565* 

50-361 

0 


8103310353 

WASTE MC 

0103030565* 

20-361 

0 




810303037 i • 

30-361 

0 

Comtu* 1 1 on Engineering, Inc 

0103090314 

XPOPTLJC 

6103030371* 

50-361 

0 


8103100573* 

30-317 

0103090576* 

90-361 

0 


0103240337 

50-470 





0103270494* 

30-317 

8 103050576* 

50-361 

0 


8103300300 

30-470 

0 1030303B 1 * 

50-361 

0 




0IO3O5O5B1* 

30-361 

0 


81 0330030 1* 

90-470 

0103130396 

30-361 

0 

Commerce. Oapt. of 

0103170153* 

30-320 

8103130396 

50-361 

0 


6103170159* 

50-320 





81031 70163* 

30-320 

0103130440 

50-361 

0 


8103170167# 

30-320 

8103130440 

30-361 

0 




QIQ3200664 

50-361 

0 


0 IQ3 1 70175* 

FOIA 

0103200696 

50-361 

0 

Commerc e. Dept, of . National Bureau 

of 0103040646 

40-4340 

0103200722 

90-361 

0 

Standard* 

01 03050400 

70-390 

8103260756 

50-361 

0 


0103090835 

RE9 

8103260736 

30-361 

0 


0103130333 

30-104 

6103260761* 

30-361 

0 




6103260761* 

30-361 

0 


0103240229 

90-104 

6102040393 

90-358 

F 


0103240233* 

30-184 





0103310923 

70-370 

8103100436 

90-399 

A 

Commerc e» Dept, of, National Marine 

0103190976 

30-389 

0103110436 

3O-3S0 

A 

Fliherlet Service 



01031 10768* 

30-358 

A 

Committee to Bridge the Gap 

G 1 03230670 

30-142 

6103160904* 

30-358 

0 



B 1031 70 186* 

30-350 

F 

Commonweal th Edlton Co. 

8101000014* 

30-10 





0101000014* 

30-10 

0103200405 

50-359 

A 


0101080019* 

30-10 

0103230120* 

30-320 

0 


8101000019* 

30-10 

0103240419* 

90-312 

F 


8I010B0019# 

30-10 

0103230138 

30-350 

0 




8103230163 

30-399 

A 


0101080019# 

30-10 





B 101 0000 19* 

30-10 

8103310213 

50-350 

F 


8101000019* 

90-10 

8103310274 

50-350 

A 


0101000019* 

30-10 

0103310383 

50-398 

K 


B! 01 06001 9* 

30-10 

0103310366* 

50-358 

K 




0103230464* 

50-392 

H 


G 10 10B0019* 

30-10 





0101000019* 

30-10 

8103260706 

30-3B7 

0 


0101000019* 

30-10 

0103200562 

90-445 

0 


8101000019# 

30-10 

8103200562 

90-449 

0 


0101000017# 

50-10 

8103200631 

50-449 

0 




8103230735 

50-449 

0 


8101080029* 

30-10 





0101000029* 

30-10 

0103230735 

90-445 

0 


0101080033* 

30-10 

01O32OO56B 

90-490 

0 


0101080033* 

30-10 





8101080033* 

30-10 

0103200732 

90-490 

0 




8103200908 

90-490 

0 


8101000039# 

30-10 

0103050769 

50-445 

0 


6101000039* 

30-10 





8101000068* 

30-10 

6103230647 

90-449 

0 


8101080060* 

50-10 

81Q30205Q1 

30-70 

0 


6101000068* 

30-10 

8103030999 

71-414 





8103031003* 

71-414 



8101080060# 

30-10 

0103200910 

30-358 

0 


810108006B* 

30-10 





81 01 060069* 

30-10 

8103200943 

30-350 

0 


0101000068* 

30-10 

0103090938 

30-4 40 

8 


8101000068* 

30-10 

0103090364 

30-440 

0 




8103090564 

30-440 

8 


0101080060* 

50-10 

0103090599 

50-440 

S 


8101000060# 

30-10 





8101080068* 

50-10 

0103090599 

90-440 

B 


8101080068* 

30-10 

0103160576 

30-440 

K 


810 10Q0Q68* 

30-10 

0103160576 

50-440 

K 




8103160986* 

30-440 

K 


6101220230* 

30-10 

8103160586* 

30-440 

K 


8101230343* 

30-10 





8102030917 

TOPftEP 

0103230030 

REQQD 



8103020337 

30-434 

0103230544 

90-440 

K 


610302036? 

30-10 

0103230544 

90-440 

K 



8103060835 

4O-07M 



8103020369 

30-10 


8103020369 

so- 

10 

R 

B1 03030373 

so- 

254 

R 

Q 103020374* 

30- 

10 

0 

8103020374* 

30- 

10 

R 

0103020374* 

30- 

10 

R 

8103020301 » 

so- 

254 

R 

6103020397 

30- 

293 

8 

0103020397 

50- 

293 

f» 

8103020404* 

SO- 

293 

R 

Q 103020404* 

SO- 

295 

ft 

6103020497 

30- 

237 

P 

0103020489* 

90- 

237 

P 

8103020619 

30- 

373 

A 

8103020668 

30- 

454 

0 

0103030340 

50- 

299 

P 

0103030340 

30- 

299 

P 

0103030345* 

30- 

299 

P 

8103030945* 

50- 

299 

P 

010303039* 

30- 

269 

B 

9103030596* 

30- 

265 

S 

0103030769 

50- 

10 

V 

8103030769 

30- 

10 

V 

6103030769 

50- 

10 

V 

6 1 030307 69 

SO- 

10 

V 

0103030769 

SO- 

10 

V 

8103030769 

50- 

10 

V 

0103030769 

so- 

to 

V 

6103030769 

so- 

10 

V 

8103030769 

50-10 

V 

8103030779 

50- 

237 

B 

Q 103030783* 

90- 

237 

B 

6103030792 

30- 

to 

ft 

8103030792 

50- 

10 

ft 

8103030792 

30- 

10 

R 

8103030792 

30- 

10 

R 

0103030792 

SO- 

10 

ft 

8103030792 

SO- 

lO 

R 

0103030792 

90- 

10 

ft 

0103030807* 

50-10 

n 

8103030807* 

30- 

10 

R 

0103030007* 

30-10 

R 

0103030807* 

50- 

10 

R 

01O3O3OBO7* 

30-10 

R 

0103030007* 

50-10 

R 

0103030607* 

30- 

to 

ft 

0103030060 

50-237 

P 

0103030860 

no- 

337 

P 

0103030060 

30 -237 

P 

8103030060 

30- 

•237 

P 

0103030860 

50- 

237 

P 

8103030060 

50- 

23V 

P 

0103030902 

50-434 

ft 

0103040701 

30-293 

P 

8103040701 

50-293 

P 

0103090140 

30- 

10 

V 

01 03090 140 

30-10 

V 

8103050140 

30-10 

V 

8103050140 

30-10 

V 

0103090140 

30-10 

V 

8103050140 

90- 

10 

V 

9100030140 

30-10 

V 

8103050140 

30-10 

V 

8103050140 

30-10 

V 

B1 030301 98 

50-237 

p 

81 030 SOI 08 

30- 

•237 

p 

8103030150 

50-237 

p 

8103050198 

30 -237 

p 

0103050583 

50- 

■373 

F 

0103000638* 

S0-29B 

P 

8103060465* 

30- 

•10 

Q 

G103060481* 

30-10 

0 

B 103090549 

30-24? 

8 

8103090552* 

30-249 

S 

0 103090581 

30-10 

J 

8103090581 

90-10 

J 

8103090501 

30-10 

J 

0103090581 

30-10 

J 

B 1030 9056 1 

50-10 

0 

G 10309050 I 

50-10 

J 

8103090501 

90-10 

J 

8103090618 

50-294 

J 

8103090668 

90-237 

p 

0103090663 

90-440 

8 

0103100299 

P«M 


8103100349 

90- 

■295 

R 


8103100349 

33 

-293 

R 

0103109351* 

50-393 

R 

B1031C0331 * 

50 

-293 

R 

6103100377 

50 

-263 

9 

8103100384* 

90-265 

S 

B I 03100499 

50-254 

8 

Q103100S06* 

SO- 

-234 

B 

0103100393 

50- 

‘295 

3 

8103100596* 

90-395 

a 

61031 101 1 9 

REGOD 


8103110134 

SO- 

-373 

A 

BI031 10367 

SO- 

-249 

P 

81031 10390* 

50- 

•373 

0 

9103 1 1 0409 

30- 

-484 

A 

81031 10694 

30- 

-237 

8 

01 031 10701* 

30- 

-237 

8 

0103120546 

50- 

•237 

P 

6103120962 

50- 

-374 

8 

0103120647 

50* 

■373 

A 

0103130009* 

SO- 

-434 

O 

8103130241 

SO- 

■393 

P 

9103130241 

50- 

■299 

P 

0103130033 

"0-10 

R 

0|O3t3O053 

so- 

10 

« 

□103130353 

50-10 

P 

91031 30359* 

90- 

■10 

R 

0103130350# 

50- 

10 

R 

9103130338* 

50- 

10 

ft 

0103130407 

90-237 

P 

8103160373 

50 - 

23? 

Q 

0103160373 

ao- 

■237 

0 

Bl 031 60373 

30-237 

Q 

6103160373 

50-237 

Q 

fl 103 160373 

so- 

237 

Q 

6103160373 

so - 

237 

Q 

8103160630 

30- 

293 

0 

0103160630 

50- 

295 

Q 

□103160697 

30- 

234 

ft 

01031606 57 

50- 

234 

R 

□103160666* 

30- 

234 

R 

B 103 1 60666* 

30-234 

R 

0103170353 

50- 

234 

R 

0103170335 

30- 

■294 

R 

9103 1 7037 I 

30- 

10 

0 

0103170371 

30- 

io 

0 

01 031 70371 

30- 

■10 

0 

B1 03 170371 

50- 

■10 

Q 

81031 70371 

30- 

to 

Q 

8103170371 

30- 

10 

Q 

8103170371 

50- 

■10 

Q 

8103170374# 

50-254 

ft 

0103170374* 

50- 

234 

ft 

B 1031 70465 

30- 

373 

ft 

9103170463 

30- 

373 

ft 

01O317O46B* 

30- 

373 

ft 

9103170468* 

50- 

373 

R 

B 1031 70496 

30- 

293 

P 

8103170496 

30-393 

P 

0103 170909 

50-293 

P 

□103170309 

30- 

-299 

P 

01031 70512* 

30- 

295 

P 

at 031 70521 

30-293 

6 

8103170528* 

30- 

295 

B 

8103170931 

30- 

■249 

Q 

0103170537* 

30-249 

8 

0103170543 

30-237 

8 

8103170348* 

30- 

237 

0 

8103170500 

90- 

■237 

8 

8103170587* 

30- 

237 

B 

0103160317 

30-10 

P 

8103180517 

so- 

•10 

P 

8103160317 

50-10 

P 

0 10316031 7 

30 -tO 

P 

0103160531 

50-237 

P 

8103190542# 

SO- 

■337 

P 

9103190542# 

50-237 

P 

0103180551# 

90* 

■237 

P 

6103190951* 

30-237 

P 

9103190963# 

50- 

*237 

P 

8103180363# 

30-237 

P 

0103180377* 

30- 

•434 

<J 

8103180618 

30-237 

6 

0103100623# 

30-237 

S 

01O3IBO745 

90- 

-237 

P 

8103200044 

50-237 

0 


a 103200264 


10-237 0 


01032706 1 R 


6 IO32CO204 

90-237 

0 

8103200284 

50-237 

0 

0103200351 

50-10 

P 

0103200351 

20-10 

P 

0JO32CO351 

5C-10 

P 

8103200351 

50- JO 

P 

8 103200351 

20-10 

P 

8103200351 

20-10 

P 

01O32CO351 

9C-10 

P 

R1032C0351 

50-10 

P 

8103200351 

20-10 

P 

8103200351 

50-10 

P 

0 ( 032C035 1 

5C-10 

P 

01O32OO3SI 

50-10 

P 

0103200351 

50-10 

P 

8103200369* 

20-10 

P 

6I032C0369* 

50-10 

P 

0 l 032C0369* 

50-10 

P 

0103200369# 

50-10 

P 

0103200369* 

50-10 

P 

8103200369* 

50-10 

P 

0103200369* 

90-10 

P 

01O32CO369* 

30-10 

P 

0103200369# 

50-10 

P 

□103200369* 

50-10 

P 

01O32CO369* 

50-10 

P 

8103200369* 

30-10 

P 

8103200369* 

50-10 

P 

8103200574 

90-10 

V 

0103200574 

50-10 

V 

8103200574 

50-10 

V 

□J 03230793 

30-293 

F 

9103230799 

50-237 

P 

0103230799 

30-237 

P 

0103230886 

50-293 

P 

010324019© 

50-237 

P 

8103240190 

50-237 

P 

0103240190 

50-237 

P 

0103240190 

50-237 

P 

8103240348 

30-10 

ft 

9103240340 

90-10 

R 

8103240340 

50-10 

R 

8103240353* 

50-10 

ft 

8103240353* 

30-10 

R 

8103240353* 

30-10 

R 

0103240371 

30-373 

A 

B10324037I 

50-373 

A 

B 103240390 

50-10 

F 

8103240444 

50-249 

S 

8103240450* 

50-249 

a 

8103240575 

30-247 

s 

8103240581* 

50-247 

8 

8103240711 

30-237 

0 

8103230397 

50-373 

K 

0103250397 

50-373 

K 

01O325O4CO* 

50-373 

K 

8103250692* 

50-10 

F 

8103230692* 

30-10 

F 

8 I 03230692* 

50-10 

F 

3103230692* 

30-10 

F 

0103250692* 

50-10 

F 

8103250692# 

50-10 

F 

9103230692* 

50-10 

F 

8103250692# 

50-10 

F 

8103250692* 

50-10 

F 

8103250702* 

30-10 

F 

9103230702# 

50-10 

F 

8103230702* 

50-10 

F 

8103250702* 

50-10 

F 

8103250702* 

30-10 

F 

81032S0702* 

50-10 

F 

8103250702* 

50-10 

F 

8103250702* 

50-10 

F 

9103250702* 

50-10 

F 

0103260137* 

50-10 

F 

0103261193 

90-10 

0 

8103261193 

50-10 

0 

8103261193 

20-10 

0 

8103261 193 

30-10 

o 

0103261193 

30-10 

0 


Co*<-uhtty Public Servlet Co 
Computer MicroPlln International Corp 
Computer Syttemi Support Corp 
Connecticut Yanlie© Ato-nlc Pov>er Co 


Conner , Moor© & Corber 


Conover fc Anoeiate*. Inc. Ineuranet 
Consolidated Edison Co. of New York 


30-234 s 


01 03270631* 

0103270663 

0103300383 

0103300477 

0103300477 

0103300479© 

0103300479. 

0103300407© 

0103310449 

0103310467* 

0103310340 
0103310350* 
0103310613 
01 0331 06 1 3 
8103310613 

H 1 033 10613 
0103310613 
0103310613 
0103310613 
0103310620* 

EU 033 10620* 
0103310620* 
0103310620* 
□103310620* 
0103310620* 

0103310620* 

0103310371 

0103030102* 

0103261103* 

0103030347 

0102030334* 

0103030022 

0103030027* 

8103030006 

0103060302 

0103060302 
0103090204 
0103090414 
Q 103090342 
0103090344* 

0103090620 
0103090620 
0103 100363 
8103120333 
8103170344 

01 03 l 70349* 

0103170600 

□103170601* 

0IO319O6OJ 

0103190664* 

0103200370* 
0103260337 
0103300360 
Ql 0204039V* 
B1030S0693 

0103000049 

8103200707 

0103270302 

0103270399 

8103160760 

01010/0334* 

0101220610* 

0102230439 

8102290439 

8103020393 

0103030707 

0103030707 

0103030707 

0103030712* 

0103030712* 

8103030712* 

8103030717* 

0103030720* 

0103030720* 

0103030722 

0103030723* 

0103030723* 

0103030733* 

0103030733* 

8103030073 


90-254 S 
50-254 Q 
50-237 p 
50-254 P 
30-234 f 

50-254 P 
SO-254 P 
30-254 P 
30-454 k 
30-494 k 

90-295 8 
30-295 S 
30-10 1 
50-10 | 
50-10 I 

30-10 1 
50-10 I 
30-10 1 
50-10 I 
50-10 J 

90-10 [ 
90-10 1 
50-10 I 
30-10 J 
30-10 1 

90-10 | 
Ml 0C 

contract 

contract 

30-213 ft 

30-213 it 
30-213 ft 
30-213 ft 
30-213 P 
30-213 P 

30-213 P 
30-213 P 
90-213 P 
50-213 B 
30-213 8 

30-213 P 
30-213 P 
30-213 P 
90-213 P 
90-213 ft 

90-213 ft 
00-213 3 
30-213 B 
50-213 P 
30-213 0 

90-213 0 
30-213 P 
30-213 f 
30-390 F 
50-272 <3 

27-39 

27-39 

27-39 

27-39 

70-1621 

90-3 F 
90-3 f 
50-247 « 
90-247 ft 
50-247 P 

90-3 P 
30-3 P 
30-3 P 
90-3 P 
50-3 P 

50-3 P 
90-3 P 
50-3 P 
30-3 P 
50-247 P 

SO-3 P 
30-3 P 
30-3 P 
30-3 P 
30-247 P 



AUTHOR 

affiliation 


accession 

number 


SUBJECT 

CATEGORY 


Coni true t Ion Eng 1 noor i nfl ContultAntt. 
Inc 

Con*u»>tr$ Pow*i- Co. 


0103040403 

8103040403 

8103040736# 

0103030454* 

0103090067 

0103100517 

0103100317 

8103100517 

0103100910# 

0103100310* 

0 1 03100510# 
0103110611 
0103130391 
St 031 3039 1 
0103130408* 

0103130400* 
0103130412# 
0103130412# 
0103170274 
01031 70472 

0103170613 

0103170620# 

0103190393 

0103200909 

0103230370 

0103230503* 

0103240092 

0103240099# 

0103250246 

8103260374 

0103260307# 

0103270764 

0103270764 

0103300304 

0103310341 

0103310346# 

0103310333# 

8103040066 

OI03040D71# 

7903310447 


SO-247 o 
30-247 o 
SO-247 o 
50-247 Q 
50-247 o 

SO-3 ft 
30-3 r 
30-3 ft 
30-3 r 
90-3 r 

90-3 r 
30-247 6 
30-3 p 
30-3 P 
30-3 p 

30-3 p 
50-3 p 
3C-3 P 
50-247 p 
30-247 p 

SO-247 o 
30-247 Q 
30-24/ s 
90-247 p 
30-247 R 

90-247 R 
30-247 Q 
30-247 Q 
30-247 P 
30-247 s 

30-247 s 
30-247 P 
30-247 P 
30-247 p 
30-247 p 

30-247 P 
30-247 p 
71-413 

71-413 
30-133 ft 


AUTHOR 

affiliation 


accession 

NUMBER 

01030904 |S» 

0103090431 

6103090459 

8103090402 

0103100317 

8103100321 • 
81 03i C034 7 
8103100469 
8103100555 
0103100955 

01031005 50# 
01 031 005 50* 
01031 10471 
9103110474* 
01O3HO617 

0 1031 3C0 1 9 
0103130223 
8103130367 
6103130371 # 
8103130440 

8103130440 

8103130491 

8103130491 

8103160501 

0103160328 

8103160528 
9103160528 
8103160538# 
010317061 1 
010317061 1 

810319011 | 
81031901 1 1 
01031901 I | 

81 03 J 901 47# 
0103190153# 

8103190351 
0103190330 
8103190330 
0103300524 
8 1032C0324 


SUBJECT 

category 


30-155 P 

Ffi 

PR 

50-330 0 
SO- I 55 P 

50-155 P 
PR 

50-255 P 
30-22 9 a 
50-329 a 

50-329 a 
50-329 a 
50-155 R 
50-155 P 
90-155 P 

RECQD 

50-155 P 
50-253 R 
20-255 R 
50-329 A 

50-329 A 
20-329 Q 
30-329 Q 
50-523 P 
50-155 I 

50-155 I 
50-155 I 
90-155 I 
50-359 s 
50-329 S 

50-155 P 
20-155 P 
50-155 P 
50-155 F 
50-155 F 

50-155 0 
50-329 G 
50-329 o 
50-329 C 
50-329 o 


til 0 1090007* 50-135 F 
0101220231# 50- 133 F 
□103020210 50-329 A 
HI 030202 10 30-329 a 
0103020367 30-293 P 


8103200639 50-329 A 
8103200639 50-329 A 
8103200644* 50-329 a 
8I032C0644# 50-329 a 
6103200650 » 50-339 A 


HI 03020409 90-153 P 
0103030374* 50-193 Q 
0103030781 30-139 R 
01O3O3O7U7# 90-193 ft 
□103030 78Q 30-259 Q 


0103200650* 50-339 a 
0103200761 50-329 Q 
0103200761 50-329 Q 
8103230581 50-329 h 
0103230581 50-329 H 


8103030791# 50-299 6 
□103030797 30-195 8 
0103030004* 50-133 8 
□103030006 50-293 B 
0103030010# 90-233 8 


8103230632 50-329 G 
0103230632 30-329 C 
0103230632 30-329 0 
8103230636 50-255 F 
0103231069 50-135 0 


0103040020 

0103040020 

□103040649 

0103040645 

□103040649 


90-339 A 
50-329 A 
50-329 8 
90-329 9 
90-329 & 


0103231001 
0103240120 
8103240412 
0 1 032404 18# 
0103240423 


50-155 0 
50-155 F 
50-255 S 
50-255 S 
50-233 J 


0103040649 

0103040655 

6103040669 

0103040673* 

0103040677 

0103040677 

0103040601 

0103040606# 

□103040692 

0103040692 

0103040763 

0103040769* 

0103040004 

6103050256# 

0103030269 

0103060479 

0103060550 

0103060555# 

0103060643 

0103060643 

0103090267# 

0103090391 

0103090392 

0103090412 


30-329 8 
30-329 0 
50-195 ft 
50-155 ft 
90-329 8 

50-329 9 
50-233 S 
50-255 9 
30-329 A 
30-329 A 

30-255 R 
50-255 ft 
PR 

30- 1 99 F 
50-135 P 

30-329 R 
30-153 8 
30-193 8 
30-329 A 
30-329 A 

30-259 P 
30-233 P 
50-133 P 
50-153 P 


0103240445 

0103240443 

8103240454# 

8103240454# 

8103240496 

0103240496 

8103250163* 

8103260136 

0103260190 

0103260190 

0103260243 

8103260249 

8103260236 

0103260490 

8103260700 

0103260710 
01 032607 10 
8103260737 
8103260737 
0103260796 

0103360796 

0103270677 

0103270691# 

0103300476 

0103310406 


50-329 A 
50-329 a 
50-329 a 
30-329 a 
50-329 a 

30-329 A 
50-255 Q 
50-155 P 
90-329 A 
50-329 a 

Pft 

50-155 P 
PR 

30-155 P 
50-329 A 

30-329 A 
50-329 A 
30-329 0 
SO-329 0 
50-329 G 

20-329 O 
50-253 3 
30-235 5 
50- 1 35 P 
30-255 P 



AUTHOR 

AFFILIATION 


ACCESSION SUBJECT 

NUMBER CATEGORY 


AUTHOR 

AFFILIATION 


ACCESSION SUBJECT * 

NUMBER CATEOORY 



9103310470 

50-155 

U 


01 031 90364 

50-341 

0 

Control Date Corp 

01032306GB 

FOI A 


01 c k con. K 8 

0103030026* 

PRM 


Convjrie. Dsvli 6 Associate* 

Q103270060* 

CONTRACT 


Doc-Starch Ac«OClate« 

9103030037 

FOIA 


Cotter Corp 

0102190970 

WASTE MOT 

Doherty. J F 

9103040306 

30-466 

0 


8103060663 

waste mot 

Don L Werner 

0 103260099 

70-820 



9103110902 

40-051 1 



0103270192* 

CONTRACT 



0 103 1 20343 

40-051 1 


Duke Pojtr Co 

0102170396 

TOPREP 



6103120351* 

40-G51 I 



0103030073 

90-413 

0 


8103 1601 70 

WASTE MOT 


SI 03030062 

30-269 

0 


G103240462 

waste MOT 


0103030714 

90-369 

p 


0103260407 

waste MOT 


0103030714 

90-369 

p 


0103260414* 

WASTE MOT 


8103030731 

90-369 

p 


0103310935 

waste mot 


0103030734# 

90-369 

p 

Council on Env i r q n**en t a 1 Quality 

01031 (0621 

50-155 

0 


9103030751 

90-369 

p 

Crowded Alliance 

0103120306 

30-403 

0 


8103030751 

90-369 

p 

Croara, I rtc • 

0103230450 

nureq 



0103040044 

90-413 

0 

Critical Mate Energy Project 

0103190391# 

50-320 

p 


0103040037* 

50-413 

0 

D'Appolonl* Contultlng Engineer*. Inc 

0103050127* 

FOIA 



8103040070# 

90-413 

0 

DC Association for Retardecl Citiian* 

01 032504 90* 

CONTRACT 



0103040007# 

50-413 

0 

Daetfalean Actocfatet. Inc 

8 J 03100007 

REG 



0103040629 

90-369 

9 

Oairyland Pcu«r Cooperative 

G 103030030 

50-409 

p 


0103040632* 

30-369 

B 


8103030940* 

50-409 

p 


0103040699 

30-369 

9 


B 103050 100* 

50-409 

Q 


0103040706* 

30-369 

a 


8103060404 

30-409 

J 


8103040713 

30-369 

9 


8103060469 

30-409 

P 


0103040720# 

30-369 

B 


0103090294 

30-409 

F 


0103050230 

30-400 

0 


0103090425 

50-409 

P 


8103030419 

30-369 

o 


0103090432 

30-409 

P 


0103050320 

30-369 

p 


0103100495 

30-407 

S 


0103090328 

30-369 

p 


8103100301 * 

30-407 

8 


□103030333* 

30-369 

p 


81031 10660 

30-409 

8 


8103030333# 

30-369 

p 


91031 10666* 

30-409 

8 


0103060460 

30-207 

p 


81031 200G f 

30-407 

0 


0103060690 

PR 



01 03 130381 

30-409 

R 


0103060770 

30-369 

G 


B I 03 130382* 

30-409 

R 


0103090270 

30-269 

R 


0103130413 

30-409 

F 


Q 103090278 

30-269 

R 


0103160551 

30-409 

F 


0103090283* 

30-269 

n 


01031 70645 

30-409 

P 


8! 03090304 

30-369 

p 


0IO319O64B* 

30-409 

P 


0103090310# 

30-369 

p 


0IO319O6BO* 

30-409 

a 


9103090494 

30-413 

0 


9103200296 

50-409 

0 


9103090494 

30-413 

0 


0103230102 

30-409 

F 


8103090017 

30-369 

F 


91033LO255 

30-409. 

P 


0103090317 

30-369 

F 

Oa-os 1: Moore 

9102230694* 

40-4492 



9103090370 

30-369 

P 


0103030331* 

CONTRACT 



0103090378 

30-369 

P 

Dauphin County* PA 

8103230111* 

90-320 

R 


9103090378 

30-369 

P 


0103250116* 

30-320 

R 


0103090370 

30-369 

P 


G 1032700 19* 

30-320 

H 


0103090640 

30-269 

P 

David Ulthertpoon, Inc 

G1 03100363* 

70-992 



0103090640 

50-249 

P 

Diwn Mining Co 

8103040036 

WASTE MOT 


0103090640 

30-269 

P 


B 103040 105 

WA8TE MOT 


0103090738 

30-413 

0 


0103040456 

WASTE MOT 


010309001a 

30-413 

0 


8103050491 

WASTE MOT 


8103090010 

30-413 

a 


0 1 03050733 

WASTE MOT 


8103100426 

50-369 

9 


0103261030 

WASTE MOT 


8103100428 

30-369 

9 


0 103270 146 

WASTE MOT 


8103100433# 

30-369 

8 

Debevoii* fc Liberman 

0103020567 

30-39 3 

0 


0103100439# 

30-349 

8 


□103050656 

30-443 

0 


8103100441 

30-36? 

9 


0103050656 

30-443 

0 


8103100449# 

30-369 

S 


8103050660 

30-443 

0 


9103100437 

30-369 

8 


9103050669 

30-443 

0 


8103100467 

30-36? 

8 


0103100352 

PR 



8103100484# 

30-369 

s 


9103190565 

30-443 

0 


B103100494* 

30-369 

9 


8103250541 

PR 



0103100367 

30-491 

A 


0103230550* 

PR 



81031 10321 

30-269 

P 


0103270536 

50-443 

0 


01O3UO321 

50-269 

P 


0103270590 

30-369 

Q 


SI 031 10321 

30-269 

P 

Otfence.Dept of. Defence Intelligence 

8103230722* 

FOI A 



01031 10321 

30-269 

P 

Agent y 





0103110491 

30-207 

6 

Defence. Dep t of* Defence Nuclear Agency 

0103230717 

30- 1 70 

G 


61031 10302* 

30-297 

B 


8103230718# 

30- 1 70 

0 










0103110676 

30-269 

0 

Delaware. State of 

0103090503 

PR 



0103110676 

30-269 

a 

Oel/rerva Power & Light Co. 

9103170626* 

30-171 

I 


SI 031 10676 

30-269 

0 

OanverrUniv. of 

©103100202* 

CONTRACT 



0103120438 

30-269 

p 

Dept, of Water Reiourtii. California* 

8103200062 

PROJ 



8103120438 

30-269 

p 

State of- 








Detroit Edison Co. 

0102030455 

REGOD 



0103120400 

50-269 

p 






0103120443* 

30-269 

p 


G 103050403 

50-341 

A 


0103 120443* 

30-269 

p 


0103090612 

50-341 

S 


0103120449* 

90-269 

p 


91 031 10240* 

30-341 

A 


0103120006 

30-369 

0 


0103120120 

30-34 1 

0 






0103160422 

50-341 

a 


8103120836# 

30-269 

a 






3103130133 

30-369 

0 


0103160431 

30-34 1 

G 


8103130494 

50-369 

8 


Q 1 03 i 60402 

30-341 

S 


8103130456# 

30-369 

6 


0103160752 

30-341 

8 


8103130481 

30-369 

S 



uquiin* Light Co. 


01 0313040 7* 

50-369 

S 




©103050700* 

50-334 

0103130513 

30-369 

P 




0103050710* 

50-334 

0103130513 

50-369 

P 




0IO3O9O713* 

30-334 

0103130543 

50-369 

P 




0103050717* 

50-334 

8103130543 

50-369 

p 




0 103020722* 

50-334 

8103160189* 

30-264 

F 




0103030730* 

50-334 

B 1 03 1 6 0 1 69 * 

50-269 

F 




0103050736* 

50-334 

□103160109* 

30-269 

F 




01 030601 71 

71-9096 

0103 160 196* 

50-269 

F 




0103060331* 

50-412 

0103160196* 

30-269 

F 




8103060420 

50-4J2 

010316019&* 

50-269 

F 




0103090060 

50-334 

01031604 00* 

50-370 

0 




0103090714* 

50-334 

01O3l6O49a» 

50-370 

0 




0103100170 

50-334 

0103160510* 

80-370 

0 




0103100570 

50-334 

0103160746 

50-413 

B 




01 03100 501* 

30-334 

0103160051 

30-269 

Q 




B 1 03 100 5 04 

5D-334 

GL0316QQSI 

50-269 

Q 




0103100586* 

£0-334 

0103160961 

30-369 

0 




0103100507 

50-334 

01031 7008 1* 

50-369 

Q 




B1031 00989* 

50-334 

0103170103 

SO -269 

Q 




8103120476 

50-334 

0103170434 

50-269 

P 




0103130399 

50-334 

0103170437 

50-440 

A 




0103130606* 

50-334 

0103100207* 

50-369 

a 




0103130611* 

30-334 

0103100470 

30-369 

0 




0103160033* 

50-334 

0103200949 

90-400 

0 




6103160090* 

SO-334 

010320061 1 

30-269 

F 




Bl 0317007 l * 

50-334 

0103230479 

90-369 

P 




0103170070* 

50-334 

9103230479 

30-369 

P 




01031701 47 

50-334 

0103230644 

50-269 

P 




01031701 51* 

30-334 

8103230644 

30-269 

P 




8103170136 

50-334 

0103230644 

30-269 

P 




0103170162* 

50-334 

0103240332 

50-269 

P 




8103170500 

SO-334 

B1 03240333 

50-269 

P 




0103170517* 

30-334 

0103240332 

90-269 

P 




8103170577 

50-334 

0103240393 

90-269 

P 




8103170382* 

30-334 

0103240393 

30-269 

P 




O10317O3B9* 

50-334 

0103240393 

30-269 

P 




9103170609 

SQ-334 

0103240396 

30-369 

Q 




8103170609* 

50-334 

0102240390* 

50-269 

P 




8103190433* 

50-334 

0103240390* 

50-269 

r 




0103190463* 

50-334 

0103240390* 

50-269 

p 




8103230220 

90-334 

0103240455 

30-364 

p 




8103230491 

50-334 

0100240327 

30-369 

F 




8103240194 

90-334 

Bl 03240327 

30-369 

F 




8103240200* 

90-334 

0103240602 

50-369 

0 




□103240304 

50-412 

8103240620* 

30-269 

a 




Bl 03240409 

30-334 

0103240630* 

50-264 

o 




8103240440 

90-334 

0103240628* 

30-269 

a 




8 103 240900 

50-334 

01032407 1 2 * 

30-269 

a 




8103240363 

SO-334 

0103240712* 

30-264 

8 




QIO3260369 

30-334 

8103240712* 

30-264 

8 




9103260676 

50-334 

0103240757* 

30-369 

0 




0103260686* 

30-334 

0103230504 

PR 





9103260691* 

50-334 

0103260203 

PH 





01032*0694 

90-334 

0103260472 

30-269 

0 




0103260697 

90 -334 

0103260492 

30-269 

ft 




01032*0707* 

50-334 

0103260492 

30-269 

0 




0 1 03300296 

90-334 

0103270590 

30-369 

0 




0103300209* 

50-334 

B103270390 

30-369 

0 




0 1 03300302 

50-334 

0103270684 

30-26? 

r 




6103310211 

50-334 

8103270704 

50-26? 

p 




0103310233 

50-334 

8103270704 

30-269 

p 




81033102394 

50-334 

0103270704 

30-269 

p 

£ I du Pont 

d# Nemourt & Co • 

Inc 

0103020624 

NUREQ 

81 0330031 B 

50 -369 

p 

£010 Idaho, 

In< 


8103030920 

WREO 

B10330031B 

30-369 

p 




0103040661 

90-334 

0103300336 

30-369 

p 




0103040667 

50-289 

0103300355 

30-369 

p 




0103040671 

RE8 

0103300339* 

30-369 

p 




0103040675 

RES 

0103310549 

30-269 

I 




0103040602 

30-247 

8103310349 

30-269 

t 




6103040605 

30-344 

Bl 0331 0549 

30-269 

\ 




0103060701 

RES 

0103310638* 

30-269 

t 




8103090469 

RES 

0103310770 

30-369 

0 




3103090475 

RES 

0103310913 

90-269 

0 




0103090590 

RE3 

0103020385 

80-334 

0 




01 03090593 

50-293 

8103030061 

30-334 

p 




□103100060 

NUREQ 

0103040943 

71-418 





8103100097 

NUflEO 

0103040943 

71-419 





0103100106 

30-295 

8103040431* 

71-415 





0103100144 

RES 

0103050282* 

90-334 

Q 




9103100154 

RES 

0103030343* 

30-334 

0 




81031 10930 

RES 

8103030399 

80-334 

n 




0103110036 

«E8 

0103050603* 

90-334 

R 




8103170116 

RE0 

8103050702 

90-334 

R 




8103 170136 

50 '272 

8103030705* 

80-334 

R 




0103170737 

RES 



A'vjTHOQ 
f.cf U.IATI0N 

ACCESSItN 

NUMBER 

subject 

CATEGORY 

E7A Engineering. Inc 

Eaatman Podei Co. 

PI 03240693 

0103310924 

9103040727 

8103130034* 

0103310600 

RES 

NURFC 

FOIA 

70-1703 

70-1 703 

Easton. PA 

Eodsco Service*. Inc <*vb* of Ensrfcl - 

0102190436 

B 10325 02 67 
810203C062* 

50-209 Q 
30-209 0 
50-335 0 

Corf ) 

0103170237* 

010320042? 

FOIA 

FCPBEP 

Eberjlne Imtruifnt Corp 

Eckert. Seamans. Cherin & Keliott 

0 l 030603 J 6* 
0103230923 
0103020549 
9103330709 
0103260 760 

50-200 « 

XPORTUC 

70-2909 

70-2909 

70-2709 

Ecological A/*aly»t». Inc 

Edgenpnti S3 

Edison Electric Institute 

Edlo-. [ ntef'at lena 1 Co. 

01030402 1 5 * 

0IO326CO29 

8100110077 

0103050340 

8103130255* 

50-219 0 

haste mot 

PF 

»P0«TL 1C 
40-8760 

Edwar d » 6 Ang e 1 1 

E i 3 h t Hall Association 

0103240690 

0103310946 

0 l 03360304 
O1O3O4C01 1* 
0103040916* 

XPORTUC 
XPCRTLIC 
50-443 H 

FO\A 

FOIA 

Electric Pcwer Research Institute 

8103040844* 

01O3C4OB5C* 

8103040039* 

0103040061* 

0103090437 

FOI A 

FOIA 

FOIA 

FOIA 

TOP REP 

Energy Daily I*»* 

0103100670* 

0103100979* 

0 1 03 190493 
0103250593 
0103060192 

CONTRACT 
REVIEW ORP 
TOPREP 

PR 

CONTRACT 

Energg Engineering Croup 

Energy PtsOurcll Co. . lot 

Energg , Q©pt Oft 

0103100762* 

B 1-03050092* 
0103020037* 
0103040531* 
0103040010* 

CONTRACT 

FOIA 

FOIA 

70-820 

FOIA 


B 10303000b* 

B1030603B9 

6103060020 

0103090926 

8103110462 

WASTE wr 
71-9010 

PR 

PR 

PROJ 


AUTHOR 

AFFILIATION 


ACCESSION SUBJECT 

NUMBER C at egos v 


E i j ph lva r Co * 

Cor p ) 


Inc <*vb* of E 


0103090641 
0 1 0310079? 
0 1 03100300* 
ion 01 03030021 

B 103030031* 


40-0102 

40-0064 

4O-0S64 

TOPREF 

ICP^C® 


0103030492 TOPREP 

0103030503* TOP/IE P 

0103040922 7 | -*SHJ 

8103041003 71-6501 

0103041011* 71-6301 


Q1 03090220 70-1257 

0103090646* 40-0102 

0103160637 XPORTUC 

0103230713 PR 

01032/0327 XP0fm.lt 


FOI Service* 

federal American Partner* 


0103310697 

0103160813 

8102230609 

U103030B3B 

0103030866* 


30-364 6 

FOIA 

40-4495 

40-44*12 

40-4492 


federal E^ergencg Management Agotitg 


0103260936 

0103030394* 

8103180040* 

0103200666* 

0103200673* 


40-4492 
30-273 C 
30-273 C 
30-20? T 
90-209 T 


Federal Employee Donfclcar© Program 
Fleuchaker. D S 

Florida Po-ev '» Light Co 


8103120819 

0103030397 

0103120560 

0103260730 

0103030094 

0103030017 

0103030872 

0103040742 

0103040773 

8I030407B1 

0103030324* 

0103030329* 

8103060329 

0103060622 

0103060622 

0103090160* 

0103090400 

0103090400 

0103090330 

0103090731 


FOI A 

30-273 0 

50-275 0 

90-279 > 

50-333 0 

90-339 G 
30-309 6 

30-290 3 

50-333 3 

30-3(1? 0 

90-290 F 
90-290 F 
30-230 5 

30-290 P 
30-235 P 

20-309 3 

30-230 ? 

30-230 t 
30-303 * 

PH 


EnerggrOept of* Cline* River Breeder 
Reactor* Plant 

Energy. Dept of/ Idaho Operation* Office 
Engdah 1 6 Remo 


Environmental Protection Agentg 


Environmental 8cience t Engineering. Inc 
Envlroepher* Co. 

European Communities. CorTin ion of 
Eiion mineral a Co , OCA 


0103130072* 

WASTE MOT 

0103100314 

B1O31904O5 

PR 

0103100314 

01 0317080b 

71-5560 

8103100334 

0103240653 

71-6400 

0103100334 

8103240677 

waste mot 

0103100999 

H 103250694 

PR 

9103100599 

Q1032S0739 

PR 

0103110510 

8103260662 

50-273 A 

GI031 10510 

0103260991 

WASTE MOT 

6103110513* 

6103261164* 

COMMISSION 

01O3UO9I3* 

0103270260 

PR 

0103110663 

8103 02D529 

30-537 A 

3103110663 

0103110672* 

0103060688 

ORG 

01031 10672# 

0103160136 

RES 

8103110711 

8103100714* 

WASTE MOT 

01031 10711 

9103100731* 

WASTE MOT 

0103110714# 

Bt 02260546* 

FOIA 

81 03110719* 

0103030717* 

90-3 P 

8103110719* 

9103040339 

40-2061 

8103120081 

0103090003 

WASTE MOT 

8103130350 

&103060468 

50-361 D 

8103130330 

01 03060702 

PR 

0103130350 

8 1 0309053? 

PH 

0103 130354* 

0103090562 

30—389 A 

8103130334# 

G10323G423 

50-36 l 0 

8103130394# 

8103230573 

30-320 P 

0103130361 

61032S0094 

PR 

0103130366* 

0IO326OO87i> 

FOIA 

8103130429 

910326065? 

50-38? A 

8103130595 

8103270065 

NUREO 

8103130392# 

0103300390 

30-466 D 

0103160954 

0103090462* 

CONTRACT 

81031 609?? 

8103050132* 

FOIA 

8103160712 

0103240605 

XPCRTLIC 

0103160720* 

0103020099 

40-B064 

8103160731 

01 03 020103* 

40-8064 

8103160735* 

8103030342 

40-8064 

0103160753 

PI03030352* 

40-8064 

0103160758# 


90-230 ¥ 
30-230 ¥ 
30-230 ¥ 
50-230 P 
30-290 F 

30-290 ? 
30-230 p 
50-230 p 
30-230 P 
30-230 P 

30-230 r 
30-230 p 
30-230 P 
30-330 P 
30-230 P 

30-290 4 
30-230 a 
30-250 a 
50-230 R 
71-607B 

30-230 a 
50-250 « 
50-230 ft 
50-230 P 
30-230 n 

90-230 « 
30-335 & 
30-335 « 
30-389 A 
50-333 £ 

30-339 6 
90-309 A 
30-309 4 
30-339 8 
30-339 S 

30-230 S 
30-230 8 
30-339 6 
•0-333 S 


AUTHQft 

affiliation 


Florida Power Corp 


6 1 • t • of 

of, OainMvUI* 
'•!«<*• on Ooard 


ACCESS tON 
NJrtj’F.R 


01031 806 53* 
0IO31OO633* 
0103 ] QOA 53* 
01031 90294 # 
01O32CO619 

8103230274 
0103230310 
0103230409 
010323063 7 
01032306I7 

0103230631* 
0103230631* 
B 1 03230701 
0103230953* 
0103240202 

0103240249* 

0103240249* 

0 1 0324036 R 
8103250C06* 
01032 50273 

01032 50276* 

0103230550* 

0103260455 

0103260543 

0103260602 


6U3JECT 

catecgr V 

50-250 h 
50-230 h 
50-250 h 
50-230 ft 
tcprep 

50-335 0 
50-250 P 
50-250 0 
50-250 P 
50-250 P 

90-250 p 
50-250 P 
50-250 3 
50 - 3B9 U 
30-335 P 

50-250 0 
30-250 O 
30-315 P 
30-335 0 
50-333 ft 

30-335 P 
PR 

SO-309 R 
90-250 r 
50-335 F 


Aim-c? 

affiliation 

Potter |/h?el € r Corp 


Foundation for National 
For, Farr {, Cur.ntnghe- 


Prog r e is 


Fo*boro Corp 

Franklin l n* fc * tute /Frank 

Center 


n Research 


friends of the Earth 


Furgo, Inc 


Oar-na Carp. 

°CoT' / ' ,0 ' >lc C ° < "' t * cl °“ 11 


ACCESSION 

m; w 3er 

0103033973 
01 03250S50 
8102260504 
81 03C50700 
0103160447 

01030*0615* 
0 1030606 1 9* 
8103090373 
010306031 3* 

0 1 031 300 1 3# 

0103130374 
01031 30376* 
0103240605* 
8103030654 
0103050662 

01O3O5O7QO 
B1 03230640 
01032704 79 
8 103270549 
0103210903* 

010326] 133* 
9103030010 


EU3 JE CT 
CATEGORY 


71-9J07 

PH 

FOIA 

50-269 c 
SO-209 G 

50-361 A 
55161 A 
PR 

50-409 p 

CONTRACT 

REG 

RES 

20-2J3 P 

50-7o 0 

50-70 O 

50-70 C 

50-361 G 

50-70 0 

50-70 o 

90-413 a 

CON TRACT 
30-69 ft 


0103270079 

0103270079 

8103270083* 

0103270003* 

8103310376 

01033103/6 

0 1 033 1 03 00* 

0103310300* 

0103030040 

0103030047* 

010303(1747 
0103040104 
0103040309 
0103040394* 
01 03040 74 7* 

0103040799* 

01OJO9CQ14 

GI03060247 

□103060503 

0103060500- 

0103060512 
0103060514* 
01O3O6OS 10 
0103070293 
0103090510 

0103090310* 

8103090350 

0103090335* 

81 031 00307 
□ 1031 10331 

01031 10533* 
0103110699 
01031 203 0 1 
0103120490" 
0103160692 

0103160697 
0103160701 " 
8103160707* 
0103 16090 S* 
0103170460 

0103170402 

01O317O4R6* 

0103170347 

0103170353# 

0103170371 

8103170576* 

0103230649 

0103230737 

0103230739* 

0103240534 

0103240926" 
0103240539 
0103240941 » 
0103310392 
0103030900 

0103190700 
81030601 79* 
0103130461 
0103030773 
□103050724 


50-250 P 
50-250 p 
30-250 P 
30-230 P 
30-250 P 

30-230 P 
50-250 P 
30-230 p 
50-302 » 

30-302 ft 

50-302 f 
30-302 Q 
30-302 (f 
90-302 R 
50-302 0 

30-302 (| 

71-3026 
30-302 0 

50-302 P 
90-302 P 

30-302 P 
50-302 P 
30-302 8 

90-302 V 
50-302 6 

50-302 S 
50-302 E 
30-302 fi 
30-302 P 
50-302 6 

50-302 G 
30-302 P 
50-302 P 
50-302 P 
50-302 9 

50-302 8 

30-302 G 
50-302 6 

50-302 0 

50-302 P 

50-302 S 
50-302 8 

50-302 n 
50-302 R 
50-302 E 

50-302 S 
50-302 F 
30-302 « 

50-302 R 
30-302 6 

30-302 5 

90-302 B 
50-302 S 
50-302 P 
50-335 H 

50-250 P 
CONTRACT 
50-93 8 

30-514 0 

50-514 0 


01 03035025 
G1O3O5O9I0 
D 1 0306072* 


50-163 ft 
XPUftlL IC 
PR 


General Ato-ic Ca (»o6t 
Corp » 


of Qu 1 P Oil 


Oenera) Electric Co 


0103090721 
0103120164 
0 1031 2043 1 
01031 20457* 
010319071 1 

0103 J9071 5* 
0103040714 

0103040719* 
01 033 10036 
0 l 03310939* 

0102260550 
□ I O226C067* 
0102260351 * 
0103260533* 
0102260 747* 


70-734 

*PCRTL1C 

70-734 

70-734 

XP0RTU1C 

JfPORTUC 

70-734 

70- 734 
XPCRTUC 
xPaHTuIC 

7 1 - 900 1 
71 -9C0I 

50 - 333 P 
30-333 P 
F01A 


U 103020354 
0103320339 
0103020266 
0 E 03040461 
0103040572* 

0103040072 
B103030Q9H 
0103090539 
8 1 031 C01 36 
0103100634 

01031 10 l 60 
0103120020 
8 1 03 1 300 GO 
□ I 031 30093* 
8103130427 

8103130430* 

0103130433 

0103130433* 

0103130443 

8103130443# 

8103130446 

9103130449* 

8103130375* 

0103160292 

8103160428* 

8103160596 

0103160047* 

8103160050* 

0103160855* 

B1O3170143 

0103170146* 
81031 70266* 
61031 7063B 
8103170644* 
0103180304 

01 03180500* 
0103181137 
B1031DI 1 42* 
0103190409 
B 1032000 1 5 

0103200020 

8103200025 


XPORTUC 

xportlic 

70- 2745 

71- 5939 
CONTRACT 

XP0R1LIC 
XPORTLfC 
50-73 P 
NUREG 
xPORTi.IC 

70PREP 

XP04TL1C 

xpcrtlic 

xpqrtlic 

50-70 0 

50-70 0 

50-70 C 

30-70 0 

30-70 p 

20-70 P 

£0-70 P 

30-70 p 

50-219 p 

XPORTLIC 
50-290 P 

50-70 f> 

FOIA 
FOIA 
FOIA 

50- IB R 

50-18 R 

30-10 P 

SO-163 ft 

30-183 R 

TQOREP 

TOPREP 

70-794 

70-754 

70-1300 

70-1300 

70-1308 

70-1300 



AUTHOR 

AFFILIATION 

ACCESSION 

NUMBER 

SUBJECT 

CATEOCRY 


01O32COO37 

0103200221 

8103200313 

81032C0323* 

81032C0590 

70-1308 

TOPfiEP 

TCPREP 

TCPREP 

TOPREP 


9103200763* 
B 10323051 0 
010323052 7. 
0103240233* 
610325042a 

50-387 C 
50-263 P 
50-269 P 
50-321 P 
PR 


8 1 0323051 B 

0103230651 

01O326CO21* 

9103261027 

0103270597 

PR 

PR 

40-659 
XP09TUC 
50-70 0 

General Electric Co., Nuclear Energy 
Product* Oi v. 

0103270796 

0103270000* 

8103310666 

0103310920 

8103050235 

XPORTLJC 

xportlic 

70-1309 

70-754 

70-1 M3 


8103100234 

0103100262* 

8103120397 

010324064/ 

0 1 03250 1 26 

70-1113 

70- 1113 

71- 9070 

7 1 -5926 
71-6450 

General Motor* Corp. 

0103250373 

0103230687 

01032S0701 

0103200090 

□103031010 

PR 

PR 

PR 

70-1 1 13 
xPORTurc 

General Motor* Corp., Tere* OW 

BS0306C032 

0103261033 

□103230161 

0103230164* 

9103240637 

XP097LIC 

XPORTLIC 

71-219 

71-219 

71-2J9 

General Public Utilities - OPU Service 

C orp 

0103033194 

PR 

Georg* (lathing ton t/tilv 

9103090596 

0103100352 

0103160396 

B 103200794* 

50-219 ,j 
50—209 R 
50-219 j 

contract 

Georgia Power Co 

8103020339 

8103020545* 

8103020569 

8103020575* 

8103020976 

30-321 9 
9C-321 9 
30-366 5 
30-366 0 
30-366 8 


8103020302* 

6 1 030206 1 4 
8103020614 

0 1 03020 709 
0103030750 

90-366 S 
30-321 P 
30-321 P 
30-321 Q 
90-321 S 


0103030793* 

G103030759 

8103030763* 

0103030069 

8103030877* 

90-321 S 
53-366 6 
30-366 6 
90-321 S 
50-321 S 


8103040193 

0103040193 

□103040199* 

0103040199* 

0103090390 

50-32 1 R 
50-321 n 
30-321 9 
90-321 R 
60-366 8 


8103090305 

8103090503 

81 0309Q30B* 
8103090500* 
8103(00423 

30-321 R 
50-321 ft 

BO -321 R 
50-321 R 
90-321 P 


8103100425 

8 1 03 1 C 0439* 
8103100429* 
8103100485 
8103130458 

30-321 P 
50-321 P 
20-321 P 
30-321 P 
50-366 S 


0103130460* 

□103130462 

8103130464* 

0103130467 

0103130469* 

30-366 0 

30-321 S 

30-321 S 

50-366 S 

50-366 S 


0IO313O97O 
8103130970 
8103 E 60461 
0103160466* 
□103160730 

30-321 P 

50-32 1 P 

90-321 p 

30-321 P 

30-321 8 


9103160734* 

0103160737 

□103160740* 

90-321 B 
50-366 8 
50-366 Q 


AUTHOR 

AFFILIATION 


Georgia. State of 
Geotec hn leal Eng Inee r*. Inc 
Gerrany, Federal Republic of 
Oatty Oil Co.. Patrotomic* Co Dlv 

01 Ibar t/CoT-.onweal th Co* 


Oolder Ateorlate* 


Ot>l f 8ta te» UtllltUi Co 


HMl X-Ray Servlets, Inc 


HEWrDfpt of* Food ic Drug Administration 
HH9. Dap t of, U8 Public Health Sirvici 


Nelprin Supply Co 
Ha Itermen. H L. 

Hanford Engineering Development 
Laboratory 


Hanover County-VA 
Harmon S> Lain 


Harris - Toupt. Assoc late* 

Hawaii, 6 tat a of 

Wafaltor* Environmental Sciences Corp. 

Health l. Human Services. Dapt. of, 
Herrmann, H. 

Herrmann. R E. 

Hi 1 1. Chr 1 1 topher j, Phillips 


HI nders t e in, C 

Hittmam Nuc 1 nr h Development Corp 
ttuha. Hittman Corp ) 


ACCESSION 

NUMBER 


Q I 02 1*0862 
8103160062 
0103170093 
0103230707 
B 1032307 12 

0103230716* 

0103230721* 

8103230746 

0103230751* 

0103230812 

6103230020* 

8103230026 

G103230D33* 

0103240222 

0103240295* 

8103240295* 
0103240509 
8103240309 
0103240668* 
0 1 03230139* 

0103230139* 

0103230142* 

0103260100 

0103260100 

8103260303 

8103260903 

8103261174 

0103261174 

0103270062* 

8103300268 

8103300325 

0103310447 

010331045311 

8103310439 

0103310464. 

0103310921 

0103230753 

0103100364* 

8103240143* 

8103100693 

0103100347. 
0103 1 60390* 
0103270432* 
0103050133* 
0103030827* 

BI03100569 

0103230212 

0103230223 

0103250427* 

8103090397 

0103090397 

8103090602* 

□103090602* 

0103090532 

8102260362* 

0103100640 

8103261069* 

0103170673 

8103270601 

0103030021 


8103100072 

8101070210* 

0103060349 

8103180336 

8103180604 

6103190616 
81 03 l 9061 6 
0103190622* 
0103190622* 
0103200337 

8103260339 
8103260869* 
8103160547* 
0103230301 
01032704 02* 

8103270083 

0103260160 

8103190042* 

8103180366 

0103260700 

8 i 03260007 
SI 03260843 
0103050737 
0103100270 


SUBJECT 

CATEGORY 


30-321 0 

30-321 q 
30-356 3 

30-366 5 

50-366 B 

30-366 9 

30-366 8 

30-366 3 

50-366 3 

30-366 9 

30-366 $ 

30-366 8 

30-366 ? 

30-321 P 
30-321 0 

50-321 1 

30-32 E P 
50-321 f 
30-424 0 

30-321 0 

30-321 0 

30-321 0 

30-321 Q 
30-321 0 

30-321 Q 

90-321 0 

30-321 0 

SO-321 0 

30-321 0 

30-321 P 

30-424 A 
50-366 fl 
30-366 R 
90-321 R 
50-321 R 

30-424 0 

PR 

CONTRACT 
COMM 1001 ON 
40-6639 

30-393 A 
0A999 
50-393 A 
F01 A 
CONTRACT 

50-450 9 

50-400 3 

30-430 0 

30-430 0 

71-423 

71-423 

71-423 

71-423 

PR 

FOIA 

50-2G9 M 
CONTRACT 
XPGRTLIC 
30-70 0 

NUREO 


NUREO 
50-339 F 
30-443 0 

50-209 0 

30-209 0 

30-273 Q 
30-273 Q 
30-279 0 

50-273 C 

70- 2623 

PR 

PR 

50-322 E 
PR 

50-202 R 

NUREO 
30-471 0 

30-206 P 
30-273 0 

30-273 9 

30-273 <t 
30-279 C 
30-466 C 

71- 3942 



HoftM tak 9 Mining Co 0103300007 PR 

how** of R«f 0103020001* 50-337 h 

0(03040699* 90-393 >1 

0103030056 PA 

Ql 030 30004# PR 

8103130615 20-369 V 

81 03 1 30409 30-352 H 

0103170276 50-269 N 

9(03170206 30-269 H 

0103170602# 10CFA 

0103100329 50-336 U 

0103100336 30-309 U 

8103190009* 30-209 H 

8103200456 30-27$ u 

0103230049 50-309 U 

Noun of dtp. • Appropriation* 0103120344 50-461 U 

Hoot# of Rep * Government Operation* 0103050890* COMM I DR IO.N 

House of flop. . Interior 8* Intolar Affair* 0103030013# 50-320 U 

0103110100* COMMISSION 

Kout* cf Rep < Science L Technology Qt0326l204« CCrrtlSSlQN 

8103300014 PR 

Hou ting S. Urban Oeve l opment • Dap t of 0103260607 30-361 Q 

Houston Lighting & Power Co 0103041023 30-490 A 

01 03041033 50-493 A 

R 103050004 50-490 A 

0103050450 50-49Q * 

0103030630 30-490 a 

Ql 03090664 90-466 <? 

0103030029 90-498 0 

0103030037 90-490 fl 

0103030037 30-490 8 

0103030062 30-490 0 

0103030062 30-490 Q 

8103060337 50-490 0 

Q 103060337 30-490 S 

0103060539 30-466 0 

91O3Q9G30G 30-490 S 

0103090300 30-490 8 

010309055D 50-490 A 

0103090380 30-490 A 

0103100304 30-466 B 

0103100209* 90-466 D 

0103100610 30-490 0 

0(03130414 50-490 0 

0103160246 30-490 V 

Q 1031 90229 AEQOO 

0103190611 30-466 0 

0103190644 30-490 Q 

0103190644 30-490 Q 

0103 1 90649* 90-490 O 

0103190649# 30-490 0 

0103200290 50-490 K 

R1 03200290 30-490 K 

0103200304# 30-498 K 

0103200310# 8Q-49Q K 

8103200310* 50-498 H 

0103200691 30-490 0 

01 03200691 50-498 8 

0103200755 50-490 A 

0103200735 30-490 A 

9103230122 30-490 Q 

QI 03230620 PA 

Q 103260326 PH 

0103270499 30-490 A 

0103270761 30-498 f 

0103300160 50-490 f 

0103300307 30-466 A 

0103300339 30-490 0 

0103310460 30-490 0 

Houston. Uhiv. of 01031Q0949* REVIEW GAP 

Hu* or* Design Oraup 8103270463* 30-320 P 

rtaitar. Factors Society, tnc. 0103230003* CONTRACT 

Hun ton * Willi act* 8103030070 90-322 0 

0103030074* 50-322 O 

G 103030704 30' 322 G 

0103260136 50-463 0 

Ichthyological Assoc lates, Inc. 8103100554# 50-289 R 

UliMli Pe««r Co. 0103090963 50-461 8 

0 1 03 t 00961 AEOQO 

0103190096# 30-461 0 

8103240301 30-461 A 

0103100962 NUAEO 

G1Q30205B7 27-39 

8103090396 70-130B 

8103030604 70-1308 


8103030631 30-347 

0 i 031 BO 1 ?*?* 30-237 

8 1033C0 7 1 4 27-39 

0103230671 27-39 

0103230724 27-39 

8103250493 PR 

Q1032305SQ F« 

0(03260792 50-237 

illliiol*. Univ of. Ortana-Cha-'P* i gn 8103040750 50-151 

0 1 03040735* 30- (31 

0103310465 eO-151 

Indiana 4 Michigan Electric Co 0(03050626 50-J13 

01030504 77 S0-31 3 

0103050477 90-015 

0103050483* 90-319 

0103090405# 90-319 

8103030626 50-316 

8103090620# 50-316 

0103(00342 50-3J5 

0103)00346# 90-313 

8(03100360 30-3(6 

Q1031C0369* 30-316 

0103100262 30-316 

8103(00366* 50-316 

01O3ICO572# 30-316 

8103100577* 50-316 

010311 0098 REQOD 

0103170261 S0-31S i 

01 03 (GO l 23* SO-319 < 

0103230354 30-319 i 

Gl 032307S3 DO-315 ! 

0103230760* 50-313 i 

G103231076 30-315 < 

0103230173# 90-315 « 

01032706B9 50-313 i 

0103270694# 50-313 I 

Indiana t Michigan Pousr Co 9103030631 53-316 1 

0103060297* 30-313 < 

8103180332 90-315 I 

8103180340* 30-313 I 

Indiana. State of 0103130490 30-367 I 

Jndustr 1 al Teitlng Laboratory Service* 8(03030880 71-33 

Conp 

Institute of EUcUlUl L Electronic 9103200491# CONTRACT 

Eng inters 

0103230030 AEOOD 

Inr tl tut* of Nucltar Power Operation* 0103030083* FOIA 

8103030009* FQ1A 

01031 01 134 R£QCD 

Interior, Dip t of 0103040394 M1SC 

0(03060320 30-361 I 

8103250013 PR 

Interior, I)#pt of, Bureau of Land 0103090944# WASTE MOT 

M«nage/*»#nt 

0103090322 PR 

Interior. Dept of* fish 6 Wildlife Service 01O3EOO35O 50-583 , 

] n t eric r • D»p t of. Geological Survey 0103110920 30-367 < 

81031 10733 30-263 ( 

9103160622 50-367 j 

8103260618 PA 

0103260629* PA 

Itvtermountaln Technologies, Inc O1033I0Q3B* CONTRACT 

International Energy associates* Ltd. 6103030110# FOIA 

I ou.' a Electric Light & Power Co 8101070472# 30-331 l 

0(01230327# 30-331 I 

0103030949 30-331 I 

0103030030* 30-331 J 

B 1030401 97 30-331 1 

0103040487 50-331 I 

8103040497* 90-331 I 

8103030280 90-331 I 

8103050567 90-331 ! 

G l 03050378* 50-331 I 

B 103090324 50-331 

0103090323# 30-331 I 

01 03130041 AEGOD 

0103170476 30-331 

01031 7O4Q0# 30-331 

8103170490 30-331 

0103170504* 30-331 

8103170366 30-331 

8103170373* 30-331 

0103100493 30-331 


Illinois State Geological Survey 
Illinois* Bt at a Of 


0103100499* 30-331 

0103240216 30-331 


AoU,Lfl ACCESSION SUGJCCT 

Aff j- w J a t K f.u^BER CATCOCRr 



51C325CJ24 

50-331 3 


9103270791* 

50-331 0 


91 0331 04C2 

50-331 <3 


0(C:«3)C673 

50-331 3 


0103310679* 

50-331 5 

tc.,3 0^4*. « C ’ 

31C.1G9C520 

PR 


3103230433 

PR 


910325C490* 

PR 

!l6ivn 

8103040860* 

contract 


0103190167* 

CGVTRACT 

(♦•'a- LtntoJ' 1 i 3*a I e 

3103053704 

50-237 G 


81 03 J 00347 

PR 


3103160573 

30-454 G 


0103230632 

50-329 C 


9102260796 

50-359 G 

!»:**Jit. Jrc < »ub » r* 

B10217C636* 

71-9013 

(r C > 

Project* Utcritjrin 

3103103649 

XPOR TlIC 


810313C076 

XPG9TLIC 


3103190906 

xportlic 


U1O3101 103 

XFCRTl JC 


9103191106* 

XPORTUC 

1 I'd* 1 

0103270041 

XPCRTUC 

J T Baler Cii-ntal Co liubi of 

01O331G974 

XP09TLJC 

PiCh«rai:'-«frrfll J Inc > 

jG Sylvester Associates. Jn< 

0103123242 

71-406 

JBF Attc< lat • t 

91 033 J 0574 

NL'REG 

^ap d't 

0103340344 

xpcrtlic 


9103040472 

XPQR7LIC 


0103050228 

XRORTL 1C 


8103050997 

XPORTLIC 

Japan Atoirjc Energy )?n*4r(|\ Inst 

0(03020647 

XP0RTL1C 

j»r»iV Central Fc.fr 6 Light Cc 

6 1 03060293 

50-219 R 


9103060290* 

50-219 R 


8103390273 

50-219 P 


31031C0442 

50'2I9 S 


9103100450* 

50-219 S 


81031 C04 56 

50-219 S 


0103100463* 

50-219 S 


9103110703 

50-219 P 


31031 10709* 

50-219 P 


8103130564 

50-219 P 


9103130563* 

50-219 P 


0103160557 

50-219 p 


0103160561* 

50-219 p 


3103160565* 

50-219 P 


0103160776 

50-219 p 


8103170105* 

50-219 F 


91031 701 (0* 

50-219 F 


9103170633 

50-219 5 


0103170640* 

30-219 s 


BJ 0320031 3 

50-219 0 


9103240174 

30-219 R 


9 1 03240362 

50-219 R 


0103240367* 

30-219 R 


9103240515 

30-219 P 


8 1 032405 1 B* 

50-219 P 


Joel.* E 

Jo*>f> A Blum* L Allot utM. Engineer* 
UR8 Corp J 

■Johnson 9o 1 1 s Engirerrtng Co 
Jos Dyson t, Sons . Inc 


91 032-1058 7 
9103240992* 
9103250417 
3103360288 
91033(0207 

9103170503* 

0103050059* 

3 103050069* 
61032601 18* 
9103050641 


50-219 9 
50-219 6 
50-219 f 
30-2(9 F 
50-219 f 

«I9C 

foja 

EDI A 
FO|A 
M18C 


Jostph Qat Cor p 
JuUIcj. Dipt o f 
K-C for »i t Products Ct>rp 
K*Cat. M J 


9103050647 M (SC 
3103300487* 50-254 P 

3103120035 50-206 l< 

9103130285 XPORTLIC 
3103230573* CONTRACT 


K*n\e* Qe\ 6 Electric Co 


Kantj* Municipal Energy Agency 
Kintii Otitr Univ 
Kentucky. Urlv of 
Karr -Me Ot t Chemical Corp (tub* 3 P 
Kerr-KtSee Corp i 


9103100680 

0103100704 

9103200640 

9103200899 

0103240132 

0103050689 

0103310562 

8103230071* 

0103060773 


50-492 8 

50-402 S 
30-402 A 
REOGD 

50-402 S 

50-402 « 

50- 1 00 R 
CONTRACT 
PR 


9103250732 PR 


9103310916 70-925 


AUTHOR 

ACCU19UIN 

GUOjtCt 

affiliation 

Nv/MllFR 

CATECC-I' 

Kerr-McOee Corp 

(110303022/ 

PH 


0103030016 

40-11027 




40-002 1 



01032501 19 

40-2061 



HI 03300231 

40-1102? 


Kosh, Lov Italia- Lurlto *• Associate*- Tnr 

hi ci;io: 10600 * 

90-302 

1 

mo;io:ioG33* 

90-3U2 

1 

Labo^i (i & Labe Jt t t 

(J 103030 199* 

comti.a: 

T 

(II 03030202* 

CCM1MACI 

Lair County. OH 

H 1 032*10394 

50-440 

9 

Lancaster- PA 

ntucmiomn 

50-320 

P 

Lawrence l.lv«rnore laboratory 

HionosOAio 

Null CO 



m 03030664 

nuweo 



HI 01040 100 

NLWf-O 



nio:iooo5i i 

NuREO 



nio:i04034u 

r-u.neo 



fll 03040/9 1* 

Kf> 1 A 



m 0 : 11000/6 

MW EG 



Hl0:u IOW40- 

50 -new 

? 


U 20 /OVa 

DO- 3M 

H 


11 103 120114/ 

RUM 



(M 03 1201133 

UGH 



1110 : 1300:137 

HLTIIEO 



111 03230243 

MJrtEC 



HI 03360095 

PO-295 

P 

LeQoeuf. Larb. l.eiby l Mac/lae 

CM 030306113 

90-220 

1 

11103060760 

I’R 



morn ion 7i 

pn 



(1103200330 

90-220 

0 


£11 03270400 

90-2115 

p 


ill 03*11044 l 

90-2H5 

p 

League of Woman Voter* of Greater York, H/l 

i £1(03230104 

90-2119 

J 

Lebanon County . PA 

U 103 190473 

no - 2 ij t 

H 


(1103190300 

30 :uo 

II 

Lebanon Valley General 1 lo « p Lebanon. PA 

HI 031 90309 

50 -2IIV 

■1 

Leeds, Hill h Jeuctt. Inc 

HI 032/057(1* 

CONTRACT 


Lehigh Unlu 

HI 03 190337 

50-219 

1* 

Lfnn County , I A 

11101070467* 

50 33 J 

f 

Loc i heed Him u* g, Space Co (tubs 

ll|0:j.*||0H6l* 

contract 


Lockheed Aircraft Corp l 

Lockwood* Reid -V Rolger 

111031/0399 

50-352 

V 

Lodge, T. J 

U1031U0626" 

30 *440 

Q 

Long Island Lighting Co 

(1103030736 

30-322 

A 


0103030076* 

5l) -322 

3 


11103050 706 

50*322 

G 


U 103090431 

50*322 

A 


[1103160303 

10-322 

f 


1U 03 160539 

no J32 

E 


H 103 160507 

50-322 

A 


lUOni/0170 

50-322 

A 


11 1031 HO 526 

30-322 

a 


0103100502 

50-1722 

E 


0103100916 

HUQCO 



0103190521 

50-322 

A 


0103200642 

3n-'322 

e 


HI 03240235 

50-322 

A 

Los Alamos Scientific Laboratory 

0103310299 

50-322 

A 

0103060176* 

WAHTE HOT 


01030601 03* 

WAHIC NGT 

Louisiana Po^er 6 Light Co 

0103260022 

NiyHEO 


0103030635 

50-302 

1 


0103030645* 

30-302 

f 


□103030900 

50-302 

A 


DI03040490 

90-302 

A 


0103040707 

DO - 302 

G 


0103130417 

50-3112 

8 


0103170911 

90 ' 302 

H 


0103170514* 

50 - 302 

K 


0103170516* 

30-302 

K 


01031 70530 

90-302 

A 


0103170619 

50-302 

A 


0103170623* 

50-3(12 

A 


0103170627* 

30-302 

A 


0103200747 

50-302 

K 


0103230201 

50-302 

<3 


0103230221 

90-302 

9 


0103230642 

50-302 

F 


0103240046 

30-302 

A 


0103240397 

30-302 

A 


0103240370 

90-302 

0 


0103260373 

50-382 

A 

Louisiana. State of 

8103310070 

90-302 

8 

8103030639* 

30 -382 

1 

Lowell, Univ. of 

B 103230142* 

30-430 

A 

81 030602 39 

30-223 

8 



CORPORATE SOURCE INDEX 


AUTHOR 

AFFILIATION 


Lou«ni t* In. Newnan, Re i s. Ai « J red & Toll 


Uuni ford - Me Kec K Associates. Inc 

MO Color Photo 

MHO Technical Associates 


Madison Oat & Electric Co 
Maine Yankee Atonic Power Co 


Maine. State of 


rianufec toret'e Association of York. PA 
Hapleton lnVervenore 

Hart II Owner t Oroup 

Harsh 1 McLennan. Inc . H t H Nuclear 
Consultant** Inc. Di v 


ACCESS I CN 
N-JHGE.fi 


8103050664 
0103060705 
8103090333 
Q 1 03V 10577 
8103190611 


0U3JEC7 

CATEGORY 


50-466 

PR 

30-331 

PR 

50-466 


AUTHOR 

aPFILIATICN 


ACCESSION 3JDUECT 

NvjmDER category 


Marubeni America Corp 
Corp ) 


• Subs 


0 f Harui e n i 


830231043? 

0103310493 

0103310490 

8102230960 


30-29 j 
30-249 j 
50-213 j 
KPCiRTLlC 


0103190644 

0103190644 

0103190647 

0103190647 

0103190619* 

0103200743 
0103530701 
810327044?* 
0103130273* 
81 03231030* 

0103260000* 

0103270728* 

0103030039 

0103040612 

0103040619* 

UI03LC02I7 
0103100223* 
U I 03 100240 
0103100609 
0103110634 

0103 160398 
□103160448 
0103160434* 
PI 031 60303 
□103160304 

0103100909 
□ 103 1110390a 
□I032C0I20 
El 103 200400 
ft! 03230563 

0103240302 
□1033 10194 
81033I02C0* 
0103310246 
0103090970 

0103050579* 

0103190633 

0102270630 

0103120336 

0102060467 

0102030266 

8 1 030603 1 ? 
01030 6031a 
0 1 03060327 
0103060327 

0103060330 

9103060330 

0103060339 

0103060339 

0103060349 

0103060331 

0103060391 

8103060362 

0103060362 

0103060360 

0103060416 

0103060416 

0103060424 

0103060424 

0103060442 

0103060442 

0103060430 

0103060494 

8103060911 

0103060913 

0103100437 
01031 10372 
8103110447 
0103110491 
8103110616 

81031 10637 
0103110631 
0103110691 
0103110600 
0103110712 

0103110712 

0103130410 


SO -490 o 
90-493 g 
SO -490 0 

50-493 0 

SO'49Q ci 

50-376 0 

30-250 Q 
CONTRACT 
COUTH ACT 

contract 

90-237 0 

50-309 P 
90-339 p 
50-309 □ 

30-30? 3 

30-30? R 
30-309 fl 
50-309 S 
30-509 F 
50-307 P 

50-309 P 
30-309 P 
S0-3G9 P 
90-309 0 

90-309 P 

50-30? R 
50-309 R 
30-309 F 
50-309 P 
90-309 V 

30-309 P 
50-30? 0 

90 vlO? 0 
90-30? P 
90-30? 0 

90-30? 0 

50 - 209 H 
90-32? 0 

30-32? 0 

OEM TEC 10 

50-09 J 

90-200 J 
30-300 j 
90-230 J 
50-230 J 

50-230 J 
30-230 J 
30-23? J 
50-237 J 
30-30? J 

50-340 J 
30-340 J 
30-272 vT 
90-272 j 
50-259 J 

90-340 j 
30-34Q 3 

50-339 J 
50-333 J 
90-340 J 

90-340 J 
30-321 J 
90-327 J 
50-09 j 
50-272 U 

50-321 J 
50-346 J 
50-290 J 
50-302 J 
30-23? J 

50-340 J 
90-333 J 
90-333 J 
30-327 J 
90-2 72 J 

30-272 xf 
30-346 J 


Maryland. State of 

Massachusetts Institute of Technology 


Massachusetts Voice of Energy 
Massachusetts Wildlife Federation 
Massachusetts- State of 


Ma thfion Oat Products 
Ma i 1 ru* 


Ma^sr, Oro^n 5 Platt 


Maywood. fJJ 
McCo| 1, A. C 

Me Cu te 5 * n. Do y 1 e. Or (juiii t Etrersen 
McOraw-HllI Publications Co 

Memphis State llniv 

Her s Son, j L 

Metr oool i ten Edison Co 


FU 03230966* 

S 103060752 
0103230354 
□ 1030409 1 9* 
0103031001* 
0103060799 

8 103J 20142 
0103120147* 
9 1031 70330* 
91031009391* 
G 103200625 

0103190497 
0103260160 
□103200632 
01032006 32 
□1032C0637* 

8103200637* 

8I0J2C07S? 

0103260160 

8103)90709 

0103250336* 

8 1 03290340* 
0103190409 
810320001 3 
B10:*2C0020 
□103200025 

D10320C037 
9103260092* 
©103030769 
0103260072 
©1 03090 292* 

0103310224 
G 103310230* 
0)03130320* 
0102100347 
0103020407 

9103050413* 

8 1 030 20420* 
010302043? 

Q I 03020525 
0103030620 

0103030663 

0103030667* 

0103030737 

8103030029 

0103030063 

Q 10303006 7 • 
0103030874* 
0103040297 
G 103040309* 
©103040406 

0 1 030 4 0750 
8(03040767* 
□103050520 
8 l 030604 7B 
0103060386 

□103060391* 
0103060628 
8103100042 
©103 1 0005 V* 
8103100219 

0103100365 
6 1 03 1 00365 
0103100370* 

01 03100370* 
0103100431 

□103100522 

B1031C0549 

□103100536* 

0103120202 

8103120282 

9103120531 
8103120639* 
8103130430 
B 103 130452* 
0103130329* 

□103130330* 

0103130347* 


XPORTL 1C 
Aft 

30-320 P 
COmfiACT 
50-206 P 
PR 

50-20 Ii 
50-20 G 
50-443 0 

REVIEW GRP 
30-209 H 

SQ-20? It 

50-471 G 
SO- 4 43 Q 
30-443 G 
30-443 G 

50-443 0 

90-471 G 
SC-471 0 

7P0RJL1C 
RE-MEW GRP 

REVIEW CRP 
70-1309 
70- I 309 
70-13CH 
70-1303 

70- 1308 
FDIA 

50-443 G 
PftOj 

CONTRACT 

50-533 R 
SO -330 R 
CONTRACT 

71- 3026 
30-220 P 

30-320 P 
50-320 P 
30-209 Q 
50-320 P 
50-289 | 

30-320 0 

50-320 9 

30-320 P 
50- 320 P 
50-330 fl 

30-320 R 
30-320 ft 
50-320 R 
30-320 H 
50-350 P 

30-209 R 
30-289 F| 
50-209 P 
30-320 P 
50-289 S 

50-209 3 

30-289 P 
30-320 R 
50-320 fi 
50-289 Q 

90-209 R 
90-209 R 
50-239 fl 
90-209 R 
90 “*320 P 

90-320 P 
50-320 9 

90-320 S 
30-289 1 

90-209 I 

50-320 © 

50-320 fi 
30-28? 0 

50-269 0 

30-209 T 

50-209 T 
50-209 T 


644 


CORPORATE SOURCE INDEX 


AUTHOR 

AFFILIATION 

ACCEG3JC.N 

AJMQEQ 

SUBJECT 

CATEGCRV 

author 

affiliation 

ACCESSION 

NUMBER 

BUBvEC 

CATECD 


R103130363* 

50-209 

T 


0103130048 

30-416 


01O3t 60719 

50-209 

P 


0103130040 

50-416 


0103170111 

SO '299 

0 


0103130400 

30-416 


0102170139# 

SO '320 

p 


0103170093 

50-416 


Ell 03 1 70393 

S0-320 

6 


0103170199 

30-416 


0103) 70307 

30-289 

I 


0103170422 

50-416 


01 031 70475 

50-320 

P 


0103170659 

60-416 


9103170S1G 

50-320 

F 


91031G022Q 

50-416 


PJ 03 1 7051)4 

50-320 

P 


8103100220 

90-416 


8103170343 

50-239 

8 


0103100944 

REOOO 


8103170332* 

50-289 

6 


8103230929 

50-416 


810317033b 

50-320 

3 


0103230539 

50-416 


B 1031 703 33 

50-320 

9 


01 0323034 J 

30-416 


81031 70363* 

50-320 

S 


0103230341 

50-416 


01031 70963* 

50-320 

5 


Q 103230726 

50-416 


01031 70S6B 

50-209 

0 


0103230726 

30-416 


01031 70573* 

30-299 

9 


0103240021 

30-416 


8 103 l 60446 

30-350 

P 


0103240037 

30-416 


0103) 00479* 

50 -320 

P 


0103240615 

30-414 


R103130361 

50-209 

R 


8103230441 

30-416 


0103100969# 

30-289 

ft 


8103230441 

30-416 


B 103 160606 

50-320 

P 


0103260199 

PR 


9103100697* 

30-320 

P 


0103270701 

30-416 


9103190595 

50-320 

P 


8103310400 

30-416 


0103190628 

50-209 

0 


9 1033 104 11 

30-414 


B 103 190634 

30-289 

0 


0103310663 

50-416 


8103190641* 

30-20? 

0 


9103310706 

70-2936 


8103190690 

30-289 

F 


8103310714* 

70-2936 


8103200247* 

30-209 

F 


0103310094 

30-416 


01O32CO293* 

50-289 

F 


9103310894 

30-416 


0103200304 

SO-289 

T 

Mississippi' Btate of 

0103120303 

8tat» P 


0103220613 

30-289 

P 

Mississippi. Unlv of, 

9103100HA 

NUREO 


0103230620* 

50-289 

P 

Missouri Steel Castings Co 

0103130302 

71-408 


0103230694 

30-320 

P 


0 I 03130310* 

71-403 


0103230703 

50-320 

P 

Missouri* State of 

0103170436 

30-483 


0IO323OQ43 

30- 289 

T 


8103260624 

30-403 


8103240243 

30-320 

P 

Missouri* tlnlv. of, Columbia 

0103100418 

30-104 


9 10324 0230* 

30-320 

P 


0103100423* 

30-106 


9103240296# 

30-330 

P 


8103180332 

30-104 


9103240449 

30-209 

F 


0103240471 

30-106 


8103240543 

90-509 

0 


0103240310 

30-104 


8103240343 

90-289 

0 


0103300297 

30-106 


8103240601 

90-289 

T 

Missourians for Safe En*rgy 

0103120306 

30-403 


8103230387 

50-320 

P 


0103130309 

30-403 


SI 03270679 

50-289 

P 

'Mitsubishi International Corp liubi. 

Of 0103100371 

XPORTLI 





Ml tSut l shi Corp. ) 




Q 103270683# 

90-209 

P 





8103270691 

30-209 

V 


8103100376* 

XP OR TL 1 


Bl 03300237 

30-320 

R 


0103230917 

XP0RTL1 


0103300264# 

30-320 

ft 


0103230949* 

xportli 


0303300292 

30-320 

P 

Mitsui 6 Co tU 8 A )• Inc (Subs of 

8102200260 

XPORTLI 





Mitsui U Co. .Ltd. ) 




6103300387 

30 -320 

F 


0103030790 

XPORTLI 


0103310303 

50-209 

P 





6103310601 

30-209 

P 


8103030803* 

XPOATU 


6103310602* 

30-289 

P 


0103310830 

XPORTLI 

Michigan Ststs Unlv. 

0103100446 

30-294 

l 

Mortana> Univ. of 

6103 170203 

50-123 






8103170203 

30-123 


01 03260329 

50-294 

F 


6103170208* 

30-123 

Michigan Technological Uni v 

0103040595* 

70-820 





Michigan! State of 

8103050266* 

90- 1 33 

f 


0103170208* 

30-123 


G\ 032 40 434 

30-341 

A 

Mountain Uest Research, Inc. 

8103190094* 

CONTPAC 

Mich(gan< um v of 

8103090693 

RES 


Mt Slrtal Midicel Center New York, NY 

8103030492* 

F01A 





NU0 Corp 

8103060337* 

30-061 


0103160590# 

CONTRACT 



81 03090521 * 

30-320 


8103260351 

MI8C 





Microtech {tidultrKL Ihc 

0103050630 

CONTRACT 



8103110340* 

30-038 

Middle South UtlMtlet. Ihc 

0103030000* 

COMM J 89 TON 


B 103 11 0678* 

30-361 

Mike Albert Leasing. Inc 

0103261092* 

contract 



0103 190279* 

CONTRA! 





NU9AC, Inc. 

8103100237* 

CONTRAl 


0103270671* 

contract 


National Aeronautics l< Specs Admin. 

B 103020638 

30-30 

Miller 4. Cheva 1 1 er 

8103030305 

87-39 





Minerals Eiploratlon Co (subs. 

of Union 0103240467 

40-8304 



0103020640* 

30-30 

Qll Co of California* 





Bl 03020646* 

50-30 


8103240490 

40-83B4 



0103020631# 

30-30 


9103240610 

40-8394 



8103020634* 

30-30 






0103030663 

30-30 

Minnesota Power fc Light Co. 

9103030774 

30-416 

S 




Minnesota, Stats of 

0103110501 

PR 



B 103030666* 

50-30 

Mississippi Power U Light Co. 

8103020351 

30-416 

0 


8103030692 

30-103 


6103020351 

30-416 

0 


8103030694* 

30-183 


8 1 03030697 

30-416 

0 

National Gypsum Co. 

SI 031 80737 

30-289 





Natural Resources Defense Council 

0103240123* 

70-143 


Q 103030697 

30-416 

0 





0103030725 

30-416 

0 


8103260069* 

P« 


8103030725 

30-416 

0 

Navy i Ospt. of 

0103130305 

71-310 


8103030742 

30-416 

A 


8103130318# 

71-310 


81030307*5 

30-416 

8 


8103100330 

71-671 







70-120 


UUHPUKArt SOURCE INDEX 


author 

AfT ll_l AT ION 


Navy. Dap t of. Tore** Afloat 


fUvy.Dapt of, Naval Re«»«rch Laboratory 
Nabraaka Public Pouar Diatrlct 


Ntu England Coalition on Nuclaar 
Pollution 


Na«i England Snail Butintaa Inva*tn*nt 
Corp. 


Haw Unicoi Stata of 
Haw York Univ. 

Now York Uni v. Matflcal Cantor Ntu York, NY 
Haw York. Btata Univ. of. Buffalo 


Haw York, Btata of 


Nawport Nawt Shipbuilding & Dry Dock Co 
f«ubi of TENNECO Corp > 

Niagara Mobawk Powar Corp. 


ACCESSION 

HUMBER 

SUBJECT 

CATEOORY 

AUTHOR 

AFFILIATION 

ACCESSION 

NUMBER 

SUBJECT 

CATEGORY 

S 1 0306009? 

71-421 



Q 10331 0938 

90-220 


8103060107* 

71-421 


Nlaaho-lwal Amarlcan Corp 

0103020639# 

XPOftlLlC 


01030601 1 P* 

71-421 


North Carolina £t«t« Univ 

0103030864 

90-1 1 1 


0103190763 

NUR£Q 



8103170622 

30-1 1 1 

1- 

0103030491 

90-296 

ft 

North Oakota- Stata of 

0103090390 

PR 


0103030300* 

50-240 

ft 

Northaaat Nuclajr Enargy Co (tvbi of 

010302039? 

50-336 

P 

81030 90490 

90-290 

P 

Nor thcaat Ut 1 1 1 tin > 




0103090493 

50-290 

P 


B 103330904 

50-245 

p 

«1 03090649 

90-290 

F 


8 J 03030904 

SO -24 5 

ft 

8103090304 

50-290 

n 


8103030909# 

50-245 

ft 





3103030909* 

50-245 

R 

0103090906* 

50-298 

n 





010311070?* 

90-298 

Q 


0103040630 

30-249 

a 

0103130132 

50-298 

r 


0103040633# 

50-243 

8 

8103130379 

90-290 

n 


0 1030 5 0608 

50-336 

s 

01031 30379* 

50-290 

R 


81000S0610# 

SO -336 

s 





G 1 03050612 

90-336 

9 

0103160418 

90-290 

p 





B 103 160 423* 

50-290 

p 


0103090616* 

50-336 

s 

810319099? 

30-290 

p 


0103050676* 

30-243 

R 

8103230120 

50-290 

F 


8103050676* 

30-249 

ft 

0103260 1 67 

30-290 

n 


0103060302 

50-213 

P 





Q 103060 3 02 

50-213 

P 

01032607 70 

90-2 9Q 

« 





0103260775* 

90-298 

ft 


0103090211 

50-336 

P 

8103261091 

90-299 

Q 


0103090337 

30-243 

P 

0103020414 

90-443 

0 


0103090340# 

30-245 

P 





0103090439 

50-245 

P 

0103060349 

50-443 

0 


B10309062B 

30-213 

P 

0103130429 

90-443 

a 


0103090628 

50-213 

P 

0103230533 

30-443 

T 


8103100240 

90-245 

0 

0103250329 

en 



0103100398 

30-245 

p 

0103270619 

WA0I6 MOT 


8103100909 

50-336 

5 





O1031CO9IO# 

50-336 

S 

0103270620* 

HAQTE HOT 









8103110629 

SO -245 

P 

0103250073 

Pfi 



0103110705 

50-245 

P 

0103020060 

50-247 

M 


□103120339 

50-213 

P 

0103040792* 

FDIA 



0103130429 

50-243 

P 

0103261 132 

30-07 

P 


0103160359 

30-336 

P 

0103261132 

30-37 

P 









0103170663 

50-245 

R 

0103261139* 

90-57 

P 


0103170666# 

50-243 

R 

0103261139* 

50-57 

P 


B 1032004 7 5 

BO-336 

P 

010303071 7* 

30-3 

P 


0103230665 

50-336 

P 

0103040736* 

90-247 

0 


8103230325 

50-243 

P 

0103040890* 

CONTRACT 










0103230391 

30-213 

F 

G103Q 60361 

PR 



0103230391 

90-213 

F 

□10306036? 

PR 



0103250391 

30-213 

F 

0103120284 

9t«ta Prog 


0103260357 

90-213 

P 

0103261000 

71-9033 



0103260957 

90-213 

P 

010303 0686 » 

50-220 

P 


0103270754 

90-243 

0 





8103300360 

30-213 

F 

0103030608* 

30-220 

P 


0103300360 

30-213 

F 

8103030793 

30-220 

B 


B 103300360 

50-213 

F 

0103030737* 

90- 220 

8 


0103310362 

90-243 

P 

0103040430 

80-410 

A 





0103060212 

50-220 

0 


8103310476 

50-243 

ft 





0103310402* 

30-243 

fi 

0103060299 

50-220 

R 


0103310482* 

90-245 

ft 

0103060309* 

90-220 

R 

Nor thaaa t Ut 1 1 i tlaa 

0103030746 

30-245 

0 

0103110971 

PR 



810309062? 

30-245 

9 

01031 10660 

50-220 

V 





8103120932 

90-220 

a 


8103050673 

50-243 

ft 





0 1 0306069 l 

PR 


0103120934* 

30-220 

a 


0103100411 

90-249 

J 

8103120036 

50-220 

3 


8103120431 

90-213 

J 

8103 120939* 

50-220 

a 


9103130426 

30-213 

J 

0103160462 

90-220 

i 





8103160467* 

90-220 

i 


81031 60359 

30-336 

P 





6103170591 

90-336 

ft 

0103160467* 

50-220 

i 


8103170594* 

30-336 

ft 

81 03160507 

50-220 

p 


6 1 03190603 

90-213 

P 

8103160579 

30-230 

p 


0103250930* 

PR 


0103170628 

30-220 

9 





0103170631* 

80-220 

B 

Northaaatarn Raaaarch fc T®atlng«lrc. 

0103030732 

71-419 






0 1 03030739* 

71-419 


0103160463 

50-220 

0 

Northaaatarn Univ 

8103090726* 

40-3293 


0103180659* 

90-220 

a 

North# rn California Po-jtr Agancy, 

0103130046 

PftOJ 


8103200938 

50-220 

<3 

Cal If ornl«' Stata of. 




8103200647 

30-410 

B 

Northarn Indiana Public 9*rvlca Co. 

Q 103030605 

90-367 

ft 

8103230994 

90-220 

0 









0103030823 

30-367 

R 

G 1032403 74 

50-410 

A 


8103090420 

90-367 

A 

8103240920 

90-220 

a 


0103100478 

90-367 

R 

6103250270 

50-410 

3 


0103240391 

90-367 

R 

0103260799 

50-220 

p 


8103250247 

90-367 

ft 

8103270316 

90-220 

0 








Northarn 3tat«a Powar Co. 

at 01 070552* 

50-202 

? 

0103270361* 

90 -MO 

a 


8101070592* 

90-202 

F 

QIQ3270710 

90-220 

p 


8101000283* 

90-202 

F 

0103270749 

30-220 

p 


8101080283* 

90-282 

F 

0103270790* 

50-220 

p 


8101220591* 

90-262 

F 

9103300008* 

50-410 

a 









6101220591* 

90-282 

F 

B1 03300232 

90-410 

A 


6 1 03020003 

90-282 

G 


i a 



6 1 03020083 

90-282 

C 


AUTHOR 
A e F (L t AT ION 


Northrop Research J. Technical Center 
Northwestern Oniv 
Nuclear Assurance Corp 


Nuclear Dynamics 

Nuclear Energy Service- Inc 


Nuclear Fuel Services- Ine (subs of 
Getty 01 I CO. ) 


Accession 

NJ.1QER 


0103020433 

0103020444* 

810303056b 

0103030565 

9(03030575* 

0103030375* 
8103030S07 
B 103030594* 
B 1 030307 1 0 
0103030730 

01O3O3O73& 

0103030739 

0103030730 

0103030028 

8103030828 

G 1033306 35* 
0103030035* 
8103030307* 
8103050207* 
0103050313* 

0103050610 

0103030522* 

0103090447 

P1031C0206 

8103100336 

0103*00361* 
0103130220 
0103130223 
0103130234* 
0(031 30234 * 

8103130463 
B1031 70009* 
B1O317OCC0* 
0103170158 
B1031 70158 

0 103 l 70192 
01031 70343 
8103170350 
01031 70330 
8103160523 

01031904 70 

8103190485* 

0103190661 

Q1002C0213 

0103200219 

0 I032C02 1 5 

8103200222* 

0103200522* 

61032C0222* 

91032O044&* 

0103200731 
0103200736* 
0103230766 
0103230777# 
B 1 03230003 

0103240293 

8103240334 

0103250131 

0103260687 

8103270477 

8103270673 
0103270675* 
0103300149 
8103300 260 

8103310170 

8103310170 
010331 0209 
8103310209 
0103310234 
8103310357* 

81 033 1 0357* 
0103300261 
B1O324O036* 
8(03110692 
01031 10007 

8103170209 
0103230121 
8103240616 
01 0316000 2 
0103090529* 

81031 10538* 
B l 03060669 

0103110460 

0103120402 


SUBJECT 

category 


50-263 B 
50-263 R 
50-202 R 
50-282 n 
50-502 0 

30-502 ft 
50-2A3 0 

30-263 P 
50-263 J 
20-20? J 

50-263 J 
90-263 J 
90-263 P 
50-202 * 

90-582 R 

50-282 ft 
90-20? ft 
50-282 P 
S0-SB2 F 
50-202 F 

50-263 S 
50-263 5 

50-263 P 
50-263 P 
50-202 ft 

50-202 ft 
30-202 F 
30-202 F 
50-282 F 
50-202 F 

30-263 9 

30-282 F 
30-262 F 
50-202 P 
30-262 P 

90-263 F 
50-263 J 
50-202 J 
50-202 J 
9Q-202 F 

30-263 ft 
30-263 R 
90-263 0 

50-263 1 

30-263 t 

30-263 ( 

30-263 1 

50-263 I 
90-263 I 
50-263 0 

90-306 S 
90-306 S 
30-263 8 

30 - 263 S 
30-263 F 

90-263 P 
90-292 F 
90-263 0 

90-263 0 

50-282 ft 

50-263 ft 
30-263 ft 
30-263 P 
90-263 P 
SO-282 P 

50-282 P 
50-202 ft 
90-202 R 
50-263 P 
50-202 R 

90-282 R 
30-107 ft 
CONTRACT 
71-901 0 
71-6690 

71-6690 
71-6690 
XPORTLIC 
40-0663 
90-209 G 

SO -338 P 
71-6450 

50-201 ft 
50-201 ft 


AUTHOR 

AFFILIATION 


Nuclear Packaging, Inc 


Nvclear Safety Associates 

Njcleef Safety Oversight Committee 
Nut tear Services Corp 

Nuclear Systems- Gam*® Industries Dlv 
Nuclear Transport & Storage. Inc 
O'Donnell & Associates. Inc. 


Oat fttdge National Laboratory 


0*k Ridge Uni vs 
Ogle Petroleum Inc 

Ohio Cl t 1 tens for Responsible Energy 
OMo un 1 v 

Ohio. State of 

Qhmart Cofp. 

Oklahoma Publishing Cc Dally OVlahomian 
-01 lahome City T ima* 

Oklahoma Steel Castings Co 


Omaha Public Pouer District 


ACCESSION 

NUMBER 

suajt 

Chine 

0103(20405# 

20- 20 J 

□103130726* 

70-143 

01O324O2OQ* 

70-143 

0103260306* 

70-143 

0103260891 

70-143 

0103270653 

70-143 

0103270033 

70-143 

B 103270844 

30-201 

0103270049# 

50-201 

8103270993* 

30-201 

8103300004 

3C-70J 

0103300021 

70-143 

0103300033 

70- M3 

0103300101 

70-143 

0103300183 

70-143 

9103040993 

71-911 

0103050431 

71-914 

0103170021 

?t-9l3 

0103170032* 

71-913 

0103260026* 

FOJA 

8103270134* 

FOIA 

0103050102* 

TO! A 

01 03 160224* 

contra 

0103180094 

KPQfiR 

0103090049 

FOiA 

0103030163# 

FO l A 

01 030501 7J* 

FOIA 

7909070116 

ftES 

8102170111 

PR 

Q 103020680 

RCB 

8(03030336 

hUR£0 

0103031067 

90- 3 M 

0103031071 

RE‘1 

0103031034 

ftE9 

0103031092 

REB 

01O3O4O49J 

NL'IIEO 

0103030023 

RE3 

0103090032 

RC9 

01O3O3OB32 

REB 

9103050039 

ftEB 

0103030046 

REG 

0103031013 

REB 

0103060193 

R£S 

0103090010 

NUREO 

01031 10665 

REB 

8103120761 

REB 

0103120051 

ft£8 

8103130003 

REB 

0103160004 

REB 

0103160473 

REB 

9103190432 

flES 

8103200094 

RE8 

0103230106 

NUREO 

G 103230239 

NUREO 

0103240033 

NL'REO 

0103250256 

NUREG 

9103250293 

NUflEO 

0103250629 

NUREO 

8103230646 

NUREO 

0 l 03260030 

NUREO 

8103240134# 

COPMJ0 

0103130497 

40-869 

9103310604 

40-D69 

81 031 00629 

50-440 

0103190020* 

CONTRA' 

0103230509 

PR 

0103290690 

PR 

8103200903 

RCOOD 

0103120030 

FOIA 

0103110219 

71-422 

81031 10220* 

71-422 

0103030622 

90-385 

0103030044 

90-285 

Q 103030852* 

50-2B5 

8103040908 

90-205 

0103090940 

90-269 

8103090941* 

90-289 

0103100070* 

50-289 

8103100091* 

50-205 

8103100100* 

50-205 

0103110971 

PR 

8103120350 

90-289 

0103100240 

90-285 

01 031 BOS 12 

90-289 


author 
AFF It. I AT | DM 


Or#ng* County. CA 

Qr*ng* County. VA 
Origan State Univ. 


Ott W*t*r Engineer*, trie 
Ptciflc 0 #« & Electric Co 


P‘tlMc L* 9 «i Foundation 
r, Inc. 


ACCE 66 ICN 

NUMBER 


0103100516# 
0103330160* 
0103240108 
0103240505 
01 032 7020 J 

0103270407* 
0103270416* 
0103310446* 
01033104SJ* 
0 J 031 10470 

0101070204* 

0103040700 

0103040710* 

0103230300 

0103230900 

0103230300 

0103230307* 

0103230307* 

□103230507# 

0I03230939* 

0103020914 

0103020516 

0103020379 

0103030803 

0IO3O3OQR3 

0103030000* 

0103030000# 

0103030226 

0103090233* 

0103030273 

0103090010 

0103050042 

0103030042 

0103060279 

0103060279 

0103120636 

0103130401 

0103130404 

0103130404 

0103130496 

0103130496 

0103130900 

0103130900 

0103130617 

0103130621* 

CH03I30624# 
0103160130 
0103160130 
0103170403 
0103170403 

0103170463 
□103170463 
0103170533 
0103170933 
0103170342 

0103170342 
0103170613 
0103170619 
0103170669 
0103170663 

01O3IBO409 
0103100929 
0 103200073# 
010320032? 
0103200670 

0103230332 
0103230332 
0103230333* 
0103230713 
0103230713 

0103240306 
0103240386 
0103240426 
0103240443 
□103260626 

0103260626 
01 03260072 
8103260877# 
81033000B7 
0103300007 

010330031 1 
0103310643 
0103030631 
0103120039# 
0103160971# 


SUBoECT 

category 


50-205 R 
?O-205 0 

90-205 f 
30-205 F 
30-203 P 

£0-203 P 

20-205 P 

30-285 P 
30-205 p 
30-273 h 

90-330 f 
30-243 P 
30-243 p 
90-106 fl 

90-106 R 

50-106 R 
90- 1 06 R 
50-106 R 
50-106 fi 

contract 

90-275 G 
90-133 j 
30-279 v 
50-275 0 

90-279 0 

90-273 o 
90-273 0 

30-133 R 
50-133 P 
90-273 A 

30-273 A 
90-275 0 

90-275 o 
90-279 a 
90-279 A 

90-279 A 
PROJ 

30-273 0 

30-279 C 
90-273 0 

90-279 G 
90-279 0 

30-275 0 

PROJ 

proj 

PfJOj 

30-273 P 
30-275 F 
50-275 A 
90-279 a 

30-275 F 
90-273 F 
30-273 F 
90-279 F 
30-275 A 

30-275 A 
30-275 A 
30-275 A 
30-273 A 
30-275 A 

90-275 8 

REOOD 

PROJ 

30-273 A 
90-279 0 

30-275 A 
30-279 A 
30-275 A 
30-273 0 

30-273 0 

30-273 A 
30-273 A 
30-273 F 
30- 1 33 P 
30-273 0 

30-273 0 

PROJ 

PROJ 

30-273 A 
30-275 A 

30-275 A 
50-275 F 
PR 

CONTRACT 

CONTRACT 


A'JTMCR 

AFFILIATION 

o^.on., a. ,„,, rSc , 

P4UHnd*r JlJr e4 Corp 


P*nnfi»l4 Corp 

Penn v< lvenie Pct*r \ t_ijH Co 


ACCESSION Str3*.tC 1 

f.-J“3ER CATFGORy 


8103240411 33-2G9 f 

81 C 2 D 4 O 703 40-2259 

31O3C4O7E0* 40-2259 

6103060053 40-6^22 

0103170467 40-2259 

8103170470* 40-22 SV 

6103261016 40-4492 

9 1 0326 j 022* 40-4492 

81O331O&O0 40-J239 

6103310650 40-2259 

8I032C0620 50-209 h 

610302C41O «0-'97 * 

9103020410 SC-007 K 

3103020425* SO-337 * 

0103020429* 50-307 k 

0103030760 S0-3S7 A 

0103030760 50-307 a 

8103030812 50-307 s 

0103040273 30-307 a 

0103090408 30-307 s 

8102090615 30-307 a 

0103090613 50-307 a 

0103100192* 50-307 s 

0103100368 50-307 A 

01O31CO36S 50-387 A 

8103100443 50-307 s 

0103100443 50-337 9 

0103100553 50-387 a 

0103100553 50-307 a 

0103110705 50-307 s 


8103110705 50-337 Q 

01O312C46O 70-2937 

0)03120463# 70-2937 


01031 30335 

50-307 

0 

0103130385 

50-307 

C 

0103130421 

SQ-3S7 

A 

0103133421 

50-397 

A 

8103)001 1 4 

50-387 

A 

8103180594 

50-307 

A 

0103200571 

50-387 

E 

0103200751 

50-307 

G 

0103200751 

5C-3B7 

0 

0103200757# 

50-307 

0 

0103200757# 

50-387 

0 

0103200763* 

50-307 

0 

0103230429 

50-307 

X 

0103230429 

50-307 

K 

0IO323O437* 

50-307 

k 

0103230437* 

50-387 

k 

BI03230B1? 

50-307 

0 

0103230819 

50-387 

a 

8103230831 

50-307 

o 

0103230931 

50-307 

0 

0103230834# 

50-397 

a 

6103230634* 

50-307 

Q 

0103230842 

50-397 

o 

BIO323C042 

30-387 

0 

0103231091 

50-387 

s 

0103240436 

50-397 

A 

0103240436 

30-397 

A 

B 103270341 

50- 387 

A 

0103270341 

50-307 

A 

8103270530 

50-397 

A 

8103270538 

50-387 

A 

0103270621 

5O-3>07 

A 

81 03270621 

50-397 

A 

6103270657 

50-307 

6 

0103270657 

50-307 

E 

0103270660 

50-307 

A 

0103270668 

50-387 

A 

8103270606 

50-307 

A 

8103270606 

50-30 7 

A 

0103270711 

50-30 7 

A 

0103270711 

50-387 

A 

8103270713 

50-387 

0 

8103270713 

50-307 

Q 

8103270731 

50-387 

A 

01O327Q731 

50-387 

A 

8103270734 

50-367 

I 

8103270734 

50-307 

I 

8103270737 

50-387 

A 

0103270737 

50-307 

A 

0103270742 

50-307 

A 

B103270742 

50-307 

A 


AUThCR 
APFlLf AT I C-J 


P»rf., v lw*M* Statt un»v 
Pfnn^yivfnia. Staff of 


P»opU for Erif r gy Progr#., 
Pftfffrtorn S, Coolfy. p a 
PMI adtipMa Eltetric Co 


ACCESSION 

NUMBER 


8 103??0799 
9 1 03270799 
0103270003* 
0103370802* 
0103300314 

01O33CO3 1 4 
0 1 03300382 
01O33CO302 
0103310431 
8103310431 

01033(0437 

0103310437 

0103310434 

0103310454 

9103310462 

8103310462 

0103310460 

0103310403 

0103310496 

0103310496 


SUBJECT 

CATEOCRV 


50-307 A 
50-387 A 
50-307 A 
30-367 A 
30-207 A 

30-307 A 
30-307 A 
90-397 a 
30-307 A 
30-307 A 

50-307 A 
50-307 A 
50-387 A 
50-307 A 
30-387 A 

50-387 a 
50-307 a 
30-307 a 
50-307 A 
50-307 a 


0IO331O5O1 50-307 a 
8103310301 50-387 a 
0103310511 50-307 f 
8103310511 50-387 f 
8103310532 30-307 a 


0103310533 

0103310366 

0103310566 

0103310628 

0103310620 

0103060609 

0102270390* 

0103030620 

8103050623 

0103050653 

0103050671 

8103030679* 

8103030709 

0103190435 

0103190620 

0103200407 
0103200713 
9103230017 
0103260763 
B 1 0327002 1 a 

0103230639 

B103260393 

9103020643 

9103040651 

0103030210 

B1 030502 10 

8103030222* 

0103050222* 

9103060432 

8103100252 

8103100621 

8103100623 

8103100624 

0103100626* 

8103100630 

8103110170 
01031 10495 
8103110339 
81031 10640 

8103110634 

8103110638* 

9103110729 

8103120367 

8103120367 

8103130031 

8103130242 

0103130242 

8103130303 

8103130507 

0103170360 

8103170360 

0103170304 

8103170384 

0103170304 

0103170304 

01031 7OS04 
8103170304 
0103170304 
0103170304 
0103170606* 


30-307 a 
30-387 A 
50-307 A 
30-307 A 
30-307 a 

30-3 8 

30-171 P 
30-289 T 
30-209 T 
20-289 0 

30-209 T 
30-209 T 
50-209 T 
30-289 H 
90-269 0 

30-289 0 

50-289 0 

PR 

30-209 0 

30-320 H 

50-70 0 

30-400 © 

30-277 P 
30-277 3 

90-277 R 

30-277 R 
50-277 ft 
30-277 R 
50-277 Q 
30-332 0 

30-270 8 

30-277 8 

50-277 0 

30-277 0 

50-277 8 

REQOD 
30-270 8 

30-277 Q 
30-277 P 
30-278 s 

30-270 g 
30-270 S 
30-277 v 
50-277 V 
REQOD 

30-277 F 
30-277 p 
50-332 A 
30-277 p 
30-277 j 

50-277 J 
30-171 I 
90-171 | 

50-171 I 
30-171 I 

30-171 t 
30-171 | 

30-171 r 
30-171 1 

30-171 j 


AUTHOR 

affiliation 


accession euojecr 

NUMBER CATEGORY 


0100170606* 50-171 t 
□100170606* 30-171 I 
0 1 031 70606 * 30-171 I 
0100170606* 30-171 f 
0103170606* 30-171 j 

0103170606* 30-171 1 
0103170606* 90-I7J f 


0103100223 
P 1 031 EJ0223 

U 103190160 
0103190926 
0103190926 
0 1 03190930' 
01031 90330* 

0103190334 

0103190334 

0103190339 

0103190939 

0103190342 

0103190342 

0103(90349 

0103190343 

0103190347 

0103190347 

0103(90349 
0103190949 
0103190332 
0103190992 
0 1 03 190999 

□103190993 
0103190936 
□103190936 
0103190930 
PI 03 1 90990 

0103190960 
9103190960 
□103190963 
P 1 031 90363 
□103190966* 

0103)90969 
0103190969 
0103190370* 
0103190970* 
0103 190371* 

0103190371* 

□103190974* 

0103J90974* 

□103170377 

0103190377 

0103190302 

□103190902 

0103170306 

0103170006 

OI03I709B8 

0103190300 

0103190991 

8103190971 

8103190994 

0103190994 

0103190390 

8103190990 

□103190602 

8103190602 

8103190609 

□1 031 90609 
8103190690 

01031 906 90 

0103190632* 

8103190692* 

0103190633* 

8103190693* 

01 031 90696* 
8103190696* 
8103190699* 

8103190699* 
8103300069* 
8103200330 
B 1 03200330 
8103200470 

8103200478 
8103200920 
8103200920 
8103230692 
8103290289 


-27 7 Q 
SQ-277 0 

90-277 0 

90-27? r 
90-392 K 
90-332 K 
30-392 » 

30-352 k 

90-332 H 
90-332 n 
90-332 k 
90-332 K 
30-337 K 

30-352 h 
30-332 h 
90*352 r 
30-332 K 
30-337 M 

90-392 K 
00-392 k 
90-392 K 
90-332 h 
90-092 Hi 

90-337 K 
30-333 ft 
90-333 K 
90-232 ft 
90-392 * 

30-092 r 
30-332 ft 
30-032 A 
90-092 A 
00-332 A 

30-333 A 
BO - 3 32 A 
30-392 A 
90-332 A 
90-032 A 

30-032 A 
30-032 A 
30-002 A 
30-092 ft 
00-032 ft 

00-032 ft 
00-032 ft 
30-392 ft 
00-092 ft 
90-332 ft 

90-332 ft 
90-032 ft 
30-032 ft 
30-032 ft 
90-052 ft 

30-032 h 
00-392 ft 
90-332 ft 
90-392 ft 
00-332 K 

90-392 ft 
90-332 C 
30-032 C 
90-332 C 
30-092 C 

90-092 C 
90-092 C 
90*092 C 
30-032 C 
90-092 C 

90-332 C 
110-092 0 

30-277 0 

90-277 0 

90-277 F 

90-277 F 
50-27 7 P 
90-277 P 
90-092 A 
90-277 F 


AUTHOR 

AFFILIATION 


Pfy*itl*n* for 9oc|*| Fir • p ont 1 b I l 1 
Piciard Low* 6 Oorrlcli. Inc. 

P|Ckerif< Low* & Oarrlek 

Pittsburgh* Univ of 
Plateau R»»ourtMi Ltd 


Pollution tt Env 1 ronmant* 1 Problem*, 
Pollution Environmental Problem* 
Porter County Chapter In t or vonor t 


Portland Oenaral Electric Co 


Poror Authority of tht Btata of M*u 


ACCESSION 

Number 


□103260136 
0103260271 
0103260604 
0103270013 
G 1032 70403 

0103270403 

0103270414 k 

G10327O414* 

0103270424 k 

8103270424* 

0103300303 

0103300303 

0103300300 

0103300316 

8103300316 


SUBJECT 

CATEGORY 


50-463 0 
PR 

90-352 A 
50-352 0 
50-277 p 

30-277 p 
50-277 p 
30-277 p 
30-277 p 
50-277 p 

50-332 0 
50-352 0 
50-270 S 
30-352 S 
30-332 g 


G1 03300342 
0103310642 
□103030630 
0103020220* 
0 1 031 70130* 


30-277 g 
50-277 0 
50*030 a 
30-329 a 
90-320 R 


0102260677* p 0i A 

□103040464 40-0696 

0 103030106 40.7059 

□103030106 40-7069 

01O3IQQO27 40-0674 


8103100027 40-0674 

□103200110 40-0690 

Inc 0102020293 Pfl 

0103270721 50-293 Q 

01 03030603 30-367 o 


□103030707 

50-367 

0 

□103190332 

30-367 

o 

□1 0302036? 

30-344 

8 

□103020363* 

30-344 

8 

□103030646 

50-344 

a 

□103030661* 

30-344 

Q 

□103030041 

30-344 

f! 

QI03030Q4a* 

30-344 

n 

0103030360 

30-344 

p 

□103030790 

30-344 

p 

□103090394 

50-344 

p 

□1031 10376 

90-344 

j 

0103160037* 

30-344 

F 

0103160042* 

90-344 

F 

□103160673 

50-344 

ft 

Q 1031 60670* 

90-344 

R 

0103170317 

30-344 

a 

01031 70440 

30-344 

p 

0103170474 

30-344 

f 

0103170608 

30-344 

p 

0103170492 

30-344 

u 

0103200240 

30-344 

p 

0103200234* 

30-344 

p 

0103200264* 

30-344 

p 

□103200331 

30-344 

p 

0103200533* 

30-344 

p 

□103200360* 

30-344 

p 

0103230204 

30-344 

Q 

□103231100 

30-344 

Q 

PI 03240349 

30-344 

F 

□103240014 

30-344 

F 

0103260392 

30-344 

P 

□ 103270633 

30-344 

P 

□103270760 

30-344 

P 

0103270770* 

30-34* 

P 

0103270773* 

30-344 

P 

0102260360 

30-333 

P 

0102260370* 

30-333 

P 

8102260372* 

30-333 

P 

0102260373* 

30-33 3 

P 

0103020376 

30-333 

P 

0103020303* 

30-333 

P 

0103020371* 

30-333 

P 

0103020491 

30-206 

P 

0103020473* 

30-286 

P 

0103030333 

30-206 

P 

Qt 03030360* 

30-206 

P 

0103030969* 

30-206 

P 

0103030707 

30-3 

P 

8103030707 

90-3 

P 

0103030707 

30-3 

P 

8 10303071 C* 

30-3 

P 

0103030712* 

30-3 

P 

0103030712* 

30-3 

P 

0103030726* 

90-3 

P 


AFE IL I AT fCN ACCESS! ON SU3./EC T 

■ VJM&E ft CAT EC 06/ 


0IO3J3O729* 30-3 P 

0103030733* 30-3 P 

8103330733* 30-3 P 

a 103030900 50-;ei s 

0103030696 30-033 p 


BV03C 40483 
9103040493 
0103040325 
BI03C40641 
9103340660 

8103040697 
01030203 II 
0IO3O5Q313* 
B1030207S2. 
0103060396 

0103060432 
0103560443 
01030*0393 
0103100203 
0 1 03 1 COS 2? 

9103100627* 
9103100634* 
0103110520# 
9103110532* 
01031 10534* 

91031)0535 
91031 10337* 
9103110571 
8103130393 
0103130397* 

0103130336 

9103130348* 

0103130360* 

3103160683 

0103160607* 

8103160726 

9103160739* 

6103160739 

0103160742* 

9103160743 

9103160744* 

0103170391 

0103170646 

0103170651* 

0103190496 

0103230264* 

8103230552 

0103230330* 

9103240195 

0103240441 


50-247 G 
50-247 G 
30-206 P 
50-286 H 
50-296 P 

50-296 P 
50-333 ft 
50-333 ft 
50-333 0 
50-28* F 

50-266 Q 
50-286 0 
PR 

50-333 Q 
50-286 ft 

50-206 ft 
20-204 ft 
50-286 Q 
50-20* Q 
50-206 0 

50-333 S 
50-333 £ 

PR 

50-333 R 

30-333 n 

30-333 P 
50-333 P 
50-333 P 
50-206 ft 
30-286 R 

30-333 9 
50-333 3 
50-333 S 
50 - 333 3 
30-333 S 

30-333 S 
50-286 P 
30-333 S 
30-333 S 
30-333 v 

50-333 0 
30-313 a 
30-333 0 
50-2B6 F 
30-333 S 


Power Piping Co b a Harlan Electric 
Co. 1 

Prairie Alliance 

President of U8 t EtecutWt Office* 


Princeton Univ 


Proctor 6 Oanble Co. 

Public Interest ftetierch Group- Nej York 
Public Interact Research Group* 

Hath lug ton 

Public Bervlc* Co of Colorado 


8103240447# 

9103240323 

0103240346 

0103240603* 

9103260315 

0103260527* 
0103270669 
B 1032 70736* 
0103270738* 
0103270764 

B 103270764 
8103270813* 
010331 0487 
9103310491* 
8103310664 

B103310669* 

0103190002* 

0103170302 

0103050064 

0103180601* 

9103180602* 

0103270010* 

8102260743* 

8103230629* 

0103260439* 

8103041001 

6103100672 

8103260863* 

0103030208 

8103030671 

0103030677* 

8103030703 

0102030741 


30-333 

S 

30-206 

P 

50-333 

S 

30-333 

s 

30-206 

s 

30-206 

s 

30-286 

0 

30-033 

F 

30-333 

F 

30-347 

P 

30-247 

P 

30-333 

0 

30-206 

P 

30-296 

P 

50-333 

9 

50-333 

0A999 

S 

90-461 

PR 

H 

COMMISSION 

COMMI6SION 

COMMISSION 
FOl A 

50-369 

0 

COMMISSION 

FOl A 

30-247 

FOIA 

0 

PR 

30-267 

8 

30-267 

9 

30-267 

P 

30-267 

P 



ACCESSION 

I.JM0ER 

SUR-ECT 

category 

0103030744 

50-267 

P 

G 1 03030943 

50-267 

P 

0103040634 

50-267 

V 

0103050013* 

50-267 

0 

01030502/6 

50-267 

R 

0103050303 

50-267 

R 

8103060234 

50-267 

R 

0103060605 

50-267 

R 

81031 CO401 

50-267 

R 

0103100403* 

50-267 

R 

8103100379 

50-267 

5 

0103)00 902* 

50-267 

S 

0103100604 

50-26? 

R 

0103100606* 

50-267 

R 

01031 10524 

50-267 

5 

81031 10527 * 

50-2*7 

S 

BJ031 10554 

50-267 

P 

01031 10792* 

50-267 

0 

9103160492 

50-267 

F 

6103160699 

50-267 

I 

0103160703* 

50-267 

1 

6103190705 

30-267 

F 

0103190056 

50-267 

F 

0103240476 

50-267 

P 

0103240490* 

90-267 

P 

0103240669 

71-6347 


0103300001 

PR 



0103300067 50-267 F 
e!033COm* 50-267 F 
9103300193* 30-267 F 


0103310737 30-26? 8 
B . GI03310744* 50-267 G 
P ' ,Mlc S* r ^«cf LC c f (ndUm. t«c 6103040725 50-546 3 

91 03040725 30-346 G 
8103050389 30-346 A 


0103050589 

9103030661 

010303068! 

0102050069 

0103060332 


50-946 A 
50-546 H 
50-346 H 
30-546 0 
50-346 3 


ai03ll057l PR 

0)03130029 REOCD 
0103100710 30-346 

0 ] 03 1 807 1 6* 50-546 

010319021 1 « 30-946 


Ptp&lil Service C6 3/ Ntu H4«piSirt 9J03040602 

0103180310 

p ki „ * 0103270406* 

s,rvlf » EHUMf l> Oat Co o f Nay 8101070333* 

0101220627 * 


30-443 

30-443 

50-443 

50-272 

50-272 


I 

I 

0 

0 

8 

0 

P 

P 


author 

AFFILIATION 


Puerto fttco Hater Resources Authority 
Purdue Research Foundation 
Purdte Univ 

0j£d City Getting Laboratory 

Radiation Research Associates 
Radiation Technology 


Randolph Anoc lates. Inc 
Reactor E* per l men t « . Inc 
Rehat OrJup. Inc 

Rensselaer Polytechnic Inst 


Resource Co'*-Jni tie*. Inc 
Reuter-Stokes. [n t . 

Rhode Island. Btate o# 


ACCP Dili ON 

♦iUtturu 


CUflJ 

CATC 


0103170271 

93-2/ 

01031 70271 

30-27 

n i o:i 1 703 1 :t 

30-27 

Ol 031 7031 S* 

30 27 

0 1 0.’J 1 705V* ■ 

30 -17 

ijio;uho3;»/ 

80-27, 

nioriirjosM 

SO' J/. 

moninofiMip 

90-27, 

mo3i9on:i 

fK>' 33 

1110:1190703* 

30-27- 

HI 03200303* 

50-33! 

01 032304 01 

30 271 

HI 0323053? 

3CI-.I1 : 

m 012307 13 

90-27, 

It 103330713 

DO-2/; 

0103240360 

30-2?; 

0103240736 

30-2/; 

III 03240736 

50 -27; 

0103290420 

50-272 

HI 03290669 

I'll 

11103310331 

90-272 

01 0113 10626 

80-2/2 

0103310632* 

30-2/2 

0103310711 

50 272 

01 033107 III* 

90 -272 

0103310724 

30-272 

Cl I01UI 0730* 

30-2/2 

0103200/43 

90-3/6 

0103040764* 

CON III A 

til 0.30 4 03311 

NUfft 0 

HI 0329046V 

VI -425 

Hl0:i250473* 

71-429 

0103020707 

N’JflCO 

(1103070011/ 

71-420 

III 030700(17 

71-420 


mcriovcovt* Vt-4i.'0 

(1103090091* /l- 420 

mo:ii709i9B 27-39 

Hi 0:1020700 KI'OHH.J 

HI 0326 1 062 » Cl IN I H AC 

01030301 37* CUN I MAC 

mouovouisr nuni.o 

1)10312024(1* CUN Til AC 

nio;iihov 37- ru:viiH 

(110:1170372 50 *'223 


uio:io9oi;j 6* ccmitAc 

CU0J1907VU mmi.r 

Cl 1 0309004 1 fit* to P 

(110312039/ CbVale P 

Cl 1 03170025* /O-1J30 


8102200162 

0103030004 

0103030009# 

0103030012* 

0103030670 


50-219 P 
30-272 P 
90-272 P 
30-272 P 
50-272 S 


Rhode** 0. 

Rio Alpori. Ltd 


0103270667 90-IVJ 

01 033 70604 « CCJN Til AC 

(mj:iu.o<i79 lo-umii 

11103290740 40-fK)iM 

U 103260693 40-00(14 


0103030602* 50-272 
0103030762 30-272 
0103030767* 30-272 
0103030772 50-272 
01030307 75* 50-272 


B 103090208 
0103030344* 
8103030344* 
9103050331* 
0103030351* 

0103050690* 

BI03060464 

0103060464 

9103060471 

0103060471 

0103060347 

0IO3O6O532* 

6103060744 

8103090534 

0103090336* 

8103090607 

8103100131* 

6103110106 

8103110379 

6103160469 

B10316046B 

6103160513 

6103160523* 

8103160531* 


S 
8 
8 
S 
8 

5Q-272 P 
90-272 F 
30-272 F 
50-272 f 
50-272 F 

20-272 0 

50-272 0 

50-272 0 

50-272 0 

30-272 0 

50-272 R 
50-272 0 

PR 

50-272 S 
50-272 B 

30-272 j 
30-334 8 

REOOO 
30-272 P 
30-272 P 

30-272 P 
30-272 P 
30-272 P 
50-272 P 


Riverside, ca 


Rochester 0a» L Electric Corp 


Rockwell international Corp 
Rocky Mountain Energy Co 


01 0:il 10604* 

tno.n »0775* 


3o:jaj 

50-7161 


0103130046 

moj 

0103030704 

30 

-244 

inojonooicj 

90 

-244 

01030301116 

30 

-244 

0103030(119* 

30 

-24 4 

(1103060199 

50 

-244 

0103090423 

50 

-244 

□1 03070429* 

30 

-244 

0103070531 

30 

-244 

0103100373 

90 

-244 

0103100447 

30 

-244 

0103100520 

DO- 

-244 

□ 1 03 1 00900 

30-244 

01031 704 1 U 

50- 

-244 

0103170421 

50- 

*24 4 

0103200423 

80- 

■244 

0103200570 

so- 

*244 

G 103200504 

so 

•244 

0103200997 

30- 

244 

0103200590* 

30- 

214 

0103230242 

30- 

244 

0103260619 

so- 

244 

010327070? 

30~ 

24 4 

0103300203 

50- 

244 

0103090349 

30- 

329 

0102260105 

40- 

0300 

0103031 016 

40- 

0300 

01 031 00620 

40- 

8300 


AUTHOR 

affiliation 




Roiu«l 1 Park K#irorl«| Institute 


Retort Control «. Inc 
SK Jnc 

FSirrarento Municipal Utility DlitrUt 


5* 1 1 Ertrgg Alllanci 

6« 1 it&ury» RA 

fi*n Antonio* TX 
Bin Climnli. CA 
San Oiigo Oil V EIkUU Co 


ACCESSION 
NUMB EH 


0 1 03 ] C0f>2 0 
0103100631* 
0JO31COA31 # 
01 032607 01 
01 03260705* 

0103040400 
0103040603 
0103130414 
□ 103170 9-T7 
HI 03 1706 14 

0 1 03100D64 
01031000 73)1 
0103100000# 
0 1 Q2230&A 3 
01 022705*3 

01031 10206# 

0103030303 

0103030735 

0103030740# 

0103030761 

0103030766# 
0103030013 
01 03030020# 
01O3O4CO16# 
0103040320 

0103040637 
0103040740 
0 1 03030330# 
0103100360 
01031 10362 

01031 IQ334 
□1031 10500 
lit 03 1 1064 4 
□103120371 
0103130961 

P103130504 

0103130595# 

0103130600 

0103130600# 

010317044^ 

010317064V 
□103170649# 
010317063/ 
0103170661 # 
0103170664 

0103170667# 

□103100662# 

0103100794# 

0103170967 

0103190960# 

0103230720 

0103230732# 

□103240417 

0103240433 

0103240497# 

0103240460 
0103240463# 
01032601 OB 
0103270519 
0103310961 

0103310967# 
B1 033 10603 
0103090692 
01031B0642 
0103200639# 

0103190649# 

0103020434# 

0101090104* 

□101090104# 

0103090367* 

0103030940# 

8103090340# 

0103030393* 

0103030335* 

0103030960# 

6103030360# 
0103030369# 
8103030363# 
S 103050971* 
6103030371# 

8103050976# 

0103050376# 

0103050301* 

0103030301# 

0103110604# 


6C3J£CT 

CATEGORY 


40-83R0 
40-0300 
40-0300 
40-03 80 
40-0380 


90-471 

0 

90-443 

0 

S6-47J 

G 
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B 103 (70085 

0 1033904 09 

50-327 

3 

0103170141 

0103090409 

90-327 

6 

0103170194 

01030905 31 

50-553 

£ 

8103170194 

8103090604 

50-390 

£ 

8103170194 

6103390630 

30-430 

S 

0103170322 

01O3C9O6O6 

90-430 

9 

0103170322 

B I C3 090693 

50-320 

e 

0103(70325* 

0103100201 

50-510 

s 

0103170325* 

6LQ31C0323 

SO -259 

p 

8103170376 

8103100323 

50-257 

p 

01O317O3BV 

0103100325 

30-257 

p 

01031 7040B 

0103100453 

50-328 

A 

0103170413* 

6103*00468 

30-327 

9 

0103170459 

B103100477* 

50-327 

9 

8103170459 

0103100400 

30-327 

9 

8103170502 

0103100486* 

30-327 

8 

8103170502 

0103100490 

30-327 

S 

8103170520 

81031C0496* 

50-327 

8 

8103170530 

9103100500 

50-32 7 

8 

0103170936* 

0103100504* 

90-327 

S 

0103170540 

8103100508 

30-296 

8 

8103(70546 

8103100516* 

90-296 

3 

0103170546 

8103100601 

50-257 

P 

8103170546 

0103100601 

50-259 

P 

8103170549* 

0103100601 

90-239 

P 

8103170550* 

0103100603* 

50-259 

P 

0103170503 

0103100603* 

30-259 

P 

8103170590 

6 1 03 J 00603* 

50-35? 

P 

0103170995* 

8103110414 

£0- 239 

P 

8103170614 

8(031 10414 

50-259 

ft 

0103170624 

8103110414 

50-259 

ft 

0103170624 

01 03 1 10433 

30-328 

S 

8103100200 

0103110440* 

30-239 

ft 

0103100207* 

0103110440* 

50-259 

P 

B 1 03100207* 

8103110440# 

50-259 

P 

9103180395* 

8103110476 

30-327 

R 

8103100392* 

0103110476 

50-327 

ft 

8103100544 

01031 1 C47 7 

50-327 

S 

0103180362 

8103110481* 

50-327 

ft 

01031 80702 

0103110401* 

50-327 

H 

8103100686 

0103110486* 

50-327 

S 

8103190806 

81031 1050S 

PR 


8 103 160086 

01031 10522 

50-430 

ft 

8103101151 


50 -a 

eo-a 

50- 3 
50 -3 
SO- 3 

eo-i 

90-3 

50-3 

50-1 

40-1 

50-3 

TflPfi 

TOPR 

50-3 

50-2 

50-5 
50-4 
SO -4 
30-3 
30- * 

SC- 2 
90-5 
30-4 
50-4 
30-0 

so-a 

50-3 

50-3 

30-2 

30-2 


30-3 

30-2 

30-i 

50- 

£0-2 

30-2 

50-3 

30-2 

50-2 

90-2 

30-3' 

30-3 

30-3 

50-3 


SO-1 

50-3 

30-3 

30-3 

50-3 


50-0 

30-0 

50-0 

5C-2 

50-0 

30-0 

50-2 

30-2 

30-2 

30-2 

SD-P 

30- 

50- 

50-: 

30-3 

30-3 
50- ? 
30-0 
40-1 
4C-1 

40-1 

30-3 

50-0 

50-3 

50-3 

30-5 

80-2 

30-2 

50-2 

PESO 


AUTHOR 

affiliation 


accession 

number 


B1031VOI76 
0 1 00 J 902 12 
01O319O2J2 
010319021 7* 
fi) 03190217* 

0103200542 
0 1 03200349* 
0103200577 
0103230451 
□103230490 

©103230540 

0103230343 

0103230340 

01032.10792 

CU01230790* 

0103240274* 
0103240274* 
0 103240293* 
0 l 03240297* 
0103240341 

OI0324034J 
0103240341 
£J 1 03240404 
0103240404 
01032404 |3 

K 1 03240420 
0103240430 
0103240433 
0103240432 
(1100240450* 

tit 032 404 b! 
CI10324046A 

11103240460* 
□103240470 
CU 03240404* 


SUSjfC^ 

CATEOOflY 

90-227 p 
50-32? p 
90-327 p 

50-327 p 
90-32? P 

50-127 n 
30-327 q 
20-510 A 
30-320 a 
30-390 j 

30-239 p 
50-259 P 
30-259 p 
90-296 fi 

50-296 0 

50-430 0 
50-433 0 
50-439 0 
50-430 Q 
30-259 p 

50-259 p 
20-259 p 
90-320 Q 
50-320 & 
50-259 f} 

30-120 g 
90-510 s 
50-259 s 
90-259 8 
50-259 g 

90-296 S 
30-327 o 
90-296 g 
"0-296 fi 
50-296 s 


AulhOR 
Af F J(- Ia7 jo'j 


Te^nMi*e. Stat* z t 


Terry Cotf 
T^tor E i ? 1 of *i ion 
T «*ai A ft If On tv 


OMJliftj Co 


1n f 


Tei«>* tnttnaeau. liu 

T .*a. Ko«U*r Dw l»„>, C t E ff 


= :* ■ ? 
Oj roi 0 4-:.j. 

a*c:oi : a-?* 

J j 1 C J ■ 

V-331C 4Fi 
f*Kj3ll4‘* 

eic:.j:C4?> 
5i ' j?) ' * 

clCIDiOi;** 
5i i 

* 10531:551 
«IC 531C555 
91 0 3 j: 05 S 5 

SK331C55V 
B) .'V::C5t; 
BI0j3:5594* 
AlC2DlC5".9 

;s 

eicj3: 

B ! 1 3? i Gi 24 
9l03DiC?9l 
QIC 5310759* 
E01 20403 »0* 

S10312J291 
OtSOTtOtS? » 
0j02: f 0l24 
gio503:9®9 
9tC:*24G234* 

eic:*24::3?* 

9103310542 

6102270774* 


S'.H.jFCr 

'AT£CS*V 


50-327 p 
30-310 s 
30-327 p 
30-327 r 
50*390 Q 

50-327 u 
5O-430 s 
5v*43Q s 
50-327 R 

52- 327 p 

53- 327 
5C-430 
5 3-416 
5C-320 
53-430 

‘ 0 - 430 S 

50-260 S 
50 -*'6C S 
53-390 S 
53-430 S 

53*430 q 
33-433 Q 
53-259 s 
5 3-259 s 
53-327 F 

State Prcq 
33-161 a 
43-0701 

71-9034 

CC*? 1^3 lot 

COmISS I <J;| 
30-39 P 
50-24? r 
1 p Dfl 1 l J C 


tJ 101240913 00-037 0 
0103240340 90-296 S 
£1103240949* 90-296 8 


n 1 O3340V/1 

90-43Q 

0 

0103240607 

30-127 

0 

Ul 03250041 

PR 


ni 0120010? * 

30-418 

o 

fi 1 03250107* 

30-410 

Q 

0103200297 

50-327 

6 

11103290299 

30-260 

a 

0103200306* 

30-327 

a 

Hi 03230313* 

50 260 

8 

[11 033304V 7 

30-32? 

a 

0103250907. 

30-327 

8 

01032600)9 

90-327 

0 

OJ 0326001 9 

30-327 

3 

HI 03260 l2i 

30-239 

0 

0103260131 

30-299 

0 

0101260121 

30-239 

0 

tU 03 260239 

30-239 

F 

Cl 03260239 

30-239 

F 

0103260239 

50-259 

F 

01032604 77 

90-237 

0 

mo:i;’60477 

90-259 

0 

01032604 77 

50-239 

Q 

0103261 122* 

30-327 

0 

0103261 1 no 

90-259 

0 

010326 1 |(10 

50-259 

0 

0103261 lflO 

90-299 

0 

□ 1032612)1 

20-239 

0 

□ 10326121 J 

30-239 

0 

8 1 03261 ?l 1 

30-259 

0 

0 1 032 7004 4 

50-239 

Q 

01032 70044 

50-23? 

0 

0103270044 

30-239 

0 

0103270462 

90-410 

8 

0103270503 

30-430 

6 

8103270312 

30-259 

F 

8)0 3 2 70312 

30-259 

F 

8103270322 

50-430 

6 

0103270673 

50-320 

a 

□103270712 

50*566 

b 

0103270724 

50-390 

9 

81032 70724 

50-390 

8 

01032/0777 

90-320 

A 

8103270023 

50-566 

6 

0103300158 

30-390 

8 

81O33QO150 

30*390 

9 

0103300163 

50-430 

3 

8103300173 

30-327 

P 


Teta* Ot 11 tt l*i 0*narat«P9 Co 


Teia*. Untv of 


The Nuclear Regulatory CotmdImIoo 
TM okol Corp. 


sHMOsctei * 

• P C’4 f l t C 

aio3o;c63i 

50- *45 

0 

31033* OJrt 6 

5C-443 

c 

Bi03:sosta 

10-445 

o 

eiCTOiCitQ 

50-445 

0 

8103i43967 

63-445 

A 

et03no?/4 

50-445 

0 

aioiJEDetb 

53-445 

s 

ei03iec*66 

50-445 

s 

0103J9227? 

50-445 

0 

B1 03 190204 

50-445 

0 

0103190254 

50-445 

Q 

6103J9C23J 

50-445 

0 

Q) 031 90565 

50-445 

c 

01O323H9O 

50-445 

0 

61 0323)1 90 

50-445 

G 

8103230203 

50-443 

0 

6103240474 

50-445 

$ 

0103240474 

53-443 

5 

0103243474 

50-445 

S 

0103250320 

52-443 

A 

0103250726 

PR 


01 03260 ?2? 

30-445 

s 

8103260929 

SC- 4 45 

5 

01O337C336 

30-443 

0 

8103020369 

52*192 

P 

6103)20372* 

30-192 

P 

8103030573 

50*192 

9 

0102030675 

50-192 

0 

0103030601 

50-192 

9 

0103030684 

50-192 

0 

0103030691 

50-192 

8 

8103030693 

50-192 

e 

B 103020697 

50-192 

B 

8103033700 

90-192 

B 

0103030704 

30-192 

0 

0103030706 

50-192 

9 

8103240526 

50-192 

R 

0103240500* 

50-192 

fi 

8103240511* 

50-192 

ft 

B 1031 0204^* 

50-327 

0 

BI031C0046* 

30-327 

C 

8103030950 

71-416 


0103030950 

71-407 


8103030959* 

71-407 


8103033963 

71-407 


0103030965 

71-4J& 


0103033771* 

71-416 


0103090717 

71-416 


8103160021 

7l“4J6 



-1 U) Ul (0 D 


656 


CORPORATE SOURCE INDEX 


AUThCR 

AFFILIATION’ 


t Hair 

Three Mile Mland Public Interest 
Rotaurcr Center 
T fneple* ■ I fic 
Toledo Edison Co. 


Toledo. Un 1 v of 
Trac er lab, Int 
Transnuc laar, Inc 


U. 9 DU trie l Court, OHtr le t of Colorado 


tlRB Corp 

US Ecology" fnc. (Formerly Nuclear 
Eng 10 »»r f ng > 


ACCESSION 

SUUJECT 


author 

ACCESS ION 

SUBJECT 

NUMBER 

CATECORv 

AFFILIATION 

NUMBER 

CATECOff 

B10316C026* 

71 -416 



8103270399 

27-39 

8103250709 

PR 


U3 steel Corp 

8103250613 

REOOD 

01O325D245* 

£0-289 

0 

Vlnjenitr 1 Laboratory 

0103350333* 

CCSTRaCT 



Union 76 Mineral* Eiplpraticn Co 

0103330339 

4O-03Q4 

BI031C06SI* 

40-0610 


Union Carbide Carp. 

8103030933 

xPrq7Lic 

8103020507 

50-346 

P 


0103090535 

WASTE MO 

8 103020509 

50-346 

8 


0103120659 

30-34 

01O3O3O34I 

50-346 

0 


8103101010* 

REVIEW 0 

0103030946* 

50-346 

S 


0103270131 

WASTE MO 

Bl 03030730 

50-346 

P 


8103270136* 

WASTE MO 

0103020026 

50-346 

S 


9103270164 

70-687 

0103030034* 

50-346 

s 


0103270186 

70-687 

01O3O3C830 

50-346 

5 


0103270193* 

70-607 

0103030947* 

30-346 

S 


0103310720 

70-607 

8103050207 

50-346 

R 

Union Carbide Corp .Metal* DW 

0103120218* 

FOIA 

9103050293* 

50-346 

R 


0103160247 

WASTE Hi 

0103090997 

50-346 

8 


0103160339 

WASTE 43 

01 03090561* 

50-346 

G 


0103310609 

40-229 

0103090563 

50-346 

8 

linlcn Electric Co 

0103030009 

90-403 

0lO3O'?O5>bQ* 

50- 346 

Q 


0103090192* 

30-403 

91 03100559 

50-346 

P 


0103100120 

30-403 

0103120049 

REQOO 



01031 10757* 

30-463 

8103130393 

50-346 

R 


0IO312O175 

30-406 

0103130397* 

50-346 

R 


0103130040 

30-403 

9103130373 

50-346 

Q 


8103160749 

30-403 

0103130979* 

50-346 

S 


0103100459 

30-403 

B 1 03130396 

£0-346 

S 


0103100714 

30-483 

0103130994* 

5C-34& 

3 


0103100970 

REOCD 

0103160152 

50-346 

P 


0103240239 

30-403 

0103160139* 

50-346 

P 


0103310217 

50-403 

0103160736 

5C-346 

S 

Union Mineral* 

0103031012 

40-9SU4 

9103160746* 

30-346 

s 


0103100427 

40-9304 

0103170127 

50-346 

& 

Union of Concerned BcUntiit* 

0103110437# 

50-330 

B1O317O400 

50-346 

6 


0103130447 

50-361 

0103170493* 

50-346 

S 


0103130433 

50-239 

81031706(2 

50-346 

8 


8103100356 

50-209 

9103170610* 

50-346 

6 


0103100604 

30-289 

01O310O5CO 

50-346 

P 


8103190616 

30-273 

01O31GOSO3* 

50-346 

P 


0103190616 

30-273 

0103190327 

50-346 

a 


0103190622* 

30-273 

0103190756* 

50-346 

F 


8103190622* 

9Q-275 

0103200029 

50-346 

0 


01032701 16 

NUTIEO 

0103200626 

30-346 

F 

United Engineer* t Constructor*. Inc, 

8103020402 

TOP REP 

8103240501 

£0-346 

P 

t*ut>* of Raytheon Co. 1 



0103250396 

71-9096 


0103230043 

REODD 

B 1032604 26 

50-346 

S 

United Nuclear Corp 

0103020448 

70-020 

0103260902 

30-346 

8 


0103020455* 

70-020 

0103260913* 

50-346 

5 


0103190795 

40-0761 

0103270707 

50 -346 

F 


8103270660 

70-371 

0103300226 

50-346 

P 

United Nuclear Corp . UNC Recovery 

8103040316 

70-020 

0103310592 

50-346 

8 

Bjetem* Div. 

0103040321* 

70-020 

0103310393* 

20-346 

0 




01033106 l 7 

30-346 

3 


0103090643 

40-0602 

0103310623* 

50-346 

S 


8103090632* 

40-B6D2 

0103310627 

30-346 

Q 


0103270027 

70-820 

0103310693 

30-3*6 

f 


8103270029* 

70-820 





8103300026 

70-320 

0103120459* 

CONTRACT 





0103260736* 

40-1947 



8103310002 

70-020 

0102100222* 

SECY 



8103310606* 

70-020 

0102180220* 

SECY 



0103310896* 

70-020 

0103030616 

XPORTLIC 



8103310899* 

70-020 





8103310903* 

70-020 

01 03030623* 

XPORTLIC 





0103040865 

XPQRTHC 



0103310909# 

70-020 

0103090443 

XPORTLIC 


United Nuclear Corp .Naval Product* Dlv. 

0103100353 

70-071 

6103090449* 

XPORTLIC 


0103100350# 

70-37 E 

0103100686 

XPORTLIC 


United Steelworker* of An*vica 

BT03240492 

PR 





B 1032 70 130 

PR 

01O31CO691* 

XPORTLIC 





6103100695 

XPORTLIC 


Utah. state of 

8103050979 

40-6601 

0103100701* 

XPORTLIC 


Utah. Un i v of 

0101070345# 

30-72 

0 1 03110042} 

XPORTL IC 



0101220624* 

50-72 

0103110054* 

XPORTLIC 


Vermont Yankee Nuclear Power Corp. 

8103030777 

30-271 




0103030051 

50-271 

8103190663 

XPORTLIC 





8103190669# 

XPORTLIC 



B103030B36* 

30-271 

8103270610 

70-1426 



0103090540 

90-271 

01O31CO697* 

UA9TE KOT 


0103100229 

30-271 

8103100707* 

WASTE MOT 


0103100341 

30-271 





81 031 007 70* 

50-271 

01 000 SC 09 9* 

FOIA 




30-271 

8103050069* 

FOIA 



8103100778* 

0103200707 

27-39 



8103130363 

30-271 





0103130389 

30-271 

0103260522# 

27 - 39 



8103160566 

30-271 

01032605.10* 

177-36 



Rinl!7fl«5 

30-271 


Vtr*©n fc, 
V) rj s n 1 4 


St#t# of 

Elvctrtc li Pow#r Co 


0103240502* 30-2 7 J g 


01 030 003 19 
8103300324* 
0103310206 
0103310471 
01 033001 52 


50-27) n 
50-271 ft 

20-271 P 
20-271 j 
PR 


0101070220* 

0101220150b 

81022003)2 

0103020310 

0103020222* 

01 030307*? 5 
OI0303079& 
01O3O3OBOI * 
8103040266 
0103040293 

0103040333 

0103040333 

0103040366 

0103040366 

0103040366 

0103040366 
8103040303 
0103040303 
01 03090776* 
SI 03060307 

0103060307 
SI 03060393 
□103060396* 
0103060600# 
□103060602* 

0103090327 
01O31CO42Q 
□103100420 
0 103100420 
0103100420 


20-33(3 F 
30-330 r 
71-4079 
20-339 e 
20-339 C 

30-339 R 
50-330 R 
90-333 ft 
50-320 0 

90-3JB P 

20-200 P 
90-200 P 

20 - 200 F 

90-200 F 
90-280 f 

30-200 F 
90-339 F 
30-330 F 
30-339 0 

50-200 R 

30-200 ft 
20-201 8 
20-201 0 
30-201 8 

90-?at b 

30-330 ft 
30-200 p 
30-200 r 
30-200 p 
30-200 p 


01031 0062V 
0103100632* 
0103100635 
0103100639# 
01031 10461 

01031 10460# 
01031 10529 
81031 10329 
0103110333# 
01031 103.13* 

0103120336 
0103130470 
HI 03 130470 
8103130472* 
0103130479# 

0103130477# 

0103130709# 

8103160602 

0103160606# 

0103170333 

0103170330# 

0103170338# 

8103170434 

0103170437# 

010317043? 


90-339 a 
30-339 fj 
90-281 D 
90-201 0 
30-339 H 

90-33? a 
30-330 P 
30-338 P 
30-330 P 

30-330 P 

30-338 Q 
30-200 a 
50-200 B 

so-aai s 

30-201 0 

80-200 B 
30-200 0 
30-330 P 
30-330 P 
30-200 ft 

90-200 R 
30-280 R 
30-33? B 
30-33? B 
30-330 6 


VH*gini« Trci* 

Virgin!*, Bt#t» of 

Vlrglnl*. Un|v. 0 f 
Volltn.R. j, j, hh |<f,,r. j m, , 

“•*» C.nt.r W..M„, l0 „, DC 
Uaihlngtpn PutHc Pp„, r Bpppl* a v ,t.» 


0103170444* 

0103170370 

8103170374# 

0103170379 

0103170301 

0103170301 
01031 70383# 
0103170396# 
8103170386# 
0103190173 

0103190179# 

8103190631 

0103190634# 

0103200274 

0103200905 

0103230637 

8103230637 

0103230767 

0103231003 

6103231090 


30-330 

8 


30-339 

8 


30-339 

8 


30-280 

8 


30-330 

ft 


30-330 

ft 


30-200 

8 


30-330 

R 


30-338 

ft 


30-339 

P 


90-33? 

P 


50-201 

8 


50-2B i 

0 


30-339 

RCOOO 

P 


so-aao 

P 


SO -200 
30-338 

P 

p 

W«»Mngton St«t» Unl< 

30-330 

o 

w# * h l ng ton, 8tit# of 

30-280 

0 

W# Try H#rd#r r fnc. 
W#*t Chicago. fL 


0103240322* 

0103240409 

8103240493* 

0103240916 
610324052) a 
6103240524 
3103240529* 
0103240550 

0103240561# 
01032 504Q1 
8103230489# 
0103250656 

0 l 032603 79 

0103260379 
010326046 7 

0103260759 

0103260760* 

0103260032 

0103260833# 

8103260842 

8103260092# 

0103270526 

B1033C0143 


20-330 P 
20-200 G 
90-320 e 
30-333 g 

S0-2Q0 S 
50-200 8 
50-336 S 
50-338 3 
90-338 S 
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NUREO 

EOO -2079 

NUfiEO/CR-1433 

6 1 0325026 J 

NUREO 

SAV30O-1O47 

NUREO/CR-1533 

81032501 41 * 

UUREO 

Effll NP-1460 

NVJRE0/CR-I54& VO! 

B103020A24 

WURE9 

0P8T-WRE0-B0-5 

NuREO/CR- 1 587 

8103230293 

NUREO 

ORNL/NUREO/Trt-4 

NUfleO/Cfi“J6lO VO i NOS 

0103040100 

NUREO 

UCID-10I23-QO-2 

NOR6Q/CR-16IO V01NO3 

9103200397 

NUREO 


NURE0/CR“1*S9 V02 

9103040615 

50-287 

P 3ANDB0-IB97 

NWEQ/CR-I6B2 

8 1 03030308 

NUREO 

SAMD8Q- 1957 

NUPE0/CR-1690 

8103020773 

NUREO 

PNL-33B2 

NUflEQ/Cfi-1701 

6103030664 

NUREO 

VCR1.-13986 

NUREO/CR-1702 

3103040348 

NUREO 

UC RU- 13985 

NUREO /-CR-17ZQ 

6103100072 

NUREO 

HEOV.-TKE BO- 33 

NUREO/CR-1743 

Q1 03240237 

TiUREO 

BHARC -401/00 -0| 

NUREO/CR-1791 

8103100076 

NUREO 

UCRL- 19004 

NUREO/CR-I 754 

8103100129 

NUREO 


NVREG/CR-I76I 

8103290256 

NUREO 

OflNL/M/flEQ/TK-4 

NUREO/CR-1765 

0103250498 

NUREO 

TM-321 

NUftEO/Cfl-1767 

01 032301 06 

NUREO 

OflNU/NVflEO/TK-4 

NURE0/CR-I7B0 

0103030610 

NUREO 

OCRL-330H 

NURC0/CR-I7Q1 

0103020674 

NUREO 

BAND0O-2392 

NURE0/CR-I7S2 

0103040511 

NUREO 

GCRL-S3009 

NVR607CR-1783 

0103190763 

NUPEO 


WOR60/CR-1798 

9103040607 

NVJBEO 

BNL-MUREO-31296 

NUREO/CR-1799 

01031 10G 19 

NUREO 

BNL-NUREO-91297 

NVRE0/CR~iaO0 

0103040379 

WREO 

BNL-NUREO-31298 

NURE0/CR~Jei4 

8103260039 

NUREO 

ANU-CT-ai-9 

NUff EO/Cft - 1 0 I 6 

0103100116 

NURE 0 
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NUREO/CR-I0O7 

0103040491 

NUREO 
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NUflEO 
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NUREO 
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NUflEO/CR- J902 
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NUREO 


QRNL/NUflEO/TM-4 

NURE0/CH-19O9 
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NUftEO 
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UNI-2072 
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NUREO 



NUREO/CR-1943 
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P 
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A 
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R 
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A 
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8103110830 
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n 
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R 
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n 
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p 
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50-247 

p 
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0007070490* 

10CFR 



SECY-00-243 

0103030066* 
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30-237 

0 


SECY-eO-530 

B 102230060* 
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8ECV -BO- 933 

0102230094# 

10CFR 



SECY-aO-945 

8101 190671* 

10CFR 



BECY-BO-351 

8101200449* 

10CFR 



SECY-0O-55IA 

0101200623* 

JOCFR 



8ECY-B1-030A 

9103030450* 

30-437 

A 


SECY-81 -O20C 

8103230072* 

IOCFR 



BECY-BJ-020C ADD 

8)03230070* 

10CFR 



BECY-8 1-043 

8103040195* 

IOCFR 



SECY -6i -061 

0102190203 

SECY 



6ECY-81-077 

8103030065* 

IOCFR 



SECY -oi -07 7 A 

0103160440# 

IOCFR 



SECY-81 -0770 

81 03l 60393# 

IOCFR 



SECY-01 -094 

0102200183* 

IOCFR 



8ECY-81-IOO 

9102260120* 

IOCFR 



SECY-61- 106 

9103030921 

SECY 



BECY-81-1II 

8103160483* 

CONN 1 60 ION 


8ECY-01-119 

B1O3I6O039# 

90-3 

p 


SECY-Bi'125 

8103160312 

SECY 



8ECV-BI-133 

B 103 10007 1 * 

50-320 

p 


BWECO-BlOl 

81031 10312* 

30-322 

A 


T 4- 1023 
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30-361 

A 
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30-294 

P 
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TN-64 R | 

8103060629* 
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A 
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A 
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FOIA 



VTEC NE 00-015 

8101070349* 
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F 


WCAP-9804 

0103160257* 

TOPREP 
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TOP REP 
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KN-NP-73-32 l«p> 83 

91D3030031* 
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30-321 

P 
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0103160428* 

30-290 

P 


YAEC-1 138 

8103310257* 

30-309 • 

P 


YAEC-1207 

9103200204* 

50-29 

P 


YAEC-t23B 

0103310214* 

30-271 

P 
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P 
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f 
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01/02/04 
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01/02/04 
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f 
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00/(2/01 
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F 
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00/12/02 
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F 
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F 
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F 
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F 
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F 
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□0/12/02 
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90-272 

F 
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F 
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00/12/02 
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F 
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Ot /0S/J3 

30-237 

P 
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P 
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P 
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0102100203 

01/01/26 

SECY 
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lOCFff 
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10CFR 
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01/03/02 

30-3 1 5 

P 

0102260067 
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01/02/06 
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For A 
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OW 02/09 
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01/02/09 
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F01A 
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P 
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31/02/20 
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P 

□102260336 

□102260479 
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FOJA 
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F01A 
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8102260479 
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FOM 
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8102260368 

B 1/02/20 

90-333 

P 
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P 
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□1/02/20 
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P 
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01/02/03 
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01/02/03 
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01/02/03 
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30-320 Q 

XP0RTL1C 

UPORTLIC 
30-266 Q 

30-330 o 

70-904 
50-310 f 

30-310 P 

90-310 p 

FOIA 

30-315 p 

30-315 p 


PRINCIPAL OATl*: QUDJGCr 

ENCLOSURE DOCUMENT mfiUED CATtCOMY 


0103020001 
0103030008 
6103030009 
01 030300 10 
0103030012 

0 1 03030022 
0103030031 
01030300-17 
0103030062 
8103030066 

0 1 03030063 
8103030089 
0103030097 
0103030107 
0 1 03030 1 15 

B 1030301 10 
8 1 03030 1 45 
01 030301 34 
0103030161 
S10303D170 

0103030186 

0103030205 

8103030214 

0103030202 

0103030306 

0103030322 

8103030331 

0103030352 

8103030358 

8103030374 

01 03030300 
0103030307 
0103030393 
0103030410 
Q 1 03030425 

8103030450 

0103030457 

0103030463 

0103030470 

0103030476 

010D030460 
OJ 03030400 
0103030499 
0103030490 
0103030500 

8103030505 

0103030307 

0103030521 

0IO3O3O543 

0103030546 

0103030534 

0103030560 

0103030961 

0103030569 

8103030375 

BI03030377 

8103030394 

8103030390 

8103030623 

0103030639 

8103030643 
BI03030630 
B 1 03030635 
8103030661 
0103030666 


0103020790 

0103240659 

0103030004 

8103030003 

0103030004 

0103030013 
0103030021 
B 103030040 
0103030034 
8103030032 

0103030092 

8103030092 

0103030006 

0103030006 

0103000006 

0103030101 
0103030129 
01 030001 30 
0103030129 
8103030129 

01 03030 1 72 
0103030193 
01Q3O3O193 
0103030269 
0 1 03030293 

01 03030 Jill 
0103030319 
0 1 03030342 
0103030344 
0103030367 

0103030336 
R 10303033* 
0103030396 
8103030401 
0103030401 

0103100039 

0103030440 

0103030492 

0103030452 

0103030432 

010303044? 

810303044? 

8103030447 

0103030409 

0103030491 

8103030492 

0103030449 

0103030312 

0103030340 

□103030341 

B 103030547 
0103030935 
8103030332 
8103030353 
0103030363 

0103030373 
8103030387 
0103030392 
B 1030306 t 6 
8103030635 

8103030633 

0103030639 

8103030635 

0103030646 

0103030663 


01/01/27 

00-J 2/ 

li 

D»/02/|0 

coM-um 

noN 

01/02/ 1 7 

30-272 

»* 

01 /02/17 

71-271 


□1/02/17 

50-272 

r 

01 / 02 / in 

7 1 — I Jfl 


01/02/24 

nu'itrr 1 


01/02/27 

30-302 

it 

01/02/11 


0 

0 1/02/09 

FOIA 


01/02/09 

FOIA 


01 /Q2/09 

Fat a 


01/02/ 10 

30-301 

!> 

81/02/1 0 

30-:im 

P 

01/02/10 

00-331 

P 

U 1/02/0 3 

70-2030 


01/02/06 

30-20* 

V 

m/oi /15 

ao-ni 2 

0 

01/02/0* 

30-20* 

1* 

01/02/0* 

30-20* 

r 

01 / 01/02 

30 33CI 

0 

01/02/13 

30-243 

p 

nt/02/i:i 

30-245 

p 

fl 1/02/01 

CON IP AC T 

01/01/12 

30-250 


01/02/07 

30-J.'J4 

p 

OJ /0| /|6 

CONI PACT 

00/12/23 

40-00*4 


00/12/31 

30* 4911 

0 

01/01/29 

00-130 

o 

01/02/13 

30-327 

V 

□1/02/13 

30-32/ 

p 

01/02/13 

30**32/ 

l* 

U1FGW02 

50-191 

0 

01/01/02 

30-131 

<1 

01/02/12 

30-437 

A 

□1/01 /l* 

30 *346 

<1 

01/03/09 

30-200 


01/02/09 

30**200 

V 

01 /01J/09 

80-2H0 

p 

01/01/14 

30-32* 

a 

U 1/01/14 

30-32* 

0 

ni/oi/i4 

00-32* 

u 

□1/01/13 

30-270 

Q 

01/03701 

50-290 

N 

01/02/24 

TOPRLT 


□l/OJ/14 

50-326 

0 

Ql /Q l /Q9 

80**361 

Cl 

01/02/17 

30-293 

I* 

81 /02/10 

30-346 

0 

01/02/17 

S0-3IH 

fl 

01/02/20 

30-206 

P 

01/02/27 

30-324 

0 

01 /02/20 

30-206 

p 

01/02/27 

30-202 

Fl 

01/02/27 

30-272 

0 

01/02/27 

30-263 

fl 

0 1 /02/ 1 3 

30-263 

a 


01/02/12 XP01UL1C 
01/02/27 30-302 I 

01/02/27 30-3B2 I 
01/02/27 30-382 ! 
01/02/27 30-302 I 
01/02/23 30-344 8 
01/02/20 30-30 R 


0103030667 

0103030674 

0103030677 

8103030682 

0103030686 

0103030608 
0103030694 
01 0303070 I 
6103030712 
0103030717 

0103030719 

0103030720 

8103030723 

8103030726 

8103030729 


8103030662 

0103030670 

0103030671 

BI03O3O67Q 

0103030603 

0103030603 

0103030692 

8103030690 

0103030707 

0103030707 

8103030715 
8 103030707 
0 1 03030707 
0103030707 
8 i 03030707 


01/02/23 

01 / 02/20 

01/02/26 

01/02/26 

81/03/02 

01/03/02 

81/02/20 

01/03/02 

01/02/27 

01/02/27 

81/02/23 

01/02/27 

81/02/27 

81/02/27 

01/02/27 


30-320 a 
30-260 P 
30-267 fl 
30-272 0 
30-220 P 

30-220 P 
flO-l ©0 fl 
30-399 K 
30-3 P 
30-3 P 

30-124 R 
30-3 P 
30-3 P 
30-3 P 
30-3 P 




PRINCIPAL 

DATE 

St/a JEC T 


enclosure 

DOCUMENT 

issue: o 

category 

9I03030?33 

0103030707 

01/02/27 

90-3 

P 

9103030734 

G 10303073V 

01/02/27 

50-369 

P 

©103030740 

0103030/36 

ai /02/24 

50-312 

6 

B1 030-307 40 

0103030743 

BI 702/24 

50-329 

S 

G 103030759 

G 103030750 

01702/24 

30-331 

B 

0103030757 

0103030753 

01703/20 

50-220 

S 

Ql 0303 0763 

0103030760 

01 702/25 

90-395 

E 

B 103030765 

Q 103030759 

01/02/24 

30-366 

8 

0S 03030766 

0103030/61 

01/02725 

90-312 

6 

0103030767 

0103030762 

01 702726 

90-272 

G 

0103030775 

0103030772 

01/02719 

50-273 

8 

0103030703 

0103030779 

01/02/26 

30-237 

8 

0103030 707 

Q 103030701 

01702726 

50-195 

R 

01 03020 791 

0103030700 

BI/Q2/26 

50-255 

0 

01030307?? 

0103030434 

01 702/02 

50-397 

Q 

B 103030001 

0103030793 

01/02/27 

50-330 

n 

0 1 03030003 

8103030796 

01702/23 

30-313 

n 

□ 10303000-1 

0 103030797 

01 702/26 

90-155 

a 

0103030005 

0103030434 

01702/02 

30*39? 

0 

0 103030907 

0103030772 

Q 1 703 7 25 

30-10 

u 

QI03Q3C0U) 

Q 103030806 

01/02/26 

30-255 

8 

0103030011 

0103030434 

HI 702/02 

90-397 

Q 

Q 10303001? 

0103030013 

01702/23 

30-244 

B 

□103030820 

0103030015 

01/02/29 

90-312 

8 

0103030027 

0 I 03030022 

01702726 

50-213 

n 

0 l 03030034 

0103030026 

01/02726 

90-346 

B 

0 1 03030035 

0103030020 

01702/27 

50-202 

fi 

G I 03030037 

U 1 03030033 

01 702/27 

90-309 

FI 

B 103030040 

0 1 03030030 

01702710 

30-409 

P 

0103030047 

0103030030 

01/02727 

90-316 

8 

0103030040 

0103030041 

01/02/27 

30-344 

R 

0103030050 

0 1 0303004 5 

01 702/20 

90-331 

P 

tn03030B53 

0103030044 

m/02/23 

30-205 

R 

0103030095 

0103030049 

00/12/17 

90-320 

a 

or 03030096 

0103030051 

01/02/25 

90-271 

0 

0103030069 

0 1 03030057 

0 1 702/2 7 

TOPRCP 


0 l 0303006* 

0103030060 

<31/02/ 19 

40-4492 


0103030067 

0103030063 

81/02/26 

50-320 

n 

0103030074 

0 1 03030063 

01/02/26 

50-J20 

ft 

0103030076 

01030300/0 

01/02/27 

30-322 

0 

010303097? 

0103030069 

U1 702/24 

90-321 

0 

01030301170 

G 103030071 

01/02710 

30 203 

p 

0103030808 

0103030071 

01702/10 

90-209 

p 

0103030000 

01 03030003 

01/02/27 

30-275 

0 

01 03030094 

0103030003 

(U/02/27 

30-379 

0 

01030301*99 

01030301)93 

01/02/ 10 

50-267 

V 

0103030909 

0103030904 

Ul 702/27 

90-2*1 9 

fi 

0 1 030309 J 4 

0 I 03030093 

01/02/10 

30-269 

p 

GI030309C3 

0103030093 

01/02/10 

90-269 

p 

0103030939 

0 1 03030932 

01/(32/06 

71-419 


0103030941 

□103030733 

01/02/10 

xrORTL |C 


0103030947 

0 1 03030933 

01/01/12 

30-1 33 

p 

0103030953 

G 103030935 

01/01/12 

90-155 

p 

01030309 30 

0103030939 

01/01/12 

90-153 

p 

HI 03030939 

0103030950 

01/01/27 

71-40? 


0103030971 

0103030965 

UWOl/37 

71-M6 


0103031003 

0103030993 

01/01/26 

71-414 


0103031006 

0103030992 

Ul / 0 1 / 30 

30-290 

p 

e 103031010 

8103030992 

01/01/3 0 

30-290 

r 

B 10303 1 024 

0103030992 

01/01/3 0 

90-29 0 

p 

0103031 1 05 

0103031094 

00/ 12/04 

90-267 

0 

Q 103031 1 10 

G 103031 113 

01 /02 709 

90-247 

p 

G 103031 122 

G 103031 113 

□1/02/09 

90-247 

p 

HI 03031 132 

0103031 113 

01/02/09 

3D >247 

p 

0103031 144 

0103031 139 

□1/01/21 

0A999 


0103031 1 4*7 

0103031 139 

m/oi/21 

0A999 


0103031 151 

01 0303 II 39 

01/01/21 

0A999 


9103040002 

G 103040001 

81/02/04 

30-409 

p 

0103040003 

0103040001 

01/03/04 

90-409 

p 

0103040004 

0103000001 

ni 702/04 

50-40? 

p 

0 1030400 16 

0103040007 

01/02/13 

30-312 

0 

0103040021 

0103040007 

01/02/13 

90-312 

0 

0103040027 

0103040007 

01/02/13 

90-312 

a 

BI0304002B 

0103010030 

BI/03/03 

50-329 

A 

OJ 03040033 

0103040007 

01/02/13 

90-312 

Q 

0103040034 

0103040020 

01/03/02 

90-329 

A 

0J0304004I 

0103040007 

01/02/13 

90-312 

Q 

Q 10304 0050 

8103040044 

ffl/02/09 

90-413 

a 

0103040096 

8103040044 

81/02/09 

30-413 

0 

9103040057 

G 103040047 

G0/01/2B 

50-413 

0 


pcctssicw mroEfi 


enclosure 

PRINCIPAL 

document 

DATE 

ISSUED 

BUfl JEC T 
CaTEOQRY 

0103040067 

e 1 03040060 

81/02/13 

50-348 

P 

01 0304 CO 74 

0103040064 

01/02/10 

90-400 

o 

9 10304007 7 

0103040060 

81/02/ 13 

90-340 

P 

0103040070 

010304004? 

01/01728 

30-413 

a 

8103040884 

0100040060 

91/02/13 

90-340 

p 

B 103540087 

0103040047 

81/01/28 

90-4 1 3 

o 

0JO304COO9 

0103040064 

G [ .'02/ 10 

80-400 

o 

0103040097 

0IO3O4CO4? 

01/01/20 

30-413 

o 

0103040103 

8103040049 

BW0I/29 

30-413 

a 

01030401 1 1 

8103040104 

01/02/13 

90-302 

a 

0103040110 

0103040049 

91/01/20 

50-413 

a 

81030401 ?0 

G 103040104 

01/02/13 

50-302 

o 

HI 03040M 9 

fi 1030401 3& 

81/01714 

a A? ? 9 


9103040133 

0103040136 

81 /01 / 1 4 

0A999 


0103040135 

8103160374 

01/02/27 

lOCffl 


6 1 03040 1 59 

0103040142 

81/01/12 

50-329 

o 

0103040160 

0103040136 

01/01/14 

0A999 


B103D40H2 

B103160574 

81/02/27 

10CPR 


0103040170 

8103160974 

01/02/27 

10CFR 


6103040177 

0 103040169 

GI/OI/O? 

30-245 

p 

81030401 70 

0103040163 

00/09/16 

50-155 

p 

R 103Q4 01 00 

8103040173 

8t 702/ 0b 

50-361 

E 

U 1 030 40 J 81 

0 10-3040161 

91 702 / 1 a 

90-272 

0 

010304019b 

0103040163 

90/09/16 

50-135 

P 

0103040193 

0103040163 

80/09/16 

90-159 

P 

0103040199 

8103040193 

61/02/26 

90-32 i 

R 

0103040212 

□ 103040] B? 

01/01/27 

QA999 


6 l 030405 l 9 

9103040200 

91/02/27 

50-219 

R 

0103040219 

910334020? 

01/01/09 

30-397 

0 

til 03Q43224 

310304021 1 

01/02/12 

90-363 

p 

B 103040226 

810304010? 

01/01/27 

0a??9 


6103040232 

010304021 1 

81/02/12 

90-263 

p 

□103040237 

01030-10211 

81/02/12 

50-263 

P 

0103040243 

0103340229 

Ql/02/10 

30-230 

p 

□103040245 

8103040231 

81 /02/I0 

30-316 

p 

8103040247 

C 10304010? 

OJ/01/27 

0A9?9 


03040240 

0103340229 

81/02/10 

30-280 

p 

HJ 03040250 

0103040230 

91/02/24 

90-133 

M 

0103040254 

H 103040189 

G1/0J/27 

0A999 


0103040236 

0103040231 

Ql/02/10 

30-316 

P 

0103040230 

Q 103040730 

GI/02/24 

50-133 

11 

0)0304026 0 

□103040232 

01/02/11 

30-334 

P 

0103040261 

0103040246 

BI/0I/I6 

50-ff? 

0 

0IO3O4O269 

0103040230 

81/02/24 

90-133 

H 

0103040267 

6 1 0304023 1 

□1/02/10 

90-316 

P 

□103040269 

0103010109 

01/01/27 

0A999 


01 030 4 0270 

8103340252 

61 702/11 

50-334 

P 

0103040274 

□103040366 

fi 1 / 02/27 

90-320 

Q 

0103040277 

G 103*0401 09 

61/01/27 

QA999 


0103040200 

0103040280 

01/03/12 

50-316 

P 

0JOJO4O29O 

0103040)89 

01/01/27 

0A??9 


0103040291 

0103040278 

01/02/1 1 

90-334 

P 

0103040294 

9103040280 

01/02/12 

50-316 

P 

G 103040290 

0103040375 

81/01/23 

50-373 

a 

G 103040301 

9 V 03040230 

91/02/24 

50-133 

VI 

8103040303 

8103040270 

01/02/11 

50-334 

p 

0103040304 

0103040200 

81/02/ J2 

30-316 

p 

0103040309 

0103040297 

0 1 /02/56 

90-320 

R 

010304031 1 

0103040270 

81 702/11 

30-334 

P 

0103040321 

0103040316 

a 1/02/24 

70-820 


G 1030403 29 

0 L0304D313 

01/82/09 

90-460 

0 

0103040331 

0103040322 

BWOI/15 

55-320 

0 

0103040332 

□103040313 

01/02/0? 

90-460 

0 

0103040341 

8103040313 

01/02/09 

30-460 

0 

8103040346 

0103040339 

01/01/13 

90-509 

0 

8103040350 

8 103040313 

Q| 702/09 

50-460 

a 

0103040339 

8103040345 

80/12/31 

50-271 

Q 

9103040363 

9103040313 

91/02/0? 

90-4fc0 

Q 

□103040374 

8103040313 

01/02/0? 

50-460 

a 

010304044? 

0103040444 

81/02/25 

70-27 


01 030 4 0459 

8103040437 

81/01/21 

30-445 

Q 

81030404 7Q 

0103040473 

81/02/27 

4Q-8452 


81 0304 0493 

0103040480 

81/01/29 

40-0610 


G I 0304049 7 

81030404G7 

GI/02/25 

90-331 

ft 

0103040479 

□IO3O4O40O 

01/01/29 

40-8610 


010304030? 

0103040493 

81 / 02/1 a 

70-1 191 


0103040307 

81 030404 00 

81/01/29 

40-8610 


0103040919 

8103040400 

81/01/29 

40-8610 


01 03040921 

8103040400 

81/01/29 

40-8610 


8103040524 

G 1030405 14 

Gl/01/14 

70-820 




A.CCE9S 10U I4UM3ER 


ACCESSION UU'IBER 


ENCLOSURE 


8103040529 

9103040322 

8103040534 

8103040339 

9103040540 

9103040349 

0103040551 

8103040555 

0103040369 

9103040372 

0103040578 
0103040563 
B! 03040589 

G1030403G7 

810304099 1 

01 03040393 
0103040394 
8103040619 
0103040632 
0103040633 

8103040636 
8103040643 
8103040647 
9103040657 
B l 0304 0662 

0103040665 
0 1 03040673 
9103040606 
0103040693 
6103040706 

B 1030407 10 
6103040716 
6 l 030407 1 9 
0103040720 
6103040739 

8103040736 

0103040740 

8103040744 

0103040747 

0103040752 

B103C40735 

8103040759 

8103040762 

□103040764 

8103040766 

8103040767 
8 1 03040769 
6103040770 
8 I 0304077B 
0103040704 

0103040780 
0103040790 
B | 03040791 
8103040792 
8103040796 

8103 040901 
0103040010 
9103040011 
01 0304001 4 
0103040616 

01O3O4OB2S 

0103040044 

0103040890 

0103040899 

6103040960 

0103040861 
0103040871 
a 103040690 
0103040B99 
8103040904 

8103040909 

0103040919 

9103040929 

0103040950 

8103040951 

8103040994 
6103041009 
e 1 0304 ion 
8103041026 
0103041027 


principal 

DOCUMENT 


B 103040480 
8 103040480 
0103040514 
8103040480 
8103040314 

8103040514 
8103040314 
8103040514 
8 103040558 
8 \ 03040563 

8103040970 
8103040370 
8 1 03040570 
9103040370 
8103040501 

6 103040570 
6I03040SB9 
8103040612 
□103040629 
8103040630 

Q 103040635 
0 101040639 
8103040644 
0103040654 
0103040658 

8103040656 
8103040669 
0 10304066 | 
8103040667 
8103040699 

8103040708 
0103040704 
9103040714 
8103040713 
B 10304Q724 

6 1 03040483 
8103D40729 
8103040724 
B 103040743 
B 103040743 

Q 103040750 
0103040743 
Q 103040743 
0103040749 
0103040743 

0103040758 

8103040763 

8103040743 

0103040774 

Q10304Q774 

9103040783 

8103040774 

0103040779 

6103040702 

8103040762 

8103040795 
0 1 03040604 
8103040799 
8103040307 
0103040799 

0103040821 
B 103040799 
8103040799 
B 103040799 
9103040851 

8103040799 

8103040866 

9103040682 

9103040889 

€103040697 

8103040900 
8 1 0304091 1 
8103040917 
0103040940 
8 | 0304 0943 

0103040904 
0 103040998 
8103041003 
0103041022 
9 10304 J 021 


DATE 

ISSUED 

91/01 /2 n 
01/01/29 
01/01/14 
01/01/29 
01/01/14 

81/01/14 

01/01/14 

01/01/14 

01/01/09 

91/02/20 

01/02/06 

81/02/06 

61/02/06 

81/02/06 

81/02/26 

6>/02/06 
01/02/27 
81/02/24 
01/02/26 
31 /02/23 

81/02/26 
91 /02/27 
9) /02/27 
a 1/02/ 23 
81/02/ LQ 

81/02/18 

81/02/27 

81/02/27 

01/02/24 

81/02/26 

81 / 02/26 
81/02/11 
B1 702/27 
81 / 02/26 
01 / 02/10 

01/02/27 

91/02/20 

01/02/10 

GJ/02/09 

□1/02/09 

91/02/29 

81/02/09 

81/02/09 

01/02/24 

01/02/09 

91/02/28 
01/02/27 
91/02/09 
81/02/11 
91/02/1 1 

B 1/02/27 
61/02/1 1 
81/02/05 
91/02/13 
01/02/13 

01/01 /DO 
01/02/13 
01/02/06 
81/01/20 
Bl/02/06 

B I/O I /DO 
Bl/02/06 
81/02/06 
91/02/06 
91/02/19 

91/02/06 
91 /01 /2G 
Bl/01/23 
81/02/19 
81/02/23 

ai/oi/oa 

B 1 / 02/ 12 
61 702/13 
81 /02/I3 
81 / 01/12 

01 / 02/11 

01/02/23 

01 / 01/02 

01/01/19 

61/01/26 


SUBJECT 

category 

40-8610 

40-0610 

70-820 

40-0610 

70-020 

70-050 
70-050 
70-020 
50-219 P 
CCN1RACT 

50-327 0 

30-327 0 

50-327 0 

30-327 0 

50-289 0 

5C-327 Q 
5C-302 R 
50-309 3 

50-369 S 
50-243 S 

40-BSBS 
30-296 S 
30-323 6 

30-317 S 
70-157 

70-157 
30-155 R 
30-255 S 
30-325 9 

50-369 9 

50-243 P 
FOIA 

70- 734 
50-369 S 
FOt A 

50-247 0 

CONTRACT 
For A 

50-302 0 

30-302 0 

30-151 R 
50-302 0 

50-302 0 

CON TRACT 
50-302 0 

30-209 R 
50-255 R 
30-302 0 

50-219 P 
30-219 P 

40-2259 
30-219 P 
FOIA 
FOIA 
FOIA 

30-338 0 

FOIA 

FOIA 

50-200 0 

FOIA 

50-395 0 

FOIA 

FOIA 

FOIA 

CONTRACT 

FOIA 

71- 413 
CONTRACT 
50-295 N 
XPORTllC 

50-329 Q 
CONTRACT 
50-317 F 
50-263 F 
71-415 

50-250 P 
FOIA 
71-6981 
50-416 0 

XPORTLIC 


ENCLOSURE 


0103041034 
0103041037 
0103090006 
□103050013 
81 03050030 

0103050035 
0IO3O5CO48 
8103C9005B 
0103090059 
B 103050061 

8103050067 
8103090069 
0103050073 
0103050074 
8 J 03050070 

Bl 03050079 
8103050062 
0103050084 
0103050092 
0103050096 

0103050100 
0103050102 
Bl 030501 09 
01030501 10 
01030501 12 

B 1 03050 1 13 
61030501 1 9 
8103030121 
0(03030127 
0103050129 

81030501 31 
8103050132 
8103050 1 33 
61030501 35 
Bl 030501 37 

0103050143 
0103050147 
Bl 030301 49 
B 1 03050 134 
81 03090 155 

8 1 03090 1 56 
8103050197 
0103050160 
8103090161 
8(03030162 

0(03050163 
0103090164 
8103050(69 
0103030170 
8103090 1 7 1 

Q1Q3050173 
8103050176 
8(03050178 
8103050 t82 
8103050105 

8103030191 
8(03050192 
B 103090 1 97 
8103050199 
0103050202 

8103050203 

8103050204 

01030302(1 

8103090219 

8103030222 

B l 03050225 
0103050229 
0103050233 
8103050241 
8103050242 

8103090244 
0103050240 
0103030255 
8103050256 
B 1 03050257 

8103050259 

8103050269 

0103090266 

6103050271 

8103030272 


PRINCIPAL 

DOCUMENT 


B 1 0304 l 029 
8 1 0304 1033 
ai03050C03 
0(03050003 
8103050017 

8103050026 

0)03050041 

0103050045 

8103050043 

6)03050053 

8103050045 

0103050043 

0103050045 

8103050057 

8103050068 

0103050062 
8103050045 
9103050077 
0103050043 
B 103050090 

B 103050089 
0103050043 
0103050090 
0103050043 
8103050106 

B 103050090 
0103050043 
8(03030098 
B 103050043 
0103050124 

010305011 1 
0103050043 
0103050126 
8103050124 
0103050043 

0103050139 
8(03050130 
0103030043 
0103050141 
01 03050043 

B 1 030501 50 
8103050144 
910305014V 
8(03050130 
8103050150 

0103050043 

8103050141 

0103050138 

0103050141 

8103050043 

6103050169 

8(03050160 

0103050(66 

0103050175 

6(03050169 

8(03050177 

0103050179 

6103050109 

8)03090190 

0103050190 

8103050196 
8 103050 1 90 
8103050189 
6(03050210 
0103050218 

0103050217 
B 103050224 
9103050226 
0103090236 
6103050224 

0103050235 

6103050239 

8103050235 

0103090220 

0103050246 

0103050249 

0103050*49 

0103050220 

0103050361 

0103050264 


OATE 

IBSuED 


01 / 02/11 
81 /02/20 
00/12/30 
81/02/06 
01/01/29 

81/01/16 
81/01/07 
01 / 02 / 1 0 
01/02/19 
Bl /Ol / 14 

B( /O2/10 
01/02/19 
01/02/18 
91 / 02/20 
01/01/IS 

01/01/29 
01/02/18 
81/02/05 
01/02/19 
81/01 /09 

81/02/19 

91/02/19 

81/02/09 

81/02/19 

01/01/(4 

91 702/ 09 
01/ 02 / J 9 
81/02/09 
01 /02/19 
01/02/13 

01/02/23 
01/02/ (9 
01/02/12 
01/02/13 
01/02/19 

01 / 02/10 

01 / 02/10 

01/02/19 

01/02/19 

01/02/19 

81/01/23 
Bl /02/05 
91/02/ 19 
01 / 02/10 
01/01/23 

81/02/19 
01/02/ 19 
01/02/10 
B(/02/|9 
QI/02/I9 

90/12/30 
00/12/30 
81/02/12 
01 / 02/12 
80/ 1 2/30 

0(/O2/26 
01/02/09 
01/03/02 
01/02/26 
□ 1 /Q2/26 

01/02/05 

81/01/26 

01/03/02 

61/01/20 

01/02/26 

81/0J/27 

01 / 02/20 

01/03/03 

81/02/1? 

01 / 02/20 

81/02/10 

0J/O2/26 

01 / 02/10 

81/02/18 

91/02/13 

01/02/11 
a 1/02/ It 
01/02/18 
91/01/09 
01/01/19 


SUQ JEC T 
CATECCRY 


50-313 0 

XPORTLIC 
WASTE «0T 
50-267 Q 
30-313 0 

50-312 a 
50-403 0 

50-416 0 

FOIA 

50-361 0 

50-416 Q 
FOIA 

90-416 Q 
50-259 P 
50-340 0 

50-313 0 

50-416 0 

PR 
FOIA 

50-302 0 

50-40? O 
FOIA 

50-327 P 
FOIA 

50-490 0 

90-327 P 
FOIA 

50-327 P 
FOIA 

50-206 Q 

CONTRACT 

FOIA 

50-263 P 
50-206 a 
FOIA 

50-290 P 
90-247 P 
FOIA 

50-261 0 

FOIA 

50-2? P 

CONTRACT 
90-261 G 
50-247 P 
50-2? P 

FOIA 

30-261 a 

50-247 P 
50-261 0 

FOIA 

90-237 P 
50-23? P 
CONTRACT 
CONTRACT 
50-237 P 

50-324 R 
30-483 0 

50-317 F 
CONTRACT 
CONTRACT 

CONTRACT 
50-440 0 

50-317 F 
50-399 0 

50-277 R 

30-36? 0 

70-925 
50-133 R 
30-54 f 
70-925 

70-1113 
40-672 
70- t 113 
30- 1 59 F 
50-202 F 

30-219 P 
30-219 P 
50-I5S F 
30-213 0 

30-330 0 



ACCESSION NOMJJFR 


ACCESSION U -HO Eft 



PftlNC JftAL 

DATE 

SUBJECT 


EUCLOG'J^e 

DOCUMENT 

ISSUED 

CATEGORY 

0103090202 

0 1 010502 7 7 

01 / 02 702 

50-134 

0 

81030502B5 

B 103050279 

01 /0W20 

50-482 

□ 

8 l 03090200 

□103050201 

m/oj /so 

50-49J 

0 

8 J 03050291 

8 103050204 

ni /oi/OA 

50-333 

0 

H 1 030502^3 

G 101050207 

oi /oa; i v 

50-346 

R 

8 10305029ft 

B 103050290 

□1/02/19 

50-169 

Q 

8103050298 

8103050294 

01/01/16 

50-29 

0 

0101050304 

91 03050 JOO 

91 /01/20 

50-395 

0 

ill 03050307 

010105030 1 

01/02/1 7 

50-202 

F 

0103050309 

0101050299 

□1 / 02 / 1 5 

3U-29 

r 

8 1 030 50 J 1 3 

□101050301 

□1/02/17 

30-202 

F 

Gl 030S03 14 

8103090310 

81/02/17 

30-331 

P 

01 01030315 

□1030503) ) 

0 1 /02/ 1 0 

3C-333 

fl 

G 10305031 1 

G103O5Q11O 

□1/03/17 

30-331 

P 

8103050322 

0103090310 

GJ /02/1 7 

50-331 

P 

01 0305032 V 

(U 03090320 

01 / 02 / 1 7 

50-250 

F 

8103030329 

8103090120 

Ql /02/| 7 

30-250 

r 

fl 103030332 

0103050127 

0I/02/02 

CONTRACT 


8103050342 

0103090139 

D 1 / 0 1 / 20 

5C-261 

Q 

8102050343 

0103050317 

Ot/Ol /22 

30-134 

Q 

0103030344 

8103050316 

01/0?/|7 

50-272 

F 

fU0305034G 

0103050133 

01 / 0 1 / 20 

30-439 

0 

0J 03050349 

OJ 03050139 

□1/01/20 

50-263 

0 

8103050350 

8103050317 

81/OJ /?2 

30-334 

0 

0103050351 

0 1 03090 31ft 

m / 02 / l 7 

50-272 

F 

0103050355 

0103050317 

01/01/22 

30-134 

0 

01 030503 A 1 

G 103050394 

□1/01/19 

30-JR2 

0 

8103030362 

010105039ft 

81/02/10 

50-206 

ff 

0103030365 

G 103050337 

01/01/22 

50-334 

0 

OJ 030503A? 

0103090196 

01/02/18 

30-306 

r 

CHQ303036!* 

0103050390 

□l /O 1/29 

30-321 

0 

0J 03050379 

8103050369 

01/01/23 

30-520 

0 

01 02050302 

D 103050172 

01/01/09 

30-320 

0 

0103030303 

0103050376 

□1/01/ 20 

30-314 

G 

UJ 03030394 

0101030387 

01/01/(3 

30-234 

0 

0103050400 

0103090391 

OW 02/21) 

xpoitlic 


0103050402 

819305039/ 

□1/01/16 

30-331 

a 

0103030403 

□ 1 03050390 

81 /O 1 / 2 / 

30-133 

a 

01 030304 10 

□103050390 

□1 /O] /29 

50-140 

0 

0103030412 

8103030407 

□ 1 /OJ/UL* 

30-141 

a 

0103050421 

□ 1030504 14 

OI/OI /i?9 

30'2UA 

<i 

11103050422 

(1103090419 

□1/02/19 

50-369 

0 

0103050429 

□10105041 7 

81/01/29 

30-333 

0 

0103030429 

□1010904)9 

01/02/19 

30-369 

0 

0103030434 

□ 1 (X)0904;V 

ill / 0*2/ 20 

xi'pmic 


8103050436 

□ 103050-114 

01/01/59 

30-216 

Q 

01 030304 53 

□103050444 

U0/09/1 7 

30 390 

0 

0103030436 

0103050449 

□1/01/29 

30-24? 

0 

8103050462 

Q 1 030504 44 

OO/O’V/I 7 

30-190 

0 

01 030304 63 

8103090449 

□1/01/29 

50-247 

a 

CH030304A9 

□ 1030 504 ftO 

uj/02/ in 

50-430 

Q 

0)03030472 

(1 103050444 

□0/09/17 

50-190 

0 

0103050470 

0103090449 

01/01/29 

30-34 7 

0 

0103030404 

0103050471 

01/02/ 20 

TGIA 


11J03030405 

8103090477 

□1/02/2? 

30-315 

n 

0103030409 

01030904m 

m/Ol/27 

50-lbR 

t> 

QI03030492 

0103050471 

01/02/20 

FO[A 


0103030499 

0101050401 

□I/01/27 

30 35CJ 

Q 

8103030300 

□103050471 

01702720 

FUIA 


ili030’i0002 

G 103050499 

m/ny/23 

5O-2G0 

P 

010303030ft 

□103050495 

□1/02/25 

30- 2fJ0 

P 

0103050300 

(M 03090501 

01/03/03 

TOPftEP 


(11 030503 M 

010309049/ 

□1/02/27 

30-259 

n 

0103050315 

0101050499 

01/02/25 

30-200 

p 

RI03050513 

0)03050505 

0) /0?'0ft 

COMMISSION 

0102050510 

8103030905 

01/02/06 

COMMISSION 

01030303^7 

0103050519 

01 /02/25 

30-202 

p 

U 103030333 

0103050319 

01/02/25 

50-203 

? 

8103030533 

0103050520 

81 /03/02 

30-369 

r 

□103030536 

0I030S0523 

8I/02/27 

30-324 

3 

OV 020 3054 \ 

□103030333 

□0/12/2? 

IJAQTE MOT 

0)03030347 

□103030339 

□1/02/20 

30-317 

P 

0103030540 

0103050941 

OJ /02/24 

30-361 

0 

01 03030330 

□103090540 

01/02/26 

30-312 

0 

0103030555 

0103090541 

01/02/24 

30-361 

0 

8103030556 

9103050539 

01/02/20 

30-317 

T> 

0103030557 

9103030549 

Ql/02/27 

30-402 

A 

0I03050S3O 

0103030946 

81/02/2/ 

30-261 

8 

010.1030599 

0103030540 

□j/02/26 

30-312 

0 

B103050560 

010305034) 

01/02/24 

30-161 

0 


ENCLCS'Jflfc 

PR Hi C I PAL 

date 

GUOJECT 

CDCOMEST 

1 S5i.it D 

CATEGORY 




- _ 


GJ 01050562 

0101350551 

01/02/27 

SO- 261 

8 

G 10305 096 5 

0103090641 

01 / 02/24 

90-361 

0 

91030^0366 

8103050540 

B1 / 02/26 

90-312 

Q 

0IO3O3OJ71 

0 l 0302094 1 

Gl 702/24 

30-361 

0 

0103330372 

0103350330 

00/12/29 

WASTE r*OT 

□1030305? 3 

□103050363 

91 / 02 / 2 4 

30-390 

0 

0101030373 

□103050340 

01 702/26 

50-312 

0 

010002037ft 

0103093541 

31/02/24 

90-361 

0 

G 1030303? t 

□101030553 

Ol / 0 1 / 30 

50-413 

0 

0)03030370 

9103C50967 

61 / 03/26 

90-331 

a 

G 103 050579 

9101050570 

81/03/26 

50-309 

0 

B1 03020501 

6103050541 

Ql /02/24 

50-361 

a 

□103030592 

0103050563 

fl] /02/24 

50-390 

8 

B1 03050595 

B 103090900 

01/01/16 

90-234 

a 

□1O1C30387 

□103350563 

61/02/24 

30- 390 

0 

8101050590 

0103050563 

□ L 702/24 

50-390 

0 

91010S0593 

8103050561 

81/02/24 

30-390 

0 

01O1O5C594 

0103050594 

OJ 702/2 7 

50-323 

s 

8j 030S0993 

0103090 992 

81 /Of /12 

90-365 

0 

O103O5C6CO 

Q 10105 05 63 

B 1/02/24 

90-390 

0 

0103050603 

0103090 599 

Gl/02/53 

30-334 

ft 

8103050607 

GJ 03050601 

91/02/23 

XPOfl TUC 


0103030610 

€U03050fcCB 

Ql/02/27 

30-336 

8 

8 J 00 £ 90ft 1 6 

B 1 03030ft J 2 

61/02/24 

50-336 

8 

0103020622 

0103050610 

01/02/25 

50-263 

8 

0101050620 

0103050626 

01/02/27 

50-316 

0 

010305063 ft 

□103050602 

91 /0I/19 

30-113 

□ 

01 010506 30 

□101050622 

GI/02/09 

30-293 

P 

0103030619 

□103090639 

at/ 02/23 

90-471 

Q 

0103030650 

0103050649 

Gl/01 /I9 

90-205 

0 

01 03050 654 

0)03050652 

01/02/19 

30-340 

? 

fi J 03D90A76 

G103050673 

01/02/37 

30-245 

fl 

0103053679 

01O3O5C671 

91/02/23 

53-209 

7 

01 03050690 

8103050659 

01/02/ 36 

30-272 

0 

8103050703 

6103050702 

01/02/25 

50-334 

R 

0102050700 

il 1 03050/02 

91/02/25 

30-134 

R 

□IO1O3071Q 

Q 103053/02 

91/02/25 

5 0-13 4 

R 

8103030713 

□103030702 

G| /02/25 

90-134 

ft 

□ 103DS07I 7 

□103050702 

81/03/23 

93-334 

R 

0(01050722 

« 103 0507 02 

01 /02/P5 

90-334 

ft 

8103030726 

0103020719 

G ( / 0 1 / 20 

4 3-92 VI 


D) O3O307SO 

9 t 03050? 16 

Bl/Ol/29 

70-1402 


0IO3O5O73O 

0103050702 

0(702 723 

30-334 

ft 

0103050734 

0103020719 

01/01/28 

40-9293 


8103030736 

0103090702 

G 1/02/2 5 

30-334 

fl 

BIO303O737 

8 1 03090716 

91/01/29 

70-1402 


□JO3C30741 

0)03050729 

01 /OJ 720 

50-397 

0 

m0l030M2 

0 1030507 n 

91/01/28 

40-3291 


□103C53747 

□103050716 

01/01/39 

70-1402 


8103050732 

0101300746 

01/01/30 

90-111 

Q 

□101090755 

0103090746 

01/01 730 

50-333 

0 

□103050750 

0101050746 

01/01/30 

30-333 

0 

□J 03030799 

0103050750 

01/02/13 

50-520 

□ 

0101050760 

01O3G5O754 

01/01/20 

90-409 

Q 

0103030762 

0103050746 

01/01/30 

50-113 

Q 

0103030766 

0103050350 

91/02/10 

50-329 

0 

8103050772 

□103050750 

91/02/13 

30-528 

0 

OJ03O5O775 

0103050764 

01/02/ E 3 

50-320 

V 

□103930776 

©103050770 

Bl/02/19 

50-138 

0 

GI02C3077G 

8103050768 

Ql /01/I6 

90-309 

a 

G103CS079I 

0103050790 

GJ/027 13 

90-550 

0 

□103030789 

Bl030?0?64 

81/02/13 

30-220 

u 

0103000709 

□103050704 

01/01/06 

50-220 

a 

□103030797 

□101050792 

©1/01 /Od> 

50-131 

0 

9103350803 

8103050793 

01/02/12 

HP00TLIC 


0103030812 

91030SCB03 

©1/01/06 

50-38? 

0 

PI 03050013 

8103050764 

01/02/13 

50-120 

u 

©103090826 

910305C021 

01/02/19 

PRW 


0103050827 

81 030300 J 4 

01/02/09 

CONTRACT 


DJ 03050939 

0IO3O5CQ26 

91/02/1 1 

40-8027 


01O3O5C065 

B 103160574 

81 702/27 

IOCFR 


□103010375 

01 03050070 

GO/1 2/ 1 9 

70-1271 


0103030090 

0103059803 

01/02/17 

COMMISSION 

01Q1C31O3J 

0104050992 

G 1/02/20 

50-506 

p 

SI 03060 01 J 

0IO3C6OOO6 

BJ /Of/29 

70-1277 


9)000600)7 

810106000b 

01/01/29 

70-1277 


9103060021 

6101060C36 

Gl/01 729 

70-1277 


GI030A0049 

9 1030ft C 019 

01/02/23 

50-237 

0 

0 1 03060073 

0)03060066 

81/02/26 

F01A 


8101(560091 

©L0304C083 

01/02/1 3 

40-6622 




ACCEB8J0N NUf-SEfi 


ACCESSION NUM3EH 


PRINCIPAL 
ENCLOSURE DOCUMENT 

G 1 03060 107 8103060099 

8 1 03060 1 19 B 10306009? 
0103060176 ©103060169 

0 1 03060 1 79 01 0306001 0 
0103040193 B103060169 


DATE S09JECT 

ISSUED CATEOCRV* 


01/02/06 71-421 

01/02/06 71-421 

00/12/29 WASTE MOT 
01/02/10 CONTRACT 
00/12/29 WASTE MOT 


0 1 030602 59 0 103060724 
8103060262 0103060256 
01030602 6 7 0103060269 
0103060269 0103060265 
0103060270 0103060250 


01/01/07 40-0702 

01/02/19 70-1151 

01/02/23 50-250 P 

01/02/23 50-250 p 

©1/02/19 70-1151 


0103060277 0103060271 
91 03060207 0103060271 
B1 0306029 1 8103060284 
6103060292 0103060271 
8103060297 8103060206 

0 1 030602 9B 8103060295 
8 1 03060303 0 1 03060293 
8103060309 0103060299 
0103060311 0103060304 
a 1030603 1 3 010306027 1 

8103060316 8103060307 
0103060310 8103060271 
0103060320 0103060321 
8103060331 8103060319 
81030603 5 5 8103060344 

8 1030603 SB 0103060340 
8103060374 8103060363 
0103060393 0103060307 
0103060408 8103060400 
81030604 1 9 0103060406 

01030604 3 0 0103060419 
0103060447 0103060436 
0103060469 0103060455 
81 030604 0 I 01O3O6O45S 
0103060409 8103060403 

6103060500 0103060500 
8103060308 0103060303 
B 1030605 14 0103060512 
0103060323 0103060310 
0103060345 0103060530 

8103060531 01O3O6O54I 
0103060352 0103060547 
0103 060555 0103060550 
0103060357 8103060341 
8103060361 0103060541 

0103060365 0103060341 
0103060371 0103060541 
0103060972 8103060569 
01O3O6O57S 0103060541 
0103060507 8103060584 

81030609B9 8103060904 
0103060391 0103060306 
8103060596 8103060593 
0103060600 8103060393 
0103060602 8103060593 

0103060615 6103060541 
9103060619 8103060341 
8100060623 0103060541 
8 1 03 060629 0 1 0306034 1 
0103060771 0103060766 

0103090002 0103090001 
8 I 03090037 0103090032 
8103090039 0103090033 
0103090039 0103090048 
8103090064 0103090050 

8103090076 8103090069 
0103090006 0103090001 
B 103090091 0103090007 
0103090094 0103090089 
6103090103 8103090097 

0103090105 0103090100 
0 1 03090 110 8103090109 
8103090120 0103090114 
8103090120 8103090109 
8103090136 0103090130 


Gl/03/03 30-409 P 

8 1/03/03 50-409 p 

81/02/27 30-267 R 

e 1/03/03 50-409 P 

01/02/19 30-315 0 

01/03/02 50-219 R 

81/01/30 30-302 Q 

01/02/27 50-220 R 

01/01/09 30-322 0 

01/03/03 30-409 p 

01/02/27 30-230 R 

01/03/03 50-409 P 

81/02/27 30-261 R 

01/02/04 30-412 9 

81/02/ 1 7 30-206 P 

01/02/06 90-213 F 

01/02/11 90-29 p 

81/02/10 50-219 p 

61/02/11 50-244 p 

01/02/13 90-220 F 

81/02/ 1 7 30-409 p 

01/02/13 50-237 P 

01/02/23 30-10 Q 

a 1/02/23 30-10 0 

01/02/23 PRM 

Gl/01/07 50-387 Q 

01/03/03 30-302 P 

81/03/03 30-302 P 

01/03/02 30-34Q R 

91/03/01 50-310 g 

01/02/13 30-361 A 

01/03/02 50-272 R 

91/03/02 30-153 0 

81/02/13 90-361 A 

81/02/13 30-361 A 

©1/02/13 30-36! A 

91/02/13 50-361 A 

81/02/23 30-153 P 

81/02/13 30-361 A 

81/02/24 30-413 A 

01/02/24 30-413 A 

81/03/03 30-209 a 

81/03/02 30-201 8 

81/03/02 30-281 a 

81/03/02 30-201 8 

01/02/13 30-361 A 

01/02/13 30-361 A 

©1/02/13 90-361 a 

81/02/ 13 80-361 A 

91/02/11 70-734 

01/02/11 70-687 

01/02/12 30-254 F 

©1/01/13 30-345 p 

81/02/09 40-1162 

01/02/U 70-371 

01/02/11 70-1201 

01/02/11 70-1143 

01/02/03 71-420 

81/02/11 70-1257 

01/02/11 70-33 

81/01/23 30-264 Q 

01/02/ 11 70-36 
81/02/25 CONTRACT 

81/02/11 70-36 

81/02/23 CONTRACT 


61030*0192 

01030*0163 

01030*0160 

81030*0171 

0103090170 


0103090143 

0103090139 

©103090160 

0103090164 

0103090139 


01 / 02/11 

01 / 02/11 

81/02/10 

01/02/13 

81/02/11 


70-024 
70-133 
90-339 <J 
CONTRACT 
70-135 


PRINCIPAL 
ENCLOSURE DOCUMENT 


0103090192 

8103090194 

0103090196 

8103090202 

0103090203 

0103090207 

0103090213 

01030-70216 

8103090217 

0103070219 

0103090227 

0103090229 

8103090236 

8103090230 

8103090239 

0103090243 
0103090249 
01O3O9O2S1 
0! 03090261 
8103090263 

8103090267 

0103090270 

8103090272 

0103090274 

8103090275 


0103090106 

0103090104 

0103090107 

0103090197 

0103090190 

0103090199 

8103090206 

0103100379 

0103090210 

8103090206 

8103090218 
8 1 03090223 
0103090232 
0103090232 
0103090234 

0103090232 

0103090242 

0103090234 

0103090255 

0103090237 

8103090257 

8103090257 

0103090264 

8103090266 

0103090257 


DATE 

I0SUEO 


01 / 02/11 

01 / 02/11 

01 / 02/10 

01 / 02/10 

01/02/27 

01 / 02/1 1 
01/02 /U 
81 /03/ 13 
01 / 02/10 
01 / 02/1 1 

01 /02/1 1 
01 /02/ 10 
01/01/19 
01/01/19 
01 / 02 / 1 | 

81/01/19 
81/02/13 
01 / 02/11 
01/02/U 
01/01 /22 

91/01/22 

01 / 01/22 

01 / 01/21 

01/02/U 

01/01/22 


sue jeer 

category 


CONTRACT 
70-143 
CONTRACT 
30-344 H 
50-327 P 

70-1113 
70-124 
50-237 0 

XPORTLIC 
70-124 

70-27 

50-209 0 

30-195 P 
90-153 P 
40-8027 

30-1SS P 
70-27 
40-8027 
70-054 
30-255 P 

50-255 P 
30-253 P 
30-234 a 
70-23 

30-255 p 


8103C90276 

8103090285 

8103090209 

0103090292 

0103090297 


0103090403 
8103090418 
9103090422 
8103090429 
Q 1 030*0430 

9103090440 
0103090449 
0103090462 
0103090405 
©1030904 9Q 

B103090503 
0103090506 
6103090308 
B 103090509 
8103090512 

B103090513 
8103090321 
0103090323 
0103090 525 
Q 1 03090341 

0103090 3 44 
01030905 52 
01030903 53 
01 03090356 
8103090361 

8103090360 

0103090574 

0103090602 

©103090627 

6103090631 


0103090650 

8103090684 

9103090605 

0103090693 

8103090700 


9103090260 

0103090278 

8103090280 

8103090201 

0103090206 


910309039Q 
0103090412 
8103090413 
0103090423 
B 1 030904 1 3 

8103090435 

8103090443 

0103090456 

8103090480 

8103090494 

0103090494 
0103090504 
0103090305 
0103090307 
010309051 1 

0103090510 

0103090519 

8103090510 

0103090524 

0103090540 

0103090542 

0103090549 

8103090350 

BI03090554 

8103090357 

0103090563 
8103090370 
0103090597 
0103090623 
810309061 1 


0103090640 

0103090670 

8103090601 

0103090607 

0103090696 


01 / 02/10 

01/02/27 

91/02/11 

01 / 02/02 

01 / 02/11 

01/02/U 

91/02/23 

01 / 02/10 

01/02 /U 

91/03/03 

01/02/13 
01 / 02 / 1I 
01/02/26 
00/12/24 
80/12/24 

01/03/03 

81/03/05 

01/02/18 

01/03/02 

01/02/18 

01/03/03 

□ J /02/25 

81/02/26 

01/02/05 

01/02/24 

81/02/24 
01 /03/02 
01 / 02/20 
01/02/26 
81/02/27 

81/02/27 

01/03/09 

01/03/02 

01/02/26 

01/02/27 

81/03/02 

01 / 02/19 

01/03/04 

01/02/27 

01/03/02 

01/03/04 
01/02/26 
01/02/17 
8 ! / 01/20 
01 / 01/21 

Q 1/02/27 
01 / 01/21 
01 / 01/21 
81/02/20 
81/02/26 

91/01/13 

81/02/26 

01/02/13 

81/02/17 

01/02/03 


CON TRAC T 
50-269 P 
70-390 
CONTRACT 
50-324 0 

70-698 
30-369 p 
XPORTLIC 
70-698 
50-29 P 

50-409 F 
70-754 
50-245 P 
90-393 0 

50-395 Q 

50-206 P 
50-155 P 
50-400 0 

30-244 P 
50-400 Q 

50-369 P 
XPORTLIC 
CONTRACT 
50-102 0 

50-413 0 

50-413 0 

50-290 R 
50-321 R 
50-325 8 

50-29 R 

30-302 8 

50-328 R 
50-293 8 

30-331 R 
50-203 P 

30-213 8 

50-249 8 

50-302 9 

50-272 9 

50-346 B 

30-346 0 

50-266 V 
71-423 
50-373 Q 
10CFR 

50-266 R 

10CFR 

10CFR 

40-0102 

40-8602 

70-133 
50-303 0 

50-153 P 
50-424 A 
50-404 A 


0103090300 

8103090310 

0103090319 

0103090321 

8103090330 

61030*0334 
Q 1 030*0339 
01030*0340 
0103090370 
□ 103090372 


0103090303 
0103090304 
©103090313 
0103090303 
8 1 03090323 

0103090326 
0103090329 
B103C90337 
B 103090366 
0103090366 


8103090636 
0 1 03090637 
0 1 03090643 
8103090646 
8103090652 


0103090629 
010309061 1 
810309061 1 
0103090641 
8103090645 



ENCLOSURE 


Q 103090 704 
01 03090712 
01 030907 J 4 
B103C90723 
Bl 03090731 

0)03090 755 
01 03090 7 57 
0103090761 
0103090762 
Q 103090763 

0103090766 

0103090767 

0103090772 

0103090774 

8103090700 

0103090709 

0103090799 

0103100009 

0103100010 

0103100024 

0103100036 

0103100040 

0103100046 

0103100051 

0103100053 

Q 1 03 1 00069 
0103100070 
G 1 03 1 00006 
0103100091 
01 031001 00 

0103100121 
0(03100 1 35 
0103100191 
0103100199 

ato3iaoi64 

0103100172 

0103V001Q7 

0103100192 

0103100209 

0 1 03100223 

0103100243 
D( 03 100257 
G1031 00262 
01031002Q2 
0103100302 

0103100321 

0103100335 

010310034b 

0103100351 

0103100390 

CU03100 3M 

0103100363 

0103100364 

0103100367 

0103100369 

0103100370 
0103100373 
G 1 03100376 
0103100304 
0103100396 

0103100399 

0103100401 

0103100402 

0103100403 

010310040V 

01031004 14 
010310041 7 
0103100422 
0103100423 
Bl 03100429 

Q10310043S 
0103100439 
0103100449 
01031004 30 
0103100464 

9103100465 

9103100477 

0103100403 

0103100404 

0103100406 


principal 

document 


0103090699 
0103090X06 
0103090/00 
010309071 S 
0103090725 

G 103090747 
G1030V0739 
0103090750 
B 103040/39 
G 1 03090739 

0103070/52 
Q 103090/50 
0103090760 
Q10309077J 
0103090771 

0103090/04 
B 103040794 
0103100004 
01 03 J 00004 
01 031 COO [6 

0103100029 
0 1 03 1 00033 
0103100035 
0103(00042 
0103100045 

0103100057 
0103100059 
01 031 GOO// 
01C31OOO54 
0103100039 

G 1 03 1 00 1 1 1 
0103100130 
0103100143 
0103100133 
010310019/ 

0 1 03 1 00 1 37 
0103100177 
0 103 100(0 J 
0103100204 
01 03 1 0021 7 

U103100234 

0100100251 

0103100294 

01031002/5 

0103100294 

010310031/ 
8103100331 
0103100342 
0103100347 
01 03 1 00353 

0103100336 
8103100337 
0! 03 100397 
0103)00357 
0(03100360 

0103100369 

0(03100337 

010310037] 

□103(00377 

0103100390 

0103100374 

0103100377 

0103100390 

0103100373 

010310039? 

010310040V 
0103100409 
G 103100407 
0103(00410 
0103100423 

0 103100426 
0103100420 
0103100441 
Gt 03100442 
0IO31OO454 

0103100456 
8103100460 
0103100401 
8103100467 
0 103100400 


Date 

15SUE0 


Bl/02/06 
00/12/17 
01/01 /29 
0) /01 / 15 
01/02/10 

01/02/03 
01/02/10 
01 /02/23 
01 /02/10 
01/02/10 

01/02/03 

01/02/23 

01/02/1? 

01/01/26 

01/01/26 

01/01 OO 
01/01/20 
01/01/19 
01/01/19 
01/01/19 

01/01/27 
01 /02/26 
01/02/26 
01/01/15 
01/01 /26 

G I /02/lV 
01/03/24 
01/02/20 
81/02/24 
01/02/24 

01 /0W29 
01/02/09 
01/02/02 
01 /02/27 
01/02/06 

01/02/06 
01/02/13 
01/02/03 
01/03/09 
01 /03/04 

01/02/27 
Q 1/037 02 
01/02/(9 
01/03/02 
01/03/02 

01/03/06 
01/02/27 
01 / 02 / 1 0 
01/03/03 
01/02/16 

01/03/09 

01/02/25 

01/03/02 

m/02/25 

01/03/03 

111 / 02/20 
01/02/23 
01/02/17 
Dl / 03/02 
01/03/06 

01/03/04 

lM/01/02 

81/03/06 

01/01/19 

0)701/02 

01/02/23 
81/02/23 
G 1/02 /23 
81/03/03 
01/02/26 

01 /03/04 
01/03/03 
01/03/04 
01/03/03 
01/01/19 

m/03/06 

01/03/06 

01/03/0? 

01/03/03 

01/03/04 


SUBJECT 

CATECCfJV 


50-263 Q 
50-244 F 
30-334 Q 
50-320 Q 
50-255 P 

30-34 D 0 
50-295 P 
30-413 Q 
90-253 P 
90-255 P 

50-350 a 

30'413 0 

CON TO AC T 
30-434 Q 
30-434 0 

30-321 0 

30-232 0 

30-133 0 

30 '133 Q 
30-344 0 

30-397 Q 
30-327 0 

90-327 0 

30-320 W 
90-239 <1 

50-317 P 
90-205 0 

50-209 P 
30- 203 0 
90-205 0 

30-32? Q 

msc 

90-334 Q 
90-27 n 
40-7924 

40-7934 
70-162 
90-307 9 

30-466 0 

30-309 IT 

CONTRACT 

CONTRACT 

70-1113 

CONTRACT 

con r pact 

50-199 P 
30-266 R 
30-313 fi 
90-275 P 
70-371 

30-202 0 

70-972 
CONTRACT 
70-772 
90-316 8 

30-207 8 

70-972 
XPOPTLIC 
90-269 8 

30-361 A 

70-309 
30-430 Q 
90-361 A 
30-920 0 

30-430 Q 

90-290 P 
90-298 P 
30-298 P 
90-106 P 
90-321 P 

90-369 B 
90-369 S 
30-369 B 
80-219 8 

50-206 0 

30-219 9 

90-327 0 

90-267 R 
30-369 S 
90-327 0 






8103(00494 

9103100496 

8(03100901 

0103100502 

6103100503 

0103100904 

8103100906 

0IO31OO91O 

01O31CO3I3 

01C31OO316 

0(03100316 
61 031005 19 
GV 03100531 
61031 00940 
0103100543 

910310054? 
GJ 03 ICO 5 94 
0103(00536 
9103100330 
0103100966 

6103100369 

0103100372 

0(03(00573 

8103100374 

□10J100977 

0103100301 
0103100902 
8J 03100506 
0(03100509 
9103100396 

0103(03603 

8103100606 

0103100612 

0103100613 

0103100613 

9103100617 

0103100620 

9103103626 

8(03100627 

0)03100431 

8(03(00632 

0103100434 

0)03100639 

0(03(00645 

0103100691 

0103(00439 
91 OJ 10066 1 
9103100670 
9(03(00676 
0103100601 

0103100609 
0103 | 00691 
0103100697 
0103100699 
9103100701 

01O31CO7O7 
9 I 03100 7 (3 
0103100714 
81 031 007 IS 
0103100720 

0(03100722 

010310072? 

0103(00731 

0103(00733 

0103100737 

8103100741 
Gl 03 I 0073 1 
6103100740 
8(03(00761 
8103100762 

8103 100770 
QJ 031007 70 
0103 1 10006 
8103110009 
8103(10014 

0103(10023 
0103110054 
6(031 (0067 
8103110075 
8103(10091 


PRINCIPAL 

DOCUMENT 


0IO31OO457 
B10D100490 
8103(00495 
0103100499 
0103(004 VB 

0103100500 
8 (03100499 
6103100505 
01031 OOSM 
0103100500 

9(0310091 7 
01O31CO5O7 
0103100530 
0(03100537 
0103100937 

Q103100S21 
9103(00552 
0103100549 
610D 100553 
0103100562 

& 1031 00569 
0IO3IOCS62 
B 1031005? J 
G 1 031CO569 
0103100362 

G 103 1 03578 
6(03)00379 
9103100504 
010310050? 
9103100393 

0 l 0310060 l 
8)03100604 
0 l 031 00606 
0 (03(0061 ( 
8)03(00611 

0 103 ] COM L 
9103(006(8 
EH031C0623 
9103(00622 
QI031C0628 

□ L 03 1 00629 
0)03(03622 
8)03)03635 
010*1(00643 
8(03(00640 

Q«D3 ICC 640 
0(03100659 
9103(00667 
Q1O31C0672 
9103100679 

0103100605 

0103(00686 

0103100690 

8103100605 

0)03100693 

01O31CO69O 
9(03100709 
3103100690 
8 L 03 10070 4 
0193100704 

0103100719 
0103(00710 
8103100690 
0103100710 
G 103 1 0371 0 

0103 1007 18 
□103100747 
9103100733 
9(03100734 
8103100750 

B I 031 00?69 
G103100765 
0)03 ( 10005 
01031 10003 
G I 03 l 10011 

9103(10024 
9103(10045 
9103110055 
01O3HOO55 
9 [ 03 £ 10059 


OAT E 
I66UED 


01/03/02 

01/03/03 

31/02/25 

01/03/04 

01/03/04 

01/00/05 

01/03/02 

91/02/27 

91/03/03 

01/03/06 

01/03/01 

01/03/03 

01/02/27 

01/03/04 

01/03/04 

01 /03/04. 
81/03/05 
0 1 '03/03 
01 / 03/05 
81/03/03 

01/02/29 
01/03/03 
9 1/03/03 
01/02/25 
01/03/03 

01/03/04 
B1 703/03 
01/03/02 
91/03/02 
01/03/05 

81/03/04 

81/03/05 

91/03/03 

81/02/J7 

0(/O2/l7 

01/02/67 

01/02/19 

01/03/02 

81/03/02 

01/03/02 

91/03/05 
81/03/02 
0 ( /03/06 
81 / 02/26 
01 / 01/22 

81/02/20 

01/03/02 

01/03/02 

81/02/25 

91/03/04 

01701/22 
81/02/12 
01 / 01/21 
Bl/01/22 
01 703/03 

81/01/21 

91/02/23 

91/01/21 

91/01/21 

01/01/21 

01/02/27 

81/02/27 

8U01/21 

81/02/27 

DJ/02/2? 

01/02/2? 
91/01/02 
81 /03/02 
91/02/09 
91/02/26 

B I 703/03 
01/03/0 3 
81/01/09 
81/01 709 
01/01/20 

01/03/02 
0 1/02/24 
01/02/20 
61/02/20 
01 / 02/20 


6U0JECT 

CATEGORY* 


30-36 9 S 
30-327 6 

30-409 B 
30-349 P 
30-340 p 

90-327 9 

30-234 S 
30-336 8 

30-360 8 

30-276 S 

30-3 R 
50-340 S 
50-364 p 
50-305 S 
30-305 8 

50-395 a 
30-28? « 

30-320 B 
30-329 A 
30-316 0 

50-213 P 
50-316 0 

30-3(7 p 
SO- 213 P 
50-3)6 9 

50-334 R 
50-267 8 

30-334 9 

30-334 Q 
50-293 8 

50-23? P 
30-267 R 
30-324 0 

TOPflEP 
TOPflEP 

TOPflEP 
90-323 8 

50-277 8 

90-286 fl 
40-6300 

30-339 a 
50-206 n 
30-201 8 

71-179 
40-0610 

COMMISSION 

CONTRACT 

CONTRACT 

70-1)44 

XP0RTUC 

30-266 0 

itPORTLtC 
«A9 TE MOT 
50-266 0 

XP0KTUC 

WASTE MOT 

0A9 1? 

WASTE MOT 
30-409 Q 
30-40? 0 

0A99? 

0A999 
WASTE MOT 
04999 
0A999 

0A999 
0A999 
50-247 0 

MISC 

CONTRACT 

30-271 F 
50-271 f 
0A999 
04999 
QA999 

30-271 P 

xpoaruic 

0A99? 

0A999 

QA999 



PRINCIPAL 

0A7E 

S'JSoECT 


ENCLOSURE 

DOCUMENT 

(GSOEO 

CATEGORY 

810311009? 

0(03110074 

8 1/02/27 

50-269 

A 

8103110090 

01031 JC0S5 

81/02/20 

QA999 


01031 1 0 1 OB 

0103110091 

91/02/23 

COMMISSION 

8103110124 

01031 1011? 

01/02/27 

90-271 

N 

81 031 10 1 33 

01031(0119 

01/02/20 

COMMISSION 

8103110] 30 

9103110126 

01/03/06 

90-313 

F 

01031101 40 

G\03l 1012b 

91/03/06 

50-313 

F 

0103(10189 

0103110193 

01/02/24 

90-315 

P 

8103110200 

0103110193 

8 1/02/23 

50-261 

P 

0103110201 

01031 1019] 

01/03/05 

30-29 

F 

0103110203 

91031(0197 

01/01/21 

71-417 


91031 10204 

01031(0199 

Q 1/01/22 

40-0610 


0103110209 

8103110191 

9 1/03/05 

30-29 

F 

8103110220 

0(03110215 

81/02/13 

71-422 


0] 03110224 

9103(10215 

BJ/02/13 

71-422 


B 103 110229 

8103U032J 

01/02/23 

30-272 

P 

B1 03110240 

81031 10225 

BJ/02/25 

30-341 

A 

Q103U0263 

0103110254 

01/03/09 

50-330 

0 

0 1 031 102 70 

9103110234 

Bl/03/09 

50-339 

0 

8103110275 

9103U0272 

81/02/24 

50-369 

p 

0103110312 

0103110303 

91/03/06 

30-322 

A 

0103110364 

81031(0353 

91/03/05 

50-311 

H 

0103110390 

0103110375 

BJ/03/03 

90-373 

O 

01031104 04 

01031 10399 

01/02/25 

50-209 

P 

0 1 0 3 1 1 04 1 & 

9(031 10412 

BI/02/20 

50-271 

P 

9103110429 

0103110423 

61/02/23 

50-302 

P 

9103110432 

01031 10422 

01/02/06 

40-2274 


01031104 40 

91031(0414 

01/03/03 

50-259 

P 

□ 103110443 

01031 10436 

91/02/25 

50-369 

P 

0103110494 

8103110449 

01/02/23 

50-309 

P 

0103110453 

01031 10440 

01/02/24 

30-200 

P 

0103110457 

0103110452 

81/03/09 

30-330 

0 

8103110469 

0103110461 

01/03/05 

30-339 

□ 

01 031 104 74 

0(03110471 

01/03/06 

30-155 

R 

B103U0481 

0103110476 

81/03/04 

30-327 

R 

0 1 03 1 1 04 Q 3 

0103110479 

0 1/03/05 

30-261 

R 

0103110486 

01031 10477 

81/03/04 

30-327 

G 

0103110407 

91031 104B0 

81/03/05 

30-317 

S 

0103110493 

0103110400 

01/03/03 

P« 


9103110502 

0103110491 

01/03/04 

90-287 

5 

Bl 031105 13 

8103110510 

01/03/09 

50-250 

P 

8103 11052 l 

91031 10517 

91/02/03 

90-430 

a 

9103110527 

0(031(0524 

01/03/06 

50-267 

a 

01 03U052B 

01031 (0526 

81/01/30 

30-206 

a 

0103 1 10532 

0103110526 

01/01/30 

30-206 

0 

0103110533 

9103110529 

91/03/06 

30-33B 

p 

0103110534 

9103110526 

91/01/30 

90-206 

0 

Bl 031 10535 

0103110331 

01/03/04 

30-327 

G 

8103110537 

0103110526 

01/01/30 

30-206 

0 

8103110538 

8103110529 

01/03/06 

50-330 

P 

8103110539 

0 1031 10526 

91 /O 1/30 

50-266 

0 

0103110540 

9103110529 

81/03/06 

30-339 

p 

01O3UO542 

9103110326 

01/01/30 

30-206 

Q 

8103110546 

81031 10544 

01/02/04 

90-397 

a 

0103110553 

9103110391 

01/03/06 

30-302 

B 

0103110557 

9103110555 

01/03/06 

30-333 

S 

0103 1 1099 9 

9103110592 

81/03/02 

30-324 

P 

910311099 7 

8103U0592 

01/03/02 

30-324 

P 

9103110613 

01031 10609 

BI/03/06 

30-259 

a 

0103110650 

81031 10654 

91/02/25 

30-270 

a 

9103110666 

0103110660 

BI/02/25 

90-409 

3 

0103110672 

6103110663 

81/03/05 

30-250 

p 

0103110678 

0103110673 

91/03/10 

90-361 

i 

0103110604 

8103110673 

81/03/10 

30-361 

i 

01031 10606 

0103110679 

01/03/03 

50-324 

s 

0103110690 

0103110673 

01/03/10 

50-361 

i 

0103110691 

0103110607 

81/03/05 

90-325 

p 

0103110692 

0103110603 

01/03/06 

30-355 

6 

8103110698 

8103110673 

01/03/10 

30-361 

1 

0103110701 

0103110694 

BW02/06 

90-237 

8 

91031 10704 

0103110673 

Bl/03/10 

30-361 

, 

0103110706 

01031 10697 

01/03/06 

NUREO 


0103(10703 

0103110703 

81/03/04 

90-219 

P 

61031107(0 

8103110673 

Bl/03/10 

30-361 

1 

81031 10713 

0103110673 

01/03/10 

30-361 

i 

0103110714 

8103110711 

01/03/02 

30-230 

R 

8103110718 

0103110673 

01/03/10 

30-361 

t 

0103110719 

0103110711 

01/03/02 

50-250 

R 

8103110724 

8103110673 

81/03/10 

30-361 

I 

0IO311O73O 

8103110672 

91/03/10 

50-361 

t 



PRINCIPAL 

DATE 

SUBJECT 

ENCLG3URE 

DOCUMENT 

1S5UE0 

CATECORY 

8(03110736 

8103110673 

01/03/10 

50-361 

l 

(11031 10744 

9103110673 

81/03/10 

90-361 

I 

Q 1031 10746 

01031 10742 

91 /03/Q3 

30-302 

A 

8103110740 

0103110673 

81/03/10 

50-361 

t 

0103110751 

0(03110673 

91/03/10 

90-361 

t 

8103110754 

8103110673 

01/03/10 

50-361 

I 

81031 1 0757 

9103110750 

81/03/05 

50-403 

Q 

0103110760 

0103110673 

01/03/10 

30-361 

I 

3103110762 

8(031 (0673 

01/03/10 

S0-36t 

1 

8103110766 

01031 1 0673 

01/03/10 

90-361 

I 

3103110768 

8103110763 

01/03/05 

50-350 

A 

9103110773 

8(03t 10673 

81 /03/10 

90-361 

1 

01031 10775 

0103110673 

81/03/10 

50-361 

I 

01031(0702 

01031 10770 

01/03/03 

50-298 

0 

91 03110 792 

81031 1070? 

01/03/02 

50-267 

0 

0103110794 

01031 10790 

81/02/20 

CONTRACT 


0 1 03 ( 1 0023 

0103110814 

01/02/27 

90-523 

Q 

0(03110026 

01031 (0020 

□J /03/02 

50-309 

P 

8103110031 

81031 10014 

01/02/27 

50-520 

0 

El 03110832 

8103110025 

81/02/(9 

OEN TEC 

16 

810311CR37 

8103(10014 

01/02/27 

90-920 

Q 

G 1031 10040 

8103110020 

01/03/02 

90-309 

P 

81031 I0B47 

0(031 10014 

91/02/27 

90-520 

0 

0 1 03 (1 095 1 

0103110046 

01/02/27 

90-327 

P 

0103110056 

8103(10854 

01 / 02/24 

90-333 

F 

0103120012 

0103120007 

9W02/19 

30-293 

P 

0103120029 

0103120022 

01/01/09 

30-237 

P 

9103120042 

8103120036 

91/02/03 

4O-05B5 


0103120047 

0103120039 

01/02/27 

90-320 

P 

0103120053 

0103170679 

01/02/10 

10CFR 


0103120056 

8103120039 

01/02/27 

50-320 

P 

0103(20060 

8103120061 

01/03/03 

90-334 

P 

3103120072 

0103(20061 

01/03/03 

50-334 

P 

3103120076 

01031 2006 1 

01/03/03 

50-334 

P 

Bl 03 120 105 

0103120092 

01/02/27 

50-309 

P 

0103120109 

0(031 20092 

81/02/27 

50-309 

P 

0103120118 

01031201 1 J 

01/02726 

71-9143 


0103120139 

0103120121 

Ql/03/02 

71-5641 


8)03(20147 

0103120142 

01/02/26 

50-20 

D 

0103120150 

8103120150 

01 /03/04 

71-405 


0103(20174 

0103120169 

01/03/06 

xportlic 


8103120204 

0103120)99 

01/01/30 

OEN TEC 

16 

0103120216 

0103120207 

01/03/04 

50-364 

P 

B 103120218 

0103120201 

01/03/04 

FOIA 


B 103120227 

0 J 03120201 

01/03/04 

FOJA 


Bl 03 (20236 

0103120201 

01/03/04 

FOIA 


3103120245 

8103120229 

□1/02/27 

50-269 

P 

0103120240 

9103120240 

01/02/11 

contract 


0103120249 

0103120239 

01/02/19 

50-403 

11 

0103120252 

0103120247 

01/02/02 

30-329 

0 

0103(20263 

0103120259 

01/03/09 

30-209 

0 

0103120270 

0103120261 

01/03/02 

50-267 

p 

0103120272 

9103120259 

01/03/09 

90-287 

0 

0103) 202B5 

0103120259 

91/03/0? 

50-209 

0 

9103120293 

8103120280 

0J/O3/O4 

TOPREP 


0103120308 

0103120296 

01/02/27 

50-269 

p 

9103120320 

0103120307 

81/03/04 

50-395 

A 

0103120321 

0103120316 

01/03/03 

50-313 

R 

0103(20351 

0103120340 

01/02/09 

40-051 1 


0(03120373 

0103120353 

01/03/10 

50-275 

0 

QIQ3 120393 

Q1O312O30H 

81/01/09 

QA999 


6103120400 

0103(20395 

01/02/02 

50-331 

0 

8103120403 

0103120386 

01/03/06 

50-403 

0 

0103120400 

0103120395 

01/02/02 

50-331 

Q 

610312041 1 

8103120404 

01/03/05 

50-332 

A 

8103120429 

0103120421 

01/02/04 

50-430 

0 

0103120433 

6103 120427 

01/03/04 

71-416 


0103120436 

0103120429 

81/02/04 

50-296 

Q 

0103120444 

0103120422 

01/02/27 

50-445 

E 

0103120445 

B 1031 20430 

01/03/06 

50-269 

P 

8103120448 

0103120441 

81/02/04 

30-200 

0 

0103120450 

0103(20447 

01/03/02 

90-334 

P 

8103120457 

0103120451 

01/02/27 

70-734 


G 1031 204 59 

0103120435 

01/02/05 

CONTRACT 


0103120463 

8103120460 

01/02/27 

70-2937 


9103120465 

0103120461 

01/03/04 

71-91 1 1 


9103120471 

8103 1204 43 

Bl/03/06 

30-29 

P 

9103120474 

0103120472 

81/03/03 

50-360 

P 

9103120477 

8103120472 

81/03/03 

50-369 

P 

9103120484 

0103120480 

01/02/04 

50-313 

Q 



'v_ct-5bJOr< NUkOEfl 


ENCLOSURE 


0(03120405 
G1Q312OJ07 
0(031204 90 
Ell 03120493 
8)0312C4?6 

Hi 03 120505 
QIC312050Q 
B1 03 120534 
0l 03)20539 
Q 1 03 (30545 

B l 03 120550 
0 J O'J 1 205 S 7 
0103120559 
0103120561 
0 I03l203*3 

Q1 03 12057 1 
0103120574 
8100120576 
0103120390 
8103120593 

0103120601 
0103120610 
EU 03 120626 
£]! 03120637 
HJ 03120639 

01 031 20652 
0103)20657 
0103120661 
01031 20663 
9103120679 

0 1 03 120600 
0103120690 
0103120704 
11103120709 
0103120717 

0103 V 20722 
0103 1 2073 J 
OE 03 120749 
81 03 t 20734 
0103120760 

0103120770 
fl 1 03 J 20/74 
0103130793 
0103120705 
010312079/ 

0103120001 
0103 1 20HD? 
tl ( 03 1 «?CG23 
Hi 0:? 120036 
0103120039 

f) 1 03 1200 4 I 
0193120043 
£J 1 03120040 
« 1 03120049 
□103120894 

UI03 120056 
0103120090 
Q 1 03 1 200 99 
0103120060 
0103130013 

0103130021 
0 1 03130029 
010313003* 
0103130036 
a 1031 3004 7 

0103130097 

010313006(3 

0103130072 

0103130070 

0103130009 

01 03130009 
0103130106 
0(03(301 12 
0)03130113 
01031301 10 

0IO313OJ 1 9 
0103130123 
0103130131 
0103130136 
0103130143 


Pf unctPAi. 

DOCUMENT 

010312040? 
0 J 03 1 20 4 00 
0103120400 
0103120400 
8 1 93120409 

0103120502 

0103120902 

0103120932 

0103120536 

0103120454 

0103120540 
81031 20 5 53 
0103120953 
0103120556 
G 1 03 ) 20566 

0103120996 
81031 20360 
0103)20500 
0103(20503 
0103120504 

□103120595 
£11031 20599 
□103120617 
01031 20633 
£1103120631 

□103120640 

0103120640 

0103120640 

0103120640 

0103120660 

01031 20660 
8103120953 
0103120993 
8103120993 
0103120353 

0103120993 

0103120724 

0103120/44 

0103(20744 

0103120744 

□ 103120744 
0103120769 
01031207/5 
0 103120 7/7 
0103120/92 

0103120796 
01031 20793 
01031201)21 
010312002(1 
010312002? 

G 1 03 1 20028 
0103 120028 
01031 20020 
0103120046 

□ 103120(146 

8103120046 
8103120046 
0103120044 
81031 20092 
01 031 80006 

Q10U1300V6 
0103130020 
0103130026 
01O313OO2Q 
01 03 1 30031 

□ 1 03 1 30092 
0103130052 
8103130060 
0103130073 
0103130080 

0103130075 
0 1 03 130074 
G 1 03 1 30104 
0103130026 
0103130108 

0103130104 

0103130108 

0103)30100 

0103130133 

9103130133 


date 

ISSUED 

01702/25 
01/02/04 
01 / 02/25 
81/02/23 
01/02725 

81/02/27 
Q1 /02/27 
01/03/04 
01/03/04 
01/03/04 

01/03/06 
01/03/05 
01/03/09 
01 /02/02 
01/02/02 

at /02/02 

01/03/09 

01/03/06 

01/03/06 

01/01/21 

01/01 /27 
U1/03/G4 
IK /Q3/03 
U 1/02/20 
oi /on/05 

01/02/25 

81/02/29 

01/01/15 

01/02/25 

81/02/06 

01/02/06 

01/03/09 

81/03/05 

81/03/05 

01/03/03 

01/03/09 

01/02/24 

01/03/04 

01/03/04 

01/03/04 

01/03/04 
81 /03/I3 
8J /02/05 
00/11/03 
n 1/03/09 

01/03/04 

81/02/05 

(U/03/05 

□1/03/04 

01/03/09 

81/03/04 
81/03/04 
81/03/04 
HI / 02/26 
CU /Q2/26 

01/02/26 
U 1/02/26 
01/03/02 
81/03/10 
Gl/OJ /2Q 

01 /01/19 
81/02/24 
01/02/02 
at /02/24 
81/02/24 

no/io/i7 
00/ 10/17 
00/12/ 10 
01/02/24 
01/02/29 

01/02/17 
81/03/04 
01/01/23 
01/02/02 
0 1/02/27 

81 /01/23 
01/02/27 
81/02/27 
01/02/27 
fll/02/27 


6U0 jec r 
category 


30-201 0 

30-315 0 

50-302 P 
50-302 P 
90-302 r 

90-321 P 
30-321 P 
30-220 G 
90-220 8 

90-317 P 

50-237 P 
30-361 K 
30-361 H 
30-330 O 
30-330 O 

50- '430 a 
90-275 0 

90-361 0 

90-361 « 

S0-4 9G G 

QA999 

90-360 9 

30-360 S 
90-275 0 

50-320 8 

30-335 P 
30-335 P 
30-31 7 a 
90-333 p 
30-hM 0 

30-461 a 
90-361 k 
30-361 K 
30*361 k 
30-361 h 

30-361 W 
90-344 P 
30-23? O 
30-259 Q 
90-25? 0 

90-239 (I 
30-250 F 
30-024 Q 
0A999 
40 299 

71-9148 
90-369 0 

90-320 P 
30-269 0 

fdia 

30 26V 0 

30-269 0 

30-269 0 

30-311 P 
30-311 P 

30-311 p 
30-311 V 
CON TRACT 
30-206 8 

CONTRACT 

30-303 0 

30-259 p 
70-1703 
30-259 P 
40-8027 

0A999 
0A999 
WASTE NOT 
30-293 P 
XP0RIL1C 

30-454 0 

CONTRACT 
30-319 Q 
70-1 703 
30-259 P 

30-315 0 

30-239 P 
30-239 P 
30-369 0 

30-369 O 


n.acs'jve: 


0103(30146 
0103)301 90 
01031331 55 
6103130160 
6103130 l 63 

0103130167 
0103130169 
0103130172 
0 J 03 J 301 77 
6103130192 

G1 03 130200 
010313020) 
0103 130205 
0103130217 
0(03(30233 

8103130234 
0103130236 
0103133245 
8103130255 
0103 130273 

0(03130275 

□103130203 

Q103J30303 

0103130310 

01031303(0 

0103)30326 

8I0313034G 

0103130354 

6103133350 

010313035? 

0103130366 
0103130371 
D I 03 J 303 76 
0 103 1 303 7 9 
0103133362 

0 1 03)30307 
G l 031 30397 
G 103130-108 
6103130415 
G 103 130430 

0103(30435 

0103)30443 

8103130444 

0(03130449 

0103130432 

0103130456 
0 103130463 
0103)30464 
0103130469 
0JO3I3O-J72 

8103130473 
01031304 7 5 
8(03130477 
0103130479 
9103130463 

Cl 03130407 

at 031394*0 

0103(30317 

010313052V 

0103(30330 

8103130547 
0103130540 
9 E 03 1303 5 2 
01Q313O557 
G l 03130560 

01 03130563 
6103130560 
0103)30575 
0103130579 
8103130592 

GI03130594 

6103130595 

0103130606 

9103130600 

8103130611 

G 103(30621 
Q 1031 30624 
0103130644 
0103130645 
0103113655 


PR INC IP Aw 

C3c ynEwr 


0103130140 
0103130140 
0 J 03 J 30 1 4 7 
0101130(51 

□103133(57 

0103130139 
91031301 5l 
8 1031301 63 
0103(33131 
Q 1 03 ! 30 J 0 5 

0103130193 
8 103I33£GD 
0 1 03 1 30 1 93 
0103130209 
810313^227 

0103130220 

8103130226 

010313022? 

0103130240 

0103130264 

9(03130266 
8103(30266 
0103130294 
0103(30302 
81 03(30205 

0103120322 
0)03130337 
8(03130350 
0(03130353 
G 1 03130351 

0103130361 
□ 103 00367 
01031303/4 
□103130375 
01 03 l 30 3 St 

0103130383 
0103130393 
0 1 03 J 3039 ] 

G 103130391 
G 1031 30427 

010300433 
0 103 J30442 
8103130441 
□103(30446 
8103130450 

0103130494 
G1 03130458 
8103130462 
0103130467 
6103130470 

0 100 l 304 J 9 
8)03 J 30470 
0103(30470 
0103130476 
9103130476 

Q10313C401 
0(03(30486 
0103130512 
8103130522 
G 103133522 

9103133522 

0103130936 

□103130522 

9103130522 

8103130936 

0103130323 
8103130964 
B 103130564 
G 103120573 
G 1 03(30965 

8103130506 

0103130594 

0103130999 

0103130600 

0103130599 

0 1 0 J I 306 1 7 
0103130617 
01 03 130635 
0 1 031 30642 
0(03130651 


OATE 

iss^eo 


8) /03/03 
01 /03/02 
01 /02/05 
01/03/04 
01/02/24 

G l 702/09 
81/03/04 
81/02/23 
01/03/04 
Q J / 02/2? 

01/02/25 
□8/03/06 
01/02/25 
01 /02/06 
G 1/02/03 

01/03/1 1 
01 /OI /2f> 
GI/02/03 
81/02/29 
01/02/(0 

01 /02/2B 
81/02/25 
01/01730 

fit /oi/os 

G I /02/25 

01/02/26 
01/01/27 
91/03/0? 
81/03/03 
0 1/03/09 

G 1/02/29 
81/03/06 
□1/03/11 
01 /O3/0I 
01/02 '2? 

01/03/06 
01/03/06 
01 /03/ 1 J 
01/03/1 1 
01/03/05 

Gl/03/05 
81/03/1 1 
01/02/29 
Gl/03/06 
81/03/02 

01/03/09 
91 /03/05 
Bl / 03/05 
01/03/03 
01 /03/0? 

D1/03/H 

01/03/0? 

01/03/0? 

01/03/03 

81/03/03 

01/03/04 
01/03/04 
□ 1 /G3/10 
81 /03/04 
G1 /03/04 

81/03/04 

01/03/11 

01/03/04 

61/03,04 

01/03/11 

0I/O3/C4 
01/03/09 
Bl 703/0? 
01/02/27 
Gl / (52/26 

01/03/06 

0J/O3/O4 

01/03/06 

81/03/05 

01/03/06 

91/03/02 
91/03/02 
91 / 02/05 
B 1/03/06 
01/02/12 


SUfiuECT 

CATEGORY 


50-282 p 
53-282 P 
50-327 a 
90 -3b? P 
50-315 0 

33-327 Q 
33-36? P 
50-335 (1 

50-36? P 
TP OR TU1C 

30-298 P 
50-327 0 

50-280 P 
50-251 0 

50-10 0 

50-282 T 
30-490 0 

30-10 0 

40-9760 
CONTRACT 

50-195 P 
SO- OS p 

30-263 a 
71-403 
71-310 

CONTRACT 
50-490 0 

5C-2SO R 
30-10 R 

90-29 P 

30-335 S 
50-255 R 

flea 

30*290 R 

50 - 4 c 9 n 

50-333 fi 

50-346 R 

50-3 P 

30-3 P 

10-70 0 

90-70 0 

90-70 P 

50-247 N 

30-70 P 

50-20? 0 

30-369 a 

50-366 S 

90-32) 9 

50-366 9 

90-201 8 

50-395 K 

30-201 B 

3C-2S0 6 

50-317 P 

50-317 P 

50*369 8 

90-206 P 

50-261 0 

30-209 r 

50-20? T 

50-209 7 

50-333 P 

50-299 7 

50-239 T 

50-333 P 

90-269 T 

90-21? P 

50-21? P 

50-34* 3 

53-335 8 

50-346 8 

50-312 6 

40-334 8 

50-312 B 

80-334 8 

PflOJ 
PflOJ 
70-2 7 
XPORTUC 
CON TRACT 


ACCESS t ON NUMBER 


ACCESSION NUMBER 


principal 

ENCLOSURE OOCUMENT 

8103130662 S 1031 30fc4B 
0103130666 8103130660 
0103130671 8103130660 
0 1 03130675 0103130660 
6103130670 0103130674 

6103130679 0103130677 
6103130606 0103130603 
B 103 130705 0103130700 
9103130708 BI03 130700 
8103130711 8103130700 

0103130716 0103130700 
8103130726 0103130721 
0103130732 0103130724 
8J 03130733 8103130729 
6103130736 0103130724 

6103130741 0103130739 
8103160015 0103160012 
6103160010 0103160012 
9103160026 8103160021 
0103160020 0103160023 

9103160037 0103160031 
9103160042 0103160031 
0103160053 0103160049 
01 03160058 0103160049 
8103160093 0103160009 

0103160107 0103160094 
01031601 1A 0103160111 
0103160124 01031601 II 
0103160127 9103160115 
8103160150 0103160143 


DATE SUBJECT 

ISSUED CAIEGCRY 

01/02/05 70-143 

B1 /03/02 50-263 P 

01/03/02 50-263 P 

01/03/02 50-263 P 

01/02/05 50-399 0 

01/01/20 50-263 Q 

81/02/20 CONTRACT 

01/03/06 30-230 O 

01/03/06 50-200 Q 

01/03/06 50-200 0 

01/03/06 30-200 0 

01/03/06 70-143 

01/02/25 30-320 H 

01/03/06 30-364 O 

01/02/25 30-320 H 

81/03/03 30-259 0 

01/02/03 71-416 

01/02/05 71-410 

01/02/10 71-416 

01/03/06 CONTRACT 

81/03/06 50-344 F 

01/03/06 30-344 F 

B1/03/U 30-334 F 

81/03/11 50-334 F 

01/03/03 50-320 P 

81/02/09 30-321 0 

01/02/27 50-155 p 

01/02/27 50-153 p 

81/02/20 30-333 P 

01/03/09 30-261 p 


8103160196 0103160145 
0103160139 0103160152 
010316019? 0103160181 
0103160196 0103160101 
0103160200 8103160194 


01/01/28 30-423 Q 
01/03/03 30-346 P 
81/03/12 50-269 F 
01/03/12 30-269 F 
01/03/03 CON I RAC f 


0103160205 
0103160213 
81 03160224 
0103160223 
0103160233 

0103160239 

0103160254 

8103160297 

0103160260 

0103160276 

8103160203 

0103160294 

0103160316 

0103160310 

8103160323 

8103160323 
0103160364 
0103160369 
0103 1 6039 3 
0103160404 

0103160423 
8 l 03 1604 2B 
0103160440 
0103160442 
0103160446 


8103160193 

0103160193 

0103160213 

0103160193 

8103160193 

8103160233 

8103160248 

0103160252 

8103160240 

0103160272 

8103160269 
0103160269 
S103160310 
8 1 031603 [ I 
0103160312 

0103160310 

8103160359 

0103160390 

8103160374 

0103160574 

0103160418 

0103160418 

0103160374 

0103160437 

0103160374 


01 /03/06 
81/03/06 
01/03/04 
01 /03/06 
01/03/06 

01/03/06 

01/03/05 

81/03/13 

BI/03/02 

01/03/04 

01/02/17 

81/02/17 

01/03/03 

81/02/23 

81/02/26 

81/03/03 

01/03/06 

01 / 02/12 

81/02/27 

01/02/27 

01/03/09 

81/03/05 

81/02/27 

01/03/11 

81/02/27 


30-318 0 

50-510 Q 
CONTRACT 
30-518 Q 
30-510 Q 

mec 

50-23? p 
TOPflEP 
50-520 j< 
HtSC 

70-2920 

70- 2928 
IOCFR 

71- 403 
SECY 

10CFR 

50-336 P 
40-659 
10CFR 
IOCFR 

50-290 p 
30-290 p 
IOCFR 

30-324 P 

IOCFR 


0103160454 0103160448 
0103160464 0103160459 
0103160466 8103160461 
8103160467 0103160462 
0103160471 8103160469 

8103160400 0103160497 
9103160405 0103270110 
0103160496 8103160457 
0103160510 0103160457 
9103160522 0103160497 

8103160529 0103160915 
0103160526 010316091? 
0103160929 0103160457 
6103160931 0103160515 
0103160537 8103160497 

B 103 I 60530 8103160520 
8103160547 8103160539 
6103160550 0103160544 
0103160961 8103160357 
6103160965 0103160557 


81/02/13 50-309 P 

01/03/13 50-324 p 

81/03/06 50-321 P 

81/03/12 50-220 I 

81/03/06 90-272 p 

01/02/26 50-370 o 

01/03/12 COMMISSION 

01/02/26 50-370 a 

61/02/26 90-370 0 

01/02/26 50-370 Q 

61/03/09 50-272 p 

61/03/05 90-166 p 

81/02/26 50-370 Q 

01/03/09 90-272 P 

81/02/26 90-370 Q 

81/03/11 90-155 I 

81/03/12 90-322 E 

81/02/16 CONTRACT 
81/03/13 90-219 p 

81/03/13 50-219 p 


PRINCIPAL 
ENCLOSURE OOCUMENT 

01O3l6O57t 0103160559 
0103160506 0103160576 
8103160390 8103160380 
0103160595 01 031 60900 
0103160390 0103160500 


BATE SUBJECT 

ISSUED CATEGORY 

01/03/06 CONTRACT 
01/03/13 50-440 K 

81/02/05 0A999 

01/02/05 GA999 

01/02/03 0A999 


0103160603 
0103160606 
0103160610 
01031606 l 1 
8103160614 


0103160500 

8103160602 

0103160600 

0103160603 

8103160600 


01/02/03 

SI/03/12 

□1/02/03 

81/02/27 

81/02/03 


0A999 

50-330 P 
0A999 
XP0RTL1C 
0A999 


0103160617 

0103160619 

8103160624 

0103160626 

9103160627 


8103160600 

0103160970 

0103160600 

0103160620 

0103160570 


81/02/03 

01 / 02/26 

01/02/03 

01/02/26 

81/02/26 


0A999 

COMMISSION 

0A999 

90-402 H 
COMMISSION 


0103160633 

0103160643 

8103160648 

0103160666 

0103160670 

0103160607 

0103160690 

8103160701 

8103160703 

0103160707 

0103160720 

8103160729 

0103160734 

0103160735 

8103160740 

0103160742 

0103160744 

8103160748 

0103160757' 

0103160750 

0103160763 

0103160765 

0103160770 

0103160774 

0103160706 

8103160790 

0103160792 

0103160794 

8103J60800 

0103160039 

0103160047 

0103160850 

8103160895 

0103160069 

8103160873 

8103160905 
0103160907 
010316090? 
010316091 1 
0103160933 

0103160944 

0103160953 

8103160960 

0103160969 

0103160969 

6103160903 

0103160904 

0103160994 

0103170008 

0103170025 

0103170032 

0103170034 

8103170030 

8103170060 

0103170071 

0103170070 

0103170001 

0103170004 

0103170086 

8103170009 

0103170091 
0103170105 
8103170109 
01031701 10 
0103170139 


0103160570 

8103160570 

9103160570 

0103160637 

0103160673 

0103160603 

0103160609 

8103160692 

0103160699 

0103160697 

0103160712 

8103160726 

0103160730 

0103160731 

8103160737 

8103160739 

8103160743 

0103160736 

0103160755 

8103160753 

8103160760 

8103160762 

0103160760 

8103160771 

8103160702 

0103160782 

8103160702 

8103160702 

0103160702 

8103310004 

0103160823 

8103160023 

0103160023 

0103160064 

0103160064 

0103160903 

0103160903 

8103160903 

0103160903 

8103160920 

0103160937 

0103160940 

0103160954 

8103160961 

0103160961 

0103160979 

8103160976 

8103160900 

8101000276 

0103170014 

8103170021 
0 1031 70014 
0103170014 
8103170014 
0103170066 

8103170066 

8103170075 

8103170073 

0103170075 

0103170075 

0101000201 

0103170101 

0103170102 

8103170101 

0103170120 


81/02/26 

01/02/26 

81/02/26 

01/03/02 

01/03/02 

01/03/13 

01/03/06 

81/03/10 

01/03/11 

01/03/10 

01/03/02 

01/03/0? 

01/03/10 

01/02/19 

81/03/12 

81/03/09 

81/03/09 

01/03/06 

01/03/09 

81/02/26 

01/02/28 

81/03/05 

01 / 02/20 

01/03/09 

01/03/02 

0 1/03/02 
01/03/02 
01/03/02 
01/03/02 
01/03/10 

01/03/09 

01/03/09 

81/03/09 

81/02/26 

01/02/26 

01/03/09 

01/03/09 

01/03/09 

81/03/09 

01 / 02/10 

01 / 02/10 

01/02/09 

01 / 02/10 

01/03/04 

81/03/04 

01/03/10 

81/03/06 

01/02/0? 

00/12/03 

81/03/09 

01 / 02 / 1 ? 

01/03/09 

81/03/09 

01/03/09 

01/03/10 

81/03/10 

81/03/04 

01/03/04 

81/03/04 

01/03/04 

00/11/28 

81/03/13 

01/03/13 

01/03/12 

81/03/03 


COMMISSION 
COMMISSION 
COMMISSION 
30-254 R 
50-344 R 

30-206 R 
50-325 S 
30-302 3 

50-267 t 
30-302 3 

30-333 8 

30-333 8 

30-321 0 

50-230 3 

30-366 B 

30-333 B 
90-333 6 

30-346 8 

30-259 S 
30-335 6 

30-307 A 
50-324 8 

30-387 A 
30-324 8 

90-261 Q 

30-261 Q 
30-261 Q 
50-261 G 
30-261 <3 

30-3 P 

FOIA 

FGIA 

FOIA 

FOIA 

FOIA 

30-302 0 

50-302 Q 
90-302 O 
50-302 a 
70-27 

30-254 0 

30-346 Q 
50-348 G 
50-369 a 
50-369 0 

50-320 H 
30-338 Q 
30-3 1 5 O 
50-202 F 

70- 020 

71- 9132 
70-020 
70-020 
70-820 
30-334 F 

30-334 F 
50-369 Q 
30-369 0 

50-369 0 

50-369 0 

30-317 F 
30-219 F 
50-466 0 

30-219 F 
50-320 P 



"U-CBSJUfV .1 JMBfcR 


ENClOSU«fc'. 


0 1 OJ I 701 *16 
0)03170)50 
Q ] 031 70 1 5 1 
0103170153 
Bl 031701 59 

01 03! 70l 62 
8103170163 
0103170167 
01031701 73 
8103)70175 

0103170106 

0103170196 

0103170197 

0103170202 

0103170200 

01031 7021 P 
0103170219 
0103170239 
0103170242 
01 031 7025* 

0103170257 

0103170259 

01031703 63 
0103170266 
0103170270 

0103)70279 
0103170200 
0103P02B9 
0 1 031 703 H 
0103170315 

0103170323 

0103170324 

0103170325 

0103170326 

0103170330 

Q103I7023U 

0103170349 

0103170374 

01031703011 

0103170413 

0103)70437 

0103170444 

0103170449 

0103170492 

0103170435 

0)03)70460 
0103170470 
U 103 1 704 73 
0103170400 
*1103170404 

11103170406 

0103170491 

0103170473 

0103170495 

0103)70303 

0)031 70504 
0103170512 
ill 03 1 705 1 4 
0103170316 
01 031 70S 17 

0103170319 
6103170324 
G 103170920 
010317033? 
0103170536 

0103170937 
01 03 170940 
0103)70949 
0IOOI7O35O 
0103170552 

01O317O9B3 
01 03170561 
01 03170363 
01 031 70364 
B 103170363 

9103170373 
01 03 1 70374 
0103170375 
01Q317O376 
0103170302 


Prttrjc If At 
DOCUMENT 


0103170143 
9)03170170 
0)03170147 
0103 170128 
0)03170120 

9103170156 
0100170120 
01031701 20 
0)031701 70 
0 l 03 1 VOl 20 

01031/0007 
0103170191 
01031 701 GO 
0 1 03 1 70 1 00 
01 03 1 /020J 

0 i 03 1 701 no 
0 1 03 1 70 1 00 
9)03170726 
01031 70226 
01031 70250 

01031 7073) 
0103170251 
9)0317029) 
01 03) 70223 
0)031 7023 I 

010317023) 
G 1 03 17023 l 
0)03)70231 
01 03 1 70309 
G 1 03 1 703 1 3 

0103170316 
01031/0320 
0(03170322 
0101) 70321 
□1031/0316 

01031/0333 
0 1 03 1 7034 4 
0 1 03 [ 70335 
01031/0300 
□1031/0400 

0103170434 
CU 03 1 70439 
0 1 03 1 704 46 
0)03170450 
01031/0453 

0)03)70469 
□10317046/ 
□103I/047J 
U 103 1 704 76 
□103170401 

IM 031 70402 
G 103 170409 
0IO3I7O4B0 
010317040V 

0)03170409 

01031 70470 
0)03)70907 

□ 10317051 I 

□ 103 1705 1 1 
0103)70901) 

G 1 03 1 705 13 
B 1 03 1 709 1 3 
01 03 l 70521 
G 1 031 70513 
□103)70530 

0103170531 
0103) 70543 
0)03)70940 
0103170946 
01031/0945 

0103170947 
0103170935 
D 103170996 
01031 70559 
0103170550 

0 1 03 1 70960 
0103170370 
0103170366 
0103170371 
0103170577 


DATE 
ISSUE 0 


01 /02/25 
01/03/05 
01/03/ J 3 
□1 /03/05 
01/03/05 

01/03/13 

□1/03/05 

01/03/05 

01/03/12 

□1/03/03 

01/03/11 
01/03/05 
iil /02/23 
01 / 02/29 
01/03/(1 

HI /02/25 
□1/02/25 
01 /01/1S 
01/01/15 
HI /on/ 06 

01 /or/27 
01/02/27 
01/02/2/ 
01/02/2* 
0 1/02/2? 

□1 / 02/2 7 
01/02/27 
01 /02/27 
01/03/05 
01/03 Ml 

111 /03, 16 
01/03/10 
01 /03/0V 
Ul /03/04 
□1/03/16 

til /03/ 13 
fll/03/12 
□1/03/02 
□1/03/10 
(11/03/11 

DWD3/ 13 
01/03/J I 
01/03/ 1 1 
01/03/ 12 
01/03/10 

1)1 /!>:)/ l ) 

□1/03/11 

□ I /O.'i/ 1 6 
□l/OD/1 1 
(II 703/11 

01 /03/13 
01/03/12 
□1/03/13 
□1/03/12 
Dl/03/12 

D 1/03/ I I 
0) /03/06 
01/03/05 
01/03/05 
01/03/02 

01/03/16 
01/03/ 16 
01/03/06 
01/03/16 
□1/03/10 

01/03/09 
n J/03/09 
□1/03/ 10 
01/03/10 
01/03/J 3 

□1/03/11 
01/03/ 10 
0W03/09 
01/03/13 
01/03/06 

01/03/12 

□ 1/03/1 1 
01/03/11 
□1/03/10 
01/03/13 


SUBJECT 
CMC 00ft V 


50-10 ft 
9D-320 ft 
SO-3.14 ft 
50-320 ft 
50-320 ft 

30-334 P 
50-320 ft 
90-320 « 

50-322 A 
foia 

50-33B F 
30-367 a 
40- 1 34 1 

foia 

90-123 U 

FOIA 

FOJA 

90-433 0 

30-430 O 
90-10 r 

FOIA 

fdja 

FOIA 

30-10 P 

foja 

FCMA 

foia 

foia 

IGCFH 

50-272 0 

30-443 0 

30-266 ft 
90-390 * 

tOCFft 

90-443 (3 

30-21)0 3 

30-313 ft 
30-234 R 
30-261 ft 
30-327 f? 

90-039 0 

50-330 0 

90 '323 0 

90-360 □ 

30-360 a 

30-3/3 II 
40-2259 
50-70 0 

90-331 £J 
90-323 B 

30 302 fl 
M18C 

90-346 5 

MIGC 

moc 

90-331 8 

30-295 P 
30-302 H 
30-302 K 
30-334 B 

27-37 

27-39 

30-275 8 

27-39 
30-327 6 

30-249 8 

30-237 B 
30-260 fl 
90-239 R 
30-209 fl 

30-302 9 

50-271 ft 
30-320 9 

80-29 8 

30-320 8 

30-209 a 
30-339 G 
90-331 8 

30-302 a 
50-334 P 


E/JCioSUflE 

0)031 70985 
01031709G6 
0103)70597 
0103170589 
0)03170393 

9103)70394 
0103170593 
01031 7039* 
0)03170601 
0103170602 

0103170606 

0103170409 

□103170610 

□103(706)6 

□103170610 

8103)70620 
0103170623 
0103170626 
6103170627 
G103J 7062V 

0103)70631 

0103J70639 

GI03I7064O 

9)03170*44 

0103170649 

6103)70651 
0103) 70*32 
0103170634 
fi)03P06bl 
0103170*66 

810317066? 

8103(70671 

0103170402 

01O317O60B 

0103170493 

B 103 170697 
0103 1 70 7 0*1 
0(03170709 
0103170710 
8103170724 

0103170739 

8103(70746 

6103170753 

0103180004 

6103)00006 

□ 103 (COO 1 0 
0103)000)2 
8103103013 
8103)80018 
91 03100020 

0103100024 
01 0-31 00030 
0103180040 
0103100071 
□103)00373 

0103100079 

O1O31BOO09 

8103(00087 

0103100073 

0103100099 

0103100110 
0103)801 16 
G 103 1001 20 
□103100123 

□ JO310OH0 

8103100142 
81 03I0OH* 
6103100147 
0103183(92 
G 1 03 1 80 1 63 

□103)60164 
0103 I 00) 71 
9103100172 
0103100177 
0103160100 

0103(00106 

6103100100 

0)03190190 

0103(60192 

0103183196 


principal 
dcc lifts */r 

0193(70579 
01031 70581 
B 103) 70500 
8)03170577 
Q103J 7057 7 

0103170391 
8103170390 
0(03170304 
61031 706C0 

8) 031 70599 

S103IT0594 

0IO3J7C6O5 

0103170407 

9103170504 

8(03170612 

9) 031706)3 
8 1 03170*1<? 
01 03 l 70504 
9)031706)9 
6)03) 70621 

9)00170620 

8103170*33 

8(03170633 

3)03)70*30 

8103170647 

6103170646 
0103170645 
8103170633 
B 103 170637 
0*03170*63 

8)03170*64 

0(03170390 

8103170679 

0103170479 

8103(90075 

B103J 706V2 
G 103 1 70*99 
8103170702 
0I0317O69O 
0)03)70699 

0103170731 

8103)7073) 

0)03)70731 

0103180003 

B)03iao&03 

0103100009 
Q1C31G03U 
010318001 1 
81 03J OCO 1 4 
9 1 031 BOO 1 5 

0103)00015 
8103180015 
0(03(00032 
0103180060 
8 103 1 €3060 

01031000*0 

81031800*0 

8(03160083 

8I03183C83 

0103100092 

0(03180104 
G 1031 00(04 
6103)90)04 
8103180111 
B J 03 1 80 1 32 

GJ031B0J37 
8 J 03 180 108 
9103160)37 
8I03I80J38 
6103J80150 

B 103180157 
8103180138 
0)03180137 
0103)00137 
0103109138 

9*03160197 
0)03100170 
0103(00173 
0103100(63 
01031001 7Q 


0A7E 

ISSUED 

91 /03/t 1 
□1/03/13 
81/02/0* 
01/03/ 13 
01/03/(3 

01/03' 1 ) 
01/03/1 3 
0 1/03/13 
01/03/ l? 
81/03/11 

©1/03/13 
0 1/03/0? 
81/03/09 
81/00/13 
81/03/06 

Bl /DO/ 13 
81/00/12 
81/03/13 
01/03/ 12 
a 1/03/06. 

Bl/03/06 
81/03/16 
81/03/ 12 
81/02/29 
□1/03/10 

01/03/09 
81/03/10 
01/03/0 <9 
61/03/M 
01/03/11 

Gl/03/1© 
01/03/04 
01/02/ 18 
01/02/18 
GI/03/U 

01/03/06 

01/02/05 

01/03/06 

01/03/05 

01/02/05 

01/02/24 

01/02/24 

81/02/24 

01/03/02 

81/03/02 

01/03/04 
B 1/03/ 03 
Gt/03/03 
fl 1/03/03 
91 /02/27 

01/02/27 

91/02/27 

81/03/05 

01/03/09 

01/03/09 

□1/03/09 

□1/03/09 

50/12/12 

00/12/12 

01/01/30 

Bl/03/06 

01/03/06 

01/03/0* 

01/03/12 

01/02/09 

01/03/03 
G| /02/ t 1 
51/03/ 03 
81/03/09 
0) / 02/09 

91/02/06 
0 1/03/09 
01/02/06 
0 1/02/06 
01/03/09 

01/02/06 

01/02/12 

01/01/21 

8L/02/03 

01/02/12 


SU0JECT . 
CATEOCSV' 

S0-29D 8 

90-330 ft 
30-237 8 

50-334 P 
30-334 P 

30-336 R 
30-327 8 

30- 1 71 J 
30-213 9 

90-352 0 

50-171 I 
50-334 e 
30-340 9 

30-171 I 
50-346 S 

30-247 Q 
90-36* A 
30-171 ) 

90-302 A 
30-325 8 

30-220 8 

30-361 A 
30-21 9 8 

30-103 9 

30-312 ft 

90-333 $ 

50-323 9 

30-3*4 ft 
30-312 B 
30-245 ft 

90-312 s 
30-302 P 
lOCFfl 
(OCFfi 

50-3*4 p 

71-417 
30-341 0 

71-408 
30-34J 0 

30-341 Q 

90-320 U 
30-320 U 
30-320 U 
53-333 P 
30-333 P 

30-293 P 
30-220 P 
30-220 P 
90-339 P 
40-0040 

40-8040 
40-8040 
90-375 0 

30-320 P 
50-320 P 

30-320 P 
30-320 P 
50-508 0 

30-300 0 

50-27J 0 

30-327 P 
30-327 P 
30-327 P 
30-313 0 

50-43* Q 

30-331 P 
10CFR 

30-331 P 
30-313 P 
50-483 0 

50-277 Q 
90-313 P 
90-277 0 

90-2? 7 Q 
50-3 1 3 P 

90-277 0 

ICCFR 

90-322 0 

50-1 (3 Q 
10CFR 


ACCESSION »«v!H3EB 


ACCESSION NU-10ER 


CrCtCSuAE 


L*1 03 10C« 03 
0JO31BO2O7 
Qt03te>330a 
01O3JQC2C.9 
0IO3S6G319 

0 1 031803 1 6 
0103160217 
010316G222 
8103I8C224 
01O3S6O23& 

0103160239 

01O31SC24Q 

Q103160262 

0IO316O2A9 

01031802?^ 

0 1 C 31002 ?6 
0103100207 
0103160294 
0103100246 
0103100309 

01031603 1 5 
0] 03 18032*1 
01Q31QO331 
8 1 031 803*1 4 
0103190343 

9103160351 
0103100361 
0103100305 
81O31BO306 
9 1 03100392 

8103100396 

8103100398 

0103100401 

0103100405 

9103100412 

0103100413 
9103180423 
0103180426 
8103100436 
8 [ 031B0443 

0103100463 

01O31BC455 

8101100475 

8103100495 

8103100491 

0103100492 

0103160499 

8103180303 

0103180507 

8103180300 

8103100516 

8103180523 

0103180340 

8103180542 

0103100549 

810318035 1 
8103160563 
8103180563 
8103100360 
0103100577 

0103 I 80S OS 
0103180590 
8103160591 
8103100601 
0103100602 

0103100623 
0103160626 
0103190637 
0103100643 
Si 03 1806 33 

8103180659 

8103100660 

8103100662 

0103180663 

0103180660 

8103180679 
6103180678 
8103 100699 
0103100697 
0103180716 


principal 

&o:u".£ht 


6 1 03 1 001 99 

8l03te0!94 

8103100198 

0103100170 

0103180196 

01O310O2C4 
0103180194 
0103100194 
81031801 76 
8103160178 

8103180194 

8103160178 

0103100255 

8103180253 

8103160260 

0103180253 
8103] 60290 
6103180285 
0103100204 
0 1 03180285 

0103100304 
0 1 03t B03C8 
010316031? 
& 1 0310031 7 

0103180333 

0103180317 

0103180317 

0103190366 

0103180371 

0103100368 

8103100368 
01031 60379 
0103190360 
8103180400 
Q 1 03180360 

81O310O4CO 

0103160410 

01O31QO417 

0103100433 

8103180433 

01O31BO446 
8103180449 
8101100466 
8 103180470 
0103180478 

8103180483 

0103100495 

9103100500 

0103100504 

0103100501 

6103100312 

8103180513 

6103160312 

8103180531 

0103180346 

0103180531 
8 103 1 60531 
8103180361 
0103100564 
0103100573 

0103180384 
0103180309 
0 1 01 ISO 306 
8(03180600 
0103180600 

0103180610 
0103100619 
8101180630 
0 1 03 t 80633 
0103180649 

0103180656 

8103100636 

9101180633 

8103180636 

0(03100636 

0103180670 
8103180674 
9103190604 
Q 103180686 
6103180710 


CATC 

ISSUED 


01 / 0 2/02 
81 / 03/06 
81 / 02/02 
91 / 02/12 
01/02/02 

01/01/20 
81 / 03/06 
01 / 03/06 
01/02/12 
31 / 02/12 

81 / 03/06 

8(/02/l2 

81 / 03/02 

91 / 03/02 

81 / 03/06 

31 / 03/02 

81/02/27 

01 / 03/05 

01/02/10 

81 / 03/05 

01 / 01/28 
01/01/22 
91 / 03/02 
01 / 03/02 
0 ) / 03/ 10 

81 / 03/02 

81 / 03/02 

81 / 03/06 

81 / 02/09 

01 / 03/06 

01 / 03/06 
81 / 03/13 
01 / 03/06 
01 / 03/06 
81 / 03/06 

81 / 03/06 

81 / 01/30 

0WO2 / C9 

BI / 01/29 

81/01/29 

01 / 03/10 

81 / 02/10 

81/Q3M1 

81/03/04 

81 / 03/04 

81 / 02/10 

81 / 03/12 

81 / 03/13 

81 / 03/12 

Bl/02/10 

01 / 03/10 

81 / 02/06 

BU03/12 

81 / 03/12 

a 1/03 / 13 

81 / 03/ 12 
01 / 03/18 
61 / 03/13 
01 / 03/12 
01 / 02/13 

01 / 03/06 

81 / 03/16 

81 / 02/13 

81 / 02/26 

61 / 02/26 

01 / 03/13 

01/03/15 

61 / 03/06 

01 / 03/09 

01/03/10 

81 / 02/04 

81/02/04 

61/03/03 

81 / 02/04 

81/02/04 

01 / 03/09 
01/01/21 
91 / 01/20 
01 / 03/1 1 
81 / 03/13 


Sl/BJEC T 
CATEGORY 


50' 329 0 

30-369 0 

50-329 0 

I CCER 

30-329 0 

30-209 0 

50-369 0 

30-369 0 

ICCFR 
IOCPA 

50-369 0 

lOCfft 

30-244 P 
30-244 P 
30-261 0 

30-244 P 
40-1341 
30-309 P 
50-261 a 
30-309 P 

30-245 Q 
40-0702 
50-206 0 

30-206 0 

70-2317 

30-206 0 

50-206 0 

30-390 Q 
50-461 0 

30-390 0 

50-390 0 

30-237 0 

30-390 a 
30-213 0 

30-390 0 

30-213 0 

30-324 0 

30-327 0 

30-267 0 

30-267 0 

30-209 H 
50-327 0 

30-320 P 
30-369 0 

30-369 0 

50-369 0 

50-331 R 
30-346 P 
30-340 R 
50-416 0 

50-285 fl 
30-273 0 

30-313 9 

30-237 p 
30-360 R 

50-237 p 
30-237 P 
30-289 R 
30-2 72 P 
50-454 0 

TOPftEP 
50-309 ft 
30-206 Q 
COMMISSION 
COMMISSION 

30-237 S 
50-440 0 

50-289 T 
30-324 8 

30-230 H 

30-220 Q 
30-220 Q 
30-312 0 

30-220 0 

30-220 0 

70-1131 
30-334 0 

30-286 0 

30-320 P 
50-346 | 


ENCLGSUflE 

B1031P0800 
01 031 0002 J 
0103100026 
Q1031Q0R31 
O1O31PC031 

8103180053 
0103100859 
010318006 1 
0103100068 
81031 800 7 1 

8103180073 

8103100900 

0103100002 

0103100902 

8103100913 

0103100920 

0103(00929 

9103100932 

8103180939 

0103100943 

0103100949 

0103100954 

8103189950 

0103(80939 

0103100967 

8J 03100960 
GJ03J80973 
8103100979 
B1O31&O904 
0103100907 

0103101001 

0103101010 

GtOOlQlOW 

0103181022 

8(03101025 

0103101 037 
0103)01051 
0103101106 
0103101 I 13 
0)03101 123 

0103101135 

0103101142 

0103101130 

0103181153 

0103(90002 

0103190003 
0103190004 
QJ 03190005 
0103190009 
OJ 03 1900 11 

01O3J9OOI2 

0103)90020 

0103190030 

0(03(90042 

0103190045 

0(03190057 

0103190050 

0103190067 

8103190072 

0103190076 

8103150082 

0103(90094 

0103190096 

01O3I9CO97 

0103190090 

0103190(03 

8103190104 

0103190(00 

8103(90110 

8103190122 

0103190130 
0103190136 
0 1 03 1 90 1 4 7 
0103190153 
8103190136 

0103190167 
8103190169 
01 031901 72 
9103190175 
8103190177 


PR 1UC l PM 
DOCUMENT 

8103100792 

0103(00012 

0103100012 

0103100924 

SIO3I0OO2H 

0103100037 

01O31SOO37 

9103(00054 

0103100037 

0103100034 

0103100064 

0103100064 

0103100046 

0103)00007 

0)03(00093 

0103100379 
810310000/ 
01031 00 J7V 
0103100007 
0 103 1003 7 V 

Ql03ia00O7 
0)03100930 
0103100379 
0(03100007 
0J 03 1 003 79 

8103100007 

0103100963 

010310080/ 

0I031U0QU7 

0103100900 

8103KJ0994 
8 103100037 
0103100007 
0103100007 
0103101019 

0103101032 
0103101042 
0103IB1 103 
8103101 II 1 
0103101 1 1 I 

8103IQ1 )30 
01 031 PI |37 
0103101145 
0 1 03 1 0 11 4 3 
0103(90001 

0103170001 

0103190001 

0103170001 

0103190007 

0103190006 

U 103 190000 
8103(90024 
0103190023 
0103190033 
0103190040 

0103190050 
6103190049 
0(03190062 
8103190033 
8 103 19007 l 

0103190071 

8103190001 

0103190009 

0103190006 

8103190005 

8103190073 
8103190101 
0103190073 
B 1 031 90 100 
9103190116 

0103190123 
8103190123 
8103190140 
01 03190 140 
8103190146 

8103190164 

0103190163 

0103190166 

8103190166 

8103190163 


PMC 

KiRlilil) 


01/03/10 

m/on / 1 o 
ui/o;>/ ii 
cu /O :iav» 

fll /1>3/ 10 
oi/on/io 
m/ 02 / 1 1 
m/03/10 
111/02/ 1 1 

□0/09/05 

(IO/09/i)5 

(11/03/13 

01/01/21 

01/01/29 

ti i /OJ / 1 n 
UI/01/21 
r» i /o:j/ j :i 
01/01/21 
oi/oj/i:i 

01 / 01/21 
n i /on / 09 
ot/o:i/ in 

(11/01 /2I 
81/03/ in 

m/ 01/21 

01 / 02/02 

81/01/21 

01/01/21 

01/02/23 

01 /OJ/ l I 
01/01/21 

01/01/21 
m /o;i/i2 

01 /0J712 
U 1 /OJ/ 1 2 
01/02/2(1 
01/02/10 
0 1 702/ I 0 

01/03/09 
01/02/20 
01/03/ I I 
01/03/1 l 
01/02/(9 

01 /02/19 
01/02/19 
01/02/19 
01/02/27 
01/01 /2 A 

01/01/30 
□1/02/ 20 
01/01/30 
01/02/26 
81/02/ M 

01/02/1 1 
0W02/12 
01/01/21 
01/03/03 
01/02/13 

01/02/13 
01/03/04 
01/03/1 l 
01/03/12 
01/01/21 

01/03/11 
81/03/12 
0 1 /03/ 1 I 
01/02/23 
01/02/11 

01/03/16 
01/03/16 
01/03/12 
0 1 /03/ 1 2 
01/03/ l I 

01/03/10 
01/03/13 
Bl/03/1 1 
01/03/1 1 
01/03/13 


CAirouitr 

40 (»0fi4 
90-21 ;i r 

90-2 1 J P 

90-:vjrv <i 

90-460 O 

50-nui i 1 

90-:n:i v 

50-10 t> 

30 :ici I' 
00-1(1 c 

30 320 l» 
30- 320 I* 
90-323 I* 
Hf-.Vlf'M OK0 
30 344 <1 

30 237 Q 
ni.vfcw cm 
30-23/ O 
flf-VlfU GRP 
30- 23/ O 

FHVHW 0J«' 
90-312 n 
30 - 2 : 1 / o 
fti.vin; OHi' 
30 -237 (J 

RI.VfMJ CHI’ 
70 904 
BlVtfM GUV 
RI VIEW QUt' 
90 361 1. 

CiisiKAc r 

lit-VlOW (JIN* 
1)1 A 1 ltd GW 1 
WlA'IfH iiUV 
SO 2/1 II 

30-2/1 II 
50-2/1 H 
xpdfin if 
50*2 (» 

30 -2 Q 

90-233 f> 
70 -734 
90-244 V 
30-.H4 V 
QA •/*/'/ 

0AV99 
0A999 
0AV99 
90*209 n 
30-460 (1 

90 -yi»2 (I 
CtL'IfftftCT 
30-498 0 

90-206 P 
30-3(19 8 

90-364 G 
&O-202 0 

30-29 0 

C(IN Iff ACT 
30-338 l> 

80-380 0 

CUN TRACT 
00-461 Q 
10CFB 

30-272 0 

30-364 p 

topper 

00-364 r 
30-309 0 

30-331 0 

90-261 F 
90-261 F 
30-193 F-' 

30-193 F 
CONTRACT 

CONTRACT 
90-324 F 
90-271 p 
S0-27I P 
30-324 F 



CROSS REFERENCE OF ENCLOSURES TO 
PRINCIPAL DOCUMENTS 


rtCCE3S!Uiv 


ENCLOSURE 

01031901 79 
GJ 031 90181 
01031901 03 
G 1 03 1 901 9 l 
QlO-JiSDl 94 

0103*90197 
tll03t9020l 
Gl 031 90? 1 1 
B1 03 190? 16 
3103 1 9021 7 

€U 03 190231 
G10J 19023? 
01 03 j 90233 
G I 031 902*1? 
GI03I90247 

HI 03 (90259 
LK0319026R 
Gt 03 190269 
0(03190270 
0103190279 

01031 90294 
0103 190297 
0103190300 
0103190306 
0103190308 

HI 0 3 1 90 312 
0103(9031? 
fil 03 190323 
0103190330 
0103190360 

01 OJ 190375 
G 103190304 
it I 03 190391 
0103190392 
0103190396 

(1)03) 90390 
(11031 904 07 
U 1 03 1 904 1 *1 
01001904 2(1 
(J1031904S2 

0103190455 
G 1 03190463 
0)03190405 
0103190906 
(Jl 03170330 

GJ 03170533 
01031905 43 
EM 03 1 90530 
01 03 J 903 33 
0103190361 

010JIV0566 
0103190360 
D 103190370 
G1 0319037 1 
01031 70374 

HI 03190622 
0103)90641 
Ul 0319064 b 
01 03190640 
0103190649 

0JO319O652 
01 03190653 
G J 03 1 706 3 4 
0 i 03(706 96 
G 103W0659 

01ODI9O664 

0103170666 

0103190669 

0103190670 

0103(90673 

0103190676 
0 1 031 70600 
0)03170682 
8103190604 
B 1 03 190694 

0103190702 
0103190706 
010319071 3 
0103(90756 
flint (40C129 


tVUUDGfl 


6CCESS1D4 IxUrt&Eft 


PRINCIPAL 
OGCucEN r 

fl 1 03 J 90 1 73 
01031901 66 
G l 03 ( 90 1 7* 
01 03 190 IPS 
0)03190100 

8103190105 
0103190105 
G 1031 90200 
8)03190206 
0103190212 

G 103 190310 
0103190206 
01 03 1 VO? 10 
0(031 90? 1 0 
81031 r «0?06 

0103190249 
0103190262 
01031 V024 9 
010319026? 
U1031*J0264 

G10:U90?(»? 
0103 l 90200 
01031 90202 
010319020? 
01031 9030 l 

01031 90.202 
010319030 
0)03)703?) 
0103190333 
G 1 03 1 903(15 

(M 03 1 90326 
0103190372 
G 1 03 ( 90303 
01 (►3)90309 
8103190303 

01031 V03U3 
0)O319Q3U3 
8103190303 
0103)70420 
11103190443 

0 l 03 l 90450 
01031 904 50 
0*03)70470 
0 1031 40302 
HI 03 1 90326 

G 1 03 1 90320 
0)03)70930 
81031 9033G 
8(031 90930 
0103170930 

0103190963 
U 10319056/ 
0103190969 
0103190569 
0103190969 

□103190616 
G 103 190634 
0)03190634 
□103190645 
R 103 190647 

□103190690 

0)03170650 

GJ03I90651 

0103190690 

0103170650 

8103190662 
010317066? 
0103)90669 
G 103 17066? 
010319066? 

0103170673 

0)03170670 

0)03170677 

8(03190603 

0103)90605 

0103190603 
0)03)90603 
Q 1 03 1 907 1 1 
8103190748 
8103(8007) 


□ATE 

ISSUED 


01/03/10 
8 l /03/1 l 
Rt 703/(6 
01 /03' J2 
01/02/10 

01/03/ l 2 
□ 1/03/ 12 
01/03/12 
01/03/02 
01/03/16 

01 /03/06 
Gl/03/02 
O(/03/O6 

0) /03/06 
01 /03/02 

01/03/06 
ni /02 /ji 
81/03/06 
01/02/M 

1) 1/03/05 

01/03/10 

Pl/Ol/20 

01/03/10 

01/03/10 

01/01/29 

01/03/(0 
01/02/11 
81/02/11 
ni/02/i i 
01/03/04 
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U (/03/ 17 

01/02/09 
01/02/09 
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01/02/09 

01/01/21 
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Gl/01/30 

01/03/12 

01/01/30 

81/01/30 

01/03/04 

01/03/04 
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50-339 P 
50-271 P 
50-327 P 
50-305 0 

50-318 Q 
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90-546 0 

90-271 P 
90-327 P 

90-366 P 
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30-259 f> 
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01/03/11 

60-29 

F 

0103240284 

8103240246 

91/03/10 

COMMISSION 

0103230307 
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01/03/11 
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p 
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01/03/10 
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91/03/12 

80-3 1 3 

R 

0103240299 

0103240291 

Bl/03/13 

30-321 0 

0103230303 

81O323O970 

01/03/13 
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81/03/11 

30-10 R 

6103230732 

8103230728 

81/03/16 

80-312 

6 

8103240367 

8103240362 

81/03/19 

30-219 8 

G 103230739 

0103230737 

01/03/13 

30-302 

P 

0103240300 

0103240375 

01/03/19 

90-07 P 

0 1 032307 5 1 

0103230746 

81/03/17 

30-366 

e 

B 1 0324 03 SB 

B1032403B3 

01/02/17 

30-409 0 

8103230760 

0103230755 

01/03/13 

30-315 

a 

0103240392 

0103240303 

01/02/17 

90-409 Q 

0103230777 

8103230766 

01/03/19 

90-263 

8 

8103240398 

8103240393 

01/03/19 

30-269 P 

8103230790 

9103230792 

81/03/13 

30-596 

a 

0 1 03240399 

0103240382 

81/03/17 

30-309 P 

0103230020 

8103230812 

81 /03/ 1 7 

50-36* 

8 

0103240403 

0103240394 

01/03/23 

30-250 0 

0103230833 

8103230026 

81/03/1 7 

30-366 

8 

0103240414 

0103240394 

01/03/23 

30-250 0 

0103230034 

8 1032300 19 

01/03/20 

30-307 

0 

0103240410 

0103240412 

01/03/10 

50-255 6 

0103230841 

B1O323O037 

91/03/1 1 

71-412 


0103240419 

0103240417 

01/03/17 

90-312 F 

0103230053 

8103230849 

01/03/06 

30-389 

U 

0103240425 

8103240415 

81/03/19 

30-360 9 

6103230903 

0103230901 

01/03/10 

30-443 

A 

8103240437 

0103240429 

0J/O3/18 

30-313 3 


ACCESSION 


ENCLOSURE 

01O3?4OJ47 
01 03240450 
BJ 032404 54 
810324045? 
81 03240450 

8103240463 
0103240 4 65 
01032404 60 
01032404 72 
01032404 75 

8103240400 

8I032404G4 

8103240493 

8103240900 

0103240511 

8 1 032403 10 
0103240319 
0103240321 
0103240326 
0IO324OS29 

8103240931 

0103240932 

0(03240936 

0103240541 

8103240549 

0103240361 
8103240574 
8103240901 
0J 03240502 
0103240504 

8103240505 

0103240906 

0103240390 

0103240992 

8103240603 

9103240605 
0103240607 
0103240620 
B 1 03240626 
0103240628 

QJ 03240634 
0103240633 
0103240640 
8103240640 
8J032406A6 

0103240660 
8103240674 
01 032406 7G 
8103240601 
01 03240606 

0103240697 

8103240702 

0103240700 

0103240712 

8103240716 

6103240722 

8103240724 

0103240720 

0103240733 

8103240730 

8103240743 
8(03240744 
0103240 7 57 
0103240 7 76 
01 03240781 

0103240763 

0103240796 

6103240793 

6103240003 

6103240807 

6103240612 

0103240019 

0103240919 

01O324Q022 

6103240623 

0103240036 
3103240639 
0103240641 
0(03240844 
010324004 7 


principal documents 




NUMBER 


PRINCIPAL 

document 

6103240441 

0103240444 

0(03240445 

0103240453 

8103240452 

0103240460 

0103240439 

6103240461 

Q10J240467 

6103240470 

0103240476 

0103240476 

0103240409 

6103240S06 

8103240306 

0103240515 

8103240394 

0103240516 

0103240394 

0103240924 

0103240394 

0103240930 

0103240534 

0103240539 

0103240540 

0 1 032405511 
0103240973 
0103240975 
0103240577 
0103240979 

□103240377 
0 1 03240570 
0103240388 
8103240507 
0 1 03240396 

0103240577 
0103240377 
8 1 032406 13 
0 1 032406 1 3 
01 032406 M 

0103240613 
0103240611 
010324061 1 
010324061 I 
0103240635 

0103240660 

0103240660 

8103240660 

□103240655 

0103240660 

0103240693 

8103240608 

0103240/00 

0103240704 

01032407(0 

0103240704 

8103240714 

0103240719 

0103240726 

□103240730 

8103240730 

8103240737 

8103240747 

0103240704 

0103240771 

8103240704 

0IO324O775 

0103240789 

0103240709 

8103240000 

0103240005 
□103240811 
□ 1 03240000 
0103240011 
0103240003 

0103240020 
8103240834 
0103240020 
0103240838 
B 1 03240030 


PATE 

ISSUED 


01/03/19 
81/03/17 
01/03/20 
81 /03/I 7 
01 /03/ I 7 

01/03/16 
01/03/10 
01/01/ 16 
01/03/19 
0 1 / 03/ 1 3 

01/03/16 
01/0 1/13 
01/03/18 
01/03/1 1 
01/03/1 I 

01 /03/19 
01/03/23 
01 /03/t9 
01/03/23 
81/03/ (0 

01/03/23 
01/03/20 
01/03/20 
01/03/1 9 
01/03/ JO 

01/03/10 
01/03/IP 
01/03/16 
01/03/26 
01/03/ l(i 

81/02/26 
01/03/23 
81/03/ I ft 
01/03/16 
01 /O')/ 1 ? 

Dt/02/26 
01 / 02/26 
01/02/13 
01/02/13 
01/03/11 

01/02/13 
01/03/1 I 
01/03/1 1 
01/03/11 
01/03/ 10 

01/03/ 13 
01 /03/13 
01/03/13 
01/03/10 
01/03/13 

01 / 02/10 
01/02/13 
01/02/24 
01/03/10 
□1/02/ 10 

□1/03/10 

01/03/11 

01/02/26 

01/03/10 

01/03/12 

01/03/12 
0 1/02/26 
01/03/10 
01/03/10 
01/03/1 7 

01/03/19 
01/03/tS 
01/03/10 
01 /03/tO 
01/03/1 J 

01/03/10 

81/03/10 

01/03/11 

81/03/10 

01/03/10 

81/02/05 

01/03/10 

01/02/05 

01/03/16 

81/03/16 


SUOjECT 

CATFQORY 


50-333 B 
30-249 g 
30-329 a 
50-312 G 
50-259 s 

SO -312 g 
50-325 S 
50-296 8 

50- 324 a 
SO- 31 7 P 

30-267 p 
30 - 296 0 
30-330 B 
30-192 R 
30- l 92 R 

50-219 P 
50-250 0 

90-200 H 
30-250 0 

90-:)3(t 0 

30-250 0 

50-271 8 

30-302 0 

50-302 0 

30-296 ti 

30-330 Q 
30-309 A 
50-247 0 

30-213 p 
50-323 0 

90-213 P 
30-209 7 

30-:J29 0 

50-219 a 
90-333 0 

80-213 P 
30-213 P 
30-416 0 

30-4 J 6 1} 

50-2 69 Q 

00-416 0 

00 -269 0 

90 -2A9 0 
00-2*9 a 
00-209 0 

30-424 0 

30-424 0 

50-424 Q 
30-257 n 
50-424 o 

30-397 0 

30-266 F 
30-312 0 

50-269 0 

30-430 0 

50-2*9 0 

70-1113 
30-206 a 
30-330 Q 
30-339 0 

30-335 0 

50-344 0 

30— 36V 0 
30 -269 0 
30-263 0 

90-269 0 

30~34f1 Q 
30-330 0 

30-330 a 
30-321 a 

90-390 0 

30-261 0 

50-321 0 

30-261 0 

50-390 0 

CONTRACT 

30-321 a 

contract 

30-267 P 
30-267 p 


ACCESSION hu-seq 




0103240048 
032400*2 
0103250504 
01 03250006 
0JO335OOIO 

0103230015 
01032*00(6 
01032*0022 
01O325CO23 
0 J 03250025 

01O325CO2S 
01O325CO3I 
9103530032 
0103250039 
0 1032 5C 040 

01O325JO42 

01032S0047 

0103250m 

0103250116 

8l03250i39 

0103250141 

0103230142 

0103250144 

6(03230145 

0103253149 

8103250153 
0103250134 
01 03290161 
0103230163 
0)03250)66 

0103250173 

0103530)75 

0103250174 

6103250177 

0103253107 

0)03250193 
B l 032521 90 
8103250206 
01032 30229 
0)03230233 

B1 0323024 5 
6103250276 
8103230269 
8(03250306 
0103250311 

B! 035503 15 
8103230316 
81 072503 18 
8103250330 
8103250334 

6(03250326 

8103250339 

6(03230340 

8103250344 

0103250353 

0103250357 
fll 032503 f>3 
0103250370 
0103*50400 
0IO32S34J7 

8103250435 

0103250443 

8103250449 

9103253473 

0103250480 

0103250403 
8 103230489 
01 03230490 
8103230490 
9103250907 

9103250550 
0103250973 
0] 032506 24 
8103250632 
0103250650 

9103250692 
8103250702 
8103260021 
8103260051 
01 032600 59 


PmciPA^ 

MJCWpiT 

3*03243034 
S (O324?630 
8103252001 
010322000? 
01OO23OOG2 

ai03253c;a 

0 103250002 
8103250014 
0 JO355i3ro 
6103250019 

3103350013 
0103250027 
0 1032 500 1* 
6(032500)9 
0103250037 

6(02*50314 

8(032500(9 

0103250105 

01O3250ID5 

0103250133 


Date 

l£w£0 

0* / C3/io 

81/03/16 

0>/c?/?o 
0J/O3/I? 
01/03/ I ? 

8J / 02/23 
01 /C3/I7 
0( /03/23 
0) /02/1 7 
01/03/je 

81/03/18 
0(/C2/ie 
01/03/10 
61/03/(0 
01 '0?/ fl 

8) / 03/(0 
9l /03 /jq 
81/03/ t* 
01/03/(6 
8W03/J9 


fcvj.'S-:? 

^ A T £ » l/? t 


5C'32L 3 
5: -I* 7 p 
50-397 y 
JO-335 3 
W -33 5 3 

50-344 o 
$C "33* 3 
30-23 7 ? 
30-373 3 
30- ?;g 5 

30-539 o 
30-361 3 
33-5:3 0 

so- j : 3 a 
so-;:* a 

30-303 o 
30-?oa o 
50-320 0 
30-320 ft 
30-32) a 


91'02/tg ft U*EO 
91/03/19 3-3-321 
81/02/24 30' 206 
91/03/19 30-321 
0WO3/19 30-321 


0(01230134 
6 103250133 

0IO323O13A 

0JO32JOJ33 

6(03230133 

0103250147 

0103230133 

0103230158 

0103230(37 

0103250164 

8103250(6? 
0(03250(60 
0103253)72 
01032501 7( 
9(03250(79 

6(03250179 
0103250(79 
6 103250179 
0)03250226 
0103230232 

010325024 ( 
01032*0273 
8103230286 
8103230297 
0103230307 

8103250299 

8103230307 

0103230307 

8103250327 

01O325O32B 

0103230327 

8103250320 

8103250327 

8103250320 

9103250347 

0103230332 
6103250359 
0 103230373 
8 103230337 
0103230423 

8103250432 

8102250442 

010323044? 

8103250469 

0103250476 

0 1 03250476 
8103250401 
8 1 03230483 
0103230492 
6103250497 

010325034 1 
8103250544 
0)032306)4 
8 (03250626 
9103250652 

0103230603 

8103250665 

0(03260010 

0103260044 

0103260048 


01/03/17 
01/03/(9 
0WO3':6 
01/03/(9 
61 /O 3 / 1 6 

01/03/(7 

61/03/(7 

01/03/(6 

01/03/16 

01/03/10 

01/03/18 

01/03/(0 

01/03/18 

81/03/16 

81/03/(8 


01/03/13 

81/03/M 

01/03/11 

81/03/19 

01/03/02 


01/03/19 
01/03/19 
81/03/(6 
01/02/(3 
& 1 /03/03 


3 
<1 
0 
0 

70-27 

50-331 Q 
W-325 ft 
50-255 0 

50-266 T 

70-143 
50-315 0 

50-344 * 

50 - 454 A 

30-438 q 

30-438 a 
30- 430 3 

33-430 o 
30-440 Q 
50-299 0 


30-330 P 
71-413 
71-415 
30-373 K 
30-456 0 


50-10 F 
30-10 F 
40-659 
30-237 0 

FOIA 


01/03/18 

01/02/27 

91/02/26 

01/03/10 

91/03/06 

01/03/20 
Bl/03/06 
0 1 /03/Oi 
91/02/11 
01/03/10 

01/02/11 
01/03/10 
81/02/11 
8W03/ JO 
01/03/13 


30-209 C 
30-335 ft 
30-324 * 
30-327 S 
50-272 ft 

50-260 8 

30-27? P 
50-2 72 P 
ftEvlfW Cftft 
50-335 P 

REVIEW Cftp 
30-333 P 
REVIEW GRP 
>0-333 P 
71-414 


01/03/10 

81 / 03/24 

01/03/24 

81/03/09 

01/03/19 

01/03/19 

81/03/10 

01/03/03 

01/03/(6 

01/03/20 

01/01/16 

01/03/(6 

81/02/13 

01/03/11 

01 / 02/20 


TOPREP 
50- 4 W 0 

30-450 0 

7 1-423 
>0-466 0 

30-466 0 

50-339 8 

PS 

CON TRACT 
50*327 S 

Pft 

CONTRACT 

27-47 

50-272 P 
50-367 0 



PRINCIPAL 

date 

SUBJECT 


ENCLOSURE 

DOCUMENT 

ISSUED 

CATEGORY 

0103260062 

0 103260054 

BI/03/20 

50-324 

P 

8103260066 

B 103260094 

01/03/20 

50-324 

P 

810326006? 

B 103260040 

Bl/03/03 

rojA 


8103260070 

B 103260034 

81/03/20 

50-324 

P 

B1 03260076 

B10326C049 

01/03/03 

FOIA 


0103260081 

B10326C04B 

01/03/03 

FOJ A 


0103260004 

0103260072 

81/02/13 

50-373 

0 

810 3 26000 7 

9IO326OC40 

81/03/03 

F01A 


8103 26C002 

0103260040 

91/03/03 

FGIA 


0103360 1 03 

B 103260048 

01/03/03 

40-9610 


B 103 260 1 09 

B 103260097 

81/03/23 

50-434 

A 

B 1032601 13 

BI0326004G 

01/03/03 

40-0610 


0 1032601 18 

91O326CO40 

81/03/03 

FOIA 


0103260137 

0103260123 

01/03/17 

90-10 

F 

01032601 42 

01 0326004 8 

01/03/03 

FOIA 


01032601 49 

01 0326004 B 

01/03/03 

foia 


8103260199 

010326014] 

01/03/06 

27-4 7 


8103260 1 6 1 

9 1 03260040 

81/03/03 

40-0610 


01032601 74 

3 103260040 

01/03/03 

40-9610 


010 3260 1 79 

8103260167 

01/03/13 

50-39d 

R 

0103260170 

B103260C49 

Bl/03/03 

FOIA 


□103260183 

9103260040 

01/03/03 

FOIA 


0103260186 

8103260169 

91/02/13 

50-416 

Q 

0103260 1 91 

9103260040 

81 /03/03 

40-0610 


□103260198 

9 1 03260049 

81/03/03 

40-8610 


0103260205 

8103260048 

81/03/03 

4C-0MO 


B1 032602 11 

0103260200 

01/03/12 

50-389 

0 

0103260229 

SI 0326021 B 

01/03/11 

30-245 

P 

0103260238 

8 103260218 

01/03/11 

50-249 

P 

0103260241 

8 1 03260040 

01/03/03 

40-0610 


0103260247 

9103260048 

Bl/03/03 

40-8610 


01032602 51 

8 1 0326021 B 

01/03/1 1 

90-249 

P 

0103260254 

8103260046 

01/03/03 

40-0610 


0103260260 

0103260246 

91/03/16 

30-201 

P 

0103260263 

8 103260040 

81/03/03 

40-86)0 


□ 103260269 

8103260246 

01/03/16 

90-201 

P 

81032602 73 

8103260040 

81/03/03 

FOIA 


01032602 70 

0103260264 

81/03/16 

30-324 

P 

81032602 80 

0103260246 

81/03/16 

30-281 

P 

01 03260 2 81 

0103260048 

81/03/03 

40-0610 


0103260289 

0103360264 

81/03/16 

90-324 

P 

0103260293 

0 1 0326004 B 

Bl/03/03 

FOIA 


□103260298 

0 J 03260264 

01/O3/J6 

50-324 

P 

8103260304 

0 103260040 

Bl/03/03 

FOIA 


G1 03260306 

0103260292 

01/03/ 11 

70-143 


0103260311 

B 103260049 

01/03/03 

FOIA 


0103260314 

□103260292 

01/03/ U 

70-143 


0 1 03260319 

0103260040 

Bl/03/03 

40-0610 


0103260323 

0103260292 

01/03/11 

70-143 


8103260325 

0 103260048 

Bl/03/03 

40-8610 


8103260329 

8103260292 

81/03/11 

70-143 


8103260330 

0 103260040 

01/03/03 

FOIA 


0103260338 

0 1 03260040 

01/03/03 

FOIA 


8103260341 

8103260292 

01/03/11 

70-143 


B 103260346 

Q 103260040 

81/03/03 

FOIA 


81 03260334 

01O326OO4B 

Bl/03/03 

40- J 947 


8103260357 

0 103260349 

01/03/20 

50-155 

H 

8103260360 

8103260399 

01/03/13 

50-348 

0 

8103260362 

Q 103260040 

01/03/03 

FOIA 


0103260369 

8103260349 

01/03/20 

50-155 

H 

8103260369 

8 1 03360040 

01/03/03 

FOIA 


8103260370 

8103260335 

81/03/13 

50-340 

0 

810D260374 

0103260048 

81/03/03 

FOIA 


8103260302 

8103260040 

81/03/03 

FOIA 


8103260337 

0103260376 

81/03/17 

SO-244 

P 

8103260309 

0 1 03260048 

91/03/03 

FOIA 


8103260397 

8103260040 

Bl/03/03 

FOIA 


0103260403 

8103260040 

01/03/03 

FOIA 


6103260410 

8103260040 

01/03/03 

FOIA 


0103260414 

0103260407 

91/03/10 

WASTE nor 

G1 032604 17 

8103260048 

81/03/03 

FOIA 


6103260425 

0103260048 

81/03/03 

FOf A 


0103260427 

0103260413 

at/03'19 

30-220 

P 

8103260429 

0103260419 

81/03/12 

COMM 1 68 109 

0103260434 

8103260413 

81/03/19 

50-220 

P 

0103260435 

8 1 03260040 

01/03/03 

FOIA 


0103260440 

0 1 03260048 

81/03/03 

40-1947 


01032604 42 

□103260413 

81/03/19 

50-220 

P 

6103260450 

9103260048 

81/03/03 

40-1947 


61 032604 96 

0103260444 

81/02/20 

30-566 

G 


ENCLOSURE 

PRINCIPAL 

DOCUMENT 

DATE 

1 SSl.'E D 

CU3JECT 

CATEGORY 

□ 10326C4 7] 

8103260457 

01/02/ 13 

50-490 

0 

01032604 73 

0103260464 

01/02/20 

70-1201 


01032604 74 

0103260461 

01 '03/16 

S0-206 

0 

01032604 79 

8103260040 

01/O3'O3 

40-1947 


□103260400 

0103260048 

01/03/03 

40-1947 


□103260495 

0103260403 

01/02/13 

50-445 

0 

□103260499 

8 1 03260040 

□1/03/03 

40-1947 


0103260501 

8103260407 

01 /OJ/iV 

50-400 

0 

□103260306 

0103260048 

GJ/03/03 

40-1947 


□103260309 

0103260493 

81/02/20 

50-390 

0 

0103260513 

0103260048 

81/03/03 

foia 


01032605 19 

0)03260048 

81 /03/03 

FOIA 


0103260521 

0103260407 

01/03/19 

30-400 

0 

8103260522 

8103260512 

01/03/U 

27-39 


0103260524 

0103260516 

01/02/06 

50-4 58 

0 

0103260526 

8103260046 

01/03/03 

FOIA 


□10326052/ 

0103260515 

81/03/23 

50-286 

S 

B 103260530 

0103260512 

81/03/1 l 

27-39 


0103260532 

0103260040 

01/03/03 

4C-1947 


0103260535 

0103260516 

01/02/06 

50-458 

a 

B 103360336 

0103260487 

01/03/19 

30-400 

0 

0103360537 

0103260512 

01/03/1 t 

27-39 


0103260539 

0103260040 

01/03/03 

40-1947 


B 103360 342 

0103260487 

01/03/19 

30-400 

0 

0103260540 

8103260048 

01/03/03 

40-194? 


0103360 591 

0103260545 

□1/03/24 

50-361 

* 

0103260 5 52 

0103260407 

81/03/19 

30-400 

0 

0 103360 5 53 

0103260040 

81/03/03 

40-1947 


0103260556 

0103260540 

81/03/04 

CONTRACT 


0 1 03260562 

0 103260040 

01/03/03 

40-1947 


0103260572 

0103260040 

Bl/03/03 

40-1947 


0 I032605?7 

0103260040 

9E/U3/03 

40-1947 


0103260580 

8103260571 

01/03/24 

50-244 

p 

B 103260581 

8103260576 

□1/03/ 17 

COMMISSION 

6103260583 

8103260576 

01/03/17 

COMMISSION 

6103260506 

8103260576 

01/03/17 

COMMISSION 

0103260 507 

□103260974 

01/03/20 

50-247 

B 

8103260590 

0103260040 

01/03/03 

40-194/ 


0103260591 

□103260576 

01/03/17 

COMMISSION 

0103260594 

0103260576 

01/03/17 

COMM 168 1 ON 

0103260596 

0103260376 

01/03/17 

commission 

0103260599 

8103260576 

01/03/17 

COMMISSION 

B t 03260600 

8103260040 

01/03/03 

40-1947 


0 l 03260606 

8103260040 

01/03/03 

40-1947 


0103260612 

□103260603 

81/03/13 

30-317 

B 

0103360614 

0103260040 

01/03/03 

40-1947 


0103260620 

8103260048 

01/03/03 

40-1947 


0103360621 

8103260611 

81/03/24 

90-244 

P 

0 1 03260623 

8103260048 

01/03/03 

40-1947 


GI03260627 

8103260048 

81/03/03 

40-1947 


0103260629 

8103260618 

81/03/09 

PR 


0103260631 

8103260040 

01/03/03 

40-1947 


6103260637 

0103260630 

01/03/19 

TOPREP 


0103260638 

9103260040 

0 1/03/03 

40-1947 


0103260642 

0103260040 

01/03/03 

40-1947 


0103260645 

Bl033b0b3b 

01/03/ IP 

30-31 B 

0 

0103260646 

0103260040 

81 /O 3/03 

40-1947 


0103260692 

0103260049 

81/03/03 

40-1947 


0103260658 

0103260040 

81/03/03 

40-1947 


0103260666 

0103260040 

01/03/03 

40-1947 


0103260667 

8103260657 

01/03/ I B 

50-266 

F 

0 103260672 

8103260040 

01/03/03 

40-1947 


8103260670 

8103260040 

81/03/03 

40-1947 


01 0326 0601 

0103260675 

81/02/26 

40-3453 


8103260603 

0103260040 

01/03/03 

40-1947 


0103260686 

0103260676 

81/03/12 

90-334 

8 

8103260680 

0 1 03260048 

81/03/03 

FOIA 


0103260691 

0103260676 

01/03/12 

30-334 

8 

0103260692 

0103260040 

01/03/03 

40-1947 


91 033b 36 96 

8103260048 

Q 1/03/03 

40-194? 


8103260703 

8103260040 

01/03/03 

40-1947 


0103260705 

□103260701 

81/02/25 

40-0300 


9103260707 

0103260697 

01/03/12 

50-334 

0 

9103260709 

0103260046 

01/03/03 

40-1947 


8103260713 

B 103260040 

01/03/03 

40-1947 


9 l 032607 1 5 

Q 103260040 

01/03/03 

40-1947 


8103260716 

9103260040 

01/03/03 

FOIA 


0103260719 

0 l 03260040 

81/03/03 

40-1947 


9103260721 

B1O326CO40 

81/03/03 

40-1947 


9103260722 

0103260048 

81/03/03 

40-1947 



ACCESSION Nu“13FR 


Accession UJM0ER 


ENCLOSURE 

PRINCIPAL 

U3CUPEN1 

DATE 

ISSUED 

SU0JEC1 

CATEGORY 

B103260723 

0103260048 

01/03/03 

40-1947 


G 103260724 

0103260048 

01/03/03 

4C-1947 


010326072b 

0 103260040 

6)703. '03 

40*1947 


6103260726 

0103260040 

01/03/03 

40-1947 


6100260727 

0103260040 

01/03/03 

40-1947 


6100260728 

0103260048 

Dl/03/03 

40-1947 


0103260729 

0103260040 

01/03/03 

40 1947 


0100260700 

8103260040 

01/03/03 

40-1947 


6103260731 

8103260040 

01/03/03 

40-1947 


8103260732 

G 103260040 

81/03/03 

40**1947 


6100260700 

0103260040 

81/03/03 

40-1947 


0103260734 

010326004R 

ai / 03/03 

40-1947 


8103260736 

0(03260040 

01/03/03 

40-1947 


8103260738 

9(03260040 

81/03/03 

40-1947 


8100260740 

8 1 03260040 

01/03/03 

40-1947 


6100260742 

□103260040 

01/03/03 

40-1947 


810326074b 

0103260040 

81/03/03 

40-1947 


3103260740 

0103260040 

01 '03/03 

40-1947 


6103260751 

0103260040 

01/03/03 

40-1947 


Dl 03260753 

0103260048 

01/03/03 

40-1947 


B 100260757 

HI 03260048 

01/03/03 

40-1947 


□103260759 

0103260040 

01/03/03 

40-1947 


0103260760 

0103260755 

81/03/18 

50-339 

ti 

9103260761 

8(03260736 

01/03/16 

50-361 

0 

9100260762 

0103260040 

81/03/03 

40-1947 


0103260765 

8103260040 

01/03/03 

40-1947 


8103260772 

□103260040 

01/03/03 

40-1947 


0103260775 

0 J 03260V 70 

01/03/10 

50-29D 

R 

□103260776 

0103260040 

Pi '03/03 

FUIA 


□103260781 

0103260048 

01/03/03 

FOIA 


0103260704 

0103260040 

Qt/03/03 

FOt A 


9103260790 

0103260048 

01/03/03 

FOIA 


0100260793 

8103260040 

01/03/03 

FOIA 


□103260778 

0103260049 

01/03/03 

FOIA 


0103260000 

0103260792 

01/03/17 

50-23/ 

0 

01 0326C803 

0103260048 

01/03/03 

FOIA 


0100260006 

0103260040 

01/03/03 

FUIA 


010326001 1 

8(03260040 

01/03/03 

FOIA 


0103260016 

0(03260040 

81/03/03 

FOIA 


□ J 03260020 

01032600)2 

01/03/) 7 

pn 


01O326OB23 

0103260040 

01/03/03 

FOIA 


8103260026 

□103260040 

01/03/03 

FOIA 


9103260005 

8103260032 

01/03/18 

90-339 

B 

01 03260G52 

0103260042 

81/03/10 

50-330 

r> 

01 00260056 

0103260050 

81/02/1 l 

FOIA 


9103260063 

0103260050 

01/02/il 

FOIA 


91 0326066V 

0 t 0326003 V 

dl/03/03 

PR 


8103260077 

0103260072 

01/03/10 

PROJ 


8103260093 

0103260002 

01/03/13 

90-317 

9 

G1O326C099 

0103260091 

81/02/10 

70-143 


8103260910 

□103260091 

01/02/18 

70-143 


8103260913 

0 1 03260602 

01/03/20 

90-346 

0 

□103260934 

0103260924 

91/03/17 

90-317 

8 

8103260940 

0103260943 

01/03/09 

40-3453 


8103260975 

0103260969 

01/03/19 

7 1-9147 


81 032609 70 

0103260973 

81/03/10 

50-320 

P 

8103261009 

0103260996 

01 /03/20 

90-402 

A 

0103261022 

Si 03261 01 6 

01/02/27 

40-4492 


0103261026 

0103261017 

01/02/12 

90-454 

0 

8103261062 

B l 0326 1 053 

01/02/19 

CONTRACT 


8103261069 

8103261055 

01/03/02 

CONTRACT 


8103261072 

8(03261060 

01/03/23 

FOIA 


8103261002 

0103261073 

01/03/17 

CONTRACT 


8103261006 

0103261079 

81/03/10 

CONTRACT 


8103261095 

□103261060 

81/03/23 

FOIA 


8103261102 

0103261060 

81/03/23 

FOIA 


□103261103 

8103261094 

01/03/16 

CONTRACT 


8 I 03261 107 

0103261097 

01/02/23 

50-106 

0 

0103261 109 

8 [ 0326 1 060 

01/03/23 

FOIA 


0103261115 

8103261060 

81/03/23 

FOIA 


Q 103261 116 

8103261 1 1 1 

01/03/10 

CONTRACT 


0103261120 

0103261060 

01/03/23 

FOIA 


8103261122 

0103261 117 

81/03/10 

90-327 

0 

810326(123 

0103261060 

81/03/23 

FOIA 


8103261120 

0103261060 

81/03/23 

FOIA 


8103261129 

0103261 1 17 

01/03/10 

90-327 

0 

8103261133 

0103261125 

81 /03/18 

CONTRACT 


8103261134 

8103261060 

01/03/23 

FOIA 


8103261137 

8103261 117 

01/03/10 

90-327 

Q 

0103261139 

8 1 0326 1 1 32 

00/08/14 

90-57 

P 



PRINCIPAL 

DATE 

SUOvECT 

ENCLOSURE 

COSUrENT 

ISSUE!) 

CaTECC 1 ?/ 






0103261 1 44 

8 ] 0326 1140 

01/02/1 2 

SO- 546 

0 

0103261 ! 55 

G 103261 1 90 

81/03/19 

50-294 

P 

8103261 161 

0103261 150 

Q1/03/1V 

50-254 

P 

3(03261 (64 

G (03261 (57 

01/03/16 

CC-mJBSJON 

810326 ( 166 

0(03261 156 

R 1/03/20 

30-259 

0 

81032611 77 

8103261156 

Dl/03/20 

30-259 

0 

010326(196 

01 0336 U C3 

81/03/19 

50-309 

P 

81 0326 l 1 9R 

0103261106 

81/02/11 

50-499 

0 

010326(199 

0103261190 

01/03/13 

COlllSSJON 

0103261204 

0103261)90 

01/03/13 

CO^HJSSJCW 

0103261209 

6103261205 

01/03/16 

COf'MisaiON 

0103270010 

810327C037 

91 /C3/ l 7 

C 0.-1 169 1 ON 

0103270016 

0103270014 

01/03/ 17 

30-320 

H 

01032700(9 

810327C014 

01/03 / ( 7 

50-320 

H 

0(03270021 

0(03270014 

01/03/17 

50-320 

H 

010327002? 

01O327CO23 

□1/03/16 

7C-823 


□103270040 

01O327OC3) 

01/03/13 

C 0W9AC T 


Q10327C055 

0(03270053 

01/03/13 

50-280 

0 

910327C060 

0103270040 

01/03/10 

CONTRACT 


Bl 03270062 

G 1 0327035 1 

01/03/19 

30-321 

0 

810327C063 

0(03270090 

01/03/12 

contract 


010327006V 

0 ! 03270C48 

01/03/18 

contract 


B! 03270071 

0(03270031 

01/03/19 

50-321 

Q 

0103270072 

0 l 03270C93 

01/03/(3 

30-200 

0 

0TD32 70082 

6103270031 

9i/03/)V 

50-321 

Q 

B 10327000V 

0103270080 

81/03/10 

90-259 

Q 

0103270096 

8(03270091 

01/03/19 

30-321 

0 

OS 0327009V 

G103270C91 

01/02/ SI 

FOIA 


0S 03270 103 

0(03270091 

□1/02/ l 1 

FOt A 


BS 03270 1 G 1 

01O327OCOO 

01/03/ 10 

90-259 

0 

01032701 12 

01O327CO9J 

81/02/ l 1 

FOIA 


Bt 032701 14 

0(03270109 

91/03/19 

30-466 

0 

01032701 IV 

0 ( 03270C9 1 

01/02/11 

FOIA 


0103270120 

0(03270091 

01/02 Ml 

FOIA 


0103270134 

010327009) 

01/02/11 

FOU 


0103270136 

0 (032701 3 ( 

ai/03/t i 

WASTE HOT 

81032/0142 

0103270591 

01/02/11 

FOIA 


HI 032701 45 

8103270132 

01/03/0 

90-424 

0 

0103270(47 

6103270091 

01/02/1 l 

FOIA 


6 1032701 57 

6)0327009 I 

01 702/ l f 

fota 


0IO327O1 58 

6103270132 

01/03/(3 

90-424 

0 

0103270163 

8103270691 

01/02/11 

FOIA 


01032701 70 

61O3270C9I 

01/02/11 

FOU 


01 032701 

0 1 0327009 1 

01/02/ 1 1 

FOU 


6103270192 

8 ) 03270104 

01/03/17 

CONTRACT 


0103270193 

0(03270186 

80/10/23 

70-607 


0 J 03270203 

0(03270196 

01/02/20 

PR 


□103270230 

0 1 0327022 7 

00/10/27 

7C-2082 


0103270330 

0(03270349 

81/03/20 

contract 


0103270361 

0103270351 

01/02/20 

50 - 220 

0 

QI0327036& 

0103270351 

81/02/20 

90-220 

0 

0103270390 

G 103270251 

01/02/20 

50-220 

0 

HI 03270406 

0)03270397 

01/02/20 

30-443 

0 

0IO327C4O? 

0103270400 

01/03/25 

50-205 

P 

QI032704U 

010327040) 

01/03/29 

90-348 

K 

0 1 032 70414 

0103270403 

81/03/24 

93-277 

P 

0103270416 

6103270405 

01/03/25 

90-285 

P 

0103270417 

8103270401 

01/03/29 

60-349 

K 

n 103 2 704 2-1 

81033/0403 

01/03/24 

50-277 

P 

0103270433 

8103270420 

Bl/03/23 

90-3(7 

P 

0103270443 

0(03270423 

01/03/ 13 

CONTRACT 


0103370453 

0(03270443 

81/03/20 

50-393 

A 

6105270463 

8(03270457 

01/03/17 

30-320 

P 

8102270483 

0(03270477 

01/03/29 

30-202 

R 

8103270494 

8103270467 

Bl/03/23 

30-317 

P 

8103270307 

0(03270502 

Bl/03/13 

27-39 


0103270918 

8103270506 

01/03/12 

33-400 

0 

8103270534 

8103270506 

□1/03/12 

50-400 

0 

0103270976 

81032/0569 

01/03/18 

CONTRACT 


8103270602 

8103270570 

01/03/23 

50-317 

P 

0103270604 

0103270594 

81/03/19 

CONTRACT 


0103270626 

9 1 032706 1 3 

81/03/19 

90-293 

s 

0103270620 

0 ( 032706 l 9 

□1/03/13 

warte HOT 

0103270629 

0103270617 

01/03/16 

70-2707 


G 103270631 

01032706 0 

G1/O3/0V 

30-254 

3 

0103270633 

9103270623 

79/10/30 

70-1207 


0103270644 

0103270623 

79 / 1 0/30 

70-1207 


8103270647 

9103270623 

79/10/30 

70-1207 


0103270664 

0103270661 

01/03/24 

90-29 

I 

0103270671 

0103270654 

81/03/17 

CONTRACT 



ACCESSION NcrBEft 


ACCESSION NUMBER 



principal 

DATE 

SU9JEC T 



PRINCIPAL 

DATE 

SUBJECT 


ENCLOSURE 

DOCUMENT 

ISSUED 

category 

ENCLOSURE 

DOCUMENT 

ISSUED 

CATEGORY 

8 ! 0327067*1 

0103270666 

01/03/20 

30-324 

8 

010331 0023 

0103310011 

01/03/18 

50-333 

P 

0103270675 

0103270673 

01/03/25 

50-263 

R 

91033 101 1 5 

0103310103 

01/03/27 

50-466 

T 

0103270601 

8(03270677 

81/03/13 

30-255 

B 

0103310140 

8103310122 

81/03/27 

90-369 

C 

0103270603 

0103270679 

8 1/03/27 

30-209 

P 

8103310200 

8103310194 

01 /03/25 

50-309 

0 

B1032706R3 

Q1032706G4 

8W03/23 

50-269 

P 

Bl 033102 \ 4 

0103310206 

01/03/26 

50-271 

P 

8103270694 

B1032706B9 

01/03/23 

90-315 

8 

8103310230 

8103310224 

01/03/27 

50-530 

R 

8103270697 

0103270695 

01/03/25 

90-70 

0 

8103310231 

8103310226 

01/03/20 

90-29 

P 

0103270699 

0103270695 

01/03/29 

30-70 

0 

610331023*? 

8103310235 

Qt/03/27 

50-334 

R 

0103270703 

8103270706 

01/03/24 

30-318 

P 

0103310257 

0103310246 

81/03/24 

90-309 

P 

0103270715 

0103270714 

01/03/20 

TOPREP 


6103310294 

8103310208 

81/03/24 

90-340 

P 

6103270720 

0103270726 

01/03/24 

30-305 

P 

8103310306 

8103310279 

01/03/27 

50-322 

A 

8103270736 

0103270733 

01/03/19 

30-333 

f 

8103310314 

0103310299 

01/03/27 

50-322 

A 

01O327O73B 

0103270735 

01/03/19 

30-333 

F 

8103310320 

8103310309 

01/03/27 

50-440 

0 

0103270790 

0103270745 

01/03/20 

30-220 

P 

6103310339 

9103310329 

81/03/30 

50-2 DO 

P 

0103270756 

0103270751 

00/10/30 

70-133 


6103310346 

0103310341 

01/03/26 

50-247 

P 

0103270757 

0103270749 

91/03/20 

50-323 

0 

6103310353 

0103310341 

01/03/26 

50-247 

P 

8103270739 

0103270751 

80/10/30 

70-133 


6103310357 

0103310209 

01 /03/27 

50-202 

R 

0103270763 

0103270751 

00/10/30 

70-133 


0103310390 

0103310376 

81/03/10 

50-25 0 

P 

8103270766 

0103270731 

00/10/30 

70-135 


B 103310386 

0103310303 

81/03/27 

S0-3S0 

k 

0103270767 

0103270762 

01/03/18 

50-325 

6 

Bl 03310427 

0103310422 

01/03/26 

90-340 

R 

0103270770 

6103270766 

01/03/23 

30-344 

P 

9103310432 

8103310426 

01/03/10 

90-290 

P 

0103270773 

810327076B 

01/03/23 

50-344 

P 

6103310439 

8103310434 

01/03/23 

50-340 

R 

0 1 0327078B 

0103270782 

01/02/04 

90-272 

0 

0103310446 

8103310441 

01/03/30 

50-2U9 

P 

0103270791 

0103270706 

81/03/20 

30-331 

Q 

0103310451 

0 1033 10441 

01/03/30 

50-289 

P 

81 03270790 

8103 2 70793 

81/02/20 

50-333 

0 

0103310453 

0103310447 

01/03/10 

50-366 

R 

9103270000 

0103270796 

Bl 702/27 

XPDRTL1C 


0103310464 

8)03310459 

01/03/10 

50-321 

R 

8103270802 

8103270799 

01/03/25 

30-387 

A 

0103310467 

8103310440 

01/03/20 

50-494 

K 

0103270015 

0103270809 

01/02/20 

50-333 

0 

0103310475 

8103310473 

81/03/24 

50-266 

P 

0103270821 

0103270009 

01/02/20 

90-333 

0 

0103310479 

0103310473 

81/03/24 

50-266 

P 

0103270826 

9103270809 

81/02/20 

90-333 

Q 

0103310482 

0103310476 

81/03/26 

50-249 

R 

8103270029 

8100270027 

0QMO/2O 

70-020 


9 1033104 93 

8103310477 

3 1/03/24 

50-327 

n 

81 03270832 

0103270809 

01/02/20 

30-333 

0 

0103310406 

0103310477 

01/03/24 

30-327 

R 

8103270049 

8103270844 

80/10/29 

30-201 

P 

0103310490 

8103310477 

01/03/24 

90-327 

R 

0103270853 

0103270844 

80/10/29 

30-201 

P 

□103310491 

0103310407 

81/03/23 

30-286 

P 

0103270883 

0103270879 

81/03/10 

50-250 

P 

G1033E0506 

0103310500 

81/03/25 

50-327 

P 

B1 03270927 

8103270110 

01/03/12 

COMMISSION 

810331 0520 

0103310912 

01/03/20 

30-397 

F 

0103270931 

8103270110 

81/03/12 

90-275 

i i 

B] 0331 0557 

a 1033 10552 

01/03/27 

30-330 

8 

0103270933 

8103270110 

Qt/03/12 

30-330 

u 

0103310556 

0103310548 

01/03/20 

90-295 

8 

0103270947 

0103270110 

01/03/12 

30-293 

M 

Bl 0331 0567 

0103310561 

91/03/23 

50-312 

8 

6103300009 

0103300003 

01/02/23 

50-410 

Q 

Bl 0331 0569 

0103310944 

01/03/23 

30-324 

B 

0103300011 

9103300003 

01/02/23 

90-410 

a 

8103310573 

0103310570 

Bt/03/26 

30-339 

0 

Ql 03300013 

8103300003 

91/02/23 

50-410 

0 

0IO33IO57B 

0103310540 

01/03/26 

90-339 

S 

0103300016 

8 103 300003 

81/02/23 

30-410 

0 

Bl 0331 0579 

0103310576 

81 /03/26 

30-339 

8 

0103300079 

8103300075 . 

01/03/17 

90-397 

ft 

010331 0902 

0103310335 

01/03/27 

30-200 

5 

0103300155 

8103300150 

81/02/23 

90-373 

<1 

0103310390 

6103310509 

01/03/25 

30-313 

B 

8103300174 

8103300171 

81/03/25 

30-267 

f 

0103310593 

0103310592 

01/03/24 

30-346 

8 

8103300192 

8103300171 

81/03/25 

90-267 

F 

0103310594 

9103310591 

81/03/25 

30-260 

8 

0103300193 

8103300186 

81/02/19 

30-393 

0 

8103310397 

0103310393 

01/03/26 

30-366 

B 

0103300264 

9103300297 

01/03/20 

50-320 

R 

01033106 02 

0103310601 

01/03/26 

30-209 

P 

0103300289 

8103300206 

01/03/24 

90-334 

P 

0103310630 

0103310613 

01/03/27 

50-10 

1 

81 0330 0324 

9103300319 

01/03/23 

50-271 

R 

8103310623 

8103310617 

01/03/24 

90-346 

B 

810330 0329 

8103300326 

81/03/23 

30-324 

0 

8103310629 

0103310625 

81/03/19 

30-26] 

0 

0103300358 

8103300354 

81/02/20 

30-317 

0 

8103310632 

01033 10626 

01/03/20 

90-272 

B 

0103300359 

8103300355 

81/03/27 

90-369 

P 

0103310633 

8103310630 

01/03/26 

00-339 

0 

0103300361 

0103300334 

01/02/20 

50-317 

0 

8103310639 

0103310625 

01/03/19 

30-261 

0 

8103300362 

8103300334 

81/02/20 

50-317 

0 

6103310638 

0103310549 

91/03/24 

50-269 

1 

81 03300367 

0103300354 

81/02/20 

30-317 

0 

0103310641 

0103310625 

01/03/19 

30-261 

0 

0103300 301 

0 103300300 

01/03/23 

50-470 

e 

0103310646 

0103310629 

91/03/19 

30-261 

0 

0103300 444 

0103300439 

01/03/19 

CONTRACT 


8103310647 

0103310637 

01/03/26 

90-303 

s 

0103300 479 

0103300477 

01/03/26 

30-294 

p 

8103310654 

B1033I062S 

01/03/19 

30-261 

Q 

0103300409 

8103300401 

81/03/24 

90-346 

p 

6103310656 

8103310649 

81/03/24 

50-313 

8 

8103300487 

8103300477 

81/03/26 

50-254 

p 

6 103310669 

0103310664 

81/03/27 

30-333 

8 

8103300488 

8103300481 

81/03/24 

50-346 

p 

0103310679 

0103310673 

81/03/25 

30-331 

8 

0103300490 

0103300481 

01/03/24 

90-346 

p 

fi 1 03310688 

0103310602 

81/03/27 

30-324 

B 

0103300490 

8103300496 

81/03/20 

50-220 

0 

8103310703 

9103310693 

01/03/26 

50-324 

B 

9103300900 

8103300499 

01/03/06 

50-259 

p 

8103310714 

8103310706 

01 /Ol/ 12 

70-2936 


0103300909 

8103300909 

01/03/20 

50-330 

p 

0103310710 

81033107] 1 

01/03/20 

30-272 

0 

9103300514 

0103300309 

01/03/20 

50-338 

p 

0103310730 
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DEFINITIONS OF DOCKET 50 CATEGORIES 


A. APPLICATION/CON STRUCT! ON STAGE DOCUMENTS AND CORRESPONDENCE 

This category follows the application from .submission to the day preceding the issuance of an oper 
ating license. It includes all correspondence and documents with substantive technical content drat 
do not fall into oilier specific categories Included are: 

\. Application for construction permit. 

2. General Information submitted with construction pci mil application. 

3. Amendments and changes to items f and 2. 

4. NRC questions, requests for additional information, and applicant responses. 

5. Correspondence and documents relating to unresolved design and construction issues. 

6. Meeting announcements and summaries of meeting discussions on issues of item 5. 

7. Correspondence regarding the Pieliniiuaiy Safety Analysis Repot t (PSAR) 

8. Information on laws and changes in regulations or policy that affect the status of the appli* 
cation (NEPA, Water Quality Improvement Act, Water Pollution Control Act, etc.). 

9. Construction Permit, amendments, and correspondence relating to the construction permit. 

10. Scheduling of license application submission or review. 

U. Environmental review information. 

3 2- Application for operating license. 

13. General Information submitted with opeiating license application. 

14. Amendments and changes to items 12 and 13. 

15. Correspondence regarding the Tina! Safety Analysis Report (FSAR). 

16. Correspondence and documentation on generic technical matters highlighted by an event at 
another facility which may affect the subject facility; not covered by m Hi Bulletin. 

17. Reports of site visits. 

18. Backup technical documents (e.g., topical reports) submitted in support of the application 


B. UTILITY PRELIMINARY SAFETY ANALYSIS REPORT (PSAR) AND AMENDMENTS 

This category is strictly limited to the items listed below. All related correspondence is filed in 
Category A. 

1. Preliminary Safely Analysis Report (PSAR) submitted by utility (formerly called Hazards 
Summary Report or Safely Analysis Report). 


2. Amendments and changes to the PSAR. 



C. UTILITY ENVIRONMENTAL REPORT (ER>, AMENDMENTS AND CORRESPONDENCE 


This category is strictly limited to the ilems listed below. Other environmental documents and 
correspondence are filed in Categories A, D, M, P or R. 

1. Environmental Report (ER) submitted by the utility. 

2. Amendments and supplements to the ER. 

3. Transmittal and acknowledgement letters. 

4. Information on scheduling of submittal or review of ER. 

5. NRC questions, requests for additional information, and applicant responses. 

6. Federal register notices citing the availability of items I and 2. 

7. Correspondence relating to the review of ER. 

8. Meeting announcements or reports of meetings where the primary subject of discussion is the 

ER. 

D. NRC DRAFT AND FINAL ENVIRONMENTAL (IMPACT) STATEMENTS (DES AND FES), 
SUPPLEMENTS AND CORRESPONDENCE 

Tliis category is strictly limited to the items listed below. Other environmental documents and 
correspondence arc in categories A, C, M, P or R. 

1. Draft and Final Environmental (Impact) Statements (DES and FES) prepared by the NRC. 

2. Supplements to the DES and FES. 

3. Correspondence relating to the DES and FES. 

4. Comments from other federal, state and local government agencies. 

5. Transmittal and acknowledgement letters. 

6. Documents related to NRC review of environmental issues or of ER obtained for purposes of 
writing the environmental statements. 

7. Backup technical documents submitted in connection with above. 

8. Federal register notice citing availability of items 1 and *2. 

9. Site visits to obtain information for DES or FES. 

10. Meeting announcements or reports of meetings where the primary subject of discussion is the 
DES oi FES. 

E. NRC SAFETY EVALUATION REPORT (SER), SUPPLEMENTS AND CORRESPONDENCE 

This category is strictly limited to the items listed below. Other documents dealing with safety 
related issues are filed in categories A, P or W, depending on the phase of the licensing process. 



3. Correspondence relating to SER. 

4. Federal register notices citing availability of items I and 2. 

5. Information on scheduling of SER submittals and review. 

6. Requests for additional information for use in preparing SER, responses to such requests. 

7. Meeting announcements or reports of meetings where the primary subject of discussion is the 
SER. 

8. Transmittal and acknowledgement letters. 

F. SECURITY, MEDICAL, EMERGENCY AND FIRE PROTECTION PLANS 

All plans In this category are individual submissions. Information submitted as part of the PSAR 
or FSAR is excluded. 

1. Fire Hazard Protection Plan and surveys. 

2. Plant evacuation correspondence. 

3. Safeguards Contingency Plans. 

4. Review of Health Physics Program. 

5. Correspondence relating to aforementioned plans. 

6. Supplements, changes and revisions to plans. 

G. LEGAL AND ADJUDICATORY CORRESPONDENCE 

This category contains ail non-antitrusl legal and adjudicatory documentation, except for transcripts, 
briefings and testimony, which are Hied in category T. 

1. Atomic Safety and Licensing Board (ASLB) and Atomic Safety and Licensing Appeal Board 
(ASLAB) hearing related documents. 

2. Federal register notices regarding hearings. 

3. Requests to make appearances at hearings. 

4. Motions, briefs, arguments, statements and related correspondence filed by participants for 
hearings. 

5. Transmittal of supporting documents (e.g., SER, FES) to the boards. 

6. Correspondence to and from interveners. 

7. Board orders and decisions. 

8. Petitions for Commission action. 

9. Legal filings and Commission orders and decisions resulting from item 8. 



non are inauueu 


1. Change of address notifications. 

2. Changes in structure of organization. 

3. Changes in service lists. 

4. NRC requests to applicant for additional copies of documents. 

5. Correspondence from the public requesting information about the facility and NRC responses. 

6. Correspondence on strictly administrative matters. 

7. Letters of support, concern or opposition to the facility. 

8. Correspondence regarding the Local Public Document Rooms (LPDRs). 

9. Professional qualification statements not pertaining to the hearing process. 

I. FINANCIAL INFORMATION 

This category contains all financial information except that submitted as part of the application or 
its amendments or relating to the imposition of civil penalties. 

1. Company annual reports. 

2. Separately submitted financial information and related correspondence. 

J. INSURANCE AND INDEMNITY INFORMATION 

1. Indemnity agreements and amendments. 

2. Endorsements insurance policies. 

3. Other correspondence regarding indemnity and insurance matters. 

K. UTILITY FINAL SAFETY ANALYSIS REPORT (FSAR) AND AMENDMENTS 

This category is strictly limited to the items listed below. All related correspondence falls in category 
A or P. 

1. Final Safety Analysis Report (FSAR) (formerly called Final Hazards Summary Report). 

2. Amendments and changes to the FSAR. 

3. Federal register notices citing availability of items I and 2. 

4. Transmittal and acknowledgement letters. 

5. Certificates of service to the FSAR. 



1. Limited Work Authorizations (LWA) and amendments. 

2. Correspondence pertaining to work performed under LWA’s. 

M. ANTITRUST REVIEW AND ANTITRUST CORRESPONDENCE 

1. Document submitted as part of the applications for a construction permit and operating license 
entitled "Information Requested by the Attorney General for Antitrust Review". 

2. Correspondence where the primary topic of discussion is antitrust matters. 

3. All antitrust proceeding related documents except for hearing transcripts, testimony and brief- 
ings, which are fried in category N. 

N. ANTITRUST HEARING TRANSCRIPTS, TESTIMONY AND BRIEFINGS 

This category contains word-for-word transcripts of hearings, testimony and briefings in antitrust 
matters. Related correspondence falls in category M. 


0. ADVISORY COMMITTEE ON REACTOR SAFEGUARDS (ACRS) REPORTS AND 
CORRESPONDENCE 

1 . Correspondence and letter reports relating to Advisory Committee on Reactor Safeguards 
(ACRS) reviews. 

2. Correspondence from ACRS. 

3. Announcement of ACRS meetings. 

4. Transmittal and acknowledgement letters. 

5. ACRS reports. 

6. Statements and written testimony by ACRS members or presented by Individuals at ACRS 
proceedings. 

7. Minutes at ACRS Subcommittee Meetings. 

P OPERATING LICENSE STAGE DOCUMENTS AND CORRESPONDENCE 

This file assumes the position of the Application/Construction Stage (category A) file for general 
technical Items dated from the issuance of the operating license to the application for termination 
of the license. 

1. Operating license, amendments, proposed amendments, changes and related correspondence. 

2. Technical specifications and changes. 



5 . correspondence regarding me rinai aaieiy Analysis cvcpuri 

6. All general technical correspondence, meeting announcements or meeting summaries relating 
to technical specifications, the operating license or technical issues arising after the issuance 
of the operating license 

7. Correspondence regarding codes (e.g., ASME), regulations, laws or changes in policy that may 
affect plant operation or bear on the operating license. 

8. Information on the Standard Review Flan (STP). 

9. Results of surveys or tests conducted in accordance with the technical specifications (not 
periodic reports, which fall in category R). 

10. Correspondence relating to NRC’s Systematic Evaluation Program (SEP). 

It. Owner’s group meeting announcements and reports. 

12. Quality assurance information. 

13. Environmental matters (technical). 

14. Emergency core cooling system documents. 

15. Radioactive waste information. 

16. Correspondence regarding expansion of spent fuel storage pool. 

17. Start-up test reports. 

18. Correspondence and documentation on generic technical matters highlighted by an event at 
another facility which may affect the subject facility; not covered by an IE Bulletin. 

19. Reports of site visits. 

Q. INSPECTION REPORTS; IE BULLETINS, CIRCULARS AND INFORMATION NOTICES; 
CIVIL PENALTIES AND RELATED CORRESPONDENCE 

1. Inspection reports. 

2. IE Bulletins (formerly called Regulatory Operations (RO) Bulletins), Circulars and Information 
Notices. 

3. Responses by applicant to IE correspondence. 

4. Applicant’s determination of proprietary nature of inspection reports. 

5. Letters concerning areas of noncompliance. 

6. Pre-service and in-service inspections and procedures. 

7. Correspondence and orders relating to imposition and payment of civil penalties, including 
Notification of Significant Enforcement Actions (EN’s). 


8. Any correspondence relating to inspection and enforcements that does not specifically relate 
to incidents or events as defined in category S. 



4 . jituuuu/ cuviiuimamai mumiuuiig, cuiuuin mating, Uf Snililar repot' IS. 

3 . Periodic personnel exposure reports. 

4. Operational Logbooks: 

Logbooks on Environmental Data 
Logbooks on Radiological Data 
Operations Log on Plant Systems Core 
Plant Status Summary Sheets. 

5. Correspondence or other documents relating to the above listed items 

S. REPORTABLE OCCURRENCES, PNO'S, PNS’S AND RELATED CORRESPONDENCE 

This category contains all materials relating to abnormal, unusual, reportable or nonroutine occur- 
rences or events. This Includes: 

1. All 24-hour, 10-day, 30-day, interim and final Licensee Event Reports (LER’s) and follow-up 
correspondence (also called incident reports, abnormal occurrence reports and reportable 
occurrences). 

2. Potential or possible reportable deficiency reports and related correspondence. 

3 . Personnel exposure reports. 

4. Construction deficiency reports submitted under !0 CFR 50.55e. 

5. Preliminary Notification of Occurrence (PNO*s) and Preliminary Notification of Safeguards 
Events (PN's). 

6 . Environmental Technical Specifications violation reports and Environmental Event reports. 

7. Part 21 Reports of defects and nonoompliancc. 

8 . Correspondence or other documents relating to Items 1-7. 

T. TRANSCRIPTS, TESTIMONY AND BRIEFINGS ON NON-ANTITRUST MATTERS 

This category contains all word-for-word transcripts, except for antitrust matters (category N), 
testimony and briefings, and congressional matters (category U). 

1. Atomic Safety and Licensing Board (ASLB) and Atomic Safety and Licensing Appeal Board 
(ASLAB) transcripts. 

2. Testimony and statements submitted to ASLB and ASLAB. 

3. Commission meeting transcripts. 

4. NRC staff briefings to the Commission. 

5. Statements and written testimony submitted at Commission meeting or hearings. 

6 . Transcripts of utility briefs to NRC staff. 

Advisory Committee on Reactor Safeguards (ACRS) meeting transcripts. 


7. 


LI. CONGRESSIONAL/EXECUTIVE CORRESPONDENCE 

Tills category contains correspondence on substantive matters. Routine responses to constituent 
imtuiries arc Tiled in category H. 

1. Statements and testimony before Congress or before bodies/comnuttees appointed by tbc 
Executive or Legislative Brandies 

2. Prepumtory and backup documents for item I 

3. Correspondence to and from NRC Office of Congressional Affairs, Congress and the Executive 
Branch on other than constituent response matters. 

V. LICENSING OPERATORS AND RELATED CORRESPONDENCE 

1 . Operator licenses or administrative information bearing on licensing of operators. 

2. NRC examination results. 

3. Power plant examination summary sheet. 

W. DECOMMISSIONING STAGE DOCUMENTS AND CORRESPONDENCE 

This tile assumes the position of the Operating License Stage (category P) file for general technical 
items from the application for termination of the operating license onward. 

1 . Application for authority to voluntarily surrender license. 

2. Application to dismantle the facility and dispose of component parts. 

3. Technical documents submitted in support of items l and 2, such as: Decommissioning Plan, 
Dismantling Plan, Environmental Report on Dismantling, Safety Analysis Report on Decom- 
missioning. 

4. Documents relating to disposal of radioactive material and decontamination of the site. 

5. Other correspondence relating to above items. 

6. All documentation relating to the ongoing operation of the plan, formerly filed in category P. 



DEFINITIONS OF NONDOCKETED CATEGORIES 


- Commission Meeting Records 

gory contains documentation pertaining to open and closed Commission meetings. It 


ishine Act Federal Register notices. 

I, written explanation of closed meetings. 

ti flea lion of General Counsel on closed meetings. 

omission Determination Statements regarding the public disclosure of transcripts of 
omission meetings. 

baiim unofficial and official transcripts or portions of transcripts of open and closed 
n mission meetings made publicly available m accordance with provisions of 10CFR Pari 9, 
Sunshine Act, and Commission policies. 

rlosures lo released transcripts, including applicable viewgraphs, staff papers, and staff 
espondencc, 

ff requirements memoranda for open meetings; memoranda to record; record of votes of 
nmissioners on items under considci alien at meetings. 


Advisory Committee on Reactor Safeguards 

gory contains documentation pertaining to the responsibilities of the Advisory Committee 
or Safeguards. ACRS serves as an independent advisory committee to the Commission in 
ited areas. The committee provides advice with respect to the hazards of new or exist* 
ar facilities and the adequacy of related safety standards. The documents in this category 


batim transcripts of ACRS subcommittee and full committee meetings relating to lacility 
isc applications and safety-related matters. 

RS meeting announcements: description of meeting agendas. 

RS-generated reports, memoranda and correspondence that are publicly available. 

RS consultant reports, comments and related correspondence. 

RS and NRC technical correspondence pertaining to safety matters under review by the 
'isory Committee on Reactor Safeguards. 


3 JON - NRC Commissioners 

gory contains documentation pertaining to the daily conduct of Commission business in 
e of the Commissioners, including: 

anting and outgoing correspondence to and from the Commissioners relating to official 
C business, including reports and other enclosures. 



NOTE: 


For transcripts of Commission meeiings. see I0CFR category. For all other staff papers 
with a StCY series designation prepared for Commission review, sec StCY category. 


CONTRACT - NRC Contracts and Modifications 

Tins category contains documentation pertaining to AHC and NRC contracts and Interagency 
Agreements* Including: 

1. Notifications of issuance of request for proposal (RFP) and invitations lor bid (1FB). 

2. Solicitations (RFP or IFB) issued by the NRC. 

3. Notifications of contract execution, specifying contract number, project title, contractor 
name, contract type, funding, and period of performance. 

4. Contractual documents and contract modifications, if any. 


DISCLOSURE - Financial Disclosure Information 

This category contains Financial disclosure information in accordance with the Ethics in Government 
Act of 1978. 


FOIA - Freedom of Information Act Requests and Releases 

This category contains requests for agency records and records released in accordance with the 
provisions of the Freedom of Information Act (FOIA). Documents in this category include; 

1. Requests made by any member of the public (assigned an identifying number YY-NNN 
for last two digits of the year-numerical sequence) for NRC records made in accordance 
with the provisions of the Freedom of Information Act. 

2. Correspondence between the NRC and the requester relevant to the processing, appeal, 
denial or granting of an FOIA request. 

3. Records or portions of records released in response to specific requests made under FOIA. 


GEN TECH IS - Generic Technical Issues 

This category contains records pertaining to unresolved safety issues of a generic nature that are 
being analyzed by the Division of Nuclear Reactor Regulation. 

t. Draft reports of action plans to accomplish generic tasks in the regulatory program. 

2. Correspondence with industry and internal correspondence regarding the methodologies, 
analyses, and programmatic and technical aspects of Issues. 
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!&E — Inspection and Enforcement 


This category contains bulletins, circulars and information notices that are issued by the Office of 
Inspection and Enforcement. These issuances describe particular events that occur at a facility 
that may require some follow-up action on the part of licensees. Also included in this category 
are preliminary notifications of events (PNOs). 

1. I&E Circulars, which describe an event at a licensed facility and are informational in nature. 

2. l&E Information Notices, which are similar to circulars but are preliminary in nature and 
issued shortly after an event has occurred. 

3. l&E Bulletins, which describe an event at a licensed facility and request all recipients to 
perform certain actions as a result of this event. 

4. Preliminary Notifications of Events (PNOs), which provide updated information of an event 
of safety or public interest significance. 

NOTE: For letters forwarding the above issuances, utility responses to such issuances, and 
related correspondence, see Category Q of individual docket categories. 


MISC - Public Document Room Miscellaneous 

This category contains documents that do not fall into the scope of the other non docketed 
categories. 

NUREG - NUREG Reports and Related Correspondence 

These documents are formal reports issued by the U.S. Nuclear Regulatory Commission which 
carry the NUREG series code and correspondence pertaining to those reports. NUREG reports 
are accounts of work performed either by the NRC staff or by NRC contractors. 

t. These reports are normally final work products and are characterized by the following criteria: 

a. They are predecisional documents which present information to be considered in 
Commission licensing and policy decisions. 

b. They present the results of Commission licensing and policy decisions. 

c. They present the results of technical research conducted for the Commission. 

2 . Correspondence from industry, government and interested members of the public commenting 
on reports or requesting clarification or interpretation. 

3. Internal NRC memoranda summarizing meetings or discussions pertaining to the content of 
the reports. 
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1. Meeting summaries and technical correspondence between NRC and professional associations 
and international bodies, such as the Atomic Industrial Forum and the International Atomic 
Energy Agency. 

2 Correspondence between NRC’s Office of Standards Development and other government 
agencies in which both parties have joint regulatory responsibility; e g., EPA has authority 
to control all radioactive pollutants emitted into the air. 

3. Internal memoranda, correspondence between NRC and Congress, and other technical cor- 
respondence dealing with the role and activities of the Office of Standards Development. 

4. Statements, motions, orders and correspondence dealing with emergency petitions hied by 
parties on such topics as fire protection and re*analysis of the capacity of operating U.S. 
plants to withstand earthquakes. 

NOTE For Regulatory Guides and comments to Regulatory Guides issued by the NRC Office 
of Standards Development, see the REGGD category. 

For petitions for rule makings filed by the public to amend, rescind or change an NRC 
regulation, see the PRM category. 


PR - Proposed Rule 

This category contains records dealing with NRC staff proposals to adopt, amend or repeal a 
Commission regulation. Proposed Rules (PRs) are normally the result of a Commission deter- 
mination that sufficient grounds exist for it to proceed with a petition for change in an NRC 
regulation (PRM) filed by an outside party or person. The documents in this category are: 

1. Federal Register notices stating the terms or substance of the proposed rule or a specification 
of the subject and issues involved. 

2. Text of the Proposed Rule (PR). 

3. Comments, statements, information, opinions or arguments on the proposed change to a part 
of the Code of Federal Regulations, Title 10. 

4. Requests from the nuclear industry, organizations and other parties for written interpretations 
of the PR. 


PRM - Petition for Rulemaking 

This category contains records dealing with petitions filed with the Commission by an outside 
party to issue, amend or rescind an NRC regulation. Included ate: 

1. Petitions filed by any interested person or party to issue, amend or rescind an NRC 
regulation. 

2. Federal Register cause notices of the filing of the petition. 
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NON ) i>j stall recommendations in the (omitiissioneis on whether the PRM should he denied 
or issued ns j Pioposcd Rule, see the Sl.CY category. 

I oi Commission leview of stall recommendations, see the l()(TK category. 


PROJ Projects Predockct Licensing 

Mils category contains icionls pn taming to two classes ol projects (l) coimueicial nuclear powei 
plants Ini winch N R< has lull licensing lespnnsihilities; and (2) government-owned rcactois for which 
NRC pi ovules technical e\pn tisc am! occasional review. Until classes are identified with a M P” 
prrlix, lollowcd hy a scries ol numbers. 

1. “Pn* dm keletl” conmicKial nuclear power plants 

Hus laiegoiy contains all documentation up until the time that the NIU' considers the app|j» 
t a I ion and tin* Preliminary Salcty Analysis Report (PSAR) is submitted hy the utility for stall 
i rview I he unit is then assigned a docket iiiunbei, and transferred (o the Docket 50 category. 

Ihese documents ate grouped together in categories, designated hy alphabetic characters. These are 
the same categories as those used for tire Docket .Si) scries. 

A. Appliculinn/Conslructinn Stage 

1. Application suhinittcd by the utility. 

?. Meeting notices, surnuuiiies and correspondence discussing the completeness and 
ndcipiacy ol the PSAR 

\ Applicant's Quality Assurance Manual. 

A. Kuly site leview mlonnalion. 

■> Hack up inimical documents submitter! In support of the application. 

(*. larly site visits 

It Utility PSAR and Amendments 

I. PSARs submitted hy the utility. 

} Amendments and changes to the PSAK. 
t | rausimttal Ictlcis. 

A letters acknowledging receipt of the PSAR. 

it Adjiidu at»uy Correspondence 

l Mnitcius, Imels, ortlm, ct al. pertaining, to pre-hearing conferences. if any. 

M Ant) trust Correspondence 

Submittals and related material pertaining tf> the an li trust review. 


I. 



Notices oi oeviauum. 


3. Follow-up correspondence resolving deviations cited. 


2. Government -owned reactors 

Meeting summaries and technical correspondence between NRC and other government technical per- 
sonnel related to test reactors, criticaJ experiments, and DOD reactors on navy ships and other 
sites. 


PT2I - Noncompliance Reports and Related Correspondence 

Deficiency reports are performed in compliance with Part 21 of Title 10 of the Code of Federal 
Regulations and include: 

1. Reports by firms involved in the nuclear industry concerning noncompliance with NRC regu- 
lations or the existence of defects which could create a substantial safety hazard. 

2. Correspondence pertaining to the NRC review of reports to assess the possibility of generic 
defects. 

3. NRC inspection reports of defects cited. 

4. Correspondence specifying appropriate follow-up actions taken by the Agency. 


QA999 - Quality Assurance Inspections 

This category contains inspection reports of vendors’ quality assurance programs and follow-up 
correspondence. Each vendor facility is assigned a docket number and is part of the QA999 series. 

Vendors are defined here as companies, both U.S. and foreign, that are engaged in the design or the 
manufacture of nuclear components for plants licensed by NRC. QA comprises all those planned 
and systematic actions necessary to provide adequate confidence that a structure, system or com- 
ponent being manufactured will perform satisfactorily once it is put in service. The controlling 
criteria are 10 CFR Part 50, Appendix B, vendor QA topical reports, and the PSAR and FSAR 
submitted by utilities for specific facilities. Documents in this category include: 

1. NRC inspection reports, conducted on a quarterly or semi-annual basis, of vendor sites. Inspec- 
tions may cover the design, fabrication, construction and testing of structural systems and 
components. 

2. Notices of deviations. 

3. Vendor corrective actions and other follow-up correspondence associated with the resolution 
of inspection findings. 


REGGD - Regulatory Guides 

This category contains new and revised regulatory guides issued by the Commission and related cor- 
respondence. These guides describe for the industry and the public methods acceptable to the NRC 


guide. 

2. Revised or newly issued Regulatory Guides. 

3. NRC value/impact assessment and industry codes, when applicable, that pertain to the issuance 
of a specific Regulatory Guide, 

4. Comments submitted by the nuclear industry and interested members of the public regarding 
a proposed Regulatory Guide. 

5. Summary of meetings held in the NRC to discuss proposed Regulatory Guides. 

NOTE: For documentation pertaining to other work products and activities of the NRC Office 
of Standards Development, see the Organization category. 


RES - Research and Technical Assistance Reports 

This category contains reports, generally of an interim nature, submitted by NRC contractors pro- 
viding research and technical assistance to the Commission. It also includes documentation per- 
taining to research activities of the Commission. Included are: 

1. Project description documents. 

2. Letter reports of accomplishments and data reports; for example, 

a. model documentation reports 

b. code documentation reports 

c. code verification reports 

3. Pre-test prediction reports. 

4. “Quick look” reports. 

5. Informal experimental data reports and post-irradiation examination analyses. 

6. Conceptual design descriptions. 

7. Letter reports of foreign travel and site visits by contractors. 

B. Letter, monthly, quarterly, interim or annual status or progress reports on other research 
projects contracted for by the NRC. 

9. Meeting summaries and correspondence dealing with technical matters relating to research 
and technical assistance contracts. 

10. Staff Research Information Letters (RILs) transmitting the documented results from com- 
pleted research programs. 

NOTE: For final reports of research conducted by contractors, see also NUREG reports. 


REVIEW GRP - NRC Research Review Groups 

This category contains records pertaining to the activities of NRC Research Review Groups. Such 
groups provide a broad base of technical expertise to aid management in reviewing research in 
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2. Summary minutes of review group meetings representing views expressed, including dissenting 
views. 

3. Research plans and predicted results of major experiments, presentations by research contractors. 

4. Comments on meetings from attendees, including representatives from contractors, universities, 
vendors and other agencies. 

5. Interna! memoranda relating to topics under discussion. 

RM ~ Rulemakings 

This eategoiy contains records pertaining to public hearings held on proposed changes (PRs) to the 
Commission’s regulations. Hearings are instituted at the discretion of the Commission based on 
the importance and the magnitude of the subject under consideration. Documents in this category 
include : 

1. Designations of the presiding officer and any special directions for the conduct of the hearing. 

2. Notifications of hearing board meetings. 

3. Petitions, motions, testimony and statements submitted by parties to the hearings. 

4. Hearing board orders and rulings. 

5. Technical reports submitted as evidence in the proceeding. 

6. Reports, if any, of the special board to the Commission regarding a rulemaking proceeding. 


SECY - Position Papers Before the Commission 

This category consists of staff papers prepared for the information or approval of the Commis- 
sioners which are assigned a SECY report series code. Included are: 

1, Commission Action papers, which normally include alternatives and recommendations by the 
staff on a given issue and require Commission action. 

2. Consent Calendar items and Policy Session items. 

NOTE: For Weekly Information Reports prepared by EDO to the Commissioners providing a 
summary of key events and items of interest undertaken by staff and program offices, 
see the NRC Commissioners category. 


STATE PROG - State Programs 

This category contains records that pertain to the Commission’s activities and interaction with State 
governments. Areas covered include: (1) the State Agreements Program, whereby States may assume 
certain of the NRC’s regulatory authority over nuclear materials; (2) the Agency’s role in assisting 
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a. cooperative programs in such technical areas as radiation control, emergency response 
planning to radiological incidents, water quality and transportation surveillance. 

b. technical assistance to Agreement States in reviewing applications, compliance actions, 
developing regulations, and other areas. 

2. Agendas, reports and transcripts of regional workshops and training programs on current 
matters of policy and regulations; i.e. decommissioning and facility siting. 

3. State Legislative Reports. 

4. Agreement State Licensing Statistics Reports. 

NOTE: For specific uranium milling and mining projects in which the Agency is providing technical 
assistance to States, see the Projects category. 


TOPREP - Vendor Reports and Related Correspondence 

This category contains topical reports, generally of a technical generic nature, submitted by 
vendors, and correspondence pertaining to the NRC review of these reports. General vendor 
related correspondence that is not docket specific is also included in this category. 

1. Topical reports, dealing with such technical matters as specifications, testing and safety 
submitted by architect, engineers and other vendors. 

2. Revisions, modifications and amendments to topical reports. 

3. Correspondence between NRC and vendors pertaining to the review of submittals. 

4. Meeting agendas, summaries, minutes and correspondence pertinent to vendor activities, 
programs, methodologies and design criteria 

NOTE For reports submitted by utilities that arc writren by vendors on their behalf and that 
relate to docketed cases, sec the categories for the Docket 50 series. 


WASTE MGT - Nuclear Waste Management 

This category is topical in nature and contains records dealing with the activities of the NRC 
Division of Waste Management. Each topic has been assigned a number, with the series designated 
by a WM prefix. These documents deal primarily with NRC’s interaction with DOE and its future 
•role in licensing and regulating DOE facilities designed for the disposal of high-level waste in 
geologic repositories. This category will be enlarged later to include records dealing with low-level 
waste issues and tasks. The documents in this category are: 

1. Meeting agenda and minutes of DOE/NRC meetings in which DOE presents information on 
their geological exploration program to identify sites for nuclear waste repositories. 

2. Briefings by DOE on research being conducted on spent fuel storage and nuclear waste 
management. 
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XPORTLIC - Export and Import Licenses 

This category contains records relating to the issuance of licenses to export or import nuclear 

facilities and materials. Included are: 

1. License applications and amendments to export or import special nuclear material* source 
material, byproduct material, reactors, nuclear facility components or reactor materials. 

2. Correspondence between NRC and applicant or licensee pertaining to the review or status 
of a pending application or license amendment. 

3. Commission letters requesting Executive Branch views. 

4. Review and findings of the Executive Branch on whether issuance of a license would be 
inimical to U.S. common defense and security. 

5. Correspondence from foreign governments, international organizations, and members of the 
public. 

6. Staff position papers (SECY series code) prepared for Commissioners review of import or 
export licenses. 

7. Filings pursuant to hearing requests or intervention petitions, if any. 

8. Hearing records and decisions. 

9. Memoranda from the Office of the Secretary to the Executive Director for Operations 
regarding the Commission decision on issuance of a proposed license. 

10. Licenses, license amendments and license renewals for types specified In item 1. 

NOTE: For transcripts of Commission meetings and papers submitted for Commissioner 
consideration or information, see 10CFR category. 
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